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AUDITOR  GENERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


1912-13:  Public  Works:  Summary  of  Expenditure. 


Civil  Government. 


S  cts. 


Minister . 

Civil  Government  Salaries . 

“  Contingencies 


Chargeable  to  Capital. 


Public  Buildings — 

Ottawa  Astronomical  Observatory:  Additional  buildings,  &c. . 

Ottawa  Dominion  Archives  Building:  to  pay  Wm,  H.  McGillivray, 
contractor  for  the  erection  of  building,  interest  at  5  p.c.  upon 
balance  due  in  final  estimate  ($2,341.68)  from  date  of  same, 

Dec.  7,  1906,  up  to  date  of  payment,  April  25,  1911 . 

Ottawa  Eastern  Block:  Addition . 

Ottawa  New  Departmental  Buildings  and  sites  therefor . 

Ottawa  Victoria  Memorial  Museum . . 

Toronto  New  Dominion  Buildings . 

Harbours  and  Rivers — 

Bare  Point  Breakwater,  Port  Arthur,  Ont . » 

Port  Arthur  and  Fort  William:  Harbour  and  River  Improvements  » 

Quebec  Harbour:  Improvements . 

Quebec  Harbour:  Levis  Deep  Water  Wharf . 

Red  River:  St.  Andrews  Lock  and  Dam:  Construction  of  Ap¬ 
proach  . '. . v 

St.John  Harbour,  N.B.:  Improvements . » 

Tiffin  Harbour,  Ont.:  Improvements . . 

Victoria  Harbour,  Ont.:  Improvements . 

Vancouver  Harbour,  B.C.:  Improvements . . 

Victoria  Harbour  B.C.:  Improvements .  * 


Chargeable  to  Income. 

Public  Buildings,  Nova  Scotia — 

Amherst  Public  Building  Addition — Improvements . 

Baddeck  Public  Building — Tower  Clock . 

Halifax  Detention  Hospital — Improvements . 

Halifax  Dominion  Buildings — Improvements . 

Halifax  Post  Office — Water  Rates . 

Halifax  Quarantine  Station,  Lawlor’s  Island — New  buildings,  &c . . 
Halifax  Public  Buildings:  Government  share  of  cost  of  permanent 
pavement,  laid  by  municipality,  opposite  Post  Office  and  Cus¬ 
tom  House . 

Inverness  Post  Office:  retaining  wall  and  sidewalks . 

Kentville  Public  Building — Improvements — Clock . 

Lunenburg  Public  Buildings — Fittings . 

Middleton  Public  Building . 

Parrsboro  Public  Building . 

Shelburne  Public  Building . 

Windsor  Public  Building:  Tower  clock . 

Wolfville  Public  Building . 

Public  Buildings,  Prince  Edward  Island — 

Summerside  Armoury . 

Summersidc  Public  Building:  new  roof,  addition,  heating,  &c . 

Tignish  Public  Building . 

Public  Buildings  ,New  Brunswick— 

Campbellton  Public  Building . . 

Chatham  Public  Building:  Enlargement . 

Fairville  Public  Building . . . 

Fredericton  Public  Building . 

Grand  Falls  Public  Building . 

Hampton  Public  Building . 

Hartland  Public  Building . 

Hillsborough  Public  Building . 

Milltown  Public  Building . 

Shediac  Public  Building:  to  purchase  site . 

4 

Carried  forward . 


27 

7,000  00 

27 

400,860  50 

28 

29,826  89 

437,687  39 

28- 

19,873  27 

29 

512  91 

29; 

134,518  25 

34 

999,961  38 

37  * 

86,912  63 

37  f 

SO, 648  90 

1,322,457  34 

37 

198,660  20 

38 

999,743  61 

39 

207,650  06 

39 

81,129  54 

40 

36,904  62 

42 

1,100,155  02 

42 

113,159  07 

42 

170,173  84 

43 

487,972  18 

44 

14,919  24 

3,410,467  38 

44 

1,089  30 

44 

399  84 

44 

737  05 

44 

3,856  72 

45 

1,000  00 

44 

5,862  70 

45 

1,713  02 

45 

1,255  00 

45 

1,752  00 

45 

1,760  83 

45 

2,500  00 

45 

14,998  00 

45 

580  00 

45 

1,475  00 

45 

13,278  40 

52,257  86 

45 

3,234  17 

46 

5  11 

46 

15,297  23 

18,536  51 

46 

7,953  74 

46 

224  90 

46 

9,827  12 

46 

366  91 

47 

5,717  81 

47 

772  80 

47 

6,446  63 

47 

10,508  59 

47 

2,113  81 

48 

999  25 

44,931  56 

5,241,406  48 
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1912-13:  Public  Works:  Summary  of  Expenditure. 


Brought  forward . 

Chargeable  to  Income — Continued. 

Public  Buildings,  New  Brunswick — Con. 

St.  George  Public  Building . 

St.  John  Dominion  Buildings:  Improvements,  repairs,  &c . 

St.  John  Drill  Hall . 

St.  John  Immigration  Detention  Hospital:  to  pay  C.  H.  and  G.  F. 
Brennan  interest  at  5  p.c.  on  delayed  payments  of  $11,666.07, 

balance  of  purchased  property . 

St.  John  New  Post  Office . 

St.  John  Quarantine  Station,  Partridge  Island:  New  buildings, 

repairs,  &c . 

St.  John  Quarantine  Station,  Partridge  Island:  Maintenance  o 

water  service . 

Tracadie  Lazaretto — House,  &c . 

Public  Buildings,  Maritime  Provinces,  Generally:  Renewals,  repairs, 
&c . 

Public  Buildings,  Quebec — 

Arthabaska  Public  Building . 

Beauport  Public  Building . 

Coaticook  Public  Building:  Repairs . 

East  Angus  Public  Building . 

Fraserville  Armoury — to  complete . 

Gaspe  Public  Building . 

Grand  Mere  Public  Building . 

Grosse  Isle  Quarantine  Station — New  buildings . 

Grosse  Isle  Quarantine  Station — Repairs  and  improvements,  &c. . . 

Joliette  Public  Building:  Improvements . 

Levis  Armoury  and  Gun  Shed . 

Louiseville  Public  Building . 

Maisonneuve  Public  Building . 

Marieville  Public  Building . 

Matane  Public  Building . 

Megantic  Public  Building . 

Montreal  Public  Buildings — 

Customs  Examining  Warehouse  (new) . 

Customs  Express  Building  (old):  Repairs . 

New  Barracks . 

New  Detention  Hospital . 

New  Ordnance  Depot . 

General  Post  Office:  Addition,  enlargement,  repairs,  &c . 

Branch  Post  Office,  Notre  Dame  St.,  West . 

Eastern  Postal  Station  ‘C’ . . . 

Postal  Station  ‘B,’  (New),  to  replace  Station  ‘B’  on  St. 

Catherine  St.,  West . 

Postal  Station  “F,”Westmount . 

Postal  Station  in  Emard  Ward  (Cote  St.  Paul) . 

Postal  Station,  St.  Lawrence  Central . 

Public  Buildings,  Generally:  Improvements,  repairs,  &c . 

Murray  Bay  Public  Building . 

Napierville  Public  Building . 

Quebec  City:  Public  Buildings — 

Citadel:  Alteration  and  Improvements . 

Custom  House. . . 

Drill  Hall  Extension . 

Immigration  Building  on  Louise  Embankment . 

Ordnance  Stores,  Foot  of  Palace  Hill . 

Post  Office — Enlargement . 

Rigaud  Public  Building . 

Roberval  Public  Building . 

Rock  Island  Public  Building . 

Shawenegan  Public  Building . 

Sherbrooke  Post  Office:  Re-arrangement  of  wiring  system . 

Sorel  Public  Building:  Repairs  to  heating  apparatus . 

Ste.  Agathe  des  Monts  Public  Building . 

St.  Gabriel  de  Brandon  Public  Building . 

St.  Lambert  Public  Building . 

Carried  forward . 
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?  cts 

$  cts. 

44,931  56 

5,241,406  48 

48 

1,627  75 

48 

4,170  56 

48 

129,257  03 

48 

230  13 

48 

722  02 

48 

11,891  39 

49 

2,142  81 

49 

3,511  16 

198,484  41 

49 

15,120  72 

49 

14,561  11 

49 

2,535  24 

49 

888  00 

49 

5,037  52 

50 

1,862  40 

50 

1,293  40 

50 

10,112  85 

51 

40,252  67 

51 

7,092  27 

51 

260  00 

51 

27,456  82 

51 

3,060  59 

51 

516  72 

51 

7,721  01 

52 

202  65 

52 

9,742  05 

52 

48,224  60 

52 

710  58 

52 

393  25 

52 

25,053  95 

53 

1,212  28 

53 

199,999  56 

54 

22,091  30 

54 

53,722  21 

53 

282,203  80 

.54 

28,526  11 

54 

20,273  9? 

54 

25,024  25 

54 

10,053  16 

54 

7,964  70 

54 

2,039  20 

55 

12,572  09 

55 

92,501  18 

55 

681  19 

56 

199,790  57 

56 

35  00 

56 

2,621  54 

56 

9,802  05 

56 

4,226  43 

56 

15,995  38 

57 

18,822  65 

57 

1,090  80 

57 

944  03 

57 

2,074  55 

57 

2,079  08 

57 

20,616  40 

. 

1,243,941  11 

5,455,011  61 
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Brought  forward . 

Chargeable  to  Income — Continued. 

Public  Buildings,  Quebec — Concluded. 

St.  Laurent  Public  Building . 

Ste.  Therese  Public  Building. . . . 

Thetford  Mines  Public  Building:  Electric  wiring  and  fixtures . 

Three  Rivers  New  Public  Building:  To  replace  buildings  destroyed 

by  fire,  June  22,  1908. . .' . 

Verdun  Public  Building. . ._ . 

Wcedon  Station  Public  Building . 

Generally:  Repairs,  Improvements,  &c . 

Public  Buildings,  Ontario — 

Acton  Public  Building . 

Athens  Public  Building . 

Aurora  Public  Building . 

Aylmer  Public  Building . 

Barrie  Public  Building:  Addition  and  Alterations,  &c . 

Belleville  Public  Building:  Improvements  . 

Berlin  Public  Building:  Government  share  of  cost  of  sewer  con¬ 
nections  and  pavement  laid  by  municipality . 

Bowmanville  Public  Building:  Improvements . 

Bracebridge  Public  Building . 

Bracebridge  Public  Building:  To  pay  Mrs.  Mary  McCosh  interest 
at  5  p.  c.  on  delayed  payments  of  $3,300  and  $700  of  purchase 

price  of  site  . 

Brantford  New  Public  Building . 

Campbellford  Public  Building  . 

Chesley  Public  Building . 

Collingwood  Public  Building . 

Cornwall  Public  Building:  New  boilers . 

Dresden  Public  Building  and  Tower  Clock . 

Dundas  Public  Building . 

Durham  Public  Building . 

Eganville  Public  Building . 

Elmira  Public  Building . 

Elora  Public  Building . . 

Essex  Post  Office . 

Fergus  Public  Building . 

Fort  Frances  Public  Building . 

Fort  William:  Custom  House  and  Examining  Warehouse . 

Fort  William  Public  Building:  Enlargement . 

Gananoque  Post  Office . . 

Goderich  Post  Office:  Addition  and  Imrpovements . 

Grimsby  Public  Building . 

Guelph  Public  Building:  Government  share  of  cost  of  sewer  con¬ 
nections  made  and  pavement  laid  by  municipal  authorities.. 
Hamilton  Armouries:  Balance  due  architect  for  supervising  con¬ 
struction  of  building . 

Hamilton  Examining  Warehouse:  Additions  and  improvements.. . 

Hamilton  Public  Building:  Extension  and  improvements . 

Hanover  Public  Building . 

Harriston  Public  Building . 

Hespeler  Public  Building . 

Keinptville  Public  Building . 

Kingston  Custom  House:  Renewals  and  Repairs  to  building . 

Kingston  Post  Office:  Addition  to  building  and  alterations . 

Kingston  II.  M.  College:  Additional  dormitory  accommodation 

for  cadets . -. . 

Kingsville  Public  Building . 

Lakefield  Public  Building . 

Lindsay  Drill  Hall  . . . 

Lindsay  Public  Building:  Tower  clock,  new  boilers,  &c . 

Listowel  Public  Building . 

London  Post  Office:  Improvements . 

London  Post  Office  and  Custom  House:  Government  share  of 

cost  of  new  pavement  laid  on  Richmond  St . 

Markham  Public  Building:  Additional  land . 

Midland  Public  Building . 


Page 

in 
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$  cts. 

1,243,941  11 

57 

294  37 

57 

5,816  45 

58 

43  59 

58 

7,010  14 

58 

53  80 

58 

2, 190  38 

58 

20,182  06 

58 

2,814  32 

58 

13,263  18 

5S 

2,012  00 

58 

5,832  09 

58 

4,633  18 

59 

1,479  99 

59 

402  66 

59 

149  96 

59 

66  47 

59 

46  49 

59 

44,846  38 

59 

14  01 

59 

14,799  77 

59 

12,588  99 

60 

1,344  21 

60 

8,997  32 

60 

23,499  14 

60 

4,615  00 

60 

605  85 

60 

2,096  90 

60 

3,297  80 

61 

16,415  05 

61 

4,427  84 

61 

15,077  70 

61 

48,118  20 

61 

355  07 

61 

24,887  13 

62 

2,700  06 

62 

3,549  24 

62 

1,776  77 

62 

1,024  71 

62 

163  48 

62 

2,464  04 

62 

1,613  65 

63 

9,619  29 

63 

24  00 

63 

2,070  36 

63 

154  55 

63 

30,526  98 

63 

36,389  38 

63 

29  19 

64 

2,030  52 

64 

170  87 

64 

1,045  99 

64 

18,557  83 

64 

677  73 

64 

431  74 

64 

16  00 

64 

9,123  14 

380,852  22 

$  cts. 


5,455,011  61 


1,279  531  90 


Carried  forward 
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Brought  forward . 

Chargeable  to  Income — Continued. 

Public  Buildings,  Ontario — Continued. 

Milton  Public  Building . 

Milverton  Public  Building . 

Mitchell  Public  Building . 

Mount  Forest  Public  Building . 

Newmarket  Public  Building . 

Niagara  Falls  Armoury. . 

Niagara  Falls  Public  Building:  Fittings,  Improvements,  &c . 

Orillia  Drill  Hall . . . 

Oshawa  Drill  Hall . 

Oshawa  Public  Building:  Addition . 

Oshawa  Public  Building:  Government  share  of  cost  of  new  pave¬ 
ments  laid  by  municipality  on  King  and  Wellington  Sts . 

Ottawa  Departmental  Buildings — 

Fittings,  &c . 

Improvements  in  lavatories,  plumbing,  &c . 

Ottawa  Parliament  Buildings — 

Additional  water  service . 

Driveway  pavement . 

Improvements . 

Ottawa  Public  Buildings — 

Examining  Warehouse . 

Fuel  testing  Building:  Enlargement  of  concentrating  laboratory 

Major’s  Hill  Park:  To  complete  electric  lighting . 

Old  Museum  Building,  Sussex  St.:  Alterations,  &c . 

Pj-inting  Bureau:  Raise  chimney,  &c . 

Palmerston  Public  Building . 

Paris  Public  Building:  Improvements,  including  tower  and  clock . . 

Pembroke  Public  Building:  Additions,  &c . 

Perth  Public  Building . 

Peterboro  Post  Office  Building:  Addition . 

Port  Arthur  Armoury . 

Port  Arthur  Custom  House  and  Examining  Warehouse . 

Port  Hope  Public  Building:  Improvements . 

Port  Perry  Public  Building . 

Preston  Public  Building . 

Renfrew  Public  Building:  Imporvements . 

Sarnia  Public  Building:  Improvements . ....... 

Sarnia  Public  Building:  To  provide  for  payment  to  municipal 
authorities  Government  share  of  local  improvement  taxes 
levied  for  pavement  laid  on  Front  St.,  opposite  Post  Office. . . . 
Sault  Ste.  Marie  Public  Building:  Tower  clock,  elevator,  painting, 

&c . 

Seaforth  Public  Building . 

Shelburne  Public  Building . . . 

Steel  ton  Public  Building . 

Stratford  Public  Building:  Government  share  of  cost  of  new  pave¬ 
ments,  sidewalks,  &c.,  laid  by  municipal  authorities . 

Sudbury  Public  Building . 

St.  Catharines  Public  Building:  Improvements . 

Tilbury  Public  Building . 

Tillsonburg  Public  Building . 

Toronto  Public  Buildings — 

Custom  House:  Improvement . 

Customs  Examining  Warehouse . 

Military  Buildings:  Barracks  for  permanent  corps,  to  replace 

property  sold  to  city . 

Military  Buildings:  New  Stores  Building . 

Post  Office:  Additional  storey . 

Post  Office:  Garage  for  motor  trucks  for  Post  Office . 

East  Postal  Station  “G.” . 

North  Postal  Station . 

Postal  Station — Vicinity  of  College  St.  and  Spadina  Ave . 

Generally:  Renewals,  Improvements,  &c . 

Uxbridge  Public  Building . 

Walkerville  Public  Building . 

Wallaceburg  Public  Building . 
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$  cts. 

380,852  22 

65 

1,809  07 

65 

44  00 

65 

10,469  24 

65 

6,031  88 

65 

4,822  65 

66 

9,999  41 

66 

3,630  17 

66 

83  70 

66 

292  19 

66 

1,094  14 

66 

494  90 

68 

25,024  73 

69 

7,901  37 

69 

1,356  62 

69 

13,174  52 

70 

10,966  31 

71 

91,538  94 

71 

..27,309  99 

71 

5, 138  32 

73 

79,929  23 

76 

6,005  44 

76 

165  03 

76 

160  65 

76 

2,803  99 

76 

7,792  45 

77 

2,709  43 

77 

4,961  54 

77 

59,426  87 

77 

6,855  53 

77 

13,790  15 

77 

6,045  47 

77 

1,683  09 

77 

1,178  80 

78 

552  59 

78 

7,958  03 

78 

14,872  39 

78 

1,256  00 

78 

5,087  85 

78 

1,130  40 

78 

20,059  65 

78 

2,554  48 

79 

14,320  83 

79 

14,690  31 

79 

257  20 

79 

18,684  39 

79 

2,726  79 

79 

500  00 

80 

16,039  40 

80 

631  71 

80 

35,016  90 

80 

25,139  21 

80 

50, 102  05 

81 

5,014  74 

81 

13,285  08 

81 

50  00 

81 

979  94 

1 


$  cts. 


6,734,543  51 
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Brought  forawrd . 

Chargeable  to  Income — Continued. 

Public  Buildings,  Ontario - Continued. 

Waterloo  Public  Building . 

Watford  Public  Building . 

Wiarton  Public  Building . 

Wingham  Public  Building:  Tower  Clock . 

Generally:  Repairs,  Improvements,  &c . 

Public  Buildings,  Manitoba — 

Brandon  Public  Building:  Addition . 

Carman  Public  Building . 

Melita  Public  Building . 

Minnedosa  Public  Building . 

Morden  Public  Building . 

Portage  la  Prairie  Building . 

Virden  Public  Building . 

Winnipeg  Public  Buildings — 

Immigration  Halls  Nos.  1  and  2:  Improvements  to  electric 

lighting,  &c . . . . . 

Public  Building:  pavements,  sewers,  inclusive  of  $873.77  inter¬ 
est,  &c . 

Renewals,  repairs,  improvements,  &c . 

Generally:  Renewals,  improvements,  &c . 

Public  Buildings,  Saskatchewan — 

Battleford  Public  Building . 

Gravel bourg  Telegraph  Office,  &c . 

Humboldt  Public  Building . 

Indian  Head  Forestry  Nursery  Station:  Additional  accommodation 

Llovdminster  Public  Building . . . 

Melfort  Public  Building . 

Moose  Jaw  Drill  Hall . 

Moose  Jaw  New  Public  Building . 

North  Battleford  Public  Building . 

Prince  Albert  Saskatchewan  Penitentiary . 

Regina  Armoury  and  Drill  Hall . 

Regina  Public  Building:  to  complete . 

Saskatoon  Nursery  Station . 

Weyburn  Public  Building . i . 

Public  Buildings,  Alberta — 

Bassano  Public  Building . 

Calgary:  Customs  Examining  Warehouse . 

Calgary:  Immigration  Building . 

Calgary:  Post  Office  Site  and  Buildings . 

Edmonton  Public  Building . 

Lethbridge  New  Public  Building . 

Medicine  Hat  Public  Building . 

Strathcona  Armoury . 

Strathcona  Public  Building . 

Wetaskiwin  Public  Building . 

Public  Buildings,  Saskatchewan  and  Alberta,  Generally  :  Renewals, 
Improvements,  &c . ’ 

Public  Buildings,  British  Columbia — 

Ashcroft  Public  Building . 

Chiliwack  Public  Building . 

Comox  Public  Building . 

Cranbrook  Public  Building . 

Duncan’s  Station  Public  Building . 

Fcrnie  Drill  Hall . i 

Grand  Forks,  Public  Building . ] 

Greenwood  Public  Building . i 

Kamloops  New  Public  Building . I 

Merritt  Public  Building . I 

Mission  City  Public  Building . j 

Nanaimo  Public  Building:  Extension . [ 

Carried  forward . 
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$  cts. 

1,046,451  62 

81 

17,418  86 

81 

2,636*10 

81 

106  86 

81 

135  85 

81 

19,996  89 

82 

2,002  38 

82 

18  55 

82 

1,418  40 

82 

436  79 

82 

306  27 

82 

12,884  90 

82 

6,292  94 

82 

2,026  67 

83 

13,000  00 

83 

5,047  76 

83 

2,955  85 

83 

4,271  48 

83 

2,295  25 

83 

25,000  00 

83 

5,145  24 

83 

27,305  25 

84 

30,011  20 

84 

54  08 

84 

99,943  10 

84 

174  80 

84 

236  20 

84 

200  00 

85 

9,845  35 

85 

368  18 

85 

25, 138  62 

85 

38  59 

85 

120,542  92 

85 

22,969  40 

86 

205,378  42 

86 

4,631  94 

86 

43,475  84 

86 

500  48 

86 

23,713  93 

87 

17,393  83 

87 

20,233  32 

S7 

87  • 

1,527  25 

87 

34,822  29 

87 

4,105  16 

88 

33,365  20 

88 

10,069  65 

88 

375  30 

88 

28,226  45 

88 

375  64 

88 

147  95 

88 

3,919  25 

88 

2,501  50 

89 

10,835  08 

130,270  72l 

$  cts. 


6,  734,543  51 


1,086,740  18 


46,390  51 


229,988  75 


458,878  67 
10,039  39 


8,566,587  01 
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1912-13:  Public  Works:  Summary  of  Expenditure. 


Brought  forward . 

Chargeable  to  Income — Continued. 

Public  Buildings,  British  Columbia — Concluded. 

Nelson  Public  Building:  Addition . 

New  Westminster  Examining  Warehouse:  Improvements . 

New  Westminster  Public  Building . 

North  Vancouver  Public  Building . 

Prince  Rupert  Public  Building . 

Prince  Rupert  Quarantine  Station . 

Soda  Creek  Public  Building . 

Union  Bay  Public  Building . 

Vancouver  Public  Buildings — 

Drill  Hall . 

Examining  Warehouse . 

Old  Post  Office:  sidewalks  around  building . 

Postal  Station . 

Public  Building:  Improvements . 

Sulphur  Dioxode  Fumigating  Plant . 

Vernon  Public  Building . 

Victoria  Public  Buildings — 

Immigration  Detention  Hospital:  Improvements,  &c . 

Post  Office:  Improvements,  &c . . 

Sulphur  Dioxide  Fumigating  Plant . 

Williams  Head  Quarantine  Station:  Improvements  and  Repairs 

to  buildings  and  furniture,  &c . 

Generally:  Renewals,  Improvements,  &c . 

Public  Buildings  Generally — 

Construction  and  Repairs  of  Immigration  Buildings . 

Experimental  Farms:  New  buildings,  repairs,  renewals,  &c., 
tobacco  curing  station,  improvements,  including  reconstruction 

at  Indian  Head . 

Fire  Escapes  for  Dominion  Public  Buildings . 

Flags  for  Dominion  Public  Buildings . 

Public  Buildings  Generally . ^ . 

Ottawa  Public  Buildings,  Maintenance — 

Elevator  attendants . 

Gas  and  Electric  Light  (including  Roads  and  Bridges) . 

Grounds. . . . . . . . . 

Heating:  including  salaries  of  engineers,  firemen  and  watchman. 

Removal  of  snow  (including  Rideau  Hall) . 

Repairs,  including  ventilation,  furniture,  &c . 

Telephone  Service . 

Rideau  Hall,  Maintenance — 

Allowance  for  fuel  and  light . 

Improvements,  furniture,  grounds,  &c . 

Dominion  Buildings,  Maintenance — 

Fittings,  furniture  and  general  supplies . 

Heating . 

Lighting . . . . . . 

Power  for  running  elevators  and  stamp  cancelling  machines,  &c.. .. 

R^nts,  Ottawa  and  ether  buildings . 

Salaries  of  caretakers,  engineers,  &c . 

Supplies  for  caretakers,  engineers,  &e . 

Water . 


Dominion  Cattle  Quarantine  Stations:  Renewals,  repairs,  &c 

Dominion  Immigrant  Buildings:  Repairs,  furniture,  &c . 

Dominion  Quarantine  Stations:  Maintenance,  &c . 

Yukon  Public  Buildings:  Rent,  repairs,  fuel,  light,  water,  &c 

Harbours  and  Rivers,  Nova  Scotia — 

Amherst — Wdiarf . . . 

Anderson’s  Cove — Breakwater  extension . 

Annapolis  Harbour  Improvements:  Ice  piers . 


Page 

in 

Pt.  V. 

$  cts. 

130,270  72 

89 

5,832  11 

89 

990  00 

89 

13  00 

89 

80,000  00 

89 

74,697  10 

.90 

1,565  03 

90 

2,305  25 

90 

13  70 

90 

49,999  99 

90 

214,019  82 

90 

909  00 

90 

25,119  75 

90 

13,032  76 

91 

2,600  00 

91 

10, 192  47 

91 

2,991  12 

91 

9,223  47 

91 

2,600  00 

92 

19,961  41 

92 

12,253  08 

96 

12,157  62 

96 

84,959  90 

96 

1,897  75 

96 

1,982  57 

97 

10,091  70 

98 

33,916  12 

99 

59,659  80 

100 

20,043  60 

102 

144, 106  09 

102 

5, 155  94 

119 

276,972  33 

125 

26,471  00 

128 

9,000  00 

128 

67,089  44 

196 

98,458  92 

196 

150,052  37 

196 

144,954  86 

196 

25,988  37 

196 

340,011  74 

196 

290,757  75 

196 

17,039  50 

196 

40,498  61 

197 

19,999  91 

200 

14,626  42 

200 

203  80 

202 

65,111  41 

203 

214  80 

203 

2,999  59 

203 

21,570  18 

24,784  57 

$  cts. 


8,566,587  01 


658,589  78 


111,089  54 


566,324  88 


76,089  44 


1,107,762  12 


99,941  54 
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Brought  forward . 

Chargeable  to  Income — Continued. 
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$  cts 


24,784  57 


$  cts. 


11,186,384  31 


Harbours  and  Rivers,  Nova  Scotia — Continued. 

Arichat:  Retaining  wall,  to  protect  Government  property . 

Arisaig:  to  complete  extension  of  wharf . 

Avonport:  Breakwater  extension . 

Bass  River:  Repairs  to  wharf . 

Battery  Point:  Breakwater . . 

Bear  River:  Wharf . 

Belliveau’s  Cove:  Extension  to  north  breakwater  and  dredging — 

Blanch:  Breakwater . 

Boisdale:  New  Wharf . 

Breen’s  Pond:  Construction  of  Breakwater . 

Brooklyn:  Breakwater . 

Brooklyn:  Dredging . 

Brule  Wharf:  Repairs  and  Extension . 

Burke’s  Head:  to  complete  breakwater . . . 

Burlington:  Wharf  repairs . 

Cap  Rouge:  Construction  of  Breakwater . 

Caribou  Island:  Raising  causeway . 

Carr’s  Brook:  Wharf . .- . 

Centreville,  Cape  Island:  Wharf . 

Centreville  (Trout  Cove):  Breakwater . . 

Chester:  to  complete  canal . 

Cole  Harbour:  Wharf . 

Cottage  Cove:  Breakwater . 

Cow  Bay  (Port  Morien):  completing  protection  works  and  general 

repairs . . 

Creignish:  Construction  of  landing  pier . 

Cribbin’s  Point:  to  complete  repairs  to  wharf . 

Crofts  Cove:  Repairs  to  boat  landing . 

Delap’s  Cove:  Improvements  to  Breakwater . 

Devil’s  Island:  Breakwater  Extension . 

Digby  Harbour:  Improvements,  including  repairs  and  addition 

to  pier . 

Diligent  River:  Wharf . 

Drum  Head:  Improvements  to  Wharf . 

Duncan’s  Cove:  Breakwater . . . 

East  Chezzetcook:  Breakwater . 

East  River:  Dredging . 

East  Ship  Harbour:  Wharf . 

Eastern  Harbour  (Cheticamp)  Repairs  to  wharf . 

Ecum  Sccum:  Protection  of  faces  of  wharf  with  hardwood  sheath¬ 
ing,  &c . 

Eel  Brook:  Wharf . 

Feltzen  South:  Breakwater  in  Spindler’s  Cove . 

Findlay  Point  Harbour:  Repairs  to  wharf  and  beach  protection. . 

Five  Islands:  Repairs  to  wharf . 

Fox  Island:  Extension  of  Beach  Protection  work . 

French  River  (North  Shore):  Breakwater . 

Frude’s  Point:  Removal  of  rocks . 

Gillis  Point  (East):  Construction  of  wharf . 

Grand  Etang:  Repairs  to  channel . 

Great  Village:  Construction  of  vessel  berth  at  wharf . 

Hall’s  Harbour:  Breakwater  Repairs . 

Hampton  Breakwater:  To  complete  extension . 

Hantsport  and  Walton  Wharves . 

Harbour  au  Bouche:  Repairs  to  wharf . 

Harbourville:  Breakwater  repairs . 

Herring  Cove:  W'harf . 

Inverness:  Harbour  Improvements . . . 

Joggins  Mines:  Turning  place  on  Breakwater . 

Jones  Harbour:  Removal  of  rocks . 

Kraut  Point:  Wharf . 

Leonard’s  Cove:  Breakwater . 

Litchfield:  Extension  of  Breakwater . 

Little  Anse:  Construction  of  Breakwater . 

Little  Bras  D’Or:  Construction  of  Breakwater . 

Little  Harbour:  Improvements . 


203 

600 

00 

203 

1 , 566 

94 

203 

2,000 

00 

204 

1,849 

74 

204 

2,634 

48 

204 

4,703 

53 

204 

1,699 

98 

204 

1,998 

90 

204 

66 

90 

205 

13,099 

99 

205 

49, 125 

37 

205 

698 

57 

205 

2,010 

44 

205 

15,085 

00 

205 

600 

00 

206 

16,518 

50 

206 

1,400 

02 

206 

97 

23 

206 

2,325 

95 

206 

37,500 

10 

207 

2,299 

00 

207 

22 

55 

207 

1,200 

07 

207 

2,999 

99 

207 

2,650 

26 

208 

1,000 

45 

208 

1,001 

50 

208 

1,375 

49 

208 

13,862 

59 

208 

5,640 

93 

209 

2,486 

71 

209 

492 

94 

209 

7,120 

00 

209 

7,042 

20 

209 

535 

31 

209 

1,000 

01 

209 

199 

35 

210 

599 

89 

210 

1,020 

50 

210 

103 

40 

210 

1,000 

00 

210 

452 

24 

210 

1,894 

84 

210 

12 

58 

211 

3,227 

25 

211 

2,091 

49 

211 

3,000 

00 

211 

497 

45 

211 

785 

54 

211 

548 

05 

212 

38 

14 

212 

124 

58 

212 

■  999 

05 

212 

1,332 

22 

212 

2,596 

90 

212 

1,348 

00 

213 

900 

00 

213 

2,501 

39 

213 

899 

88 

213 

2,580 

02 

213 

15,972 

.50 

213 

15 

66 

213 

1,457 

31 

277,295 

64 
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Chargeable  to  Income — Concluded. 
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$  cts. 


$  cts. 


277,295  64 


11,186,384  31 


Harbours  and  Rivers,  Nova  Scotia — Concluded. 

Little  Narrows:  To  complete  wharf . 

Livingston’s  Cove:  Extension  of  breakwater . 

Louis  Head:  Extension  and  repairs  to  Breakwater . 

Mabou:  To  continue  construction  of  Breakwater . 

Margaretville:  Renewals  and  repairs  to  breakwater . 

McNair’s  Cove:  Extension  and  repairs  to  Breakwater  Wharf . 

Melford:  Construction  of  wharf . 

Meteghan:  To  restore  and  extend  wharf . 

Mill  Creek:  Repairs  and  improvements  to  wharf . 

Mochelle:  Wharf . 

Mushaboom:  Wharf . 

Musquodoboit  Harbour:" Wharf . 

Necumteuch:  Repairs  to  wharf . 

Neil’s  Harbour:  Repairs  to  Breakwater . 

New  Haven:  Repairs  and  extension  to  wharf . 

North  River:  Improvement  to  wharf . . . 

Ogilvies  :  Wharf  repairs . 

Petite  Riviere:  Repairs  to  Breakwater . 

Phinney’s  Cove:  Breakwater  Extension . 

Piper’s  Cove:  Breakwater  pier . 

Pleasant  Bay:  Repairs  to  wharf . 

Porter’s  Lake:  Boat  channel  to  Three  Fathom  Harbour . 

Port  DufTerin  Harbour:  Wharf  on  west  side . 

PortGreville:  Wharf . 

Port  Lome:  Repairs  and  renewals  to  breakwater . 

Port  Mouton:  recovering  wharf . 

Salmon  River:  Harbour  protection  works . 

Sandy  Cove:  Breakwater  repairs . 

Scott’s  Bay:  Breakwater  extension  and  repairs . 

Seaforth:  Breakwater . 

Seal  Island:  Wharf . 

Sheet  Harbour:  East  River  wharf  repairs . 

Shelburne  Wharf:  To  pay  contractors  Ronnan  &  Stewart,  balance 

due,  with  interest  at  5  per  cent . 

Smiley’s  Point:  To  complete  breakwater . 

Sober  Island . ; . 

Spencer’s  Island :  Repairs  to  wharf . 

St.  Joseph:  Boat  Harbour,  protected  by  breakwater  pier . . . 

Sterling  Brook:  Wharf . ’ . 

Stony  Island:  repairing  breakwater  and  constructing  protection  work 

Sydney  Harbour:  Protection  works  for  South  Bar . 

Sydney  Harbour,  South  Bar:  Exchequer  Court  award . 

Sydney  Mines:  Wharf  at  Barrington  Cove . 

Tancook  Island:  Repairs  to  wharf  at  North  West  Cove . 

Tatamagouche:  Renewal  of  wharf . 

Tenecape  Breakwater:  Repairs . 

The  Wharves,  Lunenburg  Co.:Breakwater . 

Three  Fathom  Harbour:  Breakwater  between  two  Islands . 

Three  Fathom  Harbour:  Renewals  and  repairs  to  breakwater . 

Three  Island  Cove:  To  pay  the  W.  J.  Poupore  Co.,  Ltd.,  in  full  and 

final  settlement  of  claim  for  dredging. . . . 

Toney  River:  Extension  of  channel  protection  piers . 

Tusket  Wedge  Wharf:  Restoration  and  extension . 

Victoria  Pier:  Extension  and  repairs . 

Wallace:  Repairs  to  wharf . 

Wallace  Harbour:  Dredging . 

Watt  Settlement:  Wharf . 

West  Advocate:  Breakwater — . . 

West  Arichat  Breakwater:  Repairs . 

West  Chezzetcook:  Breakwater  pier . . 

West  Chezzetcook:  Breakwater  repairs . 

Western  Head:  repairs  to  breakwater . 

Western  Shore:  Wharf . 

Weymouth:  Harbour  improvements . 

White  Point:  Breakwater — : . 

Whitewater’s:  To  complete  repairs  to  wharf . 


214 

563  10 

214 

2,000  54 

214 

4,099  96 

214 

2,087  10 

214 

2,000  00 

214 

1,302  06 

215 

5,872  44 

215 

4,507  72 

215 

1,000  77 

215 

26  45 

215 

805  75 

216 

1,528  57 

216 

494  45 

216 

1,698  79 

216 

1,435  54 

216 

1,419  41 

217 

999  79 

217 

2,395  87 

217 

2,342  47 

217 

1,992  93 

217 

1,182  67 

217 

217  00 

218 

2,938  03 

218 

4,828  73 

218 

1,000  10 

218 

346  54 

218 

971  31 

218 

792  29 

219 

2,513  00 

219 

244  73 

219 

2,733  83 

219 

571  02 

219 

4,179  70 

219 

2,209  29 

220 

914  59 

220  ' 

1,600  73 

220 

11,149  81 

220 

1,419  32 

220 

1,822  27 

221 

612  80 

221 

7,121  77 

220 

11,002  19 

221 

207  97 

221 

891  84 

221 

500  00 

221 

2,005  96 

222 

1,008  00 

221 

2,000  00 

222 

5,845  82 

222 

1,603  12 

222 

1,709  81 

222 

3 , 553  52 

222 

2,917  49 

223 

1,459  85 

223 

3,239  42 

223 

16,892  00 

223 

2,138  95 

223 

1,223  25 

224 

600  62 

224 

1,493  01 

224 

2,801  91 

224 

5,622  39 

224 

566  05 

224 

997  01 
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Brought  forward . 

Chargeable  to  Income — Continued. 

Harbours  and  Rivers,  Nova  Scotia — Continued. 

Windsor:  Harbour  improvements . . 

Wolfville:  protection  works . . . 

Wood’s  Harbour:  Completion  of  breakwater  at  Fall’s  Point. 

Yarmouth  Harbour:  Improvements . 

Generally:  Repairs,  improvements,  etc . 


Harbours  and  Rivers,  Prince  Edward  Island — 

Bay  View  Pier:  Repairs  to  pier . 

Belle  River:  Wharf . 

Cape  Traverse:  General  repairs  to  wharf . 

Cascumpec,  or  Gordon’s  Point:  Wharf . 

Cove  Head:  repairs  to  harbour  works . . 

Crapaud:  Repairs  to  Victoria  pier . 

Graham’s  Pond:  Reconstruction  of  breakwater . 

Grand  River  (North)  Pier:  Repairs . > . 

Grand  River  South  Wharf:  Reconstruction,  etc . 

Head  St.  Peter’s  Bay:  Reconstruction  of  wharf . 

Hickey’s  Wharf:  Reconstruction  and  repairs . 

Plurd’s  Point  Pier:  Repairs . 

Miminegash  Harbour:  Improvements  and  repairs . 

Naufrage  Pond:  Extension  to  break-water  and  deepening  channel 

approach . 

New  London:  Repairs  to  harbour  works . 

Nine  Mile  Creek  Pier:  Repairs . 

North  Cardigan:  Repairs  to  pier . 

North  River,  Franklyn  Point:  Wharf . 

Port  Selkirk:  Reconstruction  and  repairs  to  pier . 

Pownal:  Repairs  to  wharf . 

Red  Point  Wharf:  Completing  repairs  and  enlarging  pier  head _ 

Robinson’s  Island:  Repairs  to  breakwater . 

Souris:  Extension  of  breakwater . 

Southport  Wharf:  Reconstruction . 

St.  Peter’s  Bay:  Repairs  to  breakwater . 


inwardly  and  repairs . 

Tracadie:  Construction  of  breakwater . 

Vernon  River  Pier  (South):  Reconstruction  and  repairs. 

Wood  Islands:  Extension  of  southern  breakwaters . 

Generally:  Repairs,  improvements,  etc . 


Harbours  and  Rivers,  New  Brunswick — 

Albert:  Wharf . 

Anderson’s  Hollow:  General  repairs  to  breakwater  wharf. 


» - -  —  - 1 - - 

Black  River:  Renewal  of  superstructure,  &c.  of  breakwater  pier. 

Black  River:  Wharf . 

Buctouche:  To  repair  breakwaters  and  breastworks . 

Campbellton:  Deep  water  wharf:  Accommodation . 

Campbellton:  Head  block  to  Market  Wharf . 

Cape  Bald:  Breakwater  pier . 

CapeTormentine:  Repairing  and  strengthening  breakwater . 

Castalia:  Breakwater . 

Chance  Harbour:  Improvements  to  breakwater . 

Chatham:  Repairs  to  custom  house  wharf . 

Chockfish  River:  Extension  of  breakwater  at  mouth . 

Dalhousie  Harbour:  Break-water . . . 

Dipper  Harbour:  Extension  of  breakwater . 

Dorchester:  Wharf  Improvements . 

Fairhaven:  To  rebuild  pier-head  . 

Gardner’s  Creek:  Repairs  to  harbour  works . 

Goose  Creek  Harbour:  Breakwater . 

Grande  Anse:  New  groyne  . 

Grand ique:  Wharf . 


Carried  forward. 
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$  cts. 

$  cts. 

435,519  06 

11, 186, 3S4  31 

224 

446  46 

- 

225 

2,285  79 

225 

1,800  00 

225 

32,679  60 

230 

% 

35,497  4S 

508,228  39 

230 

401  02 

230 

1,128  65 

230 

785  28 

231 

2,631  00 

.  231 

1,190  68 

231 

499  97 

231 

1,241  71 

231 

497  67 

231 

4,475  00 

231 

2  24 

232 

486  13 

232 

969  25 

232 

932  32 

•  232 

7,306  75 

232 

1,271  95 

233 

497  31 

233 

480  08 

233 

1,190  58 

233 

694  40 

233 

279  06 

233 

1,152  29 

233 

526  65 

234 

132  31 

234 

4,032  29 

234 

970  07 

234 

4,000  35 

234 

11,395  00 

235 

1,454  34 

235 

7,209  75 

235 

4,147  12 

61,981  22 

236 

481  65 

236 

646  24 

236 

24,209  91 

236 

4,006  57 

236 

994  50 

236 

902  25 

237 

2,792  08 

237 

1,533  79 

237 

4,347  58 

237 

5,232  51 

238 

6,335  50 

238 

3,250  01 

238 

1,088  49 

238 

591  63 

238 

16,083  00 

238 

5,805  10 

239 

1,209  17 

239 

83  92 

239 

835  98 

239 

1,932  40 

239 

2,073  96 

239 

4,967  61 

1  89,403  85 
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89,403  85 


S  eta. 


11,756,593  92 


Harbours  and  Rivers,  New  Brunswick — Continued. 

Grassy  Island:  Full  and  final  settlement  of  claim  of  J.  S.  Gregory 

for  dredging  performed . . . 

Great  Salmon  River:  To  close  pile  west  pier . 

Green  Point:  Breakwater . 

Hopewell  Cape:  Repairs  to  wharf . 

Kouchibouguac  Harbour . 

Lameque  Wharf:  Improvements . 

L’Etang:  Repairs  to  wharf . 

Little  Gully:  Breakwater . 

Loggieville:  Repairs  to  wharf . 

Lomeville:  Breakwater  wharf,  extension  and  repairs . 

Mill  Cove:  Wharf . 

Millerton:  Wharf . 

Miramichi  Bay:  Dredging  ship  channel  at  Grande  Dune  Flats. . . . 

Miscou:  Extension  to  wharf . 

Mispec:  Repairs  to  harbour  works . 

Moncton:  Berth  for  scows  and  repairs  to  wharf . 

Neguac:  Extension  of  wharf . 

NorthHead:  Extension  of  breakwater  wharf . 

Petite  Lameque:  Wharf . 

Petit  Rocher  Breakwater:  Repairs  and  Improvements . 

Pointe  du  Chene:  Retaining  wall . 

Point  Sapin:  Breakwater . 

Quaco:  Repairs  to  east  and  west  piers. . 

Rexton:  to  close  pile  and  repair  wharf . 

Richibucto:  To  complete  reconstruction  and  extension  of  wharf. . . . 

Ricliibucto  Beach:  Breakwater  on  north  and  south  beaches . . 

Richibucto  Cape:  To  complete  construction  of  breakwater . 

River  St.  John,  including  Tributaries  . 

River  St.  John  and  Tributaries:  construction  of  wharfs  in  tidal 

waters . 

Sackville:  Wharf . 

Seal  Cove:  Construction  of  breakwater . 

Seal  Cove:  Grand  Manan  Island:  Breakwater  pier  on  east  side  of 

Island . 

Shediac:  Wharf . 

Shippegan  Harbour:  Improvements  and  repairs  at  Shippegan 

Gully . 

St.  Andrews:  Repairs  and  improvements . 

Ste.  Croix  River:  Dredging . 

St.  John  Harbour:  Improvements,  repairs  and  renewals . 

St.  Louis:  Dredging  of  channel  and  construction  of  training  walls. . 

St.  Louis  River:  Wharf . 

St.  Martin:  Wharf . 

Tracadie:  Repairs  to  wharf . 

Tracadie  Harbour:  To  rebuild  and  repair  old  breastworks . 

Tynemouth  Creek:  Harbour  Improvements . . . 

Upper  Salmon  River:  Pier . 

Westfield:  High  water  wharf . 

Generally:  Repairs,  improvements,  etc . 


Maritime  Provinces  Generally — 

To  purchase  creosoted  timber  for  works  in  the  Maritime  Provinces 

generally . 

Harbours  and  Rivers,  Quebec — 

Angers  (L’Ange  Gardien):  Wharf  on  River  Ottawa  . 

Anse  aux  Gascons:  Wharf  repairs . 

Baie  St.  Paul:  Repairs  to  wharf . 

Baracliois  de  Malbaie:  Completion  of  training  pier . 

Batiscan:  Wharf . 

Beaulac  (Garthby):  Wharf  extension  . 

Beauport:  Wharf  repairs . 

Beloeil:  Wharf . 

Bcrgeronnes:  Completion  of  wharf  extension . 

Berthier  (en  bas):  Repairs  to  wharf . 


240 

25,020 

00 

240 

2,658 

42 

240 

38 

44 

240 

2,525 

81 

240 

1,999 

56 

240 

270 

83 

240 

1,292 

37 

241 

2,315 

33 

241 

1,773 

81 

241 

454 

20 

241 

1,598 

18 

241 

71 

20 

241 

33,324 

98 

241 

5,018 

64 

242 

1,122 

51 

242 

256 

10 

242 

2,344 

22 

242 

166 

77 

242 

11 

80 

242 

1,518 

86 

242 

1,040 

11 

243 

15,752 

50 

243 

3,552 

65 

243 

1,447 

50 

243 

12,574 

88 

243 

19,638 

30 

244 

11,938 

29 

244 

5,367 

98 

245 

12,722 

88 

245 

14,362 

03 

245 

803 

27 

245 

204 

60 

245 

1,154 

29 

246 

2,858 

88 

246 

2,624 

89 

246 

707 

90 

247 

24,930 

84 

247 

885 

63 

247 

3,425 

85 

248 

56 

96 

248 

1,061 

54 

248 

505 

S5 

248 

596 

16 

248 

5,860 

27 

243 

11 

27 

250 

18,989 

90 

336,261  10 


250 

250 

601  63 

250 

1,496  43 

250 

1,994  01 

251 

3,092  55 

251 

8, 199  02 

251 

112  50 

251 

936  29 

251 

4,897  39 

251 

600  61 

252 

499  96 
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Brought  forward 


Chargeable  to  Income — Continued. 


Harbours  and  Rivers,  Quebec — Continued. 

Berthierville:  Wharf . 

Bic  Harbour:  Repairs  to  old  wharf . 

Bic  Harbour  (Pointea  Cote):  Wharf  outer  section . 

Cabano:  Landing  pier  on  west  side  of  Lake  Temiscouata . 

Cannes  des  Roches  (Corner  of  the  Beach):  Extension  of  break¬ 
water . 

Cap  a  l’Aigle:  Extension  of  wharf . 

Cap  Chatte:  Extension  of  training  pier . 

Cape  Cove:  Extension  of  landing  pier . 

Cap  de  la  Madeline:  Enlargement  of  wharf . 

Cap  St.  Ignace:  Wharf  extension . 

Carleton:  Repairs  to  wharf . 

Chateau  Richer:  Extension  of  breakwater  pier . 

Chicoutimi:  In  settlement  of  claim  of  T.  Desbiens  in  connection 

with  contract  for  wharf  extension . 

Contrecoeur:  Wharf  completion . 

Coteau  Landing:  To  complete  wharf . 

Cross  Point:  Repairs  to  wharf . 

Desjardins:  To  repair  wharf . 

Douglastown:  Extension  of  breakwater . 

Escoumains:  Repairs  to  wharf . 

Fabre:  Raising  wharf . . .  .-t . 

Father  Point:  Repairs  to  wharf  approach . 

Fort  William:  Wharf  on  River  Ottawa . 

Gaspe:  Deep  water  wharf . 

Gatineau  River:  Erosion  at  Gatineau  Point . 

Georgeville:  Repairs  and  renewals  to  wharf . 

Grand  Marsh:  Draining . _ . 

Grands  Mechins:  To  complete  repairs  to  wharf  and  approach . 

Grand  River:  Wharf  repairs . 

Grosse  Isle  Quarantine  Station:  Repairs  and  extension  of  wharf. . . . 

Grosse  Roche  on  Saguenay:  Repairs  to  wharf . 

Harrington  Harbour:  Wharf  on  North  shore,  Gulf  of  St.  Lawrence 

Hudson:  Repairs  to  wharf  and  roadway . 

Hull:  Repairs  to  wharf  and  approaches . 

lie  aux  Noix:  Repairs  to  wharf . 

lie  aux  Coudres:  Head  block  to  wharf . 

Isle  Verte:  Improvements . 

Isle  Verte:  Repairs  to  wharf . 

Kamouraska:  Addition  to  wharf . 

Knowlton  Landing:  Repairs  and  renewals  to  pier . 

Lacolle:  Repairs  to  wharf . 

Lanoraie:  Wharf  extension . 

Laprairie:  Reconstruction  of  superstructure  of  wharf  and  approach 
Lavaltrie:  To  provide  movable  storehouse  on  wharf  head-block. . 

Les  Eboulements:  Repairs  to  wharf  and  shed  . 

L’lslet:  Wharf  repairs . 

Longueuil:  W  harf . 

Lotbini&re:  Repairs  and  renewals  to  wharf . 

Magdalen  Islands:  Breakwaters  and  piers . 

Malbaie:  Breakwater . 

Maria:  Wharf  repairs . 

Matane:  Protection  pier  on  east  side  of  outlet  of  Matane  River  .... 

Matane:  Repairs  to  wharf . 

Mille  Vaches:  Removal  of  boulders  from  channel . 

Mistassini:  Extension  of  wharf . 

Mistook  (St.  Coeur  de  Marie):  closing  space  between  piers  at  outer 

end  of  block  and  span  wharf . 

Montmagnv:  Protection  wall,  north-east  side  of  basin. . 

Murray  Bay  Wharf:  Enlargement  and  repairs . 

Natashquan:  Breakwater  pier  on  nortn  shore  of  St.  Lawrence . 

Nicolet:  Repairs  to  and  extension  of  jetty . 

Nicolet:  Repairs  and  renewals  to  wharf . . . 

Norway  Bay:  Wdiarf  on  River  Ottawa . 

Papineauville:  Wharf  on  River  Ottawa . 

Peel  Head  Bay:  Repairs  and  renewals  to  wharf  and  approach . 


252 

252 

252 

252 

252 

253 
253 
253 
253 
253 

253 

254 

254 

254 

254 

254 

254 

255 
255 
255 
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256 
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258 
258 
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259 

259 

260 
260 
261 
261 
261 
261 
261 
262 
262 


262 

262 

262 

263 

263 

263 

263 

263 

263 


§  cts. 


22,430 

39 

7,359 

57 

993 

68 

7,094 

87 

2,497 

00 

1,027 

63 

2,125 

09 

5,174 

43 

7,120 

50 

1,368 

71 

12,301 

80 

922 

67 

623 

06 

6,867 

54 

1,268 

85 

2,558 

53 

462 

51 

531 

47 

5,291 

13 

992 

85 

4,219 

76 

3,132 

43 

1,726 

25 

100, 054 

30 

986 

16 

1,136 

71 

4,470 

29 

1,002 

02 

5, 193 

68 

29,989 

13 

1,164 

10 

1,799 

11 

999 

50 

470 

92 

919 

08 

503 

11 

3,506 

91 

2,328 

46 

565 

82 

93 

31 

460 

71 

342 

31 

3,976 

23 

697 

80 

3,194 

36 

642 

38 

2,374 

94 

1,417 

48 

15,127 

38 

780 

26 

964 

02 

24,396 

56 

2, 199 

88 

1,001 

94 

800 

30 

849 

46 

4,509 

31 

3,315 

15 

3,873 

12 

1,255 

55 

3,992 

80 

2,751 

48 

434 

27 

761 

59 
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12,092,979  67 


Carried  forward 


333,391  01  I  12,092,979  69 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 13 


SESSIONAL  PAPER  No.  1 


1912-13:  Public  Works:  Summary  of  Expenditure. 

Page 

in 

Pt.  V 

- - - 

$  cts. 

$  cts. 

Broi;ght  forward . . . 

333,391  01 

619  47 

12,092,979  69 

Chargeable  to  Income — Continued. 

Harbours  and  Rivers,  Quebec — Continued. 

Pcribonka:  To  complete  wharf  and  build  shed . 

264 

Petite  Riviere  Saguenay:  Completion  of  wharf . 

264 

349  59 

Picho.  Point:  Ice-breakers  and  wharf . 

264 

8,449  32 

Pointe  aux  Esquimaux:  Repairs  to  wharf . 

264 

1,669  72 

Pointe  aux  Trembles  (en  has):  Repairs  to  wharf . 

264 

443  19 

Pointe  Claire:  Wharf  repairs . 

264 

618  31 

Port  Daniel  Wharf:  Repairs . 

265 

921  04 

Poupore  (Riv.  du  Li^vre):  Training  pier . 

265 

2,887  30 

Rimouski:  Breakwater . 

265 

22, 125  65 

Rimouski:  Harbour  Improvements . 

265 

743  75 

Rimouski  Wharf:  Repairs  and  improvements . 

265 

4,204  29 

Riviere  aux  Vases:  Completion  of  whai-f . 

265 

1,121  53 

Riviere  Batiscan:  Landing  pier . 

266 

185  52 

Riviere  des  Prairies:  Improvement  of  navigation . 

266 

2,203  71 

Rivi&re  du  Li6vre:  Improvements  to  wharfs . 

266 

848  53 

Riviere  du  Loup  (en  haut):  Lock  and  dam . 

266 

1,042  95 

Riviere  du  Loup  (Fraserville):  Repairs  and  renewals  to  wharf . 

266 

5, 165  43 

Riviere  La^uerre:  Improvements . 

266 

1,973  83 

River  Saguenay:  Dredging  and  other  improvements . 

267 

76,858  45 

River  St.  Lawrence  at  Laprairie:  Protection  wall . 

267 

15,056  79 

Roberval:  Repairs  to  wharf . 

267 

1,492  26 

Ituisseau  a  Loutres:  Harbour  improvements . 

267 

1,239  30 

Sabrevois:  Repairs  and  renewals  to  wharf . 

267 

1,368  02 

Sault  Montmorency:  Completion  of  protection  work . 

268 

5,115  69 

Shiga  wake:  Completion  flooring,  etc.,  of  wharf . 

268 

499  85 

Sorel:  To  complete  deep  water  wharf . 

268 

5,125  40 

Sorel:  To  purchase  new  wharf . 

268 

15,000  00 

Squateek:  Addition  to  wharf . 

268 

2,336  95 

Ste.  Adelaide  de  Pabos:  Extension  of  breakwater . 

268 

171  28 

St.  Alexis:  In  full  and  final  settlement  of  claim  of  J.  Girard,  in 
connection  with  contract  for  wharf  extension . 

268 

1,730  78 

St.  Andre  de  Kamouraska  Wharf:  Extension . 

269 

433  10 

St.  Andrews:  Wharf  on  North  River . , . 

269 

413  35 

St.  Anicet:  Wharf  repairs . 

269 

1,197  72 

Ste.  Anne  des  Monts:  Deep  water  wharf . 

269 

50  42 

Ste.  Anne  des  Monts:  Harbour  improvements  at  mouth  of  Grande 
Riviere  See.  Anne . 

269 

4,447  37 

Ste.  Anne  de  la  Pocatiere:  Wharf  extension . 

269 

747  90 

St.  Antoine  de  Richelieu:  Construction  of  wharf  ami  dredging... . 

269 

1,424  95 

Ste.  Croix:  Wharf . : . 

270 

15,819  66 

Ste.  Famille:  Extension  to  wharf . 

270 

7,000  53 

Ste.  Felicit6:  Wharf . 

270 

1,604  96 

St.  Francois  North,  I.  0.:  Urgent  repairs,  etc . 

270 

2,780  90 

St.  Francois  South,  1.  ().:  repairs  and  improvements  to  wharf . 

270 

587  46 

Ste.  Genevieve  de  Batiscan:  Wharf . 

270 

244  95 

St.  Germain  de  Kamouraska:  Wharf . 

270 

200  00 

St.  Irenee:  Repairs  to  wharf . 

271 

2,033  30 

St.  Jean  des  Chaillons  Wharf:  to  complete  approach,  freight 
shed,  etc . * . 

271 

2,080  48 

St.  Jean,  I.  O.:  Repairs  to  wharf . 

271 

444  51 

St.  Jerome  Wharf:  Urgent  repairs . 

271 

2,289  43 

St.  Joseph  de  Lctellier:  Wharf . 

271 

12,250  50 

St.  Laurent,  I.  0.:  Repairs  to  wharf . 

271 

681  74 

Ste.  Luce:  Wharf . '. . 

272 

12,332  46 

Ste.  Majorique:  Approaches  to  bridge . 

272 

4,921  05 

St.  Michel  de  Bellechasse:  Repairs  to  wharf . 

272 

688  68 

St.  Pierre  les  Becquets:  Wharf . 

272 

1,387  63 

St.  Sim6on:  Completion  of  wharf  repairs . 

272 

2,828  32 

St.  Valier:  Wharf  extension . 

272 

10,810  00 

Ste.  Victoire:  Wharf . 

273 

1,426  S8 

Tadoussac:  Wharf  and  approach . 

273 

11,501  25 

Three  Lakes:  Repairs  to  wharf  and  approach . 

273 

596  81 

Three  Rivers  Harbour:  completion  of  deep  water  wharf  at  west 
end,  etc . 

273 

58,050  02 

Trois  Pistoles  Harbour:  Construction  of  pier . 

273 

6,010  00 

Trois  Pistoles:  Ice  breaker,  repairs,  etc . 

274 

3,999  97 

Carried  forward . 
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686,245  21 

12,092,979  69 

Chargeable  to  Income — Continued. 

Harbours  and  Rivers,  Quebec — Concluded. 

Vall^vfiHd  •  Wharf  on  Valley  field  Rn,v . . . 

274 

3,195  71 

Vereb^res-  Shed  on  wharf . 

274 

2,088  81 

Verdun-  Wharf  . . . 

274 

3, 2S0  56 

Ville  Marie-  Wharf  . 

274 

420  53 

"Vamn.slca:  Repairs  and  renewals  to  lock . 

274 

4,110  16 

Harbours  and  Rivers  Generally:  Repairs  and  Improvements . 

282 

58,453  55 

757,794  13 

Harbours  and  Rivers,  Ontario — 

Ren.ii ma/ris:  Construction  of  wharf . 

282 

14,287  28 

Rea.vert.on:  Harbour  improvements . 

282 

2,812  54 

Belle  Ewart:  Wharf . 

282 

82  63 

Belle  River:  Harbour  improvements . 

283 

268  00 

Belleville:  Harbour  improvements . 

283 

26  72 

Big  Bav:  Repairs  to  wharf . 

283 

2,113  46 

Big  Bay  Point:  Wharf . 

283 

154  56 

Blind  River:  Repairs  to  dock . 

283 

952  19 

Brockville:  Extension  of  Tunnel  Bay  Dock . 

283 

17,235  78 

Bronte  Harbour:  Wharf  and  approach . 

284 

873  07 

Burlington  Revetment  Wall,  etc . 

Cache  Bay:  Wharf  on  Lake  Nipissing . 

284 

284 

245  58 

2, 173  34 

Cobourg:  Extension  of  west  pier . 

284 

1,060  27 

Cobourg:  To  repair  and  reconstruct  superstructure  of  east  pier  at 
north  end . 

284 

8,432  62 

Colchester:  Extension  of  wharf  on  Lake  Erie . 

284 

5,574  75 

Collingwood:  Harbour  improvements . 

285 

1,401  79 

Dawson  Point:  Raising  dock . 

285 

797  99 

Detroit  River:  To  complete  protection  of  east  bank  in  township 
of  Malden . 

285 

2,500  20 

Dryden:  Wharf  and  warehouse . 

.  285 

967  68 

French  River:  Regulating  works  at  outlet . 

285 

4,327  08 

Goderich:  Harbour  improvements . 

286 

199,923  49 

Grand  Bend:  Guard  pier . 

286 

5,000  36 

Gravenhurst:  Wharf  on  Lake  Muskoka . 

286 

8,235  31 

Hailey  bury:  Harbour  improvements . 

287 

7, 174  65 

Hamilton:  Harbour  improvements . 

287 

45,483  08 

Huntsville:  Wharf  extension . 

287 

1,323  78 

Kempenfeldt  Bay:  Wharf . 

287 

5,017  76 

Kincardine:  Extension  to  pier  and  dredging . 

287 

5,027  43 
998  07 

Kincardine:  Repairs  to  piers . 

287 

Kingston  Harbour:  Improvements . 

288 

19,621  56 

Kingston  R.  M.  College:  Renewing  wharfs . 

288 

15,760  07 

1,680  32 

Lake  Nipissing:  Improvement  of  navigable  channel  in  west  arm 
leading  through  Shantv  Lake  to  Monetvilie . 

289 

Lakeport:  Reconstruction  of  wharf . 

289 

1,510  00 

La  Passe  Ferrv:  Wharf . 

289 

1,207  78 
1,009  90 
6,073  02 

Leamington:  Repairs  to  wharf . 

289 

Lion’s  Head:  Dock  extension  and  harbour  improvements . 

289 

Long  Point  (near  St.  Williams):  Wrharf . v  . . 

289 

2,510  62 
499  50 

L’Orignal:  Repairs  to  wharf  and  freight  shed . . 

289 

Magnetawan  River:  Removal  of  boulders . 

290 

915  74 

Meaford:  Closing  of  eastern  entrance  and  removal  of  “L”  of  inner 
check- water . 

290 

30,461  18 

1.355  21 
50,010  63 

3,419  24 
2,088  80 
9,010  68 
4,088  93 
12,434  61 

1,797  44 
2,207  79 
7,539  82 

1.356  04 
1,354  34 

13,782  70 

Midland:  Repairs  to  wharf . 

290 

Montreal  River:  Improvements  above  Latchford . 

291 

Montreal  River:  Removal  of  boulders  in  Flat  Rapids . . 

291 

New  Iiiskeard:  Harbour  improvements . * . 

291 

North  Bay:  'Breakwater . 

291 

Orillia:  Wharf . . 

292 

Owen  Sound:  Harbour  improvements . 

292 

Owen  Sound:  Harbour  improvements  to  repair  sheet  piling  on  west 
side  of  harbour . 

292 

Parry  Sound:  Dredging . 

292 

Parry  Sound:  Wrharf . 

292 

Pembroke:  Repairs  to  wharf  and  approach . 

292 

Pcnetanguishene:  Dredging  and  dock  repairs . 

293 

Peterborough:  Wharf . 

293 

% 
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Brought  forward . 

Chargeable  to  Income — Continued. 


Harbours  and  Rivers,  Ontario — Continued. 

Peterborough,  Otonabee  River:  In  full  and  final  settlement  of 

claim  of  John  O’Toole  for  rental  of  plant . 

Petewawa:  Harbour  improvements . 

Picnic  Islands:  Improvements  to  channel . 

Picton  Harbour:  Dredging . 

Porcupine  Lake:  Wharfs . 

Port  Bruce:  Extension  of  west  pier  and  repairs  to  east  and  west 

piers . 

Port  Burwell:  Improvements  to  harbour  works . 

Port  Colborne:  Urgent  repairs  to  east  breakwater . 

Port  Findlay:  Extension  to  wharf  and  construction  of  warehouse. . 

Port  Hope:  Repairs  and  improvements  to  piers . 

Port  Rowan:  Repairs  and  renewals  to  pier  and  removal  of  channel 

obstructions . 

Port  Stanley:  Harbour  improvements . 

Providence  Bay,  Manitoulin  Island:  Extension  of  wharf . 

Rainy  River:  Improvements . . 

Red  Bay:  Wharf . 

Richard’s  Landing,  St.  Joseph’s  Island:  Repairs  to  wharf,  &c . 

River  St.  Lawrence:  Improvement  of  Canadian  channel  between 

Kingston  and  Brockville . 

River  Thames:  Removal  of  obstructions,  &c . 

Rondeau  Harbour:  General  repairs  to  piers . 

Rousseau:  Wharf  repairs . 

Saugeen  River:  Repairs  to  north  and  south  piers . 

Sault  Ste.  Marie:  Improvements  to  old  Plummer  wharf  and 

•  approach . 

Sault  Ste.  Marie:  Harbour  improvements . 

Sea  Gull:  Extension  to  wharf,  &c . 

Severn  Bridge:  Wharf . . . . . . . . 

Severn  River,  Lake  Couchiching:  Rapairs  to  dams . 

Sheguindah,  Manitoulin  Island:  Repairs  to  wharfs  to  repair 

damage  done  by  ice  shoves . 

Silver  Centre:  Wharf  improvements . 

Southampton:  Harbour  improvements . 

South  Nation  River:  Improvement  of  waterway . 

Sturgeon  Falls:  Completion  of  dock . 

Sundridge:  Wharf . 

Telegraph  and  Nigger  Islands:  Dredging . 

Thessalon:  Breakwater . 

Thornbury:  Harbour  improvements . 

Toronto:  Harbour  improvements . . . 

Two  Creeks  Harbour  (Wheatley):  Breakwater . 

Whitby:  Harbour  improvements . 

Windermere:  Wharf . . . 

Windsor:  Landing  dock  and  improvements . 

Generally:  Repairs,  improvements,  &c . 


293 

293 

293 

293 

293 

294 
294 
294 
294 

294 

295 
295 
295 

295 

296 
296 

296 

296 

297 
297 
297 

297 

297 

297 

298 
298 

298 

298 

298 

298 

299 
299 
299 
299 

299 

300 

300 

301 
301 
301 
305 


Harbours  and  Rivers,  Manitoba — 

Gimli:  Wharf  extension . 

Main  Lake:  Protection  work  at  Delta . 

Pelican  Lake:  Wharf . . . . . 

Red  River:  Improvement  of  navigation . ) 

Red  River:  Protection  of  new  entrance  channel  at  mouth . / 

St.  Andrew’s  Rapids:  Fish  way . 

St.  Andrew’s  Rapids:  Raising  road,  &c . 

Victoria  Beach  Bay  ,  Harbour:  Breakwater  and  wharf . 

Generally:  Repairs  and  improvements . 


305 

305 

305 

306 
306 

306 

307 
307 


Harbours  and  Rivers,  Saskatchewan  and  Alberta — 

Athabaska  River:  Removal  of  boulders  and  deepening  of  channel 

through  bars . 

Edmonton:  Wharf . 

Last  Mountain  Lake:  To  provide  for  settlement  of  claims  for  land 
damages  resulting  from  construction  of  Craven  Dam,  with 
interest  accrued  at  5  p.c.  per  ann.  on  delayed  payments . 


308 

308 

303 


Carried  forward 


$ 

cts. 

%  cts. 

536,167 

38 

12,850,773  82 

2,943 

00 

1,601 

99 

99,999 

10 

5,886 

98 

3,530 

00 

1,798 

87 

65,304 

88 

4,755 

77 

6,604 

68 

8,999 

98 

4,089 

48 

73,540 

73 

199 

04 

33,066 

61 

2,106 

91 

996 

22 

30,315 

17 

3,681 

13 

2,498 

72 

165 

00 

1,200 

01 

13,196 

71 

134,897 

06 

1,512 

77 

1,844 

78 

31 

35 

3,996 

22 

2,580 

60 

1,749 

42 

1,894 

30 

534 

98 

2.480 

20 

38,361 

40 

10,034 

47 

10,212 

64 

107,624 

67 

36,477 

31 

389 

82 

4,891 

41 

5,903 

69 

41,198 

43 

1,309,268  88 

6,057 

25 

6,363 

56 

3,492 

r 

12 

{  46,251 

38 

58 

74 

999 

88 

12,034 

99 

6,896 

37 

82,154  29 

7,265 

43 

9,660 

10 

5,832 

35 

22,757 

88 

14,242,196  99 
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Brought  forward . 

Chargeable  to  Income — Continued. 

Harbours  and  Rivers,  Saskatchewan  and  Alberta — Continued. 

Prince  Albert:  Wharf  and  protection  work . 

Saskatchewan  River:  Improvements . 

Generally:  Repairs  and  improvements . 


Harbours  and  Rivers,  British  Columbia — 

Alberni:  Wharf . 

Alice  Arm,  Observatory  Inlet:  Wharf . 

Boswell:  Wharf . : . 

Campbell  River:  Repairs  and  extension  to  wharf . 

Celesta:  Wharf . 

Columbia  and  Kootenay  Rivers:  Improvements . 

Columbia  and  Kootenay  Rivers:  Wharfs . .. . 

Columbia  River  Survey:  From  boundary,  to  determine  cost 

rendering  river  navigable . 

Comaplix:  Wharf . • . 

Coquitlam  River:  Removing  obstructions . 

Fraser  River:  To  commence  construction  of  training  pier. . . 

Fraser  River  Improvements:  Reconstruction  and  repairing  da: 

at  Nicomen  Slough . . 

Fraser  River  (Lower):  Improvements . 

Fraser  and  Thompson  Rivers:  Wharfs . 

Goose  Bay,  Observatory  Inlet:  Wharf . 

Golden:  Wrharf . 

Gowland  Harbour:  Wharf . 

Hardy  Bay:  Wharf  renewals . 

Harrison  River  Improvements:  to  pay  Brooks  Scanlon  Luml 

Co.  for  outlay  and  complete  works . . 

Holberg,  Vancouver  Island:  W'harf . 

Hollyburn,  North  Vancouver:  Wharf  on  north  side  of  Engli 

Bay . 

Kaslo:  Wharf . 

Kennedy  Lake:  Improvements  to  outlet . 

Kincolith:  Wharf . . 

Ladysmith:  Repairs  to  wharf  and  addition  to  Farmers  Land 

Float . 

Massett,  Queen  Charlotte  Islands:  Wharf . 

Massett.  (White  Settlement):  Wharf . 

Metchosin:  Wharf . 

Mill  Bay:  Wharf . . . 

Naas  River:  Removal  of  rocks . 

Nanaimo:  Harbour  improvements . 

Needles:  Wharf . 

Okanagan  River:  Protecting  and  improving  navigable  channel. 

Pocher  Island:  Mouth  of  Skeena  River:  Wharf . 

Port  Moody:  Wharf  extension . 

Prince  Rupert:  Quarantine  wharf . 

Refuge  Bay  (Porcher’s  Island):  Wharf . 

Sand  Spit  Point:  Wharf . 

Savary  Island . 

Shushartie  Bay:  W'harf . 

Sidney  Island:  Repairs  and  reneAvals  to  wharf . 

Stewart,  head  of  Portland  Canal:  Wharf . 

Stewart  Wharf:  To  pay  claim  of  Gillett  &  McDonald  interest 

delayed  payments . . 

St.  James  Island:  Wharf . 

Sunshine  Bay:  Wharf . . 

Thompson  River:  Removing  snags,  &c . 

Tucker  Bay:  Wharf . 

Upper  Fraser  River  and  Tributaries:  Improvement  of  navigal 

channel . . . 

Williams  Head  Quarantine  Station:  Improvements . 

Willow  Point  on  Lake  Kootenay:  Wharf . 

Wooden  River:  Removing  obstruction . 

Generally:  Repairs,  improvements,  &c . . 


Cairied  forward. 


Page 

in 

Pt.  V. 

S  cts. 

22,757  88 

308 

9,939  54 

309 

28,271  70 

310 

2,918  12 

310 

2,615  09 

310 

4,095  06 

310 

7,742  75 

311 

2,943  12 

311 

2,975  31 

313 

17,464  97 

313 

32,482  12 

313 

11,023  81 

313 

7,101  62 

313 

1,000  96 

314 

76,197  03 

314 

4,293  11 

316 

32,978  11 

316 

20,706  40 

316 

3,411  04 

316 

3,637  81 

316 

1,995  00 

316 

1,483  00 

317 

7,226  05 

317 

1,489  61 

317 

6,000  00 

317 

20  27 

317 

1,484  50 

317 

3,497  46 

317 

1,158  59 

317 

1,197  35 

318 

206  04 

318 

5,431  42 

318 

2,615  88 

318 

1,993  91 

318 

1,501  89 

318 

101  92 

318 

4,269  71 

319 

3,490  06 

319 

9,014  42 

319 

49, 162  37 

319 

4,592  66 

319 

249  87 

319 

4,980  00 

319 

3,964  00 

319 

1,842  67 

320 

7,471  69 

320 

458  08 

320 

2,154  68 

320 

4,974  92 

320 

821  09 

320 

3,969  85 

321 

9,149  90 

321 

7,292  53 

321 

227  50 

321 

849  65 

323 

12,2.54  05 

$  cts. 


14,242,190  99 


63,887  24 


399,200  90 


14,705,345  13 
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Page 

in 


Pt.  V. 


$ 


Brought  forward . 

Chargeable  to  Income — Continued. 


cts. 


Harbours  and  Rivers,  ^  ukon  Territory — 

Lewes  and  Yukon  Rivers:  Improvements . 

Harbour  and  Rivers,  Generally — 

Generally:  Repairs,  improvements,  &c . 

Dredge  Vessels:  Repairs . 

New  Dredging  Plant — 

Maritime  Provinces . 

Ontario  and  Quebec . 

Manitoba,  Saskatchewan  and  Alberta . 

British  Columbia . 

Shipyard  on  Victoria  Island . 

Generally*. . 

Dredging — 

Maritime  Provinces . 

Ontario  and  Quebec . 

Manitoba,  Saskatchewan  and  Alberta . 

British  Columbia . 

General  Service . 

Slides  and  Booms — 

Saguenay  District:  Booms  and  piers . 

St.  Maurice  District:  Improvements  to  slide  and  boom  works  to 

facilitate  the  floating  and  storage  of  logs,  &c . 

Slides  and  Booms  Generally . 

Roads  and  Bridges — 

Bow  River  and  Spray  River  bridges  at  Banff:  Repairs  and  re¬ 
newals.  . . . . . 

Chapeau  Bridge  over  the  Culbute  channel  of  River  Ottawa:  New 
steel  structure  supported  on  concrete  piers  and  abutments 

(the  Quebec  Government  to  contribute  So, 000) . 

Edmonton  Bridge,  across  North  Saskatchewan  River:  Renewal 

of  flooring . . . 

Grand  River  Bridge,  York,  Ont.:  Repairs,  painting,  &c . 

Interprovincial  Bridge  over  Rcstigouche  River  at  Matapedia:  To 

complete  approaches . . 

Interprovincial  Bridge  across  Ottawa  River  at  Hawkesbury: 

Ontario  and  Quebec  Governments  each  to  contribute  S15.000.. 
Ottawa  City  Bridges,  over  River  Ottawa,  the  slides  and  canal: 

Repairs,  renewals,  6c c . : . . 

Ottawa  City  Bridges:  Extension  of  Sappers  and  Dufferin  Bridges.. 

Ottawa  River  Bridges:  Sand  blasting,  &c . 

Dominion  Traffic  Bridges:  Including  approaches,  generally . 

Telegraph  Lines,  Nova  Scotia — 

Cape  Breton:  New  Lines . 

Cape  Negro  Island:  Cable . 

Seal  Island:  Cable. . 

Telegraph  Lines,  New  Brunswick — 

Chatham — Escuminac — Sapin:  Telegraph  and  Telephone  line . 


Telegraph  Lines,  Quebec — 

Improvement  of  repair  service . 

Mingan  line:  In  full  and  final  settlement  of  claim  of  Labrador  Co., 
for  interest  at  5  p.  c.  on  delayed  payments  on  their  claim  of 

*11,000  for  purchase  of  right  of  way . . . 

New  telegraph  lines  and  repairs,  &c.,  to  old  lines . 

Telegraph  or  Telephone  line  from  Charlesbourg  (near  Quebec)  to 
connect  with  Notre  Dame  des  Laurentides,  Stoneham  and 
Martineau  Mills . 

Telegraph  Lines,  Saskatchewan  and  Alberta — 

Athabaska  Landing — Peace  River  Landing  Line:  Extension  to 

to  Grande  Prairie . 

Athabaska  Landing  to  Fort  McMurray . 

Carried  forward . 


323 

324 

324 

290,048 

77 

325 

104,087 

02 

325 

72,941 

77 

325 

12,891 

43 

j25 

69,738 

32 

325 

58,524 

68 

325 

140,615 

31 

328 

780,986 

50 

332 

631,480 

08 

332 

37,248 

27 

333 

372,882 

12 

333 

6,949 

12 

393 

5,511 

88 

393 

7,355  96 

393 

1,912  88 

393 

334 

19 

393 

24,043 

50 

394 

3,973 

94 

394 

524 

49 

394 

783 

49 

394 

87 

15 

394 

13,038 

57 

395 

97,973 

94 

395 

8,600 

00 

395 

1,210 

54 

396 

9,785 

42 

396 

2,700 

00 

396 

10,394 

50 

396 

535 

12 

396 

304 

21 

397 

697 

36 

397 

806 

21 

397 

2,702 

87 

397 

4,673 

95 

398 

17,930 

66 

I  59,590  30 

1— 2v 


$  cts. 


14,705,345  13 

4,155  12 
14,356  GO 


2,578,393  39 


14,780  72 


150,509  SI 


17,407,000  83 
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Page 
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Brought  forward. 


to 


Chargeable  to  Income— Continued. 

Telegraph  Lines,  Saskatchewan  and  Alberta — Concluded. 

Loop  extension  from  a  point  near  Moose  to  Durlingville . 

Moose  Jaw:  Wood  MountainLine:  Loop  line  from  Limerick 

Leeville . 

Moose  Jaw:  Wood  Mountain  Line:  Renewals  and  reconstruction.... 

North  Battleford  to  Isle  la  Crosse:  Loop  line  to  Mesta . 

Northwest  Lines:  Shifting  lines  from  farm  lands  to  roadway . 

Peace  River  Line:  Office  Buildings . : . 

Peace  River  Line:  Telephone  line  to  connect  Grouard  with  Prairie 

River  Settlement . 

Peace  River — Grande  Prairie  Telegraph  Line:  Erection  of  office  at 
Dunvegan . 


Telegraph  Lines,  British  Columbia. . 

Edgewood  to  Nakusp:  Telephone  line . 

Gabriola  Island  and  Entrance  Island  Lighthouse:  Telephone  line 

Golden— Windermere  Telephone  line:  Repairs,  repoling,  &c . 

Hornby  Island  and  Denman  Island  to  Union  Wharf . 

Kamloops  to  Walhatchin:  Telephone  line . 

Kuper  and  Thetis  Islands,  and  Chemainus  and  Vancouver  Island: 

Telephone  line . 

Lower  Nicola  to  Canford:  Telephone  line . 

Malaliot  across  Saanich  Inlet:  Laying  cable . ... 

Okanagan  Valley  telephone  system  (including  reconstruction, 

Kelowna — Penticton) . 

Powell  River  to  Vancouver . 

Vancouver  Island:  Telegraphs . 


Telegraph  Lines,  Yukon  System — 

Atlin  to  Hazelton:  Repoling,  &c . 

Bella  Coola  to  150-Mile  House,  through  Chicoten . 

Clinton  to  Quesnel-  Repoling,  &c . 

Fraser  Lake  to  Omenica,  via  Stuart  Lake . 

Lillooet  to  Pioneer  Mines:  Extension . 

Quesnel  to  Barkerville: Repoling,  &c . 

Quesnel  to  Hazelton . 

Temporary  service  of  Miss  J.  E.  Hardcastle,  in  office  of  Superintendent 

of  Teiegraph  Service . 

Telegraph  lines,  Generally . 


Miscellaneous,  Architectural — 

Architectural  Branch:  Salaries  of  architects,  clerks  of  works, 

inspectors,  &c.,  ol  outside  service . 

Monument  to  His  late  Majesty,  King  Edward  VLI . 

Monument  to  the  memory  of  the  late  Hon.  George  Brown . 

Monument  to  the  memory  of  the  late  Hon.  Thos.  D’Arcy  McGee 
Monument  to  Madeleine  de  Vercheres,  to  be  erected  at  Vercheres 
National  Arc  Gallery,  Ottawa,  including  purchase  of  paintings  by 
Advisory  Council  of  Art . 


Miscellaneous,  Engineering- 

Construction  of  water  storage  dams  and  regulation  works  on  Upper 
Ottawa  River  and  tributaries,  and  settlement  of  land  damages 
Deep  Waterways  Commission — inclusive  of  payments  authorized 
to  Win.  J.  Stewart,  chief  hydrographic  surveyor,  Dept,  of 
Naval  Service,  and  also  for  definition  and  demarcation  of 
International  Boundary  Line  between  Canada  and  United 

States  from  Pigeon  R.  to  Sc.  Regis . 

Dry  Docks  Generally:  Inspection,  &c . 

Engineering  Branch:  Salaries  of  engineers,  inspectors,  draughtsmen, 

&c.,  outside  service . 

International  Commission,  River  St.  John,  N.B . 

Lake  Levels:  Inclusive  of  payments  authorized  to  A.  St.  Laurent, 
Asst.  Dep.  Minister  of  Public  Works;  also  investigation  of  lake 
levels,  in  regard  to  diversion  of  water  from  Lake  Michigan 

through  Chicago  main  drainage  channel . 

River  Gaugings . 


Carried  forward . 


$  cts. 


50,590  30 

398 

2,877  95 

398 

3,190  97 

399 

9,310  64 

399 

5,884  00 

396 

4,753  94 

400 

1,956  75 

400 

2,997  02 

400 

37  65 

400 

5,879  12 

400 

1,019  81 

400 

817  25 

400 

864  83 

401 

3,600  25 

401 

1,004  15 

401 

1,002  58 

401 

2,003  11 

402 

12,201  69 

402 

24,985  34 

402 

5,410  54 

402 

2,748  85 

403 

44,755  98 

403 

7,439  23 

404 

2,682  07 

4C4 

9,785  60 

404 

2,999  32 

404 

3,618  14 

404 

62  00 

405 

5,686  67 

405 

35,858  79 

406 

1,202  36 

405 

7,750  00 

406 

2,250  00 

406 

10,139  60 

407 

49,738  96 

407 

236,133  65 

416 

31,770  57 

417 

9,478  71 

422 

289,825  39 

423 

16,121  77 

423 

1,777  95 

415 

4,227  65 

589,335  69 

$  cts. 


17,467,600  83 


220,165  75 


106,939  71 


17,794,706  29 
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Brought  forward . 

Chargeable  to  Income — Concluded. 
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in 
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$  cts. 


589,335  69 


17,794,706  29 


Miscellaneous  engineering — Concluded. 

River  St.  Lawrence  Commission:  Investigation  into  all  questions 
concerning  applications  for  special  privileges  which  may  affect 

water  level  and  navigation . v  ... 

Snag  Boat  Cygnet:  Full  and  final  settlement  of  claim  of  Ben.  feehul- 

son  for  injuries  received  on  duty . 

Storage  of  Flood  Waters,  Ottawa  River  Watershed:  Investiga¬ 
tion  and  collection  of  data . 

Surveys  and  Inspections . 


424 

424 

407 

424 


10,313  18 

600  00 

28,336  91 
138,954  96 


767,540  74 


Chargeable  to  Income  by  Special  Statute. 


Collingwood  Dry  Docks . 

International  Joint  Commission  on  Boundary  Waters 


Miscellaneous. 


Gratuities . 

Investigations  under  the  Inquiries  Act 


425 

426 


426 

426 


33,417  92 
43,452  36 


2,495  72 
1,632  08 


76,870  28 


4,127  80 


Chargeable  to  Collection  of  Revenue. 


Collection  of  Public  Works  Revenue . 

Slides  and  Booms:Maintenance  and  Repairs.... 

Graving  Docks:  Maintenance  and  Repairs . 

Harbours  and  Rivers:Maintenance  and  Repairs 


426 

426 

433 

435 


3,735  74 
105,703  17 
32,750  62 
23,201  59 


165,391  12 


Telegraph  Lines:  Maintenance — 

Land  and  Cable  Lines,  Lower  St.  Lawrence,  &c 

Saskatchewan  and  Alberta . 

British  Columbia . 

Yukon  System  (Ash croft- Dawson) . 

Telegraph  Service  Generally . 


435 

452 

455 

463 

463 


Total  expenditure 


Adjustment  with  Public  Accounts. 


Civil  Government . . . 

Capital,  excluding  River  St.  Lawrence  Ship  Channel,  Marine  Dept _ 

Income. . . . . 

Collection  of  Revenue.  . . 

Miscellaneous:  Gratuities . . . . 

Miscellaneous:  Investigations  under  the  Inquiries  Act . 


iii-30 
i— 13 
i-  9 
i-  9 


Total,  as  above 


169,906  56 
67,983  24 
62,994  16 
213,082  34 
7,013  22 

520,979  52 

19,329,615  75 

437,687  39 
4,732,924  72 
13,468,505  20 
686,370  64 
2,495  72 
1,632  08 

19,329,615  75 

1— 
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Abate¬ 

ments. 

Public  Works:  Salaries  at  Ottawa. 

Civil 

Govern¬ 

ment. 

Outside 

Votes. 

$  cts. 

Minister. 

$  cts. 

$  cts . 

Hon.  F.  D.  Monk,  April  1  to  Oct.  28  at  $7,000 . 

4,026  86 

Hon.  Robt.  Rogers,  Oct.  29  to  Mar.  31  at  $7,000 . 

2,973  14 

Deputy  Minister’s  Staff. 

250  00 

Deputy  Minister,  J.  B.  Hunter,  12  m.  to  Mar.  31 . 

5,000  00 

200  00 

Div.  1.  A: — A.  St.  Laurent,  Assistant  Deputy  Minister,  12  m.  to 

Mar.  31 . 

4,000  00 

Div.  1.  B — 

G.  F.  Buskard,  Oct.  29  to  Dec.  31  at  $2,400,  3  m.  to  Mar.  31  at 

31  26 

$2,500 . 

1,044  34 

G.  F.  Buskard,  Private  Secretary,  Oct.  29  to  Mar.  31  at  $60Q. . 

'  254  84 

120  00 

Miss  Louise  Sarault,  12  m.  to  Mar.  31 . 

2,400  00 

Miss  Louise  Sarault,  Private  Secretary,  Apr.  1  to  Oct.  28  at  $600 

345  16 

. 

Div.  2.  B— 

40  63 

Georges  Guimond,  9  m.  at  $800,  3  m.  at  $850 . 

812  50 

6  66 

Miss  G.  Macdonald,  Apr.  1  to  May  7  at  $1,600  (resigned) . 

163  44 

80  00 

N.  M.  Mathe,  12  m.  to  Mar.  31 . 

1,600  00 

51  25 

A.  B.  Muddiman,  6  m.  at  $1,000,  6  m.  at  $1,050 . 

1,025  00 

Div.  3.  A— 

50  00 

Miss  Alice  Belanger,  12  in.  to  Mar.  31 . 

1,000  00 

16  64 

Miss  A.  E.  Johnson,  4  m.  to  Mar.  31  at  $1,000 . 

333  32 

35  64 

Miss  H.  G.  McPherson,  12  m.  to  Mar.  31  at  $950,  less  Oct.  13 

to  Jan.  12 . 

712  54 

37  41 

Mrs.  M.  Purvis,  12  m.  to  Mar.  31  at  $950,  less  Nov.  1  to  Jan.  17. 

748  25 

11  25 

Miss  Clara  Ross,  3  m.  to  Mar.  31  at  $900 . 

225  00 

59  68 

R.  A.  Sauriol,  12  in.  to  Mar.  31  at  $1,200,  less  2  days  in  Jan. . . . 

1,193  55 

47  50 

Miss  E.  L.  Shelling,  12  m.  to  Mar.  31 . 

950  00 

Div.  3.  B — 

18  14 

Miss  B.  Chen6,  Oct.  7  to  Mar.  31  at  $750 . 

362  90 

30  00 

W.  P.  Harrell,  9  m.  to  Mar.  31  at  $800 . 

600  00 

18  78 

Miss  L.  Noel,  6  m.  to  Dec.  31  at  $750  (transferred  to  Sec.  of 

State  Dept.) . 

375  00 

3  33 

Miss  Clara  Ross,  1  m.  to  Dec.  31  at  $800  (promoted) . 

60  66 

Messengers — 

42  50 

A.  Bray,  12  m.  to  Mar.  31 . 

850  00 

40  00 

Jos.  Dumoulin,  12  m.  to  Mar.  31 . 

800  00 

40  00 

J.  Fahey,  12  m.  to  Mar.  31 . 

800  00 

40  00 

Fred.  Twamley,  12  in.  to  Mar.  31 . 

800  00 

Secretary’s  Staff. 

Div.  1A— 

*59  50 

R.  C.  Desrochers,  3  m.  at  $2,900,  9  m.  at  $3,000 . 

2,975  00 

*56  00 

E.  T.  Smith,  12  m.  to  Mar.  31 . 

2,800  00 

Div.  IB— 

*44  00 

A.  E.  Belleau,  12  m.  to  Mar.  31 . : . 

2,200  00 

130  00 

J.  A.  Chass6,  6  m.  at  $2,550,  6  m.  at  $2,650 . 

2,600  00 

110  00 

L.  H.  Colman,  12  m.  to  Mar.  31 . 

2,200  00 

110  00 

J.  E.  Cusson,  12  m.  to  Mar.  31 . 

2,200  00 

130  00 

T.  N.  Doody,  6  m.  at  $2,550,  6  in.  at  $2,650 . 

2,600  00 

8  75 

S.  A.  Skinner,  1  m.  to  Apr.  30  at  $2,100  (resigned) . 

175  00 

70  00 

Armand  Trudel,  8  in.  to  Mar.  31  at  $2,100 . . . 

1,400  00 

Div.  2A — 

85  00 

N.  Desjardins,  12  m.  to  Mar.  31 . 

1,700  00 

*40  75 

T.  Fortier,  3  m.  at  $2,000,  9  m.  at  $2,050 . 

2,037  50 

t64  75 

H.  J.  Guppy,  12  m.  to  Mar.  31 . 

1,850  00 

81  25 

L.  J.  MacKay,  6  m.  at  $1,600,  6  m.  at  $1,650 . 

1,625  00 

52  50 

D.  A.  McLaughlin,  12  m.  to  Mar.  31  (salary  in  part,  paid  by 

Railways  and  Canals) . 

1,050  00 

82  61 

G.  Richard,  6  m.  at  $1,650,  6  m.  at  $1,700  (less  5  days  in  March — 

resigned) . 

1,652  14 

*55  50 

E.  J.  Smith,  12  m.  to  Mar.  31 . 

1,850  00 

80  00 

J.  St.  Denis,  12  m.  to  Mar.  31 . 

1,600  00 

*37  00 

J.  A.  Theriault,  12  m.  to  Mar.  31 . 

1,850  00 

Div.  2B — 

41  88 

A.  11.  Beaubien,  3  m.  at  $800,  9  m.  at  $850 . 

837  50 

80  00 

L.  Belanger,  12  tn.  to  Mar.  31 . 

1 , 600  00 

68  75 

C.  E.  Davidson,  6  in.  at  $1,350,  6  m.  at  $1,400 . 

1,375  00 

2,758  91 

71,639  64 
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2,758  91 

. Brought  forward . 

71,939  64 

Secretary's  Office — Concluded. 

Div.  2B. — Concluded. 

60  63 

J.  A.  Drouin,  Jr.,  9  m.  at  $1,200,  3  m.  at  $1,250 . 

1,212  50 

68  75 

J.  A.  Ethier,  6  m.  at  $1,350,  6  m.  at  $1,400 . 

1,375  00 

73  25 

F.  X.  Gagne,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

75  28 

L.  J.  Latour,  6  m.  at  $1,500,  6  m.  at  $1,550  (less  4|  d.  in  Feb., 

1912) . 

1,505  60 

41  88 

W.  J.  Leclair,  3  m.  at  $800,  9  m.  at  $850 . 

837  50 

73  75 

E.  R.  Lafleehe,  Om.at  $1,450,  6  m.  at  $1,500 . 

1,475  00 

11  87 

A.  A.  Rivard,  3  m.  to  Mar.  31  at  $950 . 

237  50 

t28  85 

A.  Rouleau,  April  1  to  Oct.  6  at  $1,600  (superannuated) . 

825  66 

133  29 

L.  St.  Denis,  June  27  to  Mar.  31  at  $1,250 . 

951  40 

45  47 

A.  Tremblay,  13  May  to  Sept.  30  at  $1,000,  6  m.  to  Mar.  31  at 

$1,050 . 

909  40 

11  71 

M.  L.  Waine,  16  Dec.  to  Mar.  31  at  $800 . 

234  38 

Div.  3 A — 

60  00 

A.  Belanger,  12  m.  to  Mar.  31 . 

1,200  00 

60  00 

N.  Belanger,  12  m.  to  Mar.  31 . 

1,200  00 

47  50 

O.  Belanger,  12  m.  to  Mar.  31 . 

950  00 

60  00 

T.  G.  Bell,  12  in.  to  Mar.  31 . 

1,200  00 

47  50 

J.  B.  Bessette,  12  m.  to  Mar.  31 . 

950  00 

52  00 

J.  A.  Bonneville,  12  m.  to  Mar.  31  at  $1,200  (less  49  days) . 

1,039  78 

9  58 

A.  Boyer,  2  m.  to  May  31  at  $1,150  (deceased) . 

191  66 

60  00 

I.  Champagne,  12  m.  to  Mar.  31 . 

1,200  00 

55  95 

T.  Costigan,  12  m.  to  Mar.  31,  at  $1,200  (less  25  days) . 

1,118  87 

60  00 

A.  Day,  12  m.  to  Mar.  31 . 

1,200  00 

60  00 

J.  Delaney,  12  m.  to  Mar.  31 . 

1,200  00 

47  50 

J.  H.  Deruchie,  12  m.  to  Mar.  31 . 

950  00 

30  00 

A.  Dostaler,  6  m.  to  Sept.  30  at  $1,200  (deceased) . 

600  00 

50  00 

Miss  L.  Duplcssis,  12  m.  to  Mar.  31 . 

1,000  00 

47  50 

Miss  A.  Guihnont,  12  m.  to  Mar.  31 . 

950  00 

47  50 

Miss  M.  S.  Jones,  12  m.  to  Mar.  31 . 

950  00 

60  00 

E.  Leveque,  12  m.  to  Mar.  31 . 

1,200  00 

47  50 

Mrs.  C.  Nutting,  12  m.  to  Mar.  31 . 

950  00 

35  00 

A.  A.  Rivard,  3  m.  at  $900,  6  m.  to  Dec.  31  at  $950  (promoted) 

700  00 

33  50 

F.  Taylor,  8  m.  to  Nov.  30  at  $900  (less  2  days  in  November).. 

595  00 

Div.  3B — 

40  00 

J.  Bedard,  12  m.  to  Mar.  31 . 

800  00 

18  75 

Miss  E.  M.  Belli veau,  9  m.  to  Mar.  31  at  $500 . 

375  00 

20  15 

Miss  B.  Boucher,  12  m.  to  Mar.  31  at  $S00  (less  Apr.  1  to  May 

14,  and  June  25  to  Nov.  15)  overpay,  to  Ret.  Fd.  of  67c. 

deducted  in  13-14 . 

390  53 

25  00 

Miss  V.  O.  Brown,  12  m.  to  Mar.  31 . 

500  00 

26  25 

Miss  I.  Dowling,  6  m.  at  $500,  6  m.  at  $550 . 

525  00 

15  67 

G.  P.  Dunne,  June  6  to  Nov.  30  at  $800,  less  4  days  in  Aug. 

(resigned ) . 

380  25 

9  38 

Miss  Y.  Parent,  3  m.  to  Mar.  31  at  $750 . 

187  50 

39  70 

Miss  F.  M.  Plunkett,  12  m.  to  Mar.  31  at  $750  (including  arrears 

Jan.  29,  ’12  to  Mar.  31,  T2) . 

793  70 

35  00 

Moise  Roy,  12  m.  to  Mar.  31,  at  $800  (less  Oct.  1  to  Nov.  15). . 

700  00 

25  87 

Miss  M.  M.  Stewart,  July  5  to  Mar.  31  at  $700 . 

517  46 

38  61 

Miss  H.  St.  Jean,  12  m.  to  Mar.  31  at  $800,  (less  $1.39  Retirement 

* 

Fund  overpaid  July  1910) . 

798  61 

Messengers— 

*16  00 

E.  M.  DesRivieres,  12  m.  to  Mar.  31 . 

800  00 

26  25 

J.  Gauthier,  6  m.  at  $500,  6  m.  at  $550 . 

525  00 

35  69 

J.  E.  Hetu,  May  10  to  Mar.  31,  at  $800 . 

713  97 

40  00 

G.  Laramee,  12  in.  to  Mar.  31 . 

800  00 

*16  00 

V.  Lepage,  12  m.  to  Mar.  31 . 

800  00 

25  00 

A.  Lorrain,  12  m.  to  Mar.  31 . 

500  00 

28  13 

M.  McGrath,  9  m.  at  $550,  3  m.  at  $600 . 

562  50 

40  00 

W.  H.  Scrim,  12  m.  to  Mar.  31 . 

800  00 

4,779  13 

. Carried  forward . 

113,543  41 

Outside 

Votes. 


$  cts. 
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Outside 

Votes. 

$  cts. 

$  cts. 

$  Ct8 

1,779  13 

,  .Brought  forward . 

113,543  41 

t 

Accountant’s  Branch. 

Div.  1A — 

A.  G.  Kingston,  3  m.  at  $3,250,  9  m.  at  $3,350 . 

3,325  00 

105  00 

Div.  IB— 

D.  McR.  Minard,  12  m.  to  Mar.  31 . 

2,100  00 

105  00 

A.  Pare,  12  m.  to  Mar.  31 . 

2, 100  00 

105  00 

J.  B.  St.  Laurent,  12  m.  to  Mar.  31 . 

2, 100  00 

82  50 

Div.  2A — 

J.  B.  E.  Bedard,  12  m.  to  Mar.  31 . 

1,650  00 

96  25 

O.  Bourget,  6  m.  at  $1,900,  6  m.  at  $1,950 . 

1,925  00 

82  50 

P.  E.  Gagnon,  12  m.  to  Mar.  31 . 

1,650  00 

82  50 

C.  S.  A.  MacKay,  12  m.  to  Mar.  31 . 

1,650  00 

80  00 

Div.  2B — 

G.  R.  Barthe,  12  m.  to  Mar.  31 . 

1,600  00 

71  25 

E.  E.  Bartlett,  6  m.  at  $1,400,  6  m.  at  $1,450 . 

1,425  00 

80  00 

J.  Brucliesi,  12  m.  to  Mar.  31 . 

1,600  00 

76  25 

T.  Dube,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

76  25 

John  Gordon,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

58  75 

N.  Hay,  6  m.  at  $1,150,  6  m.  at  $1,200 . 

1,175  00 

21  24 

W.  L.  Iveson,  6  m.  at  $850,  Oct.  1  to  Nov.  11  at  $900  (resigned) 

527  48 

56  88 

John  Johnstone,  3  m.  at  $1,100,  9  m.  at  $1,150 . 

1,137  50 

11  93 

F.  E.  Jones,  Dec.  14  to  Mar.  31  at  $800 . 

238  71 

76  25 

R.  Keeley,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

40  00 

H.  Pratte,  12  m.  to  Mar.  31 . 

800  00 

11  93 

L.  C.  Purvis,  Dec.  14  to  Mar.  31  at  $800 . 

238  71 

77  50 

J.  H.  Stewart,  12  m.  to  Mar.  31 . 

1,550  00 

76  25 

J.  A.  Thivierge,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

41  25 

60  00 

C.  E.  Walker,  3  m.  at  $800,  9  m.  at  $850,  (less  absences,  Oct.  1 

to  March  3D . 

Div.  3A — 

B.  F.  Hart,  12  m.  to  Mar.  31 . 

733  32 

1,200  00 

60  00 

J.  A.  Morin,  12  m.  to  Mar.  31 . 

1,200  00 

50  00 

Miss  A.  Valade,  12  m.  to  Mar.  31 . 

1,000  00 

9  51 

Div.  3B — 

Miss  M.  K.  Allen,  Dec.  16  to  Mar.  31,  at  $650 . 

190  46 

7  66 

Miss  A.  L.  Allison,  Dec.  11  to  Mar.  31  at  $500 . 

153  22 

29  38 

Miss  F.  L.  Anderson,  3  m.  at  $550,  9  m.  at  $600 . 

587  50 

30  00 

Miss  M.  Casey,  12  m.  to  Mar.  31 . 

000  00 

12  50 

Miss  B.  Hebert,  6  m.  to  Mar.  31  at  $500 . 

250  00 

28  75 

Miss  E.  Lesperance,  6  m.  at  $550,  6  m.  at  $600 . 

575  00 

40  00 

F.  McGovern,  12  m.  to  Mar.  31 . 

L.  C.  Purvis,  April  1  to  Dec.  13  at  $650  (appointed  to  2B) . 

800  00 

22  80 

453  05 

10  30 

Miss  G.  H.  Slack,  Dec.  7  to  Mar.  31  at  $650 . 

206  17 

26  25 

Messenger — 

J.  H.  Lemay,  6  m.  at  $500,  6  m.  at  $550 . 

525  00 

198  75 

Chief  Architect's  Branch. 

Div.  1A— 

D.  Ewart,  6  m.  at  $3,950,  6  m.  at  $4,000 . 

3,975  00 

180  00 

R.  C.  Wright,  6  rn.  at  $3,550,  6  m.  at  $3,850 . 

3,600  00 

115  00 

Div.  IB — 

John  Bain,  12  m.  to  Mar.  31 . 

2,300  00 

130  00 

W.  R.  Billings,  6  m.  at  $2,550,  6  m.  at  $2,650 . 

2,600  00 

105  00 

E.  Browrn,  12  m.  to  Mar.  31 . 

J.  B.  Charleson,  Apr.  1  to  Feb.  6  at  $2,800 . 

2, 100  00 

128  37 

2,383  29 

13  74 

G.  W.  Dawson,  Mar.  4-31,  at  $3,650 . 

274  74 

130  00 

T.  W.  Fuller,  6  in.  at  $2,550,  6  rn.  at  $2,650 . 

2,600  00 

130  00 

C.  JI.  Hunter,  6  m.  at  $2,550,  6  m.  at  $2,650 . 

2,600  00 

115  00 

G.  N.  Hutchison,  12  m.  to  Mar.  31 . 

2,300  00 

105  00 

F.  X.  Paquet,  12  m.  to  Mar.  31 . 

2, 100  00 

105  00 

J.  S.  J.  Routhier,  12  m.  to  Mar.  31 . 

2,100  00 

110  00 

J.  Shearer,  12  m.  to  Mar.  31 . ' . 

2,200  00 

48  83 

C.  D.  Sutherland,  Oct.  14  to  Mar.  31,  at  $2,100 . 

976  61 

111  25 

D.  A.  Williamson,  9  m.  at  $2,200,  3  m.  at  $2,300 . 

2,225  00 

8,406  70 

189,247  17 
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8,406  70 

189,247  17 

Chief  Architect's  Branch — Continued. 

Div.  2A — 

81  88 

A.  J.  Barclay,  3  m.  at  SI ,600,  9  m.  at  $1,650 . 

1,637  50 

9b  25 

C.  Baudry,  6  m.  at  $1,900,  6  m.  at  $1,950 . 

1,925  00 

80  00 

L.  Charron,  12  m.  to  Mar.  31 . 

1,600  00 

96  25 

R.  Dawson,  6  m.  at  $1,900,  6  m.  at  $1,950 . 

1,925  00 

85  00 

J.  Foulis,  12  m.  to  Mar.  31 . 

1,700  00 

82  50 

P.  S.  Gregory,  12  m.  to  Mar.  31 . 

1,650  00 

*37  00 

G.  F.  Hennessy,  12  m.  to  Mar.  31 . 

1,850  00 

96  25 

D.  A.  Hewitt,  6  m.  at  $1,900,  6  m.  at  $1,950 . 

1,925  00 

96  25 

J.  Johnston,  6  m.  at  $1,900,  6  m.  at  $1,950 . 

1,925  00 

105  00 

Wm.  King,  12  m.  to  Mar.  31 . 

2, 100  00 

96  25 

J.  B.  Lamb,  6  m.  at  $1,900,  6  m.  at  $1,950 . 

1,925  00 

80  00 

P.  A.  Lefort,  12  m.  to  Mar.  31 . 

1,600  00 

t64  75 

T.  J.  MacLaughlin,  12  m.  to  Mar.  31 . 

1,850  00 

83  75 

T.  D.  Rankin,  6  m.  at  $1,650,  6  m.  at  $1,700 . 

1,675  00 

45  47 

C.  D.  Sutherland,  April  1  to  Oct.  13  at  $1,700  (promoted) . 

909  41 

96  25 

J.  A.  Thomson,  6  m.  at  $1,900,  6  m.  at  $1,950 . 

1,925  00 

82  50 

Wm.  Wiley,  12  m.  to  Mar.  31 . . . 

1,650  00 

81  88 

D.  C.  Winter,  3  m.  at  $1,600,  9  m.  at  $1,650 . 

1,637  50 

Div.  2B — 

71  48 

Wm.  Arnold,  11  m.  to  Feb.  28,  at  $1,600,  less,  Nov.,  8  d . 

1,431  08 

11  60 

T.  R.  Balmer,  Dec.  17  to  Mar.  31  at  $800 . 

232  23 

78  75 

A.  Barsalon,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

1,575  00 

80  00 

W.  A.  Beaton,  12  m.  to  Mar.  31 . 

1,600  00 

78  75 

S.  Belanger,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

1,575  00 

82  13 

P.  Canty,  12  m.  to  Mar.  31 . 

1,642  50 

47  50 

A.  S.  Davis,  12  m.to  Mar.  31 . 

950  00 

76  88 

H.  F.  G.  Dawson,  3  m.  at  $1,500,  9  m.  at  $1,550 . 

1,537  50 

65  63 

P.  de  Donceel,  9  m.  at  $1,300,  3  m.  at  $1,350 . 

1,312  50 

76  25 

G.  S.  Dorval,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

71  25 

W.  A.  Dube,  6  m.  at  $1,400,  6  m.  at  $1,450 . 

1,425  00 

76  25 

A.  Dubois,  6  m,  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

76  25 

J.  A.  Ferguson,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

66  88 

A.  Fortin,  3  m.  at  $1,300,  9  m.  at  $1,350 . 

1,337  50 

80  00 

Wm.  Huber,  12  m.  to  Mar.  31 . 

1,600  00 

41  76 

D.  H.  Hunter,  Aug.  10  to  Mar.  31  at  $1,300 . 

835  21 

80  00 

W.  M.  Hutchison,  12  m.  to  Mar.  31 . 

1,600  00 

49  29 

D.  Macdonald,  June  28  to  Mar.  31  at  $1,300 . 

985  83 

76  25 

F.  Mesnard,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

80  00 

D.  J.  Mullarkey,  12  m.  to  Mar.  31 . 

1,600  00 

57  50 

P.  D.  Reinhardt,  12  m.  to  Mar.  31 . 

1,150  00 

78  75 

S.  J.  Richard,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

1,575  00 

11  60 

G.  G.  Rogers,  Dec.  17  to  Mar.  31  at  $800 . 

232  23 

3  39 

F.  Ross,  Mar.  11-31  at  $1,200 . 

67  74 

60  62 

T.  Sawyer,  6  m.  at  $1,300,  6  m.  at  $1,350  (less  Dec.) . 

1,212  50 

78  80 

J.  Sharp,  6  m.  at  $1,552,  6  m.  at  $1,600 . 

1,576  00 

178  12 

A.  R.  Shehyn,  3  m.  at  $1 ,550,  9  m.  at  $1,600 . 

1,587  50 

50  00 

W.  F.  Slack,  10  m.  to  Jan.  31  at  $1,200 . 

1,000  00 

76  25 

J.  G.  Taylor,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

26  66 

O.  B.  Von  Staffeldt,  8  m.  to  Mar.  31  at  $800 . 

533  33 

11  01 

R.  Winter,  Jan.  31  to  Mar.  31  at  $1,300 . 

220  15 

Div.  3 A— 

- 

23  95 

A.  E.  Charron,  5  m.  to  Aug.  31  at  $1,150  (resigned) . 

479  15 

60  00 

J.  G.  Dionne,  12  m.  to  Mar.  31 . 

1,200  00 

60  00 

C.  H.  Graham,  12  m.  to  Mar.  31 . 

1,200  00 

50  00 

F.  O.  Hamel,  12  m.  to  Mar.  31 . 

1,000  00 

47  50 

J.  G.  Kennedy,  12  m.  to  Mar.  31 . 

950  00 

60  00 

H.  Langlois,  12  m.  to  Mar.  31 . 

1,200  00 

50  00 

Mrs.  E.  Lemoyne,  12  m.  to  Mar.  31 . 

1 , 000  00 

47  50 

N.  Matheson,  12  m.  to  Mar.  31 . 

950  00 

60  00 

J.  H.  Ralph,  12  m.  to  Mar.  31 . 

1,200  00 

47  50 

R.  Rouleau,  12  m.  to  Mar.  31 . 

950  00 

Div.  3B — 

1  48 

Miss  B.  Brousseau,  Mar.  10-31,  at  $500 . 

29  57 

25  63 

Miss  A.  M.  E.  Burns,  9  m.  at  $500,  3  m.  at  $550 . 

512  50 

12,427  09 

Carried  forward . 

269,346  60 

Outside 

Vote*. 


$  cts. 
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AUDITOR  GENERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Abate¬ 

ments. 

Public  Works:  Salaries  at  Ottawa. 

Civil 

Govern¬ 

ment. 

Outside 

Votes. 

$  cts. 

$  cts. 

$  cts. 

12,427  09 

Brought  forward . . . 

Chief  Architect's  Branch — Concluded. 

Div.  3B — Continued. 

269,346  60 

7  66 

T.  W.  Kenny,  Dec.  11  to  Mar.  31  at  $500 . 

153  22 

26  2o 

Miss  H.  P.  Kent,  6  m.  at  $500,  6  m.  at  $550 . 

525  00 

26  25 

Miss  N.  C.  Lampman,  6  m.  at  $500,  6  m.  at  $550 . 

525  00 

25  00 

Miss  M.  P.  Manchester,  12  m.  to  Mar.  31 . 

Messengers — 

500  00 

37  66 

F.  X.  E.  Delage,  Apr.  22  to  Mar.  31,  at  $800 . 

G.  J.  Harbour,  July  8  to  Mar.  31,  at  $800 . 

753  33 

29  24 

584  95 

40  00 

C.  D.  Tasse,  12  in.  to  Mar.  31. .  . 

Chief  Engineer's  Branch. 

Div.  1A — 

800  00 

200  00 

A.  R.  Dufresne,  12  m.  to  Mar.  31 . 

4,000  00 

175  00 

Jas.  Howden,  6  m.  at  $3,450,  6  m.  at  $3,350 . 

3,500  00 

198  75 

E.  D.  Lafleur,  6  m.  at  $3,950,  6  m.  at  $4,000 . 

3,975  00 

165  00 

U.  Valiquet,  6  m.  at  $3,250,  6  m.  at  $3,350 . 

Div.  IB — ■ 

3,300  00 

.  ' 

94  79 

K.  M.  Cameron,  June  28  to  Mar.  31  at  $2,500 . 

1,895  83 

105  00 

J.  M.  Clialifour,  12  m.  to  Mar.  31 . 

2, 100  00 

138  75 

C.  F.  X.  Chaloner,  6  m.  at  $2,750,  6  m.  at  $2,800 . 

2,775  00 

130  00 

R.  deB.  Corriveau,  6  m.  at  $2,550,  6  m.  at  $2,650 . 

2,600  00 

130  00 

L.  A.  Desrosiers,  6  m.  at  $2,550,  6  m.  at  $2,650 . 

E.  B.  Godwin,  12  m.  to  Mar.  31 . 

2,600  00 

140  00 

2,800  00 

106  25 

E.  S.  Miles,  9  m.  at  $2,100,  3  m.  at  $2,200 . 

2,125  00 

115  00 

G.  E.  Perley,  12  m.  to  Mar.  31 . 

2,300  00 

*46  00 

R.  J.  Robiliard,  12  m.  to  Mar.  31 . 

2,300  00 

130  00 

J.  R.  Roy,  6  m. at  $2,550,  6  m.  at  $2,650 . 

2,600  00 

120  13 

T.  H.  Sehwitzcr,  Apr.  15  to  Mar.  31  at  $2,500 . 

2,402  78 

105  00 

J.  M.  Somerville,  12  m.  to  Mar.  31 . 

2,100  00 

*50  50 

J.  C.  Tache,  3  m.  at  $2,450,  9  m.  at  $2,550 . 

Div.  2A — 

2,525  00 

82  50 

H.  Bance,  12  m.  to  Mar.  31 . 

1,650  00 

80  00 

J.  U.  Bray,  12  m.  to  Mar.  31 . 

1,600  00 

105  00 

E.  Dansereau,  12  m.  to  Mar.  31 . 

2, 100  00 

82  50 

V.  Denis,  12  m.  to  Mar.  31 . 

1,650  00 

82  50 

H.  J.  Dunne,  12  m.  to  Mar.  31 . 

1,650  00 

105  00 

E.  F.  Gingras,  12  m.  to  Mar.  31 . 

2, 100  00 

85  00 

O.  Lefebvre,  12  m.  to  Mar.  31 . 

1,700  00 

82  50 

J.  E.  Marion,  12  m.  to  Mar.  31 . 

1,650  00 

82  50 

E.  Mavaut,  12  m.  to  Mar.  31 . 

1,650  00 

80  00 

Paul  E.  Moffet,  12  m.  to  Mar.  31 _ : . . 

1,600  00 

85  00 

E.  Viens,  12  in.  to  Mar.  31 . 

1,700  00 

98  75 

H.  McD.  Walters,  6  m.  at  $1,950,  6  m.  at  $2,000 . 

Div.  2B — 

1,975  00 

42  50 

C.  W.  Ball,  12  m.  to  Mar.  31 . 

850  00 

76  25 

W.  L.  Cameron,  6  in.  at  $1,500,  6  m.  at  $1,550 . 

1,525  00 

43  13 

R.  Dumoulin,  9  m.  at  $850,  3  in.  at  $900. . 

862  50 

76  25 

L.  V.  Gadbois,  6  m.  at  $1,500,  6  in.  at  $1,550 . 

1,525  00 

21  83 

Jos.  R.  Grant,  Nov.  20  to  Mar.  31  at  $1,200 

436  67 

76  25 

C.  C.  Hampshire,  6  m.  at  $1,500,  6  in.  at  $1,550 . . 

J.  E.  Larochelle,  12  in.  to  Mar.  31... 

1,525  00 

65  00 

1,300  00 

66  25 

S.  T.  McEvov,  6  in.  at  $1,300,  6  m.  at  $1,350 _ 

1,325  00 

66  88 
16  04 

J.  H.  Munro,  3  m.  at  $1,300,  y  m.  at  $1,350 

C.  A.  Narraway,  3  m.  at  $950,  1  m.  to  July  31  at  $1,000 
(resigned) . 

1,337  50 

320  84 

80  00 

C.  C.  Patterson,  12  m.  to  Mar.  31. 

1, 500  00 

66  25 

C.  Pinard,  6  m.  at  $1,300,  6  m.  at  $1,350 

1,325  00 

22  84 

J.  H.  Ridgeway,  Nov.  14  to  Mar.  31  at  $1,200 

456  67 

26  66 

H.  R.  Sirns,  8  m.  to  Mar.  31  at  $800 

533  33 

73  75 

J.  P.  Valiquet,  6  m.  at  $1,450,  6  m.  at  $1,500  . . . 

Div.  3A —  . 

1,475  00 

45  00 

Mrs.  M.  L.  Belanger,  12  m.  to  Mar.  31 

900  00 

47  50 

Miss  B.  Blais,  12  rn.  to  Mar.  31 . 

950  00 

53  95 

T.  D.  Caldwell,  12  m.  to  Mar.  31  at  $1,200  (less  37  days) 

1,078  66 

16,786  90 

Carried  forward . 

359,437  88 

PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Abate¬ 

ments. 

Public  Works:  Salaries  at  Ottawa. 

Civil 

Govern¬ 

ment. 

Outside 

Votes. 

$  cts. 

$  cts. 

$  cts 

16,786  90 

Brought  forward . 

359,437  88 

47  50 

Chief  Engineer's  Branch — Concluded. 

Div.  3A — Concluded. 

Miss  M.  Connery,  12  m.  to  Mar.  31 . 

950  00 

47  50 

D.  Desjardins,  12  m.  to  Mar.  31 . 

950  00 

60  00 

P.  Drapeau,  12  m.  to  Mar.  31 . 

1,200  00 

60  00 

E.  Huot,  12  m.  to  Mar.  31 . 

1,200  00 

58  75 

L.  Lafontaine,  6  m.  at  $1,150,  6  m.  at  $1.200 . 

1,175  00 

45  00 

A.  Laframboise,  12  m.  to  Mar.  31 . 

900  00 

50  00 

M.  Laframboise,  12  m.  to  Mar.  31 . 

1,000  00 

47  00 

N.  Moffette,  12  m.  to  Mar.  31,  at  $1,200  (less  78V  days.) . 

940  01 

60  00 

R.  Rondeau,  12  m.  to  Mar.  31 . 

1,200  00 

50  00 

Mrs.  M.  L.  Roy,  12  m.  to  Mar.  31 . 

1,000  00 

47  50 

J.  A.  Tapley,  12  m.  to  Mar.  31 . 

950  00 

60  00 

A.  Taylor,  12  m.  to  Mar.  31 . 

1,200  00 

60  00 

V.  D.  Tilley,  12  m.  to  Mar.  31 . 

1,200  00 

25  00 

E.  Valiquet,  Apr.  1  to  Aug.  26  at  $1,200  (resigned) . 

483  34 

60  00 

G.  H.  Wattsford,  12  m.  to  Mar.  31 . 

1,200  00 

25  00 

Div.  3B — 

Miss  C.  E.  Gardner,  12  m.  to  Mar.  31 . 

500  00 

40  00 

H.  Godwin,  12  m.  to  Mar.  31 . 

Miss  F.  N.  Kelly,  4  m.  to  Mar.  31  at  $500 . 

800  00 

8  33 

166  66 

18  75 

Miss  M.  M.  Kelly,  9  m.  to  Mar.  31  at  $500 . 

375  00 

26  25 

Miss  M.  B.  May  hew,  6  m.  at  $500,  6  m.  at  $550 . 

525  00 

26  25 

Miss  J.  H.  McEiroy,  6  m.  at  $500,  6  m.  at  $550 . 

525  00 

40  00 

Miss  F.  O’Hanley,  12  m.  to  Mar.  31 . 

800  00 

7  50 

Miss  A.  E.  Scharfe,  3  m.  to  Mar.  31  at  $600 . 

150  00 

40  00 

Messengers — 

J.  P.  Labelle,  12  m.  to  Mar.  31 . 

800  00 

20  96 

F.  Lepage,  May  30  to  Mar.  31  at  $500 . 

419  35 

20  73 

G.  B.  Reid,  July  23  to  Mar.  31,  at  $600 . 

414  52 

*87  00 

Parliamentary  Estimates  and  Geodetic  Levelling  Staff. 

Div.  1A — 

S.  E.  O’Brien,  12  m.  to  Mar.  31 . 

2,900  00 

*42  00 

Div.  IB — 

J.  Vincent,  12  m.  to  Mar.  31 . 

2, 100  00 

82  50 

Div.  2A — 

J.  A.  Cantin,  12  m.  to  Mar.  31 . 

1,650  00 

79  44 

Div.  2B — 

W.  E.  O’Brien,  6  m.  at  $1,577.50,  6  m.  at  $1,600 . 

1,588  75 

60  00 

Div.  3 A — 

D.  Couture,  12  m.  to  Mar.  31 . 

1,200  00 

47  50 

Mrs.  V.  G.  DeGrosbois,  12  m.  to  Mar.  31 . 

950  00 

60  00 

Mrs.  C.  D.  Houde,  12  m.  to  Mar.  31 . 

1,200  00 

47  50 

Miss  M.  Ivavanagh,  12  m.  to  Mar.  31 . 

950  00 

47  50 

Miss  C.  H.  MofTatt,  12  m.  to  Mar.  31 . 

950  00 

50  00 

Miss  E.  Sylvain,  12  m.  to  Mar.  31 . 

1,000  00 

18  75 

Div.  3B — 

Miss  C.  M.  Beatty,  9  m.  to  Mar.  31 . 

375  00 

25  00 

Miss  M.  M.  Peterkin,  12  m.  to  Mar.  31 . 

500  00 

3  19 

Miss  F.  A.  R.anger,  Feb.  14  to  Mar.  31  at  $500 . 

63  98 

40  00 

Messenger — 

E.  R.  Launiere,  12  m.  to  Mar.  3 . 

800  00 

140  00 

Telegraphs. 

Div.  1 — 

D.  H.  Keeley,  12  m.  to  Mar.  31 . 

2,800  00 

84  38 

Div.  2A — 

P.  G.  Burgess,  3  rn.  at  $1,650,  9  m.  at  $1,700 . 

1,687  50 

105  00 

M.  W.  Crean,  12  m.  to  Mar.  31 . 

2,100  00 

105  00 

J.  E.  Gobeil,  12  m.  to  Mar.  31 . 

2, 100  00 

47  50 
46  37 

Div.  3  A — 

J.  E.  Bray,  12  m.  to  Mar.  31 . 

Miss  A.  Hardcastle,  Apr.  1  to  Mar.  22  at  $950  (resigned)... 

950  00 
927  06 

19,057  55 

Carried  forward . * . 

.1  407,254  05 
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AUDITOR  GENERAL'S  REPORT,  1012-1913 


4  GEORGE  V.,  A.  1914 


Abate¬ 

ments. 


S  cts. 
19,057  55 


25  63 
4  97 


Public  Works:  Salaries  at  Ottawa. 


Brought  forward . 

Telegraphs — Concluded. 

Div.  3B — 

Miss  E.  McCloskey,  9  m.  at  $500,  3  m.  at  $550. 
Miss  M.  E.  Welch,  Jan.  20  to  Mar.  31,  at  $500. . 


Extra  Employees. 

Aube,  J.,  Nov.  2,  1912-Mar.  31,  1913  at  $800 . 

Balmer,  T.  R.,  Aug.  24-Dec.  16,  1912  at  $800 . 

Beatty,  Miss  C.  M.,  Apr.  1-June  30,  1912  at  $500 . 

Buckels,  Miss  E.,  Apr.  1-Oct.  6,  1912  (less  6  d.)  at  $500 . 

Burrows,  W.,  Oct.  7,  1912-Mar.  31,  1913  at  $500 . 

Cameron,  Miss  L.,  Oct.  8,  1912-Mar.  31,  1913  (less  8  d.)  at  $500. 

Casey,  Miss  C.,  Nov.  23,  1912-Mar.  31,  1913  at  $500 . 

Cliene,  Miss  B.,  July  29-Oct.  6,  1912  at  $750 . 

Corbett,  Miss  E.,  Sept.  3,  1912-Mar.  2,  1913  at  $500 . 

Costello,  Miss  E.  M.,  Nov.  19,  1912-Mar.  31,  1913  at  $500 . 

Denault,  Miss  E.,  Oct.  14,  1912-Mar.  31,  1913  at  $500 . 

Donohue,  Miss  C.,  Apr.  29-Oct.  28,  1912  at  $500 . 

Dupuis,  Miss  R.,  Oct.  19,  1912-Jan.  25,  1913  at  $500 . 

Ecksten,  C.  G.  W.,  June  24-Dec.  23,  1912  at  $800 . 


Eeles,  E.  W.,  Feb.  17-Mar.  31,  1913  at  $500 

Fahey,  J.  P.,  messenger,  June  19-Aug.  31,  1912  at  $500 . 

Finlayson,  Miss  E.,  Apr.  3-June  30,  1912  and  Oct.  1-Jan.  2,  1912 

at  $500 . . . 

Foran,  Miss  E.,  May  13-Nov.  12,  1912  at  $500 . 

Gilmour,  J.  F.,  Nov.  20,  1^12-Jan.  13,  1913  (less  16  d.)  at  $800... 

Glavey,  Miss  V.  M.,  Jan.  27-Mar.  31,  1913  at  $500 . 

Hardy,  Miss  J.,  Apr.  1-Sept.  30,  1912  at  $500 . 

Harrell,  P.,  Apr.  9-June  30,  1912  at  $800 . 

Hebert,  Miss  B.,  Apr.  1-Sept.  30,  1912  (less  17  d.)  at  $500 . 

Hocking,  J.  F.,  Jan.  9-Mar.  31,  1913  at  $800 . 

Hoople,  Miss  D.,  Nov.  2,  1912-Mar.  31,  1913  at  $500 . 

Jerome,  Miss  P.,  Apr.  1-Sept.  30,  1912  at  $750 . 

Jones,  F.  E.,  Aug.  1-Dec.  13,  1912  at  $500 . 

Kelly,  Miss  F.  N.,  July  5-Nov.  30,  1912  at  $500 . 

Kelly,  Miss  M.,  Apr.  1-June  30,  1912  at  $500 . 

King,  Miss  H.  C.,  Feb.  14-Mar.  31,  1913  at  $500 . 

LeMoyne,  Miss  B.,  Oct.  1,  1912-Mar.  31,  1913  at  $500 . 

MacDonald,  Miss  A.  M.,  Nov.  8,  1912-Mar.  31,  1913  at  $500 . 

McGregor,  H.,  June  25-Sept.  14,  1912  at  $900 . 

McIntosh,  Miss  U.,  Oct.  29,  1912-Mar.  31,  1913  at  $500 . 

Mears,  Miss  M.,  Nov.  27,  1912-Mar.  31,  1913  at  $500 . 

Noel,  Miss  L.,  Feb.  1-June  30,  1912  at  $750 . 

Oliver,  Miss  L.  B.,  Sept.  3,  1912-Mar.  2,  1913  at  $500 . 

Parent,  Miss  Y.,  Aug.  8-Dec.  31,  1912  at  $750 . 

Peterkin,  Miss  M.,  Apr.  1-30,  1912  at  $500 . 

Ranger,  Miss  A.,  Oct.  1,  1912-Feb.  13,  1913  at  $500 . 

Rattey,  Miss  M.,  Apr.  1-Oct.  15,  1912  (less  15  d.)  at  $500 . 

Rochon,  L.  T.,  Apr.  1-Sept.  30,  1912  (less  11  d.)  at  $500 . 

Rogers,  G.  G.,  July  15-Dec.  16,  1912  at  $800 . 

Rouleau,  L.,  Jan.  13-Mar.  31,  1913  at  $800 . . 

St.  Clair  Irwin,  Miss  A.,  Jan.  4-Mar.  31,  1913  at  $800 . . 

Scantlebury,  R.,  May  27-Aug.  31,  1912  at  $800 . 

Scharfc,  Miss  E.,  Sept.  5-Dec.  31,  1912  at  $500 . 

Shaughnessy,  Miss  M.,  Nov.  26,  1912-Mar.  31,  1913  at  $500 . 

Slack,  Miss  G.  H.,  Oct.  29-Dec.  6,  1912  at  $500 . 

Smeaton,  Miss  M.,  Apr.  1-Sept.  30,  1912  (less  7  d.)  at  $500 . 

Smith,  Miss  A.,  Jan.  9-Mar.  31,  1913  at  $500 . . 

Smith,  W.,  Feb.  20-Mar.  31,  1913  at  $1,200 . 

Stewart,  Miss  B.  C.,  Oct.  1,  1912-Feb.  17,  1913  at  $500 . 

Stewart,  Miss  M.  N.,  Apr.  l-.July  4,  1912  at  $500 . 

Taillefer,  V.  A.,  July  8,  1912-Jan.  7,  1913  at  $500 . 

Thicke,  Miss  M.,  Jan.  24-Mar.  31,  1913  at  $500 . 

Watson,  Miss  V.,  Dec.  16,  1912-Mar.  31,  1913  at  $500 . 

Wilson,  Miss  E.  A.  D.,  June  24-Nov.  30,  1912  (less  3  d.)  at  $500 


Civil 

Govern¬ 

ment. 


$  cts. 
407,254  05 


512  50 
99  45 


331  08 
251  59 
124  98 
250  00 
241  90 
229  44 
177  75 
143  15 
250  00 
183  30 
232  49 
250  00 
134  43 
400  00 
59  51 
99  98 


250  00 
250  00 
86  80 
90  04 
250  00 
182  20 
226  35 
182  78 
206  91 
375  00 

184  11 
202  92 
124  98 

63  98 
250  00 
198  58 
200  00 

212  32 
172  19 
312  50 
250  00 
298  39 

41  66 

185  98 
250  00 
234  68 
337  61 
174  18 
193  52 
210  73 

10 
58 
53  74 
240  24 
114  23 
132  14 
191  93 
130  36 
250  00 
94  07 
146  48 

213  85 


161 
1  70. 


419,325  73 


Outside 

Votes. 


cts. 


10,088  15 


Carried  forward 
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Abate¬ 

ment. 


Public  Works:  Salaries  at  Ottawa — Concluded. 


$  cts. 


19,088  15 


Brought  forward 


Extra  Employees — Concluded. 


Killeen,  D.,  messenger,  Jan.  13-Mar.  31,  1913  at  $51.30  per  m. . . 
Grace,  P.  J.,  messenger,  Jan.  13-Mar.  31,  1913,  at  $51.30  per  m. 
McKenna,  S.,  messenger,  Jan.  13-Mar.  31,  1913,  at  $51.30  per  m 
Stewart,  W.,  messenger,  Jan.  13-Mar.  31,  1913,  at  $51.30  per  m. 


19,088  15 

5  50  Less  Superannuation  Revenue  $5.50  not  credited  until  13-14 
19,082  65  Totals . 


Charged  as  follows — 

Minister . . 

Civil  Government  salaries . 

“  “  contingencies 

Ottawa  Buildings  Repairs . 

Totals  as  above . 


Civil 

Govern¬ 

ment. 

Outside 

Votes. 

$  cts. 

$  cts. 

419,325  37 

129  20 

129  20 

129  20 

129  20 

419,325  73 

516  80 

5  50 

419,320  23 

516  80 

7,000  00 
400,860  50 
11,459  73 

516  80 

419,320  23 

516  80 

*Superanuation  Fund  No.  1;  tSuperanuation  Fund  No.  2;  J35  years  service  completed. 
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Public  Works  Department:  Civil  Government  Contingencies.  $  cts. 

Salaries  at  Ottawa . (Page  V — 27)  11,459  73 

Stationery  Office  supplies,  13  m.  to  Jan.  31,  1913  ($7,237.32) — 

Books,  printed,  $571.01;  blank  books  and  scratch  pads,  $251.09 .  822  10 

TyDfiwmers  IS,  $2,274.25,  less  $110  for  old  ones .  2,164  25 

Typewriter  repairs  and  supplies,  $374.70;  typewriter  case,  1,  $20  .  394  70 

Paper  and  envelopes,  $1,459.33;  filing  cabinets,  4,  $172 .  1,631  83 

Subscriptions  to  periodicals,  $13.76;  sundry  baskets,  $8.54 .  22  30 

Binders,  files,  fileboards,  &c.,  $58.08;  perforators,  23,  $21.45 .  79  53 

Chalmer’s  tubes,  4,  $30;  index  cards,  9,000,  $49.36 .  79  36 

Multigraph  machine,  1,  $556;  fountain  pens,  7,  $29.65 .  585  65 

Dictaphones,  2,  $240;  shock  absorbers,  2,  $8;  sundry  bags,  7,  $60.75 .  308  75 

Sundry  stationery  supplies,  $984.83;  parliamentary  publications,  $164.52 .  1,149  35 

King’s  Printer’s  account:  printing,  binding,  &c .  6,135  52 

Telegrams,  $3, 111 . 78;  telephone  messages,  $349.70;  postage,  $54.98  .  3,519  4  6 

Subscriptions  to  newspapers  and  publications,  $431.92;  soap,  $7.15 .  439  07 

Street  car  fares,  $110.96;  express  charges,  $4.25;  cuspidors,  5,  $4.25 .  119  46 

Photo  supplies,  $54.96;  gratuities,  $9.75;  sundry  small  items,  $9.86 .  74  57 

Washing  towels:  Mrs.  M.  L.  Bray,  12  in . * .  249  15 

Cab  hire  at  Ottawa:  Miss  L.  Sarault,  $10;  general,  $2 .  12  00 

Travelling  expenses:  Hon.  F.  D.  Monk,  $30;  R.  C.  Desrochers,  $17.05;  J.  B.  Hunter,  $64.10 

L.  Lafontaine,  $336.61;  H.  G.  SpanggfflTerg,  $135.85 .  583  61 


Total,  carried  to  page  V — 2 .  29,826  89 


Astronomical  Observatory. 

Marshall,  A.  G.:  contract  for  the  erection  of  azimuth  mark  and  stellar  camera  huts,  complete  11,600  09 

Gardener,  Louis  Hoban,  329  d.  at  $2 . .  658  00 

Wages,  detailed  under  ‘Ottawa  Buildings,  Repairs’ . (Page  V — 105)  1,063  91 

Crawley,  F.,  carpenter:  294 £  d.  at  $3 .  883  50 

Cyr,  E.,  labour:  9  d.  at  $1.75,  66  at  $1.90 . . .  141  15 

Dussault,  O.,  labour:  27  d.  at  $1.75,  25  at  $1.90,  54J-  at  $2 .  203  75 

Faulkner,  G.,  labour:  27  d.  at  $1.75,  133  at  $1.90 .  299  95 

Gauvreau,  M.,  labour:  26|  d.  at  $1.75,  42  at  $1.90 .  126  18 

Healey,  A.,  labour,  93  d.  at  $1.75;  McDonald,  D.  J.,  horse  and  cart,  82  d.  at  $2.75 .  388  25 

McCurrie,  Jas.,  labour:  30  d.  at  $1.75,  122  at  $1.90 .  284  30 

Tremblay,  M.  R.,  labour,  81§  d.  at  $1.90 .  154  85 

Thivierge,  A.,  labour:  37  d.  at  $1.75,  36  at  $1.90 .  133  15 

Painters,  23  d.  at  $2.70,  21  d.  at  $2.40;  carpenter,  28  d.  at  $2 .  168  50 

Foremen:  at  $60  per  m.,  $24;  at  $70  per  m.,  $70;  fireman  $56 .  150  00 

Labourers:  417^  d.  at  $1.75,  99  d.  at  $1.90 .  918  75 

Band,  J.  P.:  525  ft.  of  5-in.  galv.  water  pipe,  $23.62;  24  hose  bibbs,  $14.40;  sundry  $31.72 .  69  74 

Barrett  Bros.:  cement  and  bags,  20  brl.  at  $2.20;  1,000  ft.  d.  1.  s.  lumber,  $28;  3  M.  shingles, 

$12;  35  pc.  pine,  $9.80 .  93  80 

Brigham,  T.  G.:  cement,  60  brl.  cement  in  bags  at  $2.50;  less  80  bags  at  10c .  142  00 

Brooks,  H.  W.:  river  sand,  15  loads  at  $3 . . . .  45  00 

Eclipse  Manufacturing  Co.:  metallic  filing  case  for  chief  astronomer’s  office,  $275;  repairs  to 

drawers,  $2 . . . .  277  00 

Goold,  C.  C.:  piping,  electric  wiring,  &c.,  the  azimuth  huts .  142  50 

Graham  Bros.:  200  lb.  grass  seed,  $57;  52  packets  seeds,  $5.10 .  62  10 

Graham,  John:  sod  delivered,  6S0  yd.  at  10c . . .  68  00 

Hill,  Jas.:  4  cold  frames  glazed,  $22.50;  1,000  ft.  sheeting,  $28;  1,400  ft.  lumber,  $56;  sundry 

$92.47 .  198  97 

Marchand  &  Donnelly:  6  hand  phones,  $54;  sundry,  $7.70 .  61  70 

McLennan,  J.  R.:  sections  for  No.  12  Doric  h.  w.  heater:  fire  pot,  $93,  base,  $31.70;  sundry,  $4.  128  70 

Ottawa  Hardware  Co.:  6  steel  pan  wheelbarrows,  $45;  sundry,  $16.30 .  61  30 

Rankin,  W.  A.:  hardware,  $28.16;  blue  house  felt,  $24.56;  sundry,  $9.40 .  62  12 

Savage  &  MacDonell:  2,000  ft.  of  1x10  pine,  12  ft.  to  26  ft.  long,  $84;  cartage,  75c .  84  75 

Smith,  Jos.  R.,  flag  staff  and  flag .  147  00 

Star  Hardware  Co.:  400  ft.  of  J-in.  hose,  $-11.72;  sundry,  $16.70 .  58  42 

Tobin:  11  spring  roller  drop  curtains,  $79.20;  11  pulley  awnings,  $64.50 .  143  70 

Wright  &  Co.:  stone,  41-626  tons  double  screened  at  $1.90,  82-955  crushed  at  $1.60,  14-8  dust 
crushed  at  $1.25;  spawls,  107-51  tons  at  90c.;  5-in.  tile,  200  ft.  at  5c.;  cement,  52$  brl.  in 

bags  at  S2.20;  less  bags  returned,  320  at  10c .  420  59 

Sundry  payments:  hardware,  paint,  &c.,  $60.92;  elec,  supplies,  $59.88;  bulbs,  $42.88;  machine 

work,  $33.70;  12  locks  for  steel  cases,  $15;  annunciator,  $15;  car  fares,  $10;  sundry,  $27.55.  264  93 

King’s  Printer,  $78.23;  advertising,  $96.80 .  175  03 


19,881  59 

Less — Discounts  (see  V — 120) . . .  8  32 


Total,  carried  to  page  V— 2 .  19,873  27 
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Ottawa  Dominion  Archives  Building:  To  pay  W.  H.  McGiliivray  interest  at  5  per  cent  $  cts. 
on  balance  due  on  final  estimate  $2,341.68,  from  Dec.  7,  1906  to 

Apr.  25,  1911. 

McGiliivray,  W.  H.:  interest  on  $2,341.68,  Dec.  7,  1906,  to  Apr.  25,  1911,  at  5  p.c.  per  annum.  512  91 


Ottawa:  Eastern  Departmental  Building:  Addition. 

Doran  &  Devlin  ($81,181.42) — 

Contract  for  addition  complete,  $222,800;  less  $5,000  retained  for  works  uncompleted, 

and  less  previous  payments,  1910—11 ,  V — 23,  $32,210,  and  1911-12,  V — 28,  $122,870 _  62,720  00 

Extra  work,  diverting  sewer:  excavating  in  rock  masonry,  470  cu.  yd.  at  $2;  concrete 
under  walls  and  filling,  470  cu.  yd.  at  $7;  removal  of  sewer,  160  cy.  yd.  at  $5;  main 
sewer,  160  cu.  yd.  at  $12;  removal  of  duct,  50  cu.  yd.  at  $3;  filling  of  duct,  300  tons  at  $2  7,700  00 

Changes  and  alterations  to  offices  to  be  occupied  in  connection  with  the  Privy  Council 

chamber,  also  fitting  up  offices  for  the  Commissioner  of  Police .  2,761  42 

On  account  work  done  at  the  boiler  house .  8,000  00 

Bertschinger,  A.  H.:  tungstoliers,  1  ft.,  7  at  $4.50,  2  It.,  5  at  $9.10,  3  It.,  1  at  $11.65,  5  It.,  3 

for  $69.40,  2  at  $17.35;  150  ft.  of  2*-in.  steel  conduit,  $60;  sundry,  $153.91 .  406  66 

Besson  &  Carriere:  rent  of  drill,  June  19-July  15,  1912,  27  d.  at  $3 .  81  00 

Brigham,  T.  G.:  cement  in  bags,  35  brl.  at  $2.25;  19-02  tons  screened  stone,  $36.14;  25  bags 
fireclay,  $31.25;  plaster  of  Paris,  9  brl.  at  $2.25;  sundry,  $31.33;  less  $20  for  empty  sacks 

returned .  177  72 

Brooks,  H.  W.:  sand,  200  yd.  water  washed,  $216,  river,  24  loads  at  $2.10,  pit,  3  loads  at  $1.80.  271  80 

Campbell  Bros.:  smoke  stack  and  cone  for  road  roller,  314*  lb.  at  4c.,  labour,  60  h.  at  60c.; 

repairs  to  mastic  pots,  &c.,  labour,  66  h.  at  60c.,  42  at  30c.;  sundry,  $7.92 .  108  70 

Canadian  Buffalo  Forge  Co.,  Montreal  ($4,350) — 

Ventilating  apparatus,  including  fan,  motor,  vento  coils,  air  washer,  &c.,  $4,500;  less 

$2,500,  paid  in  1911-12  (V— 28) .  2,000  00 

Ventilating  apparatus  for  Privy  Council  chamber .  1,850  00 

Thermostat  control  for  ventilating  apparatus  for  Privy  Council  chamber:  -multiple  ther¬ 
mostat,  angle  air  duct,  &c .  500  00 

Chaudiere  Machine  &  Foundry  Co.:  3  way  hydrant  $58,  30  bu.  lime  $5.70  .  63  70 

Davidson,  Jas.:  2,000ft.  1  in.  boards  dry  and  sound,  not  dr .  100  00 

Ellacott,  J.  A.  L.:  *  h.p.  motor  $35,  one  3  It.  electric  radiator  $20,  2  fixtures  $25,  2  lamps,  $3. . . .  83  00 

Fleming,  Thos.  ($1,991.02) — 

Bermudes  road  asphalt,  6,011  gal.  at  19*c.;  cartage,  $15.45 .  1, 187  59 

Portland  cement,  87,500  lb.  at  48-80c.  per  100  lb . 427  00 

Peastone:  207-875  tons  at  $2.50,  54-4925  at  $2.05;  total,  $631.38;  less,  $4,  short  paid,  and 

less,  $250.95,  charged  to  ‘Driveway  Pavement*  (V — 69) .  376  43 

Garrioch,  Godard  &  Co.:  1,000  ft.  No.  10  flex.  r.  c.  cable,  $105;  1,000  ft.  No.  6  stranded  r.  c. 
cable,  $56;  d.  b.  r.  c.  cable,  250  ft.  of  No.  4,  $22.50,  250  ft.  of  No.  6,  $15.62;  If  in.  iron  con¬ 
duit, 230  ft.  for  $36.80;  sundry,  $49.14 .  285  07 

Higman,  Geo.,  &  Son:  obscure  glass,  34  x  44,  70  bl.  at  $2.50;  sundry  glass,  paint,  etc.,  $46.22; 

labour,  273*  h.  at  50c .  357  97 

Keeler,  C.  H.  L.,  Co.,  Toronto:  2  gang  switch  boxes,  140  at  50c;  2  gang  receptacle  plates,  140 

at  50c.;  2  gang  covers  for  switch  boxes,  140  at  24c .  173  60 

Mills,  A.  K.,  &  Son:  Faience  tile  hearth  and  facing,  87  sq.  ft.  at  $1.85;  brass  frames,  and 
angles,  3  sets  at  $25;  fire  brick  linings,  3  at  $15;  quarter  cut  oak  shelves,  3  at  $15;  brass 

fender,  $20;  brass  fire  set,  $11;  brass  screen,  $16.50;  sundry,  $7.75 .  381  20 

McCallum,  W.  R.:  contract  complete  for  electric  wiring .  9,449  00 

McCallum,  W.  R.-  2,300  ft.  No.  4  str.  r.  c.  wire,  $196.56;  400  ft.  If  in.  conduit,  $48;  c.  i. 
boxes,  36  at  $1.10,  30  at  60c.;  16  Gesto  cable  hangers  for  manholes,  $36;  100  condulets, 

$25.40;  1,500  ft.  picture  wire,  $18;  sundry,  $110.50.. . . . . .  492  06 

McFarlane  &  Douglas:  supplying  and  erecting  galv.  iron  ducts  for  the  ventilation  system, 

including  registers,  complete .  1,787  00 

McKinley  &  Northwood  ($5,173.30) — 

Radiators  (82):  1,2331  ft.  at  26c.,  450  at  28c.,  2,076f  at  30c.,  2,816  at  33*c .  2,013  12 

Thermograde  graduating  control  valves:  3  of  *  in.,  29  of  f  in.,  74  of  1  in.:  in  all,  106  at  $7. .  742  00 

Thermograde  auto  valves  (return  valves  for  radiator):  56  of  *  in.,  77  of  f  in.:  in  all  133  at 

$8.75 .  1,163  75 

Pump  receiver,  7*  x  3  x  6,  $207;  dial  thermometer  $8,  lubricator  $S.50;  labour  on  pump, 

139*  h.  at  70c .  321  15 

Steam  valve  regulator,  6  in.,  special,  $175;  sundry,  $758.28 .  933  28 

McMahon,  E.  ($907.50)— 

Steam  concrete  roller,  42  d.  at  $10;  steam  road-roller,  37  d.  at  $7.50 .  697  50 

Heating  5  kettles,  60  d.  at  $2.50;  heating  pipes,  60  d.  at  $1 .  210  00 

Otis  Fensom  Elevator  Co.,  Toronto  ($3,422.43) — 

On  account  of  contract  of  $4,500  for  electric  passenger  elevator .  3, 375  00 

Overhead  supporting  beams:  2  beams  $28.48,  50  h.  labour  $18.95. .  47  43 

Sicily  Asphaltum  Paving  Co.:  1,593  blocks  Sicily  rock  asphalt  mastic,  50-015  tons  at  $25.75; 

Mexican  asphalt,  18 -54  tons  at  $40;  *  doz.  mastic  buckets,  $10 .  2,039  48 

Trudeau,  A.:  3,000  ft.  telephone  duplex  wire .  75  00 

Wright  &  Co.:  cement,  35  brl.  at  $2.20;  drain  pipes,  126  ft.  at  30c.;  sundry,  $19.70;  less 

empty  sacks  returned,  139  at  10c . . .  120  60 


Carried  forward .  113,479  23 
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Ottawa:  Eastern  Departmental  Building:  Addition — Continued.  $  cts. 

Brought  forward .  113,479  23 

Sundry  payments:  cartage  $87.06,  castings  $63.74,  3  settees  $50.10,  ten  3  pt.  annunciators  $39, 
telephone  booth  $38.20,  5-62  tons  coal  $33.17,  elec,  supplies  $31.87,  15  brl.  cement  $27,  58 

pcs.  spruce  $24.47,  10  blinds  $23.50,  600  lb.  mineral  wool  $18,  sundry  $220.49 .  656  60 

Wages,  detailed  under  ‘Ottawa  Buildings  Repairs’ . (Page  V — 105)  12, 655  77 

On  engineer’s  staff,  at  $3:  Geo.  Goodwin,  jr.  50  d;  B.  Steers  50  d .  300  00 

Foremen:  at  $3.50,  M.  Killian  $138.06;  at  $3,  A.  Corisse  $84,  H.  Hall  $158;  at  $2.50,  S. 

Campbell  $60 .  440  06 

Cement  finisher,  J.  Chaffer,  65-55  d.  at  $4 .  262  22 

Mastic  finisher,  2-44  d.  at  $4,  15  at  $4.75;  mastic  layer,  A.  Belland,  17|  d.  at  $2.25;  overpaid  $2  122  85 

Raker,  A.  Dohink,  13  d.  at  $2,  39-66  d.  at  $3 .  145  00 

Engineer,  C.  Hetherington,  43-44  d.  at  $2.25 .  97  75 

Roller-man,  J.  Rodgers:  6-11  d.  at  $2.50,  24-77  d.  at  $3.50 .  102  01 

Carpenters:  13- 11  d.  at  $3.50,  5-66  d.at$2.50 .  53  50 

Carpenters  at  $2.50:  S.  Nichol,  53-44  d.,  H.  Rock  53.44  d .  267  22 

Teams  at  $4.86;  M.  Eccles  25-88  d.,  Fx.  Liberty  40.22  d.,  F.  Robert  28-11  d.,  W.  Smith  27-77 

d.,  O.  Valiquette  25- 11  d.,  sundry  $65-31 .  1,032  48 

“Carts,  62-44  d.  at  $2.75;  labour,  16  d.  at  $2.75,  2-44  d.  at  $2.25 .  221  53 

Labour  at  $2:  W.  P.  Moran  63-33  d.,  sundry  137  d .  400  66 

Labour  at  SI. 90:  A.  Gricken  89-94  d.,  W.  Little  62  d.,  John  McKay  57-44  d.,  A.  Weir  88-44  d., 

sundry  1,978-18  d .  4,324  40 


134,561  28 

Less — Discounts  (See  V — 120) .  13  03 


Total,  carried  to  page  V — .  134,548  25 


New  Departmental  Buildings: 

Sites  West  of  Dank  St:  Apr.  1,  1912  to  July  SI,  1918  (1 1,801,804.71 ). 


Arnold,  Wm.:  261-265},  267-9,  273  Wellington,  50,  54-56  Kent:  agreement  for  $106,000: 

paid  on  account . . . . .  12, 500  00  IS 

Baker,  Mrs.  Jeannette:  393-5  Wellington:  claimed  $29,200;  offered  $18, 150:  paid  on  account. .  8,347  01  " 

Bishop,  Est.  late  R.  N.  ($117,101.93) — 

Wellington,  287-291;  and  part  lot  11,  Kent:  purchase,  $68,480;  5  p.c.  interest  from  Mar.  9, 

1912,  $3,365.58  .  71,845  58^ 

Wellington,  323,  325:  purchase  $30,910;  5  p.c.  interest  from  Mar.  9,  1912,  $1,496.01 .  32,406  01 

Kent,  46:  purchase  $12,210;  5  p.c.  interest  from  Mar.  9,  1912,  $640.34 .  12,850  34  v 

Blyth,  Mrs.  Jennie:  lot  35  Kent:  valued  at  $16,100:  paid  on  account .  5,000  00 

Blyth,  Mrs.  Jennie:  pt.  lot  35  Vittoria  N.:  paid  on  account .  1,965  30 

Brennan,  J.  C.:  Nos.  4-16  Cliff:  valued  at  $38,115;  paid  on  account .  30,000  00 

Capital  Brewing  Co.:  preliminary  valuations:  N.  W.  cor.  Bay,  $34,800;  N.  E.  cor.  Bay, 

$52,800;  buildings,  N.  W.  cor.  Bay  $62,875;  buildings,  N.  E.  cor.  Bay,  $12,400;  plant 
$80,870;  removing  part  machinery  $1,000;  10  p.  c.  for  forcible  taking  $16,287;  total 

$261,032,  with  further  claims:  paid  on  account . .  250  000  00  l 

Capital  Real  Estate  Co.:  74-76  Vittoria,  pt.  lot  14,  west  side  Kent:  purchase  $12,500;  5  p.c. 

interest  from  March  9,  1912,  $479.38 .  12,979  38  [/ 

Clark,  Annie  C.  and  Jessie  C.:  75-83  Vittoria;  30  Cliff:  purchase  $32,500;  5  p.c.  interest  from 

Mar.  8,  1912,  $1,306.38 .  33,806  38  / 

Edey,  Bindon  &  Edey:  N.  W.  cor.  Wellington  and  Bank:  .33  ft.  on  Wellington,  90  ft.  on  Bank; 

purchase  $20,6S0;  5  p.c.  interest  from  Mar.  9,  1912,  $573.71 .  21,253  71  / 

Fournier,  A.  A.:  327-333  Wellington:  paid  on  account .  18,302  50 

Gemmill,  Mrs.  Emily  H.:  lot  No.  22,  Vittoria:  valuation  $47,000;  paid  on  account .  25,000  00 

Graham,  Chas.  K.,  and  M.  R.  Tyrwhiff:  107-111  Vittoria:  purchase  $22,000;  5  p.c.  interest  to 

Mar.  9,  1912,  $1,200.19 . . .  23,200  19 

Ilillman,  E.  C.:  pt.  lot  32,  north  side  of  Wellington:  valuation,  $17,750;  paid  on  account —  14,000  00  y 

Holland,  Andrew  ($81,296.30) — 

Wellington,  north  side:  3}  acres,  with  2  houses:  valuation  $75,500:  paid  on  account .  70,000  00  t 

Vittoria,  No.  47:  valued  at  $16,000:  paid  on  account .  3,000  00 

Vittoria,  No.  89:  30  ft.  on  Vittoria,  28}  on  Cliff,  132  ft.  deep:  purchase,  $7,000;  5  p.c. 

interest,  Mar.  9,  1912,  to  Jan.  11,  1913,  $296.30.'. .  7,296  30  y 

Lot  formerly  owned  by  J.  B.  McRae:  Valuation  $2,300;  paid  on  account. .  1,000  00 

Holland,  Mrs.  George:  Vittoria  Apartments,  118-120  Vittoria  St.:  Valuation,  over  $20,000: 

paid  on  account . _ .  18,507  90  t 

Home  for  Friendless  Women,  399-403  Wellington:  agreement,  $37,225;  paid  on  account .  5, 000  00  v 

Jackson,  Mrs.  Selina  H.  (Mrs.  James):  $37,969.97— 

Vittoria,  69-73,  and  14  Kent:  purchase  $20,300;  5  p.c.  interest,  Mar.  9,  1912  to  Jan.  9, 

1913,  $832.52 .  21,132  52  / 

Vittoria,  84-88:  purchase  $16,140;  5  p.c.  interest,  Mar.  9,  1912  to  Jan.  21,  1913,  $697.45. . . .  16,837  45  J 

Kearns,  Jos.  P.:  No.  20  Lyon:  purchase  $4,070;  5  p.  c.  interest  from  March  9,  1912,  $155.13. .  4,225  13 


Carried  forward .  585,894  42 
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Brought  forward . . .  585. 894  42 

Sites  West  of  Bank  St.:  April  1,  1912  to  July  SI,  191S  ($1,801,804-71) — Concluded. 

Kennedy,  Mary  C.:  110-114  Vittoria:  purchase  $17,700;  5  p.c.  interest  from  March  9,  1912, 

$607.08;  bonus  on  mortgage  $67.50 .  18,374  58 

Leggo,  W.  A.:  No.  105  Vittoria  St.:  purchase  $15,000;  5  p.c.  interest,  Mar.  9,  1912,  to  Jan. 

16,  1913,  $645.21 . .  15,645  21 

Lindsay,  Mrs.  Mary  Jane:  28-36  Kent:  purchase  $54,450;  5  p.c.  interest,  Mar.  9,  1912,  to 

Apr.  15,  1913,  $3,005.94 . . .  57,455  94 

Martin,  Mrs.  W.  H.:  south  half  lot  23,  east  side  of  Kent:  claim  $35,275.59:  valuation  not 

included:  paid  on  account .  14,000  00 

Matheson,  R.  F.:  part  lot  14,  west  side  of  Kent:  paid  on  account .  6,788  00-.^ 

Mathewson,  R.:  72  Vittoria  St.:  valuation,  $7,920;  paid  on  account .  1,500  00 

Moodie,  John:  223-229  Wellington:  paid  on  account .  22,662  50 

Morris,  W.  D.:  west  part  of  east  half  lot  21,  Kent  St.,  with  frontage  on  Wellington:  claim, 

$36,200;  valuation,  $16,400;  paid  qn  account .  16,253  27 

McDonald,  Geo.:  part  lot  14  on  west  side  of  Kent,  known  as  70  Vittoria  and  20  Kent:  purchase, 

$9,500;  5  p.c.  interest,  Mar.  9,  1912,  to  July  26,  1913,  $657.19 .  10, 157  19  . 

McLean,  Simon  J.:  21  Cliff  St.:  no  agreement  yet:  paid  on  account .  7,000  00 

Oliver,  James:  345?-353  Wellington:  purchase,  $54,500;  5  p.c.  interest,  Mar.  29  to  Oct.  2,  1912, 

$1,552.88 . .  56,052  88 

Orme,  Geo.  L.:  parts  lots  30,  31,  north  side  of  Wellington:  paid  on  account .  26,  371  99  ■,<* 

Perley  Home  for  Incurables:  purchase,  $96,250;  5  p.c.  interest,  Mar.  9,  1912,  to  Jan.  9,  1913, 

$4,010.42 . 100,260  42 

Pratt,  Abraham:  277-283  Wellington:  purchase,  $61,946;  5  p.c.  interest,  from  Mar.  9,  1912, 

$2,412.62 . 64,358  62 

Pratt,  Mrs.  Fanny:  319  Wellington:  purchase,  $35, 210;  5  p.c.  interest  from  Mar.  9, 1912,  $2,099.29  37, 309  29 

Pugsley,  Hon.  Wm.:  5  and  12  Bank,  14  Vittoria:  purchase,  $75,000;  5  p.c.  interest  from  Mar. 

9,  1912,  $2,491.17 . 77,491  17  ^ 

Rose,  Jacob:  359-361  Wellington:  purchase,  $19,140;  5  p.c.  interest  from  Mar.  9,  1912,  $765.88; 

less  taxes  and  water  rates,  $17.79 . . .  19,888  09 

Russell,  Jas.  H.:  26-28  Lyon:  purchase,  $14,740;  5  p.c.  interest  from  Mar.  9,  1912,  $639.86 .  15,379  86 

Watson,  Mrs.  Elizabeth:  lot  No.  39,  north  side  of  Vittoria  St.:  valuation,  $21,950;  paid  on 

account .  5,000  00 

Wigmore,  Jas.:  102-104  Vittoria:  paid  on  account .  10,000  00 

Sussex  Street  Properties. 

Egleson,  Martha:  purchase,  $9,200;  5  p.c.  interest,  Jan.  15,  1908,  to  Feb.  28,  1911,  $1,436.71. . .  10,636  71 

Ottawa  City.  Taxes  and  Water  Rates  for  1918,  West  of  Bank  St.  ($14,148.17). 

Arnold:  265,  265$,  267  Wellington,  50  Kent,  $360.69;  271-3  Wellington,  $181.98 .  542  67 

Baker,  393-5  Wellington,  $122.96;  Bank  B.  N.  A.,  239-241  Wellington,  $667.98 .  790  94 

Bishop:  287-291  Wellington,  $681.84;  323  Wellington,  $130.83;  46  Kent,  $108.68 .  921  35 

Blyth:  3  Kent,  $128.96;  13  Kent,  $54.48 .  183  44 

Brennan,  4-14  Cliff,  $213.75;  Brown,  357-357?  Wellington,  $89.19 .  302  94 

Brunette,  287-9  Wellington,  $2.64;  Brunnell,  363-5  Wellington,  $89.40 .  92  04 

Burke,  39—41  Vittoria,  $86.08;  Butterworth,  115  Vittoria,  $175.20 .  261  28 

Capital  Brewing  Co.:  371-383  Wellington,  $358.77;  385  Wellington,  $462.27 .  821  04 

Clark:  75-85  Vittoria,  $240.80;  30  Cliff,  $17.40 .  258  20 

Cleave,  125  Vittoria,  $35.97;  Devlin,  lots  8-10  Cliff,  $9.14 .  45  11 

Douglas,  9  Lyon,  $56.63;  Edwards,  247  Wellington,  $17;  Edey,  Wellington,  $4.60 .  78  23 

Fournier:  41  Lyon,  $203.59;  327-333  Wellington,  $974.83 .  1, 178  42 

Gemmell,  22  Vittoria,  $369.34;  Goodall,  305  Wellington,  $181.80 .  551  14 

Gorman,  22  Kent,  $40.59;  Graham,  107-111  Vittoria,  $175.32 .  215  91 

Graham,  3  Cliff,  $93.44;  Hall,  299-303  Wellington,  $432.23 .  525  67 

Hillman,  203-5  Wellington,  $116.61;  Holbrook,  25  Cliff,  $205.86 .  322  47 

Holland,  Andrew:  46-50  Lyon,  $139.71;  47  Vittoria,  $92.05;  89  Vittoria,  $53.67 .  285  43 

Holland,  Geo.,  $146.01;  Home  for  Friendless  Women,  $2.59 .  148  60 

Jackson:  84-88  Vittoria,  $122.59;  14  Kent,  69-73  Vittoria,  $52.46 .  175  05 

Kearns,  20  Lyon,  $19.01;  Langelier,  71  Lyon,  $9.79 .  28  80 

Kennedy:  101  Vittoria,  $78.32;  110-114  Vittoria,  $195.39 .  273  71 

Lawsons,  367-9  Wellington,  $98.21;  Leggo,  105  Vittoria,  $81.43 .  179  64 

Lindsay,  24-32,  36  Kent,  $343.15;  Mather  &  Finnie,  343-5  Wellington,  $389.59 .  732  74 

Manuel,  John,  Vittoria  St.:  36,  $486. 12;  96,  $234.06;  lots  25-26,  $106.20 .  826  38 

Martin,  W.  H.:  s.  h.  23  Vittoria,  $5.89;  vacant  lot,  Kent,  $4.20 .  10  09 

Moodie,  223-9  Wellington,  $418.43;  Morris,  253  Wellington,  $128.89 .  547  32 

McCarthy,  Mrs.  A.:  256-261$  Wellington,  40  Kent,  $460.96;  37  Vittoria,  $104.69 .  565  65 

McLean,  21  Cliff,  $136.11;  McRae,  16  Lvon,  $13.43 .  149  54 

Oliver,  347-353  Wellington,  $297.57;  Orme,  207-215  Wellington,  $564.25 .  861  82 

Perley  Home,  415  Wellington,  $53.74;  Porter,  74-76  Vittoria,  $66 .  119  74 


Carried  forward . . . 1 , 324 , 43  6  78 
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Brought  forward .  1,324,436  78 

Ottawa  City:  Taxes  and  Water  Rates  for  1912,  Ji'cs£  of  Bank — Concluded. 

Powell,  283-5  Wellington,  $62.40;  Poulin,  95  Vittoria,  $32.30 .  94  70 

Pratt,  A.,  277-281  Wellington,  $297.49;  Pratt,  Mrs.  Fanny,  319  Wellington,  $176.77 .  474  26 

Pugsley,  Hon.  Win.:  12  Bank,  $271.26;  vacant  lot,  Vittoria  St.,  $204.37  .  475  63 

Rea  &  Co.,  stables,  Kent  St.,  $7.33;  Ross,  359-361  Wellington,  $95.70 .  103  03 

Russell,  26-28  Lyon,  $86.42;  Seaton,  309  Wellington,  $134.03 .  220  45 

Sinclair,  217-221  Wellington,  $220.22;  Thompson,  70  Vittoria,  20  Kent,  $120.14 .  340  36 

Wigmore,  102-4  Vittoria,  $91.05;  Wilson,  247  Wellington,  $130.55;  Wilson,  117  Vittoria,  $217.78  439  38 

Ottawa  City:  Taxes  and  Water  Rates  for  1912  on  Egan  Block. 

On  Egan  Block,  21-29  Sparks  St.:  taxes,  $1,530.88;  water  rates,  $178.80 .  1,709  68 


Total . 1,328,294  27 

Less — Charged  to  fiscal  year  1913-14 . ' .  445,622  05 


Charged  to  1912-13 . . .  882,672  22 

Valuators,  Agents,  Ac.  ($12,498 .85). 

Valuators  on  Wellington  St.  expropriations:  S.  J.  Davis,  $2,000;  C.  P.  Meredith,  $2,000; 

N.  D.  Porter,  $2,000 . . .  6, 000  00 

Agent  re  Wellington  St.  expropriations:  A.  G.  Acres,  on  account:  $3,500  and  $2,000 .  5,500  00 

Valuators  on  Explosives  Testing  Station:  A.  G.  Acres,  $75;  D.  O’Connor,  jr. ,  $75;  W.  E.  Scriv- 

ens,  $75 . . . . ...... . . . ; .  225  00 

Valuator  on  Capital  Brewing  Plant:  Can.  Inspection  Laboratories:  services,  10  d.  at  $30; 

expenses  of  A.  Boyer  and  assistant,  $50.85 .  350  85 

Valuator  on  Sussex  St.  Properties:  M.  C.  Edey,  valuing  5  properties  (total  value,  $156,655). .  313  00 

Valuator  on  Modern  Machine  Co.’s  Plant:  Milton  W.  Merrill,  appraising  plant  for  purposes  of 

removal .  100  00 

Valuing  furniture  at  Pratt  Apartments,  Wellington  St.:  H.  W.  Sherwood,  valuing  furniture,  &c..  10  00 

»• 

Legal  Services  ($877.76). 

Bray,  Chas.  L.:  re  Jas.  Oliver,  $83;  voucher  46,246  not  at  hand,  $100.  .- .  *  183  00 

Code  &  Burritt:  re  Egan  Estate,  $207.20;  re  Wellington  St.,  $6 .  213  20 

Thompson,  John:  re  Eli  A.  Rivers,  $210.03;  re  J.  E.  Taggart,  $271.53 .  481  56 

Survey  of  Wellington  Street  Sites  ($2,945.05). 

Farley,  R.  W.  &  S.  E.,  Ottawa:  April  6  to  Nov.  27,  1912:  new  sets  of  tracings — 

Professional  services,  158  d.  at  $12 .  1,896  00 

Assistance:  3  men  for  $7,  90  d.;  2  men  for  $5,  33  d .  795  00 

Draftsman,  $110;  registry  office  fees,  $14.05 .  124  05 

New  sets  of  tracings  for  plates  1,  2,  3,  4,  5 .  130  00 

Landscape  Architects  ($4,276.51). 

Todd,  Fredk.  G.,  landscape  architect,  Montreal — 

Professional  fee,  report  on  extension  of  Parliament  Building  grounds . ... .  1,800  00 

Travel  and  hotel  expenses  of  self  and  assistant .  43  18 

Waite,  Edward,  landscape  architect,  London,  Eng. — 

Report  and  preparation  of  plans  for  laying  out  Government  properties  recently  acquired 

north  of  Wellington  St .  2,433  33 

Maintenance  of  Buildings  Rented  to  Tenants  ($2,755.50). 

Browne,  W.  J.:  scrubbing  at  75c.  per  w.,  26  Lyon,  24  w.,  28  Lyon,  36  wk.;  attending  furnaces 

at  $6  per  m.,  26  Lyon,  6  m.,  28  Lyon,  5§  m.;  sundry,  $12.35 .  126  35 

Carnochan,  John,  roofing,  at  J.  J.  Enright’s,  2,250  ft  at  $2.75;  at  229  Wellington,  540  ft.  at 

$3.50;  at  279  Wellington,  700  ft.  at  $3:50 .  105  28 

Carson,  W.  J.:  82£  x  94|-in.  glass  at  271  Wellington,  $45;  sundry,  $60.03 .  105  03 

Fournier,  A.  A.,  furniture,  &c.,  in  Northcliff  Apartments,  41  Lyon:  gas  stoves,  3  at  $22,  1 
at  $21-  refrigerators,  3  at  $10;  wardrobes,  3  at  $12;  30  window  shades,  $25;  coal,  5  tons  at 

$7;  sundry,  $69.98 . .  282  98 

Hobbs,  H.:  doors,  platform,  railing,  steps,  &c.,  in  rear  of  335  Wellington .  26  00 

Holland,  Mrs.  George:  6  refrigerators,  $80;  6  kitchen  cabinets,  $72;  6  gas  stoves,  $100;  coal 

stove,  $5;  gas  heater  tank,  $15;  6  lamp  shades,  $28 . 300  00 

Independent  Coal  Co.,  coal:  nut,  2  ton  at  $8;  egg  and  stove,  6  at  $7.75;  egg,  65  ton  at  $8 .  582  50 

Johnson,  Miss  B.:  cleaning  Wellington  Apartments,  279  Wellington,  May  24,  1912,  to  March, 

1913 .  45  00 


Carried  forward .  904,843  53 
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Brought  forward . . .  904 , 843  53 

Maintenance  of  Buildings  Rented  to  Tenants — Concluded. 

Kaer,  S.,  furnaceman  at  B.  N.  A.  Bank,  Dec.,  1912 .  10  00 

Kelly  &  Ferguson,  papering  and  painting  house  for  J.  C.  Kearns,  Sussex  St .  49  00 

Lafortune,  J.  A.,  fire  repairing,  carpenter  Avork  for  J.  C.  Kearns,  376  Sussex .  36  50 

McFarlane  &  Douglas:  re-roofing  and  repairing  roof  at  12  and  16  Cliff . « .  35  00 

McKenna,  Mrs.  M.:  work  at  241  Wellington,  26  d.  at  $1 . .  26  00 

Neville,  P.  J.,  attending  furnace  at  279  Wellington  St.,  Oct.,  Nov.,  $20,  Dec. -Feb.,  $45 .  65  00 

Ottawa  City  Electric  Dept. — 

Whiteway  lighting,  6  m.  to  Sept.  1,  1912,  for  327  Wellington .  40  05 

Current  at  120  Vittoria,  5  m.  to  Aug.  31,  1912 .  9  17 

Ottawa  Electric  Co.,  lighting,  &c.,  at  sundry  buildings .  51  63 

Russell,  J.  H.,  26  and  28  Lyon:  gas  range,  $55.50;  sundry,  $33;  interest,  $4.42 .  92  92 

Sovereign  Real  Estate  Co.:  cleaning  ashes,  209,  211,  239  Wellington,  $25;  sundry,  $8 .  33  00 

Walker,  R.  H.,  repairing  roofs .  80  50 

Hardware:  H.  Foisy,  $43.70;  W.  A.  Rankin,  $96.91;  sundry,  $33.60 .  174  21 

Plumbing  and  heating:  McKinley  &  Northwood,  $160.18;  sundry  $100.24 .  260  42 

Coal:  Argue  &  McColl,  $34.88;  C.  W.  Bangs,  $7.75;  Barrett  Bros.,  $40 .  82  63 

Papering  and  glazing,  $54.04;  electrical  supplies,  $16.29;  sundry,  $66 .  136  33 

Sundry  Government  Offices  ($1,024-16). 

Customs  Dept.,  B.  N.  A.  Bank  Building:  charwoman  $29,  furnace-man  $11.25,  sweeping 

flues,  $9  .  49  25 

Customs  Dept.,  41  Lyon:  gas,  $57.93,  plumbing  $9.76,  kindling  $2.38 .  70  07 

Customs  Dept.,  76  Vittoria:  D.  G.  Gilmour  &  Co.:  1x8  box  t.  &  g.,  d.  2  s.,  4,940  ft.  at 

$26,  cartage  $1.40 . .  129  84 

Hawkesbury  Building:  sand,  1  load .  2  10 

Inland  Revenue  Dept.:  Alex.  Fleck,  40  washers,  153  lb.  at  3|c .  5  36 

Interior  Dept.  35  Cliff:  Acme  closet  $28.50,  hardware  $15.84 .  44  34 

Library  of  Parliament:  J.  Wigmore,  carting  to  59  Vittoria .  20  00 

Major’s  Hill  Park:  repairing  boiler  $16.25;  7  sheets  expanded  metal,  378  ft.  at  3c .  27  59 

Marine  &  Fisheries,  69  Vittoria:  electric  light  $26.98,  cartage  $25 .  51  98 

Militia,  118-120  Vittoria:  A.  Chabot,  cupboard,  18  ft.  at  $3 .  54  00 

New  Examining  Warehouse:  carriage  bolts,  75  at  7c .  5  25 

Parliament  Buildings:  new  tube  in  boiler .  10  00 

Pavements:  Thos.  Fleming,  paving  residuum,  750  gal.  at  13^c .  101  25 

Post  Office  Garage,  Wellington  St.:  hardware  $7.88,  lumber  $4.67 .  12  55 

Victoria  Island  ($401 . 18)— 

Fleming-Dupuis  Supply  Co.:  pea  stone,  19-787  ton  at  $2.50 .  49  47 

Fleming,  Thos.:  master-builders’  cement  filler,  300  lb.  at  35c .  105  00 

Garrioch,  Godard  &  Co.:  §-in.  galvaduct,  800  ft.  at  7ic.;  sundry  $23.99 .  81  99 

Pedlar  People:  expanded  metal  lath,  3,240  sq.  ft.  at  3c .  97  20 

Plumbing  $59.77,  lumber  $7.75 .  67  52 

Victoria  Museum:  D.  G.  Gilmour  &  Co.;  1  x  8  t.  &  g.  d.  2  s.,  1,500  ft.  at  $26;  cartage  40c _  39  40 

Commissions  on  Collections  of  Rent  ($2,272.02). 

Acres,  A.  G.:  5  per  cent  on  $19,698,  collected  between  Apr.  1,  1912  and  Feb.  28,  1913 .  984  88 

Beach  &  Argue:  5  per  cent  on  $6, 131.56,  collected  between  May  7,  1912  and  Mar.  8,  1913 .  306  57 

Browne,  W.  J.:  5  per  cent  on  $4,318.80  collected  between  Apr.  1  and  Mar.  31,  $215.94;  overpaid 

-21c .  216  15 

Code  &  Burrett:  10  per  cent  on  $624  collected,  $62.40;  paid  bailiff  W.  A.  Cole  $33.88 .  96  28 

Minard,  M.  A.:  5  per  cent  on  $6,090  collected  between  May  1  and  Jan.  31,  $304.50;  cash¬ 
book  60c . ; .  305  10 

Sovereign  Real  Estate  Co.:  5  per  cent  on  $7,217. 15,  collected  to  Feb.  $360.89;  outlay  $2.15. .  363  04 

Sundry  Accounts. 

Birkett  &  Son:  f-in.  rd.  iron,  10,585  lb.  at  $2.05 .  217  00 

Brooks,  H.  W.:  river-washed  sand,  854  c.  yd.  at  $1.05 .  896  70 

Canadian  Oil  Companies:  Maple  Leaf  cyl.  oil,  177  gal.  at  75c.;  National  Light  oil,  274$  gal. 

at  17c.;  sundry  $29.10 .  208  53 

Chabot,  A.:  boxes  for  tools,  &c.:  2  at  $19.75,  1  at  $15,  2  at  $14.75,  2  at  $14.50,  2  at  $12.50, 

2  at  $12, '2  at  $11.50;  4  locks  $2.50 .  187  50 

Cuzner  Hardware  Co.:  iron,  27,642  lb.  at  $1.90,  1,935  at  $2.35;  5-in.  rubber  packing,  60  lb. 
at  $1,  33  lb.  gray  at  40c.;  10  ft.  cast-steel  drills,  lj-in.  made  to  order,  3  at  $15;  steel  pan 
wheelbarrows,  12  doz.  at  $3.25;  best  grade  wheelbarrows,  6  at  $4;  5-ply  Red  Cross 
hose,  100  ft.  at  30c.;  7-lb.  rock  picks  and  handles,  36  at  80c.;  sundry  hardware,  $396.93  1,207  59 


Carried  forward .  912,039  39 
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New  Departmental  Buildings — Concluded.  $  cts. 

Brought  forward .  912,039  39 

Sundry  Accounts — Concluded. 

Fleming,  Matthew,  Cantley  ($1.985) — 

Rock  crusher,  June  1  to  15,  1912:  15  d.  at  $10 .  150  00 

Portable  sawmill,  boiler  and  engine  at  Lyon  St.,  Dec.  1-26,  1912:  26  d.  at  $10 .  260  00 

Rock-crusher,  boiler  and  engine,  conveyers,  &c.,  at  Lyon  St.:  Dec.  1,  1912  to  Feb.  28, 

1913:  90  calendar  d.  at  $17.50 .  1,575  00 

Fleming,  Thos.,  Ottawa  ($3,210.56) — 

Pea  stone,  97-427 1.  at  $2.50;  Portland  cement  at  factory  (teamed  by  Dept.)  51  brl.  at  $1-508  320  48 

Portland  cement,  231,000  lb.  at  48-8  c.  per  100  lb.,  less  excess  of  bags  returned  this  year, 

3,025  at  10c .  824  78 

Cement  in  bags,  1,176  lb.  at  $1-608;  less  delivered  to  T.  Fleming,  25  brl.  at  $2- 103 _  1,838  30 

Master-builders’  cement  filler,  70 J  lb.  at  35c.;  less,  asphalt,  90  gal.  at  20c .  227  00 

General  Supply  Co.:  in.  6  x  19  c.  c.  s.  ware  rope,  400  ft.  at  131c.;  two  10  x  10  ft.  blasting  mats, 

1,800  lb.  at  8c.;  1-in.  flex,  copper  steam  hose,  40  ft.  at  $1.75;  No.  407  Champion  forge  $39; 

balata  belting,  87£  ft.  at  66c.;  sundry  hardware  $58.27  .  422  02 

Gilmour,  D.  G.  &  Co.:  4x4  spruce,  1,355  ft.  at  $28;  2-in.  rough  spruce,  1,000  ft.  at  $20;  cartage 

60c.;  overpaid,  to  be  deducted  in  1913-14,  $57.38 .  115  92 

Graham  Bros.:  lawn  grass,  537  lb.  at  28c .  150  36 

Gray-Harvey  Co.:  iron  (prices  per  100  ft.):  lj-in.  rd.,  2,498  ft.  at  $8.47;  1-in.  sq.,  13,675  ft. 
at  $6.90;  1-in.  rd.,  3,817  ft.  at  $5.42;  1-in.  sq.,  5,262  ft.  at  $5.28;  1-in.  rd.,  208  ft.  at 
$4.14;  4-in.  sq.,  5,479  ft.  at  $3.88;  f-in.  rd.,  1,806  ft.  at  $3.05;  f-in.  sq.,  2,045  ft.  at  $2.70; 

| -in.  rd.,  2,407  ft.  at  $2.11 .  2,022  13 

Gray-Harvey  Co.:  1-in.  steam  hose,  50  ft.  at  90c.;  sundry  hardware  $34.41 .  79  41 

Independent  Coal  Co.:  steam  coal,  46-37  net  t.  at  $5.50;  smith  coal,  1-08  t.  at  $7 .  262  60 

Mussens,  Ltd.:  No.  730,  30  cu.  ft.  Insley  receiving  hopper  $90;  No.  2,850,  50  ft.  x  10-in.  Insley 

swivel  head  spouts,  2  at  $130;  sundry  parts  $97.25 .  447  25 

McCallum,  W.  R.:  No.  18  flex.  n.  c.  cord,  5,000  ft.  $100;  No.  14  r.  c.  wire,  3,000  ft.  $37.50; 

1-in.  flex,  conduit,  500  ft.  $30;  sundry  $13.48 .  180  98 

Mackenzie,  Ltd.,  repairing  and  oiling  tarpaulins:  10  at  $25,  1  at  $13,  2  at  $12,  1  at  $9,  1  at  $6.  302  00 

McMahon,  E.:  Portland  cement,  1,884  brl.  at  $1.59;  bags  not  returned,  824  at  10c.;  less  teaming 

by  Govt.,  150  brl.  at  10c . 3,062  96 

Ottawa  City,  year  1912,  Sussex  St.  properties:  taxes  $1,009.38,  water  rates,  $149.02 .  1,158  40 

Sicily  Asphaltum  Paving  Co.:  Sicily  rock  asphalt  mastic:  10  tons  at  $25.75 .  257  50 

Steel  &  Radiation:  expanded  metal,  2,872  sq.  ft.  at  3c . 86  16 

Strachan,  Wm.:  ready  roofing,  8,000  sq.  ft.  at  31c.;  bubbles,  11  at  $16;  block  tin,  5  sheets, 

$82.75;  dynamite,  8  cases  at  $11;  shovels,  48  at  75c.;  sundry  hardware  $469.32 .  1,062  07 

Hardware:  Central  Hardware  Co.  $64.65,  Esmondes  $62. 17,  H.  Foisy  $67.57,  E.  J.  Laverdure, 

$148.94,  Mulhall  Co.  $59.17,  W.  A.  Rankin  $144.54,  sundry  $27.20 .  574  24 

Foundry  work:  Campbell  Steel  Works  $151 . 15,  Davidson  &  Crooks  $1.34,  Alex.  Fleck  $195.14, 

T.  Lawson  &  Sons  $127.06 .  474  69 

Plumbing  and  heating:  McKinley  &  Northwood  $108.95,  J.  R.  McLennan  $412.05 .  521  00 

Lumber  $95.68,  freight  $76.15,  coal  $59.02,  drain  pipes,  &c.  $37.70,  oil  $34.02,  sundry  $72.96  375  53 

Department  at  Ottawa. 

Carson,  W.  J.,  photo  glass  for  Photographer’s  Branch:  200  of  11  x  17,  $24;  200  of  14  x  18,  $40; 

200  of  18  x  24,  $48 .  112  00 

Accidents. 

Parent,  R.  H.,  M.D.:  attending  Paul  Labelle  after  accident  in  demolishing  Sussex  Street 

buildings . T .  54  00 

Wages. 

Detailed  with  Wages,  New  Departmental  Buildings . (Page  V — 76)  71,183  30 


1,000,139  47 

Less  sales  of  old  furniture .  129  52 

Two  per  cent  cash  discount:  W.  Strachan  $20.85,  J.  R.  McLennan  $8.05,  sundry 


One  per  eent  cash  discount:  Can.  Oil  Co’s .  34 

’  -  178  09 


Total,  carried  to  Page  V— 2 .  999,961  38 
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Victoria  Memorial  Museum.  $  cts. 


•Superintendent,  R.  S.  Low:  Mar.  16  to  May  15,  1913,  2  m.  at  $150 .  300  00 

Electrician,  A.  Hudon:  12  m.  to  Mar.  31,  1913  at  $95 .  1,140  00 

Engineer,  A.  Ricndeau:  12  m.  to  Mar.  31,  1913  at  $70 .  840  00 

Foremen  at  S3  50:  Bert.  Claffy  56  d.,  J.  C.  Kiely  64-11  d .  420  40 

Foremen:  Alex.  Corisse,  35-55  d.  at  $3;  H.  Segalovitch,  12  d.  at  $2.75 .  139  67 

Sub-foreman,  Harry  Hall:  27-88  d.  at  $2.50,  41  at  $2.75,  40-66  at  $3 .  304  47 

Sub-foremen:  N.  Killoran,  7  d.  at  $2.50;  F.  McMullin,  45  d.  at  $2.25;  Wm.  McLean,  51-33  d. 

aj.  #9  221  41 

Asphalt  foreman,  Geo.  Palmer:  38-77  d.  at  $4.50. .  174  50 

X  Engineers:  C.  Hetherington,  68-55  d.  at  $2.25;  J.  Slattery,  18  d.  at  $3.50 .  217  25 

Engineers:  Jos.  Johnston,  47-33  d.  at  $2  25  (short  paid  25c.);  Thos.  Shore,  35-88  d.  at  $2. 75..  204  93 

Engineer’s  staff,  at  $3:  J.  Goodwin  56  d.,  W.  G.  Masson,  29  d .  255  00 

Timekeeper,  R.  F.  Palmer,  38  d.  at  $3;  watchman,  Peter  McKay,  101  d.  at  $1.75 .  290  75 

Watchmen  at  $1.90:  Pierre  Pietre,  81  d.,  Chas.  Taylor  79d .  304  00 

Carpenter,  J.  B.  Brady:  9-44  d.  at  $2.50,  27  d.  at  $3 .  _  104  61 

Carpenters  at  82.50:  H.  Bowser  15-11  d.,  H.  Roche  34-44  d.,  Geo.  Shore  27-22  d .  191  92 

Carpenters:  Jos.  Benoit,  39-88  d.  at  $3;  Geo.  Shore,  2  d.  at  $2.25 .  124  15 

Clerks:  V.  Noel,  94-88  d.  at  $2;  W.  Robinson,  14  d.  at  $2.25 .  221  25 

Storekeeper,  Wm.  Doran:  173-44  d.  at  $2 .  346  87 

Cement  finishers  at  $4:  Jas.  Chaffee  39-55  d.,  Wm.  Kirkland  32-66  d .  288  55 

Mastic  finisher,  Ls.  Collette:  34  d.  at  $4,  16-55  d.  at  $4.75 .  214  65 

Master- workers:  S.  Collete,  14  d.  at  $4.75;  John  Foley,  30  d.  at  $2,  15  at  $2.50 .  164  00 

Roilermen:  N.  Dohonyk,  26-88  d.  at  $3;  Jos.  Rodgers,  40.33  d.  at  $3.50 .  221  95 

Asphaltman,  P.  Laberte,  12  d.  at  $2.75;  sundry,  13  d.  at  $2,  13  at  $2. 10 . .' .  86  30 

Plumbers  at  $2.25:  John  Bussell  15  d.,  Thos.  Larose  16-44  d .  70  75 

Horse  and  cart,  Matt.  Fleming,  19  d.  at  83;  horse  and  carriage,  T.  Birt,  21  d.  at  $3 .  120  00 

Teams  at  $4.86:  M.  Eccles  53-44  d.,  sundry  101-27  d .  751  95 

Horse  and  cart  at  $2.75:  D.  Burns  7,  Chs.  Corisse  50-55,  H.  Groulx  84-11,  E.  Leclair,  35-33, 

Jos.  Robillard  31-55,  O.  Scherrier  25-55 .  643  75 

Labourers:  76-33  d.  at  $2 . 25;  65-22  d.  at  $2;  7,322-7  d.  at  $1 .90;  66-22  d.  at  $1 .75;  30-55  d. 

at  $1;  26  d.  at  75c .  14,38143 

Unclaimed  wages:  John  Clark  $11.40,  Jos.  Hudesky  $2.11,  E.  Langevin  $3.16,  N.  G.  Stanley, 

§2  75 .  19  42 

Wages,  detailed  with  ‘Ottawa  Buildings:  Repairs’ . (Page  V — 105)  8,211  95 

Bell.  Dr.  D.  M.:  professional  services  re  JI.  McKerns,  June  26-July  29,  1912 .  40  00 

Bertschinger,  A.  H.:  steel  conduit,  1,000  ft.  of  §-in.  $77.50,  100  ft.  of  f-in.  $10.65;  r.  c.  wire, 

6,504  ft.  No.  18  $65.64  ,  2,000  ft.  of  No.  10  $50;  500  ft.  of  No.  14  duplex,  $20;  1,000  ft.  of 

style  ‘C’wire,  $20;  sundry,  $96.16 .  339  95 

Brooks.  H.  W.:  river  sand,  71  loads  at  $2.10,  258  cu.  yd.  at  $1.05 .  420  00 

Campbell  Bros.  Steel  and  Iron  Works:  repairing  mastic  kettles  $30,  4  covers  $35,  straighten¬ 
ing  6  cylinder  stone  heaters  $19.20,  steel  plate  80c .  85  00 

Campbell  Steel  and  Iron  Works  Limited:  hangers,  connection  plates  and  bend  I  beams  for 

trolley  run  and  erecting  same,  $155;  piece  shaft  steel,  $1.70 .  156  70 

Canadian  Alexalite,  Toronto:  type  ‘A’  standards  alexalite  fittings  complete,  14  at  $13.50; 

500  watt  tungsten  lamps,  110  v.,  14  at  $5;  less,  $3.12,  express,  and  less  $1,  broker’s  fee. .  254  88 

Canadian  Buffalo  Forge  Co.,  Montreal:  3-in.  class  ‘O’  pump,  motor  and  regulator .  598  00 

Canadian  Oil  Companies:  Maple  Leaf  cylinder  oil,  5  gal.  at  80c.,  42-5  at  75c.;  National  light 

oil,  199  gal.  at  17c.;  sundry  oil,  $7.25;  3  brl.  and  4  cans,  $7 .  83  97 

Carson,  W.  J.:  roll  paper,  112  rolls  at  40c.;  glass,  star,  400  ft.  26  x  36  at  20c .  124  80 

Central  Paving  Co.:  700  brick  $52.50,  cartage  $1.75 . 54  25 

Davidson,  James:  ash  partition,  bottom  part  panel  work,  top  part  with  sash  and  plain  glass, 

130  1.  ft.  at  $6.25;  arch  partition,  10  1.  ft.  at  $7;  400  hardwood  stakes  $32,  500  ft.  spruce 

for  pickets  $30,  sundry  $27.25 . . .  971  75 

Dominion  Transport  Co.:  cartage .  63  60 

Eclipse  Manufacturing  Co.:  steel  fittings  for  photographic  laboratory,  Geological  Survey 

Branch . • .  1,225  00 

Ellacott,  J.  A.  L.,  electrical  supplies . . .  70  80 

Fleming-Dupuis  Co.:  crusher,  boiler,  &c.,  75  d.  at  $17.50;  steam  concrete  mixer,  46  d.  at  $10.  1,772  50 

Fleming-Dupuis  Supply  Co.:  70,000  lbs.  cement,  $341.60;  mastic  builders’  cement  filler, 

700  lb.  at  35c.;  limestone  grit,  75-504  t.  at  $2.50;  f  stone,  106-041  t.  at  $1.85;  sand,  60 
cu.  yd.  river  washed  at  $1 .05,  40  yd.  pit  at  90c.;  bags,  800  at  10c.;  less,  bags  returned, 

4,939  at  10c . . .  656  64 

Fleming,  Thos.:  steam  concrete  mixer,  75  d.  at  $10;  plough  and  scraper,  60  d.  at  $1.50 .  840  00 

Fleming,  Thomas:  stone,  pea,  489-1975  t.  at  $2.50,  35  at  S2.05,  f-in.,  101-421  t.  at  $1.85,  150 
at  $1.40;  Trinidad  pitch  flux,  29,500  lb.  at  1  -9c.;  paving  residuum,  1,500  imp.  gal.  at  13$c.; 
cement,  368,462-5  lb.  at  48-80c.  per  100  lb.;  bags,  4,232  at  10c.;  less,  bags  returned, 

5,420  at  10c.,  and  less  cartage  and  labour,  $57.41 .  4,077  ^ 

Floor  Finishers:  Simplex  treating  floors .  474  16 


Carried  forward .  43 , 285 . 13 
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Brought  forward .  43,285  13 

Garrioch,  Godard  &  Co.:  special  relays,  3  at  $16,  16  at  $13.25;  250 w.  Mazda  lamps,  20  at 
$3.45;  2  swing  brackets  with  aluminum  reflectors,  18  at  $2;  i  iron  conduit,  400  ft.,  $29; 

batteries,  6  at.  $4.75;  brass  chain,  85  ft.  at  33c.;  sundry,  $145.27 .  595  82 

Gilmour,  D.  G.  &  Co.,  lumber:  2  x  4-in.,  14  to  16  ft.  spruce,  1,300  ft.  at  $22;  1  x  8-in.,  etc., 

d.  2  s.,  5,530  ft.  at  $2G;  cartage,  $1.25 .  173  63 

Goodwin,  Geo.:  sundry  material,  $11.82;  carpenter,  136  h.  at  30c .  52  62 

Graham  Bros.:  750  lb.  Central  Farm  lawn  grass  seed .  217  50 

Grand  Trunk  Railway  System:  freight .  115  28 

Gravelle,  J.  Geo.  &  Co.:  type  ‘F’  Cooper  Hewitt  lamps,  800  c.  p.,  400  v.,  60  eye.,  6  for  $360; 
annunciator,  $28;  steel  conduit,  450  ft.  of  §-in.  for  $45,  100  ft.  of  1-in.  $13;  3-lt.  tungsten 

fixtures,  5  at  $10.30;  sundry,  $38.49 . > .  535  99 

Gutta  Percha  and  Rubber  Mfg.  Co.,  Montreal:  3  perforated  mats,  pattern  101,  301  lbs.  in  all.  213  50 

lb  ney,  John  &  Son.:  lump  coal,  0*73  t.  at  $5.50 .  53  51 

Hill,  James:  f  x  6  pine,  3500  ft.  at  $35;  oak,  500  ft.  of  lx4red  $45,  3001.  ft.  for  $11. 25; sundry, 

$29.95 .  208  70 

Kyle’s  Cabinet  Works:  photographic  laboratory  fittings.. . . .*? .  1,362  00 

Lawson,  Thos.  &  Sons:  improved  hydrants,  2  at  $110;  castings  for  tees,  elbows,  etc.,  4,262  lb. 

at  31c.;  sundry,  $127.05 .  496  26 

Library  Bureau  ($20,068) — 

On  account  of  contract  for  metal  cases .  19,000  00 

Museum  case,  clip  construction,  $590;  100  telescopic  shelf  supports,  $200 .  790  00 

Oak  double  desk  $100,  board  room  table  $75,  6  chairs  $37 .  212  00 

Bookcases,  2-in.  oak,  2  ends  and  2  separators  $50;  sundry,  $16 .  66  00 

Modern  Machine  Co.:  making  3  sets  of  post  hinges  at  $40;  sundry,  $11 .  131  00 

Mulhall  Hardware  Co.:  hardware . 73  76 

McCallum,  W.  R.:  250  ft.  No.  0000  paper  insulated  lead  covered  cable,  $140;  fuses,  48  at  50c., 

6  at  $2.25,  6  at  $3.60;  500  watt  tungsten  lamps,  4  at  $6;  conduit,  150  ft.  of  11-in.  steel  $24.50, 

150  ft.  of  1-in.  iron  $12;  sundry,  $115.85 .  375  45 

McKinley  &  Northwood:  drinking  fountains  and  bubbling  heads  $257.20,  sundry  supplies 

$11.80 . . . . . .  269  00 

McLennan,  R.:  pig  lead,  2,580  lb.  at  4-6c.;  1,1691  ft.  pipe,  $107.04;  2-in.  Kerr  gate  valves, 

18  at  $4.50;  sundry  supplies,  $258.07.. . .♦ .  564  79 

McMahon,  E.:  sand,  50  loads  at  $2.07;  steam  roller,  53  d.  at  $7.50;  5  heating  pots,  53  d.  at 

$5;  heating  pipes,  38  d.  at  $1 .  671  50 

Office  Specialty  Mfg.  Co.  ($11,878.85) — 

Contract  for  steel  fittings,  complete,  $5,895;  less,  $2,395,  paid  in  1913-14 .  3,500  00 

Steel  cases,  A,  B,  C,  D  and  E  in  distribution  room  and  2  cases  ‘H’  in  corridor .  4,692  00 

Steel  library  shelving,  $1,930;  steel  lockers,  20  at  $30 .  2,530  00 

Steel  wardrobes,  4  at  $25;  steel  uprights,  5  at  $30;  steel  cabinets,  2  at  $43,  6  at  $38. . . .  564  00 

Book  sections,  15  at  $5.50,  63  at  $3.50,  19  at  $3.25;  case  tops,  26  at  $2.25;  bases,  26  at  $3  501  25 

Steel  base  $48,  table  $23,  section  $8,  freight  $12.60 .  91  60 

Ottawa  Improvement  Commission:  services  of  steam  roller,  Oct.  18-Nov.  3,  17  d.  at  $4 .  68  00 

Ottawa  Typewriter  Co.:  quartered  oak  desks  with  plate  glass  tops,  5  at  $45;  revolving  chairs, 

7  at  $17;  truck,  14-in.  wide,  $30;  table,  $18;  oak  bookcase  unit,  with  wood  doors,  $17; 

chairs,  2  at  $4.95 .  418  90 

Rankin,  W.  A.:  hardware,  etc .  80  95 

Robertson,  Thomas,  &  Co.,  Montreal:  4  in.  black  pipe,  171 1  ft.  for  $44.08;  brass  cocks,  1 J  doz.  at 

$31.75;  water  service  boxes,  16  at  $1.40;  sundry,  $5. 73 .  Ill  90 

Schwab  Boiler  Heating  Co. ,  Winnipeg:  royalty  on  setting  of  3  boilers .  1 , 495  00 

Shipway  Iron,  Bell  &  Wire  Mfg.  Co.:  panels  of  iron  work,  12  at  $10;  posts,  18  at  $5 .  210  00 

Sicily  Asphaltum  Raving  Co.,  Montreal:  asphalt,  45  tons  at  $25.75;  mastic  buckets,  1^  doz.  at 

$20 . 1,188  75 

Stanley,  L.  E.,  &  Co.:  cork  carpet,  130  sq.  yd.  at  90c.;  axminister  rug,  $45 .  162  00 

Stewart  &  Co.:  making  4  screens,  $128;  Storey,  D.,  lumber,  $105.82 .  233  82 

Strachan,  Wm.:  cold  rolled  copper,  296  lb.  at  35c.;  50  ft.  hose,  $15;  sundry  $46. 96 .  165  56 

Thornton  &  Truman,:  erecting  turnstiles  and  railing:  material,  $23.55;  labour,  115f  hrs.  at  60c., 

23jat50c . 104  75 

Trudeau,  .Arthur:  275  ft.  steel  conduit,  $24.75;  1, 275  ft.  r.  c.  wire  for  $26;  500  ft.  flex,  cord,  $12.50; 

sundry  $59.59 . 122  84 

Wright,  &  Co.:  18  in.  drain  pipe,  160  ft.  at  95c.;  3  in.  land  tile,  1,200  ft.  at  2'2c.;  15  brl.  cement, 

$27;  sundry,  $19.70 . , .  228  70 

Sundry  payments:  hardware,  $84.27;  carpet  $59.06;  500  No.  1  white  enam.  bricks  $47.50;  104 
rubber  blocks  $44.80;  valves,  etc.  $43.59;  tel.  supplies  $40.56;  22\  ft.  marble  and  labour  $39; 
cab  hire  and  car  fares  $39.49;  cartage  $38.86;  5  ft.  electrolier  $38.62;  2  slate  tops  $36.50;  36  yd. 
river  sand  $37.80;  1,000  ft.  f  cut  oak  $30.75;  2  manhole  frames  and  covers  $27.48;  241  yd. 
cotton  $26.26;  castings  $25.66;  slate  sink  $25;  3  brl.  lamp  black  $22.50;  6  brass  hooks  $21;  12 
asphalt  rakes  $20.80;  lumber  $20.30;  coal  $19.31;  freight  and  express  $19.16;  7  motor  covers 
$15;  58  loads  ashes  $14.50;  sundry  $203.08 .  1,040  85 


Carried  forward .  86,974  31 
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Victoria  Memorial  Museum— Concluded.  $  cts. 

Brought  forward .  86,974  31 

Advertising  $25.20;  King’s  Printer  $18.07 .  43  27 

Total... .  87,017  58 

Less — Discounts  (See  V — ) .  36  95 

Refund  by  Ottawa  City,  for  services  of  1911-12 .  68  00 

-  104  95 

Total,  carried  to  page  V — 2 .  86,912  63 


Toronto  New  Dominion  Buildings. 


Imperial  Motor  Car  Co.:  purchase  price  of  site,  land  and  building,  for  motor  garage,  87  to  95 
Richmond  St.,  East,  $80,000;  interest  on  purchase  price,  Dec.  1 — 11,  $109.60;  taxesr  &c., 

$73.80.. . . . : .  80,183  40 

Toronto,  City  of:  commuted  amount  of  local  improvement  tax,  4  years,  $62.14  per  yr .  228  25 

Travel  and  outlay,  C.  H.  Hunter,  Ottawa . .  26  70 

Legal  services:  Allan,  Cassels  &  Defries,  Toronto . . .  210  55 


Total,  carried  to  page  V — 2 


80,648  90 


Bare  Point  Breakwater. 


Thunder  Bay  Contracting  Co.,  Ltd.:  estimate  No.  9  to  Dec.  8,  1912,  on  $361,800  contract  for 

construction  of  breakwater  $239,600;  less  $23,960  drawback  and  $18,450  paid  1911-12,  V — 30  197, 190  00 
Inspectors  at  $4  per  d.:  B.  Hey,  June  6-Dec.  13,  1912, 188  d.;  A.  Miller,  June-Nov.,  1912, 176  d..  1,456  00 

Advertising .  14  20 


Total,  carried  to  page  V — 2 


198,660  20 


Port  Arthur  and  Fort  William:  Harbour  and  River  Improvements. 


Smith  &  Heney — ■ 

Contract  for  work  on  Mission  River  Wharfs  complete — 

Framing  in  cribs:  388,692  ft.  at  $29, 1 ,238,772  ft.  at  $28.50,  2,371,910  ft.  at  $28,  924,170  ft. 


at  $27.50,  262,465  ft.  at  $27, 433,083  ft.  at  $26, 1,360,717  ft.  at  $25 .  190, 769  80 

Bolts,  226,7431b.  machine  at  6c.,  446,481  lb.  at  4c .  31,463  82 

Steel  rings,  &c.,  20,068  lb.  at  7c.;  bollards,  80 at  $60 .  6,204  79 

Concrete  5, 485 -48  c.  yd.  at  $8.50, 10,334-41  c.  yd.  at  $6.75 .  116,383  84 

Stone,  71,536c.  yd.  at  $1.30 .  92,996  80 


*  437,819  02 

Less:— Paid  in  1909-10  (Page  V— 23) .  27, 450  00 

“  1910-11  (Page  V— 32) .  160, 190  00 

“  '  1911-12  (Page  V— 30) .  55,660  00 

Timber  supplied,  4,919,505  ft.  at  $22.50 .  110,688  86 

-  353, 9S8  86 


83,830  16 

Est.  No.  3  to  May  31,  1913,  on  $132,000  contract  for  construction  of  additional  section  to 

quay  wharfs  $140,030;  less  $14,000  drawback  and  $27,370  paid  in  1913-14 .  98, 660  00 


Total  paid  Smith  &  Heney  in  1912-13 .  182,490  16 

Thunder  Bay  Contracting  Co.:  Est.  No.  3  to  Dec.  14, 1912,  on  contract  for  placing  rip  rap  at  new 

breakwater  $9, 500;  less  drawback  $950 .  8,550  00 

Can.  Pac.  Ry.  Co.:  purchase  price  of  road  allowance .  1, 190  00 

Great  Lakes  Dredging  Co.:  clearing  Westfort  turning  basin:  foreman,  3  m.  to  Feb.,  1912,  $300; 

labour,  $1, 565.25;  hardware,  $46.05 .  1,911  30 

Ontario  Bank:  purchase  price  of  site,  $12,775:  interest  on  $12,775  from  Aug.  15,  1911-Sept.  15, 

1912,  at  5  per  cent;  interest  on  $6,960  from  May  10, 1910- Dec.  10, 1912,  at  6  per  cent .  14,545  87 


Detailed  with  Contract  Dredging . Page  V — . .  768,960  65 

Inspectors  of  dredging,  services,  1912,  at  $4  per  d.:  W.  H.  Bottum,  May-June,  181  d.;  Wm. 

Bradley,  May-June,  40;  R.  Bradbury,  Nov.,  15  d.;  Wm.  Buttars,  May-Nov.,  141;  J.  W. 

Cousins,  June-Nov.,  120  d.;  P.  Manahan,  May-Oct.,  127  d.;  M.  T.  Manion,  June-Nov.,  129 
d.;  Geo.  Neale,  May,  8  d.;  F.  Pollard,  May-Dec.,  182  d.;  J.  Sikes,  Oct.-Dec.,  48  d.;  T. 

Stewart,  May-Nov.,  166  d.;  S.  Wright,  May-Dec.,  180  d .  5,348  00 


Carried  forward 


982,995  98 
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Port  Arthur  and  Fort  William:  Harbour  and  River  Improvements — Concluded.  $  cts. 

Brought  forward .  9S2.995  98 

Inspectors  of  pile-driving,  Ac.,  services,  1913,  at  §4  per  d.:  T.  Ashford,  35  d.;  T.  Johnson,  50  d.; 

A.  Miller,  7  d.;  W.  Oliver,  25  d .  468  00 

Inspectors  of  dumping,  services,  1912:  J.  Atkinson,  Aug.-Dee.,  95  d.  at  $3;  G.  Coates,  May-Dec. 

68  d.  atS4,  96  d.  at  S3 .  845  00 

Inspectors  of  stone,  services,  1912,  at  $4  per  d.:  F.  Gray,  38  d.;  G.  Neale,  184  d . 888  00 

Inspector  of  Mission  River  Wharf,  W.  M.  Hancock,  May-Dec.,  1912,  213  d.  at  $4 .  852  00 

Inspector  of  concrete,  H.  B.  Goldike,  July-Nov.,  1912, 126  d.  at  $4 . ; .  504  00 

Inspector  of  Fort  William  Dock,  M.  Hayes:  services,  May,  880;  horse  hire,  27  d.  at  81 .  107  00 

Fort  Arthur  Dry  Dock:  supervising  engineer,  G.  de  G.  Languedoc,  services,  10  m.  to  Nov.  31, 

1913,  at  8200;  outlay,  board  8873,  kodak  850,  sundry  874.25 . . .  2,997  25 

Launch  at  Port  Arthur —  . 

Boatman,  Percy  Page,  services,  Apl.-Dec.,  1912,  Mar.,  1913,  221  d.  at  83 . .  663  00 

Wells  &  Emmerson:  gasoline,  307-15  gal.  motor  884.68,  13  cases  engine  847.40;  sundries 

8104.75;  less  3  brl.  returned  85.15 . 231  68 

Small  payments:  labour  816;  hardware  89. 10;  sundries  817.35 .  42  45 

Soundings  at  Port  Arthur — 

Conductor,  J.  W.  Cousins,  services,  Apr.,  1912,  Jan. -Mar.  1913,  50  d.  at  84 .  200  00 

Foremen,  65  d.  at  84;  labourers,  405!  d.  at  82.50,  32f  d.  at  82 .  1,339  25 

Office  at  Port  Arthur — 

Carrick,  J.  J.,  rent  of  office,  Oct.,  Nov.  1912,  Mar.  1913 .  135  00 

Crooks,  J.  W.  &  Co.:  No.  3  A.  kodak  865;  sundries  85 .  70  00 

Matthews,  T.  L.  Co.:  roll  top  desk,  830:  office  furniture,  851. . .  81  00 

Travel  and  outlay  of  officials:  R.  H.  Cooper,  8160.10;  F.  Y.  Harcourt  8380.19;  J.  E. 

St.  Laurent  841.30 .  581  59 

Care  of  office,  12  m.  to  Mar.  31, 1913,  860;  lighting,  9  m.  to  Mar.  31, 1913,  811.90;  telephone, 

9  in.  to  June  30,  1913,  824 . .  95  90 

Small  payments:  photographic  supplies  847.65;  office  furniture  822;  rent,  Nov.,  1912 

812.50 .  82  15 

Survey  of  Fort  William  Harbour — 

Foreman,  W.  M.  Hancock,  Apr.,  Dec..,  1912,  Jan.,  Feb.,  1913,  91  d.  at  84 .  364  00 

Labourers,  boatmen,  Ac.,  1,967!  d.  at  82.50 .  4,918  75 

McDonald,  A.:  24  ft.  testing  rod  $15;  smith  work,  Ac.,  840.35 .  55  35 

Springett,  Brading  A  Co.:  235  pcs.  lumber  840;  1,000  18  in.  stakes  830;  sundries,  83.50. .  73  50 

Small  payments:  hardware,  Ac.,  855.23;  livery  846;  lumber,  Ac.,  825.20;  repairing 

transit  824.75;  50  marking  buoys  810;  2  pr.  rubber  boots  88 .  169  18 

Launches  at  Fort  William — 

Cosle\t  Hardware  Co.:  gasoline,  1,178  gal.  motor  8308.13;  40 J  gal.  engine  oil  830.10; 

reverse  gear  with  thrusts  on  both  sides,  complete  886.40;  sundries  8132.16 .  556  79 

Small  payments:  repairing  launches,  labour  833.50,  cork  carpet,  14  yd.  at  81.35,  material 

810.86;  hardware,  Ac.,  854;  spray  hood  830 .  147  26 

Office  at  Fort  William — 

Carter-Jones  Electric  Co.,  electrical  supplies .  23  00 

Wright,  R.  E.:  stationery  cupboard  857.87;  removing  partition  810.40 .  68  27 

Travel  and  outlay  of  officials:  L.  Bisson  843.30;  J.  A.  Laniel  8149.40;  W.  P.  Merrick 

S594.56 .  787  26 

Care  of  office,  11  m.  to  Feb.,  1913,  857;  light,  10  m.  to  Feb.,  1913,  89.58;  telephone  ex¬ 
change,  9  m.  to  Mar.  31,  1913,  828.50,  extra  call  25c .  95  33 

Generally — 

Great  Lakes  Dredging  Co.:  making  soundings  on  McKellar  River  832.98;  syphoning 

scow  830;  sundry  labour,  Ac.,  820.67 .  83.65 

Pigeon  River  Lumber  Co.:  1,662  ft.  lumber  848.34;  sundry  $9 . .' .  57  34 

Potter,  W.  H.  A  Sons:  building  boathouse,  47  ft.  x  24  ft.,  8915;  alterations,  Ac.,  840.50. . ..  955  50 

Taking  affidavits  at  25c.  each:  D.  R.  Byers,  8192;  W.  C.  Dobie  $11;  J.  E.  Swinburne  821  224  00 

Small  payments:  hardware,  Ac.,  846.37;  towing  840;  freight  $23.68;  sundries  $11.25. . .  12130 

King’s  Printer’s  account  $80.22;  Stationery  Office  $1.98 .  82  20 

Advertising .  1,735  05 

Travel  of  Ottawa  officials:  A.  St.  Laurent  $158.56;  U.  Valiquet  873.90 .  232  46 

Legal  services:  Clark  A  Sweatman,  Fort  William,  $40;  Morris  A  Babe,  Fort  William,  $8.20.  48  20 

Detailed  with  Chief  Engineer’s  Staff . Page  V —  1,124  25 


Total . 1,005,101  89 


Refund  to  Trade  and  Commerce  for  dredging  at  Port  Arthur  elevator . 5,033  43 

-  5,358  28 


Total,  carried  to  page  V— 2 . .  999,743  61 
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Quebec  Harbour  Improvements.  $  cts. 


Dussault  Co.  ($56,122.35) — 

Contract  for  retaining  wall  completed  $18,320.15;  less  $15,620,  V-32,  1911-12 .  2,700  15 

Breakwater  extension,  contract  No.  6,877  completed  $746,722.99;  less,  earth  filling 
substituted  for  broken  stone  in  top  finish  6,981  c.y.  at  $1.18;  and  less  previous  pay¬ 
ments,  1908-9,  V-48,  $213,000, 1909-10,  V-24,  $256,230,  1910-11,  V-31,  $207, 170,  1911-12, 

V-32,  $38, 940 .  23,145  41 

Detailed  with  Contract  Dredging . (Page  V — . . .)  30,276  79 

Inspectors  of  dredging,  &c. — 

Adam,  Rene:  services,  June-Sept.,  100  d.  at  $3.25 .  325  00 

Cote,  Geo.:  services,  May-Aug.,  90  d.  at  $2.50 .  225  00 

Leclerc,  Ged.:  services,  Nov.  4-Dec.  14,  40  d.  at  $3 .  120  00 

Mackay,  Wm.:  services,  May  14-22,  8  d.  at  $2.50 .  20  00 

Mousseau,  A.:  services,  May-Nov.,  145  d.  at  $3 .  435  00 

Vachon,  O.:  services,  May-Aug.,  89  d.  at  $2.50,  Sept. -Dec.,  92  d.  at  $3 .  498  50 

Bergeron,  S.:  rent  of  offices  for  staff,  May-July,  1912,  Nov. -Apr.,  1913,  9  m. .  262  50 

Blais,  Miss  C.,  clerk:  Nov.  1-Dec.  21,  40  d.  at  $1.50,  Dec.  22-Feb.  28,  2-323  m.  at  $41.67 .  156  78 

Gobeil,  J.  R.:  typist,  Sept. -Oct.,  2  m.  at  $45 .  90  00 

Montreal  Blue  Print  Co.:  sundry  photographic  work .  63  47 

Sims,  John:  chainman,  May-July,  72  d.  at  $2 . 144  00 

Surveyer,  Art.:  services,  re  Dussault  wharf,  May  8-July  15,  $275;  travel  $52.45 .  327  45 

Small  payments:  6  steel  caps,  $24;  cleaning  offices  $16.50;  hardware  $55.54;  sundry  $90.38.  ISO  42 

Gobeil,  Antoine:  services,  June  5-7,  3  d.  at  $10,  June  15-Oct.  31,  1912,  Jan. -Mar.,  1913,  7^  m.  at 

$236.66;  outlay  $337.85 . 2,142  80 

Detailed  with  Chief  Engineer’s  Staff . . (Page  V — . . . )  1, 177  81 

Detailed  with  Quebec  Harbour,  Levis  Wharf . . (Page  V —  39)  111  60 

Advertising,  $1,453.28;  King’s  Printer,  $431.48 . .  1,884  76 

Survey  for  new  dry  dock,  Feb. -Mar.,  1913:  sundry  labourers,  216-05  d.  at  $2;  carter  $5. 75 .  437  85 

Legal  services:  J.  Bouffard,  Quebec,  $100;  E.  J.  Flynn,  Quebec,  $166.60;  Roy  &  Baillergeon, 

Quebec,  $40 . 306  60 


Total,  carried  to  page  V-2 .  207,650  06 


Quebec  Harbour:  Levis  Wharf. 


Dussault  Co.:  estimate  14  to  Nov.  6,  1912 — 

Excavation:  common,  19,398  c.  y.  at  25c.;  rock,  10,158  c.  y.  at  $3.50;  shale,  31,379  c.  y. 


at  $1.50 . . .  87,471  00 

Removing  old  wharves,  15,276  c.  y.  at  40c . .  6,110  40 

Filling,  166,913  c.  y.  at  25c.;  stone  filling  behind  cribs,  8,500  c.  y.  at  $1.20 .  51,928  25 

Crib-work  with  stone  filling,  33,095  c.  y.  at  $4.05 . .  134,034  75 

Concrete  superstructure,  7,686-5  c.  y.  at  $6.75 .  51,883  87 

Cast  iron  bollards,  17  at  $70.90;  mooring  rings,  15  at  $10 .  1,355  30 

Oak,  12  x  12  in.,  15,620  c.  f.  at  60c.;  spruce,  59,750  c.  f.  at  24c .  23,712  00 

Iron,  69,090  lb.  at  4c.,  35  ft.  lengths,  2,260  c.  f.,  $565 .  3,328  60 


Total .  359,824  17 

Less:  Paid  in  1910-11,  V — 31 . $  48,780  00 

Paid  in  1911-12,  V-31 .  209,130  00 

Drawback .  23,524  17 

- -  281,434  17 


Paid  to  Dussault  Co.  in  1912-13 . .  78,390  00 

Inspectors  ($1,367.09) — 

Lagueux,  J.  A.:  services,  Apr.  26-Oct.  26,  53  d.  at  $3,  101  §  d.  at  $3.25 .  488  87 

Paquette,  H.  A.:  services,  Apr. -Nov.,  8  in.  at  $94.50;  outlay,  cleaning  office  $39,  rental  of 

typewriter,  9  m.  at  $4,  sundry  $47.22 .  878  22 

Night  watchmen,  Apr. -Mar.:  A.  Chauvin  and  Jos.  Gosselin,  each,  365  d.  at  $1.80 .  1,314  00 

Bell  Telephone  Co.:  exchange,  1  y.  to  Mar.  31,  $23;  tolls  $1.50 .  24  50 

Small  payments:  4  tons  coal  $46;  diver,  3  d.  $75;  labour  $10,  ferriage  $4.50 .  135  50 

Advertising .  10  05 


Total . .  81,241  14 

Less,  charged  to  Quebec  Harbour,  River  St.  Charles . (Page  V —  39)  111  60 


Total  carried  to  page  V-2 .  81,129  54 
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Hod  Kiver:  St.  Andrew’s  Lock  and  Dam:  Construction  of  Approaches.  S  cts. 

Brown  Construction  Co.:  Est.  No.  7  to  June  1,  1913  on  §71,717.75  contract  §53,030;  less  §4,810 

drawback  and  §20,580  paid  in  1913-14 .  27,640  00 

Paylist,  May,  1912:  foreman,  P.  Bazau,  sr.,  18  d.  at  $2.50;  labourers,  190-06  d.  at  §2.25....  472  64 

Rodman,  R.  A.  McLeod,  services,  Aug.  1-Dec.  5,  1912  at  $60  per  m . . . . .  250  00 

Consulting  engineer,  E.  Brydone-Jack:  preparing  plans,  &c.,  and  checking  drawings,  4  p.  c. 

of  $55,617.75;  less  paid  in  1911-12,  page  V — 33,  §1,630 .  594  71 

Birds  Hill  Sand  Co.:  340  sacks  cement  §204;  sacks,  200  at  10c.;  hardware  §49.40;  freight 

J .  301  48 

Canadian  Explosives:  fuse,  1,075  ft.  20  ft.  at  $7.32  per  C.,  550  ft.  18  ft.  at  6-78  per  C.,  2,300  ft. 

at  §6.24  per  C.;  60  p.  c.  dynamite,  20,000  lb.  at  $17.65  per  cwt.;  freight  $1 .  3,790  50 

Canadian  Inspection  &  Testing  Laboratories:  services  of  inspector,  Jan.  10-Mar.  31,  1913  at 

$150  per  m.;  inspecting  material,  &c.  $136.76 .  543  21 

McDonald  &  Willson  Lighting  Co.: — 

Balance  installing  lighting  system:  installing  switch  board  in  power  house,  &c.  $1,379.50; 

26  Tungsten  lamps  $103.30;  22  18-in.  reflectors  $89.68;  sundries  $153.37 . .  1,725  85 

Overhauling  telephones  and  putting  cable  under  locks  $223 . 25;  wiring  lock  house,  changing 

connection  in  dynamos,  &c.  $171.19 .  394  44 

Small  payments:  coal,  1  - 63  t.  at  $13;  brick,  2  M  at  $16;  sundries  $11.95 . 65  15 

Manitoba  Govt.  Telephones:  rent  of  phone,  15  m.  to  June  1,  1913,  $130.25;  tolls  §24.45;  moving 

phone  $3. 15 .  157  85 

Stationery  Office  $7.71;  advertising  $168.69 . 176  40 

Legal  services:  Craig  &  Ross,  Winnipeg,  $40.64;  Hudson,  Ormond  &  Marlatt,  Winnipeg, 

§20.82 . 61  46 

Detailed  with  Harbours  Generally,  Manitoba . (Page  V — )  ^14  20 

Detailed  with  Red  River:  Improvements . (Page  Y — )  761  13 


Total . . . ; . , . . .  36,949  02 

Less  charged  to  Harbours  and  Rivers  Generally:  Maintenance  and  Repairs _ (Page  V — )  44  40 


Total,  carried  to  page  Y — 2 . * .  36,904  62 


St.  John  Harbour,  Capital. 

Work  under  Contract. 

Maritime  Dredging  and  Construction  Co.,  detailed  with  ‘Contract  Dredging’ . (Page  V — )  484,960  00 

Gregory,  J.  S.,  detailed  with  ‘Contract  Dredging’ . (Page  V — )  4,187  16 

Inspectors  of  Dredging ,  Deposit  of  Spoil ,  etc.  {$16,726.88). 

Allingham,  Walter  W.,  Nov.  5-Jan.  20,  65  d.  at  §3;  Armstrong,  Geo.  W.,  Apr.  10-June  20, 

Aug.  16-Jan.  8,  Jan.  20-Mar.  31,  245  d.  at  $3 .  930  00 

Barton,  John  A.,  Dec.  31-Jan.  8,  Jan.  20-Mar.  31,  65  d.  at  $3;  Broune,  John  T.,  Apr.  13  d.,  July  1- 

Jan.  8,  Jan.  20-Mar.  31,  231  d.  at  $3 .  888  00 

Burley,  J.  H.,  May  1-June  12,  31  d.  at  §3;  Coughlan,  T.  L.,  Nov.  1-Jan.  20,  65  d.  at  $3. . .'. . .  288  00 

Duffy,  Isaac,  Nov.  1-Dec.  12,  37  d.  at  $3.50;  Emery,  Edward  N.,  Nov.  28-Jan.  20,  45  d.  at  $3  264  50 

Fisher,  Charles,  Apr.  1-Jan.  8,  Jan.  20-Mar.  31,  301  d.  at  $3;  Gaskin,  Henry,  Apr.  1-Jan.  8, 

Jan.  20-Mar.  31,  301  d.  at  $3 .  1,806  00 

Hargrave,  David,  Aug.  20-Jan.  8,  Jan.  20-Mar.  31,  181  d.  at  $3;  Holder,  Samuel  J.,  Apr.  10- 

June  18,  Aug.  16-Jan.  8,  Jan.  20-Mar.  31,  245  d.  at  $3 .  1,278  00 

Johnston,  George,  Dec.  10-Jan.  8,  Jan.  20-Mar.  31,  88  d.  at  $3;  Knight,  W.  H.,  May  10-Jan.  4, 

Jan.  18-Mar.  31,  268  d.  at  $3.50 .  1,202  00 

Ledford,  F.  H.,  Dec.  1-Jan.  20,  42  d.  at  $3;  Lingley,  Henry,  July  9-Jan.  8,  Jan.  20-Mar.  31, 

214  d.  at  $3 .  768  00 

Lingley,  W.  A.,  Apr.  13  d.,  July  1-Jan.  8,  Jan.  20-Mar.  31,  231  d.  at  $3;  Logan,  Rudolph,  Apr.- 

June,  Aug.-Mar.,  248  d.  at  $3 .  1,437  00 

McCauley,  Win.  J.,  July  9-Jan.  8,  Jan.  20-Mar.  31,  215  d.  at  $3;  Mcllveen,  A.  Roy,  Nov.  28- 

Jan.  20,  45  d.  at  $3 . . . ; .  780  00 

MacKellar,  Neil,  Apr.  13  d.,  July  1-Jan.  8,  Jan.  20-Mar.  31,  231  d.  at  $3;  McKiel,  Cecil,  July  9- 

Jan.  8,  Jan.  20-Mar.  31,  214  d.  at  $3 .  1,335  00 

Melrose,  R.,  Sept.  9-30,  19  d.  at  $3,  Nov.  1-23,  20  d.  at  $2.88,  Oct.,  Dec-Mar.,  5  m.  at  $75; 

Melvin,  D.  H.,  Apr.  10-June  18,  60  d.  at  $3 .  669  60 

Mirey,  Benjamin,  July  9-Jan.  8,  Jan.  20-Mar.  31,  215  d.  at  $3;  Norris,  Robert,  Apr.  1-Jan.  8, 

Jan.  20-Mar.  31,  301  d.  at  $3 .  1,548  00 

O'Shaughnessy,  Edward,  Jan.  3-8,  Jan  20-Mar.  31,  66  d.  at  $3;  Rowley,  Harry  J.,  Oct.  22-31, 

9  d.,  $25.02,  Nov.-Mar.,  5  m.  at  $75 .  598  02 

Seely,  Geo.  G.,  Apr.  13  d.,  July  9-Jan.  8,  Jan.  20-Mar.  31,  231  d.  at  $3;  Stanley,  Wm.,  Nov.  28- 

Jan.  20,  45  d.  at  $3 .  828  00 

Stead,  Harold,  Aug.  2  d.  at  $2.78,  Sept. -Mar.,  7  m.  at  $75;  Steele,  James,  Dec.  10-Jan.  8, 

Jan.  20-Mar.  31,  81  d.  at  §3 .  773  56 

Thompson,  Walter,  Nov.  5-Jan.  20,  65  d.  at  $3;  Toole,  Edward  W.,  Apr.  1-Jan.  8,  Jan.  20- 

Mar.  31,  301  d.  at  $3 .  1,098  00 


Carried  forward .  505,638  84 
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St.  John  Harbour,  Capital — Continued.  $  cts. 

Brought  forward .  505,638  84 

Inspectors  of  dredging ,  c fee. — Concluded. 

Waugh,  James,  Nov.  4  d.,  Dec.  8  d.,  12  d.  at  $3,  extra  time  14  h.  at  30c.;  Weagle,  Harley, 

Nov.  5-Jan.  20,  65  d.  at  $3 .  235  20 

Test  Borings  ($ 6,989.06). 

Engineer,  H.  M.  Davy,  travel  and  outlay .  61  GO 

Assistant  engineer,  A.  W.  Gregory,  board  $455.68,  travel,  etc.  $192.53 .  648  21 

Foremen:  T.  P.  Keane,  176  d.  at  $3.50,  board  $129,  telegrams,  etc.  $2.80;  Geo.  McLeod, 

69  d.  at  $3.50,  board  $50,  travel  and  outlay,  $9.45 .  1 , 04S  75 

Watchmen:  Clayton  Clark,  26  d.  at  $1.75,  51  d.  at  $2;  R.  Ham,  5  d.  at  $2;  H.  McCarthy 

105  d.  at  $2 .  367  50 

Labourers,  677-5  d.  at  $2. . ._ . . .  1, 355  00 

Canadian  Express  Company,  expressage  on  apparatus,  etc .  67  02 

Chesley,  J.  C.:  hire  of  gasoline  tug,  142  d.  at  $11,  226  d.  at  $15;  scowhire,  224  d.  at  $4;  row 

boat  hire,  235  d.  at  50c;  repairs  to  damaged  row  boat  $11 .  2,976  50 

Thorne,  W.  H.  &  Co.:  manilla  rope,  208|  lb.  at  16^c.;  6  wrenches  $13.70;  2  jack  screws  at 

$6.35;  sundries  $121 .95 .  182  75 

Union  Foundry  &  Machine  Works,  sundry  foundry  work .  236  98 

Small  payments:  hip  boots,  3  pr.  at  $6.50;  knee  boots,  2  pr.  at  $5.50;  boat  hire,  22  d.  at  50c. 

wrench  $3.25 . . . . .  44  75 

Work  under  F.  T.  Belyea  ($806.08). 

Foreman,  F.  T.  Belyea,  Feb. -Mar.,  2  m.  at  $100 .  200  00 

Boatmen,  gaugemen,  etc.,  192  d.  at  $2 .  384  00 

Mayes,  S.  Herbert,  furnishing  and  driving  piles,  7  at  $7.15,  2  at  $14 .  78  05 

Small  payments:  gasoline,  94-28  gal.  at  27c.;  lumber  175  1.  ft.  at  7c,  855  1.  ft.  at  2c.;  foundry 

work  $22.16;  sundries  $67.06  .  144  03 

Beacon  Bar  ($1 ,708.64)- 

Foreman,  Rudolph  Belyea,  Apr.,  26  d.  at  $3.50 .  91  00 

Carpenter,  21  d.  at  $2.50;  labourers,  85  d.  at  $2 . 222  50 

Driscoll,  J.  M.,  lumber  2,865  ft.  at  $16;  Fullerton,  Daniel,  team  hire,  31  h.  at  $1 .  76  84 

Emerson,  Wm.  E.:  spikes,  8  kegs  at  $2.85,  1  keg  at  $3.75;  ship  clamp  screw  $12;  sundries 

$12.75 .  51  30 

Mayes,  S.  Herbert:  finding  and  driving  piles,  65  at  $6.30,  79  at  $5.50,  total  $844,  less  $38.25 

deducted  for  17  piles  redriven  at  $2.25 .  805  75 

Toole,  D.  G.,  stone,  365  c.  y.  at  $1.25 .  456  25 

Blue  Rock  ($100). 

Gregory,  J.  S'.,  services  of  dredge,  etc.,  overcasting  dredged  material,  200  c.  y.  at  50c .  100  00 

Courtenay  Bay  ($408,088.25). 

Norton,  Griffiths  &  Co.  Ltd.:  estimate  8  to  Jan.  31,  1913  on  $7,500,000  contract,  $453,240; 

less  $45,320  drawback . . .  407,920  00 

Sounders,  gaugereaders  and  boatmen,  59  d.  at  $1.75 .  103  25 

Sand  Point  ($989.75). 

Conductor,  Isaac  Duffy,  May-July,  42  d.  at  $3.50;  inspectors,  Oct.,  13  d.  at  $3  50 . .  192  50 

Engineer  of  steam  scow,  Jos.  Capatani,  31  d.  at  $2.50;  caretaker  of  steam  scow,  Peter  Wilson, 

34  d.  at  $2.25 .  15^4  00 

Labourers,  264-25  d.  at  $2 .  528  50 

Small  payments:  soft  coal  8,400  lb.,  $27;  2  wheel  barrows  $9;  sundry  $28.75 .  64  75 

St.  John  Harbour,  Wharf  ($167,100.10). 

Connolly,  Michael  ($165,970) — 

C.P.R.  wharf,  estimate  1  to  Nov.  30,  1912,  on  $14,621.31  contract,  $2,780,  less  $280  draw¬ 
back . ; .  2,500  00 

Deep  water  wharves,  estimate  3  to  Oct.  31,  1912,  on  $760,285  contract,  $180,950,  less 

$17,480  drawback . . .  163,470  00 

Foreman,  Daniel  G.  Toole,  14  d.  at  $3.50;  carpenters,  14  d.  at  $3;  labourers,  24  d.  at  $2.50, 

10  d.  at  $2 .  171  00 

Bell,  Thomas,  lumber,  1,335  ft.  at  $22,  200  ft.  at  $20,  140  ft.  at  $19,  3,250  ft.  at  $18,  112  ft.  at  $17  96  42 


Carried  forward . 1 , 090, 673  24 
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St.  John  Harbour,  Capital — Concluded.  ?  °ts. 

Brought  forward . 1 6  A  24 

St.  John  Harbour,  &c. — Concluded. 


Emerson,  W.  E.:  covering  22  hatch  covers  and  painting,  $250;  heating  No.  7  shed,  $175;  lining 
gear  rooms  with  iron  in  No.  7  shed,  $145;  fitting  in  tank  in  power  house,  $55;  labour,  1S3j 

h.  at  40c.,  183j  h.  at  20c.;  sundries,  $40.11 . . . . 

Small  payments:  lumber,  1,775  ft.  at  $14;  34  bags  cement,  $18.70;  installing  lights,  $15;  gravel 
and  sand,  $11;  sundry,  $17.92 . 

Generally. 


Bates,  Edward,  office  building  and  stairs  at  Courtenay  Bay .  294  00 

Green,  Ernest  W.,  draughting  tables  with  drawers,  1  at  $36,  1  at  $32 .  68  00 

Saint  John  Board  of  Trade,  rent  of  office  in  ‘Board  of  Trade’  building,  4  m.  at  $25 . 100  00 

St.  John  Desk  Co.,  draughting  tables,  1  at  $15,  1  at  $20,  1  at  $25;  cartage,  $1 .  61  00 

Sullivan,  John:  hire  of  gasoline  boat,  71  d.  at  $8,  46|  hr.  at  $5,  sundry  trips  with  men,  $192.25  992  75 

Woodley,  Rov  S.,  hire  of  motor  boat,  117  d.  at  $8 .  936  00 

Small  payments:  11  d.  blockage,  $27.50;  attestations,  908  at  5c.;  4  window  sashes  and  2  doors, 

$14.50;  sundry,  $8.10 .  95  50 

Travel  and  outlay:  A.  R.  Crookshank,  $271.11;  J.  L.  Feeney,  $271.67;  C.  McN.  Steeves, 

$411.90 .  954  68 

King’s  Printer,  $26.50;  Stationery  Office,  $111.20 .  137  70 

Advertising .  57  95 

Travel  of  Ottawa  official,  U.  Valiquet .  332  85 

Legal  services,  Edward  P.  Raymond,  St.  John,  N.B .  15  00 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — . . .)  4,573  67 


Total,  carried  to  page  V — 2 


1,100,155  02 


Tiffin  Harbour:  Improvements.  * 


Detailed  with  Contract  Dredging . (Page  V — . . .) 

Inspectors  of  dredging,  1912: — 

Jones,  W.  J.,  services,  June,  3  d.  at  $3 . 

McArdale,  W.  H.:  services,  Aug.,  2  d.  at  $3;  outlay,  50c . 

McClinchy,  Wm.:  services,  June-Nov.,  123  d.  at  $3;  overtime,  34  hr.  at  30c.;  travel  and 

outlay,  $22 . 

McMullen,  G.:  services,  Nov.-Dee.,  14  d.  at  $3.60;  outlay,  $1 . 


112,690  97 

9  00 
6  50 

401  20 
51  40 


Total,  carried  to  page  V — 2 .  113, 159  07 


Victoria  Harbour,  Ont. :  Improvements. 

Detailed  with  Contract  Dredging . (Page  V — . . .)  167,312  30 

Inspectors  of  dredging,  1912: — 

Evendcn,  H.  W.,  services  Dec.  *1-4,  3  d.  at  $3;  outlay,  $3.72 . 

Jones,  W.  .J.:  services,  May  2-Dec.  14,  172  d.  at  $3,  overtime,  72  h.  at  30c.;  outlay,  $13.38 
McArdle,  W.  H.:  services,  May-Oct.,  Dec.,  155  d.  at  $3,  12  d.  at  $3.60;  outlay,  $14.45. . . . 

McClinchy,  Wm.:  services,  May,  Aug.,  Oct.,  Dec.,  54  d.  at  $3,  overtime,  42  h.  at  30c.; 

outlay,  $5.77 . . . 

McMullen,  G.:  services,  June-Dee.,  113  d.  at  $3,  27  d.  at  $3.60;  outlay,  $8.62 . 

Canadian  Pacific  Ry.  Co.:  rent  of  dredge  Sydenham,  $1,500;  less  paid  in  1911-12,  page  V — 36, 

$450. . . 

Detailed  with  Victoria  Beach  Harbour:  Breakwater  and  wharf . (Page  V — . . . ) 


12  72 
550  98 
522  65 

180  37 
444  82 

1,050  00 
100  00 


Total,  carried  to  page  V — 2 .  170, 173  84 

Vancouver  Harbour  Improvement. 


Purchase  price  of  land  required  in  connection  with  proposed  wharf,  $508,500.  Paid  as  follows: 

Hastings  Shingle  Mfg.  Co.,  Ltd.,  $54,000;  Investment  Corporation  of  Canada,  Ltd., 

$340,000;  Can.  Pacific  Lumber  Co.,  Ltd.,  $58,500;  in  1913-14  to  Investment  Corporation 

of  Canada,  Ltd.,  $56,000 .  452,500  00 

Test  Borings  and  Survey  of  Harbour,  July  11-Feb.  28 — 

Engineers  at  $150:  H.  N.  Gzowski,  $231.45;  W.  M.  Hayes,  $454.83,  overtime,  $45.37, 
outlay,  $4.75;  F.  D.  Miles,  $172.41;  H.  S.  Newmarch,  $420.96,  overtime,  $4.50, 
outlay,  $3.50;  G.  M.  Peters,  $790,  overtime,  $35.63,  outlay,  $35.35;  C.  P.  Trennery, 

$4.54.83,  outlay,  $3.37 .  2,656  95 

Draughtsmen:  W.  P.  Gross  at  $125,  $762.08,  overtime,  $110.25,  outlay,  $26.25;  Roy  Mc- 

Lellan  at  $90,  $134.90,  overtime,  $9;  W.  Wicklund.  23  d.  at  $4,  overtime,  $3 .  1,137  48 

Instrument  man,  F.  Newall  at  $125,  $125.80,  overtime,  $41.25 .  167  05 


Carried  forward 


456,461  48 
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Vancouver  Harbour  Improvement — Concluded.  $  cts. 

Brought  forward .  456,461  48 

Test  Borings  and  Survey  of  Harbour,  &c. — Concluded. 

Clerk,  C.  J.  Crocker  at  $95,  $331.78,  overtime,  $69.37 .  401  15 

Foreman,  H.  C.  Clarke:  services,  176  d.  at  $5;  hire  of  motor  boat  and  crew,  177  d.  at  $12; 

sundry  outlay,  $47.35 .  3,051  35 

Sub-foremen:  A.  Halkett,  7-d.  at  $4;  J.  Mullin,  131§  d.  at  $4.50,  19  at  $5 .  714  75 

Sounding  men,  89  d.  at  $4;  gaugereaders,  &c.,  628  d.  at  $3.50 .  2,553  99 

Rodmen,  labourers,  &c.,  2,469*  d.  at  S3;  watchman,  34  d.  at  $2 .  7,476  50 

B.  C.  Telephone  Co.:  rent  of  telephone,  9  m.  to  Apr.  1,  $49.70;  1.  d.  tolls,  $5.80 .  55  50 

Clarke  &  Stuart:  transits  with  tripod,  $255,  $140.50;  sextant,  $77.50;  metallic  tape,  $38.75; 

chains,  $24.70;  rods,  pickets,  office  supplies,  &c.,  $112.87 .  649  32 

Coste,  Ls.:  services  as  consulting  engineer,  6  d.  at  $20 .  120  00 

Devine,  H.  T.  Co.,  Ltd.:  valuation  of  and  report  on  lots .  200  00 

Dixon  &  Murray:  drawing  board,  $40;  sounding  frame,  repairs,  &c.,  $68.90 .  108  90 

Dom.  Exp.  Co.,  express,  $58.66;  Jones,  R.  D.,  hire  of  launch,  37  d.  at  $12.50 .  521  16 

Gardere,  Taylor,  Roberts  and  Hawkins:  survey  of  Indian  Reserve  No.  6  and  part  of 

Mission  Reserve,  with  plans,  &c .  250  00 

Harrison  &  Co.:  transit  and  tripod,  $245;  pickets,  $21.50;  repairs,  &c.,  $53.50 .  320  00 

Owen,  W.  R.:  rope,  272  lb.  at  25c.,  237  at  20c.,  360  at  15c.;  pipe,  $115.10;  anchors,  $56.77; 

pipe  dies,  $22;  sundry  hardware,  $266.08 .  629  33 

Pascoe,  W.  J.:  hire  of  launch,  6  d.  at  $10,  20  at  $12.50 . 310  00 

Quin,  F.  F.:  rent  of  scow,  Aug.  22-Jan.  31,  140  d.  at  $4;  moving  scow,  $15 .  575  00 

Smart,  Wm.:  hire  of  launch,  17  d.  at  $8;  boat,  oars,  &c.,  $25 . .• .  161  00 

Swan,  A.  D.,  C.E.,  Montreal:  preparing  report  on  Vancouver  Harbour,  $2,000;  expenses, 

Montreal  to  Vancouver  and  return,  Dec.  11-Jan.  10,  $371.60;  draughting,  printing, 

&c.,  $77.23 .  2,448  83 

Taylor  &  Young,  boat,  &c.,  $75;  Wood,  Vallance  &  Leggatt,  hardware,  $71.95 .  146  95 

Turner,  Wm.,  boat,  oars,  &c.,  $56;  Webb  &  Gifford,  repairing  scrapers,  $66.09 .  122  09 

Vancouver  Engineering  Works:  machine  work,  smithwork,  &c .  276  37 

Small  payments:  repairing  boats,  $68.38;  steel,  $39.42;  timber,  $19.81;  storage,  $14;  sun¬ 
dry,  $57.50 .  199  11 

Capilano  River  Dam — 

Foreman,  D.  O.  Shook,  services,  Aug.  26-Dec.  6,  at  $125,  $423.39;  outlay,  $138.10 . .  559  49 

Cook  at  $75,  $229.68;  carters,  932  d.  at  $8;  woodsmen,  288  d.  at  $3.50;  $1,985.68;  less  board, 

$352.10 .  1,633  58 

Franks,  Z.,  tents,  4  at  $14,  1  at  $17.15;  Smith,  Mrs.  W.  A.,  groceries,  $75.65 .  148  80 

Martin,  Finlayson  &  Mather,  tools,  &c . 81  75 

Patterson  &  Goldie;  drift  bolts,  $75.11;  hardware,  $4.45 .  79  56 

Rundle,  Gordon:  purchase  price  of  land  required  for  dam .  2,500  00 

Spencer,  D.:  provisions,  $236.59;  range,  $40;  kitchen  utensils,  &c.,  $63 . '. .  339  59 

Vancouver  Pile  Co.:  piling,  6,437  1.  ft  at  12c.;  towing,  $20 . 792  44 

Wilson,  D.  E.:  piling,  1,461  1.  ft.  at  12c.;  towing,  $10 .  185  32 

Small  payments:  axemen,  17*  d.  at  $3;  meat,  $43.64;  services  of  watchman,  $40;  piling, 

$35.60;  tent  flies,  $31.50;  smithwork,  $27.50;  coal,  $18;  sundry,  $60.55 .  309  29 

Dredging  False  Creek,  Mar.  17-31 — 

Engineer,  C.  M.  Peters  at  $150,  $77.58;  labourers,  &c.,  53*  d.  at  $3.50 .  264  83 

Advertising .  430  05 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — ...)  2,894  70 


Total,  carried  to  page  V — 2 .  487,972  18 


Victoria  Harbour,  15. C.:  Improvements. 

Survey  and  soundings,  Mar.  25-May  13,  Aug.  19-Feb.  27 — ■ 

Asst,  engineer,  F.  G.  Aldous,  29  d.  at  $10 .  290  00 

Transit  men,  &c.,  at  $5:  E.  P.  Gibson,  138*,  E.  S.  Parr,  73,  P.  Van  Raalte,  1 .  1,062  50 

Boatmen,  chainmen,  &c.,  1  d.  at  $2.50,  577*  at  $3 .  1,735  00 

Test  Borings,  Sept.  1-Mar.  22 — 

Fbreman,  A.  Halkett,  173  d.  at  $5;  labourers,  583  d.  at  $3 .  2,614  00 

Assl .  engineer,  G.  M.  Peters,  15  d.  at  $150,  $72.58;  chainman,  19  d.  at  $3.50 .  139  03 

B.  C.  M  -  Ry.  Co.,  Ltd.:  repairing  scow:  plank,  $125;  labour  and  docking,  $150 .  275  00 

Harris,  D.  R.,  C.E.:  services  re  survey,  &c.,  Feb.,  Mar.,  June,  Aug.,  1910,  13*d.,  Mar.  23- 
May  14,  1912,  45  d.,  Aug.  16,  1912-Feb.  28,  1913,  165  d.,  in  all,  223^  d.  at  $15;  tracings,  $30; 

wire,  $63.80;  labour,  $41;  sundry  outlay,  $81.34 .  3,568  64 

Hickman  Tjre  Hardware  Co.:  pipe,  42  ft.,  $24.01;  anchors,  $20.79;  tapes,  $13.50;  sundry  hard¬ 
ware,  &c.,  $114.85 .  173  15 

Irving,  A.  B.:  services  as  asst,  engineer,  Nov.  8-Mar.  31  at  $100,  $476.66;  fare,  &c.,  Ottawa 

to  Victoria,  $113.90 .  590  56 

MacLachlan,  J.  S.:  services  as  resident  engineer,  Nov.  29-Mar.  31  at  $170,  $691.33;  travel, 

&c..  $51.35 .  742  68 

McQuade,  P.  &  Son:  wire  rope,  845  ft.  at  3*c.;  sounding  line,  $18.02;  sundry,  $27.51  .  75  11 


Carried  forward .  11,265  72 


V — 44 


AUDITOR  GENERAL'S  REPORT,  1012- J 913 


4  GEORGE  V.,  A.  1914 


Victoria  Harbour,  B.C.:  Improvements—  Concluded.  $  cts. 

Brought  forward .  11,265  72 

Morrison,  Jas.,  smithwork .  55  15 

Victoria  Towing  Co.:  rent  of  scow,  36  d.  at  $5;  rent  of  row  boat,  113  at  SI .  293  00 

Victoria  Tug  Agency:  rent  of  launch,  Dec.  21-Mar.  22,  76  d.  at  §12;  rent  of  scow,  81  d.  at  $5; 

nt  of  row  boat,  81  d.  at  $1 .  1,398  00 

Small  payments:  office  furnishings,  S31.65;  electric  lamps,  &c.,  S21.75;  shelves,  &c.,  S19.35; 

carpet,  $18;  sundry,  $48.25 .  139  00 

Legal  services,  Robertson  &  Heisterman,  Victoria .  41  00 

King’s  Printer,  $46.71;  Stationery  Office,  Ottawa,  SI. 04;  advertising,  $973.47 .  1,021  22 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — . . .)  700  15 


Total,  carried  to  page  V — 2 .  14,919  24 


Amherst  Public  Building:  Improvements. 

Empire  Electric  and  Mfg.  Co.:  electric  wiring  and  fittings  $S93;  4  extra  outlets  $20;  moving 

switch  $5 . ......' .  918  00 

Mitchell,  W.  M.:  plans  and  superintendence  for  letter-boxes .  15  00 

Robb  Engineering  Co.:  boilermaker,  90  h.  at  40c.;  material,  &c.,  $20.52 .  56  52 

Victor  Wood  Works:  labour,  installing  p.o.  boxes  &c.,  194  li.  at  40c.;  material  $22.18 .  99  78 


Total,  carried  to  page  V — 2 .  1,089  30 


Baddeck  Public  Building. 

Foreman,  Angus  McLeod:  services,  June  8-July  16,  1912,  26f  d.  at  $3 .  80  25 

Carpenters,  29  d.  at  $2;  labourers,  37  d.  at  $1.75;  mason,  14j  d.  at  $2.50;  teaming,  13 J  d.  at  $3  198  88 

Macdonald,  A.  S.:  cement,  23£  brl.  at  $3;  lumber  70c .  71  20 

Small  payments:  lumber  $13.56;  hardware  $20.40;  posts  $6.40;  stone  and  gravel  $9. 15 .  49  51 


Total,  carried  to  page  V — 2 . .* .  399  84 


Halifax,  Lawler’s  Island  Quarantine  Station:  New  Buildings,  Repairs,  &c. 

Foreman,  W.  B.  Mabee:  services,  Oct. -Mar.,  1913,  6  m.  at  $90 .  540  00 

Carpenters,  6,195  h.  at  30c.;  carting,  54  h.  at  30c.;  labourers,  2,689^  h.  at  20c.;  masons,  $92.48  2,505  08 

Blank,  J.:  carting  material,  280  h.  at  30c .  84  00 

Brookfield  Bros.:  cement,  24  brl.  at  $1.90;  freight  and  lighterage  $61.25;  3,309  ft.  hemlock 
$51.38;  2,204  ft.  spruce  $43.09;  10  sq.  ruberoid  $33.50;  12  brl.  selenite  $19.80;  sundry 

lumber  $24.49;  sundry  $40. 44 . .  319  55 

Conrad,  Geo.:  on  account  roadway . .  900  00 

Dartmouth  Coal  and  Supply  Co.:  cedar  shingles,  125  M.  at  $4;  70  bags  cement  $40.25;  hem¬ 
lock  lumber,  1,600  ft.  at  $16,  1,000  at  $15,  673  at  $18;  spruce,  2,975  ft.  at  $20,  2,810  at  $22, 

1,344  at  $30;  freight  $57;  truckage  $5;  6  M.  lath  $18  . . . . .  834  60 

Dempster,  Jas.,  Ltd.:  10  doors  and  frames  $59.50;  6  windows  $24.25;  sundry  carpenter 

supplies  $100.10;  freight  $12 . . .  195  85 

Grant,  A.  J.  &  Co.:  galv.  nails,  12  kegs  at  $5;  20  gal.  raw  oil  $20;  50  ft.  sheet  lead  $14.94; 

84|  lb.  zinc  $10.14;  10  shovels  $7.50;  sundry  $67.79 .  180  37 

Harris,  W.  T.  &  Son:  panel-work,  shelves,  &c.  for  linen  room,  as  per  tender .  74  00 

Small  payments:  lumber  $14. 10;  labour  $6;  board  $14 .  34  10 

King’s  Printer  $128.60;  advertising  $66.55 . : .  195  15 


Total,  carried  to  page  V— 2 . : .  5, 862  70 


Halifax  Dominion  Buildings:  Improvements,  &c. 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V — )  3,856  72 


Halifax  Immigrant  Detention  Hospital. 

Bateman,  G.  C.:  iron  screens,  &c.,  as  per  tender .  65  00 

Farquhar  Bros.:  120-gal.  boiler  $40;  installing  boiler  $18.40;  repairing  old  boiler  $12.80; 

sundry  $10 . . .  81  20 

Foley,  John:  building  and  painting  new  partitions  $867;  lathing  and  plastering  $95;  less  $600, 

paid  in  1911-12,  V— 36 . . .  362  00 

Harris,  W.  T.  &  Son:  fitting  up  outside  sashes  to  the  monitor  on  roof . .  172  00 

Small  payments:  chair  $13.50;  hardware  $14.85;  labour  $12;  2  child’s  cribs  $12;  2  mattresses 

$4  50 .  56  85 


Total,  carried  to  page  V— 2 .  737  05 
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Halifax  Post  Office:  Water  Kates.  $  cts. 

City  of  Halifax:  on  account  water  rates  for  fire  protection,  May  1,  1910-May  1,  1913  (Balance 

detailed  with  Dom.  Bdgs.  Maintenance,  Halifax  Post  Office, .  1,000  00 

Halifax  Public  Buildings:  Government  share  of  Cost  of  permanent  pavements  laid 
opposite  the  Post  Office  and  the  Custom  House. 

City  of  Halifax:  Custom  House,  George  St.,  87 J  ft.  $340.67,  Bedford  Row,  103  ft.  $487.50; 

Post  Office,  Bedford  Row,  55  ft.  $260.32,  George  St.,  126  06  ft.  $491.76,  Hollis  St.,  55  ft., 

$132.77 .  1,713  02 

Inverness  Post  Office:  Concrete  Retaining  Wall  and  Sidewalks. 

Ross,  George:  concrete  retaining  wall  and  sidewalk,  as  per  tender,  $1,190;  extra  half-foot 

width  of  walk,  108  ft.  long,  grading,  &c.,  $65 .  1,255  00 

Kentville  Public  Building:  (  lock. 

Ward,  A.  B.:  erecting  clock  tower  $1,732;  extra  work  $20 .  1,752  00 

Lunenburg  Public  Building:  Fittings. 

Boehner  Bros.:  1,653  ft.  hardwood  floor  $132.24;  partition,  door,  &c.,  in  attic  $75;  new  vesti¬ 
bule  doors  $125;  sorting  stand  $25;  sundry  $39.59;  detailed  in  1911-12,  V — 38, $305 .  701  83 

Empire  Electric  Co.:  detailed  in  1911-12,  V — 38 .  69  50 

Moss,  L.  B.,  repairing  clock  $25;  Rideau  Electric,  33  extra  outlet  for  lights  $214.50 .  239  50 

Smith,  W.  H.:  painting  and  kalsomining  interior  of  building .  750  00 

Total,  carried  td  page  V — 2 .  1,760  83 

Middleton  Public  Building. 

Purchase  price  of  site:  F.  E.  Bentley,  T.  A.  Croker,  J.  A.  Gates  and  J.  H.  Hall .  2,500  00 

Parrsboro’  Public  Building. 

Falconer  &  McDonald:  estimate  9  to  Jan.  31,  1913  on  $26,900  contract,  $24,851.45;  less,  draw¬ 
back  $2,481.45,  paid  in  1911-12,  V — 38,  $4,440,  and  paid  in  1913-14,  $3,960 .  13,970  00 

Inspectors  of  work:  J.  W.  Gillespie,  Apr.  8-26,  17  d.  at  $4;  J.  C.  Macdougall,  Apr.  29-Jan.  31, 

1913,  240  d.  at  $4 .  1,028  00 

Total,  carried  to  page  V— 2 .  14,998  00 

Shelburne  Public  Building:  Balance  due  Contractors. 

Hood  &  Brooks:  balance  due  on  contract,  page  V — 38,  1911-12 .  580  00 

•  - - 

Windsor  Public  Building:  Clock. 

Reden,  S.  &  J.  D.:  building  clock  tower,  as  per  tender .  1,475  00 

Wolfville  Public  Building. 

Hood,  Arthur:  estimate  18  to  Mar.  1,  1913  on  $29,900  contract,  $29,730.25;  extra  work,  cloak¬ 
room,  $2,182;  less  drawback,  $3,202.25,  and  paid  in  1911-12,  V — 38,  $16,340 .  12,370  00 

Inspector  of  work,  T.  R.  Wallace:  services,  12  m.  to  Mar.  31,  1913,  $900;  outlay  $7.25 .  907  25 

Travel  of  Ottawa  official,  Jas.  Foulis:  Mar.  12-20,  1911,  $61.15;  less  $60  advance  of  1911-12, 

V— 38 .  1  15 

Total,  carried  to  page  V — 2 .  13,278  40 

Summerside  Armoury. 

Sehurman,  M.  F.  Co.:  contract  for  building  complete,  $8,000,  less  $5,580  paid  in  1911-12, 

V— 39 .  2,420  00 

Clerk  of  works,  Thomas  Clements:  services,  Apr.  1-Dec.  31,  1912,  237  d.  at  $3 .  711  00 

McDufT,  J.  J.:  labour,  20  h.  at  $1;  sundry,  $8.17 .  28  17 

Wedge  &  Perry:  grading  and  seeding  armoury  grounds .  75  00 

Total,  carried  to  page  V — 2 .  3,234  17 
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Summerside  Public  Building:  New  roof  and  Addition,  including  heating,  &c.  $  els 

Travel  of  clerk  of  works,  J.  J.  Me  Duff .  3  80 

King’s  Printer .  131 


Total,  carried  to  page  V — 2 .  5  11 


Tignish  Public  Building. 

Clarke,  J.  M.:  contract  complete  §19,000;  less,  deduction  for  window  sills  $35,  and  paid  in 

1911-12,  V— 39,  §4,770 .  14,195  00 

Inspector  of  work,  F.  S.  Gaudet:  services,  11  m.  to  Mar.  22,  1913 .  825  00 

Gaudet,  F.  A.:  digging  well,  32  ft.,  §19.20;  pipe  75c .  19  95 

McDuff,  J.  J.:  inspection  of  building:  services,  140  h.  at  $1;  board  $34;  railway  fares,  &c., 

§39.15 .  213  15 

King’s  Printer  $26.53;  advertising  $17.60 .  44  13 


Total,  carried  to  page  V — 2 .  15,297  23 


Camphellton  Public  Building. 

Reid,  Jas.:  contract  for  erection  of  building  $28,592;  clock  tower  $750;  moving  partition  $30; 

sundry  $5;  less,  paid  in  1911-12,  V-39,  $26,330 .  3,047  00 

Inspector  of  work,  John  Quinn,  9  m.  to  Dec.  31,  1912 .  810  00 

Bates,  Ed.:  post  office  fittings  complete  $2,300;  erecting  flag-staff  $75 .  2,375  00 

Fairwcather,  F.  R.,  75  ft.  flag-staff  $75;  Office  Specialty  Co.,  bag  rack  $72.75 .  147  75 

Kerr,  F.  G.:  5  arm  chairs  $42;  2  r.  t.  desks,  $40,  $60;  2tilters$22;  table  $11.50;  safe  $187.50; 

shades  $77.89;  sundry  $4.50 .  445  39 

Rubcnstein  Bros.:  8  brass  grills  $213;  box  fronts,  227  at  $1.43,  90  at  $1.85,  32  at  $2.50,  9  at  $4; 

outdoor  receiver  $22.50;  9  eng.  plates  $35;  sundry  $37.04 .  914  65 

Wallace,  W.  II.:  erecting  fence  $26.50;  moving  safe,  $15,  $39.50;  moving  letter  box  $3.50 _  84  50 

Small  payments:  clock  §15;  iron  post  $11;  sundry  $10.20 .  36  20 

Travel  of  clerk  of  works  D.  H.  Waterbury .  3  25 

Advertising . : .  10  00 

Fittings  and  sorting  cases  transferred  from  stock:  two  No.  1,257,  $60;  one  No.  1,259  $31 .  91  00 


Total .  7,964  74 

Refunded  by  C.  P.  Ry.,  for  fence  post  lost .  11  00 


Total,  carried  to  page  V-2 . ; .  7,953  74 


Chatham,  N.B.,  Public  Building:  Enlargement. 

Thompson,  Jas.:  removing  old  building  and  debris,  levelling  lot  and  building  fence .  125  00 

Legal  services,  Robt.  Murray,  Chatham,  N.B .  99  90 


Total,  carried  to  page  V-2 .  224  90 


Fairville  Public  Building. 

Corbett,  R.  A.  ($5,455.10) — 

Contract  for  construction  of  building,  complete,  $17,400;  less,  deduction  for  cesspool  $50, 

and  paid  in  1911-12,  V-^0,  $12,220 .  5,130  00 

Retaining  wall  and  grading  $242;  extra  tiling  in  public  space  $83.10 .  325  10 

Clerk  of  work,  G.  E.  Bettinson:  services,  Apr.  1-Feb.  8,  1913,  263  d.  at  $4 .  1,052  00 

Maritime  Electric  Co.:  installing  fixtures,  lamps  and  shades .  250  00 

Office  Specialty  Mfg.  Co.:  style  A  bag  rack  $50;  freight  $1.38 . .  5138 

Rubenstcin  Bros.:  270  p.  o.  boxes  $419.30;  4  brass  grilles  $96;  5  eng.  plates  $16;  outdoor 

receiver  $22;  indoor  receiver  $9.50;  sundry  $21. 73 .  584  53 

Schell  Co.:  screen  and  fittings  for  post  office,  complete .  1, 143  00 

Smalley,  A.  B.  &  Son:  installing  four-dial  turret  clock,  including  wiring  &c.  $1,072;  eight- 

day  clock  $12 .  1,08400 

Small  payments:  freight  $2.07;  plumbing  $35.60;  window  shades  $32.24;  wiring  clock  $29 . .  98  91 

Sorting  cases  supplied  out  of  stock:  bag-rack  style  A,  $50;  prel.  1.  s.  case  No.  1,257,  $30 .  80  00 

Advertising  $12.90;  King’s  Printer  $15.30 .  28  20 


Total,  carried  to  page  V — 2 .  9,827  12 


Fredericton  Public  Building. 

Grand  Trunk  Railway  System:  freight .  12  75 

Advertising  $249.60;  King’s  Printer  $104.56 .  354  16 


Total,  carried  to  page  V — 2 .  366  91 
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Grand  Falls  Public  Building.  $  cts. 

>wers  &  Brewer:  contract  for  building  completed,  $17,777;  less  $310  for  omission  of  well, 

pump  &c.,  and  $15,120,  paid  in  1911-12,  V — 40 .  2,347  00 

.spector,  F.  L.  Dixon:  services,  Apr. -Sept.,  6  m.  at  $90 .  540  00 

■dice  Specialty  Mfg.  Co.:  bag  rack,  16  bags,  $70;  desk  $25;  2  chairs  $12;  sundry  $13.75; 

freight  $7.52 . . . . . . . .  128  27 

Powers,  Jos.  B.:  Cary  safe  $105;  furnishing  plant  and  light  $40 . .  145  00 

liubenstein  Bros.:  4  brass  grilles  $95;  box  fronts,  189  at  $1.43,  36  at  $1.85,  18  at  $2.25;  5  eng. 
plates  S14.75;  outside  receiver  $22.50;  inside  receiver  $10.50;  sundry  $14.79;  express 

$9.46 . . . . . . .  544  37 

Schell,  J.  T.  Co.:  constructing  and  installing  interior  fittings .  1,715  00 

t  Taylor,  G.  M.:  coal,  bit..,  18  tons  at  $8.75,  anth.,  3  tons  at  $10;  §  cord  wood  $2.13 .  189  63 

Small  payments:  labour  $24;  lumber  $11 .50;  sundry  $4.54 .  40  04 

Sorting  cases  supplied  from  stock:  No.  1,259,  $15.50;  No.  1,262,  2  at  $26.50 .  68  50 


Total,  carried  to  page  V — 2 .  5,717  81 


Hampton  Public  Building. 

Purchase  price  of  site:  J.  M.  Barnes .  700  00 

Legal  services,  G.  Hazen  Adair,  Sussex,  N.B .  68  00 

King’s  Printer .  4  80 


Total,  carried  to  page  V — 2 .  772  80 


Hartiand  Public  Building. 

Smalley,  J.  W.  &  C.  J.:  contract  for  building  complete  $16,700;  extra  concrete,  60  c.  y.  at 
$7.75;  extra  excavation,  60  c.  y.  at  45c.;  shoring  rear  $30;  stair  rail  $8;  less  $14,060  paid 

in  1911-12,  V — 40 .  3,170  00 

Clerk  of  works,  F.  M.  Clarke:  Mar.  1-May  31,  1912,  79  d.  at  $3.50 .  276  50 

Blaiklock  Bros.:  duty  paid  on  clock  $133.80;  exchange  70c.,  entry  $3 .  137  50 

Campbell  &  Co.:  acetylene  generator  with  piping,  &c .  400  00 

Nicholson,  G.  A.:  constructing  bell-hood  and  chase  for  clock .  50  00 

Office  Specialty  Co.:  style  A  bag  rack  $50;  No.  1,257  1.  s.  case  $50;  2  sections  n.  s.  case, 

1,259,  $40;  freight  $8.79 . . .  148  79 

Rubenstein  Bros.:  234  p.  o.  boxes  $376.56;  3  brass  grills  $80;  3  eng.  plates  $21;  2  receivers 

$33;  sundry  $17. 84 .  528  40 

Schell,  J.  T.  Co.:  fittings,  as  per  tender  $893;  sundry$9.75 .  902  75 

Smith,  John  &  Sons:  turret  clock  with  four  dials,  &c .  669  17 

Thistle,  T.  B.:  installing  tower  clock,  as  agreed .  105  00 

Small  payments:  6  blinds  $12;  2  chairs  $15;  freight  $13.72;  2  stools  $8;  sundry  $9. 80 .  58  52 


Total,  carried  to  page  V — 2 .  6,446  63 


Hillsborough  Public  Building. 

Dunham  &  Leblanc:  contract  complete  $20,225;  less  $12,240  paid  in  1911-12,  V — 40 .  7,985  00 

Clerk  of  works,  B.  Steeves:  services,  7j  m.  to  Nov.  15,  1912  at  $75;  outlay  $1.86  .  564  36 

Moncton  Tramways,  Electricity  and  Gas  Co.:  installing  gas  in  post  office .  55  00 

Office  Specialty  Mfg.  Co.:  style  B  bag  rack  $70;  freight  $3. 19 .  73  19 

Peck,  J.  L.  Co.:  clock  $15;  desk  $30;  3  chairs  $17 . 62  00 

Rubenstein  Bros.:  4  brass  grills  $95;  5  eng.  plates  $16.50;  2  receivers  $33;  234  p.  o.  box  fronts 

$372.06;  sundry  $15.02;  express  $12.55 . .  544  13 

Schell,  J.  T.  &  Co.:  contract  for  interior  fittings  $1,041;  less  $40  for  sundry  omissions .  1,00100 

Steeves,  J.  &  Son:  32  blinds,  installed,  $46;  clock  $8;  30  gas  burners  $24;  13  nulite  $22.75; 

water  heater  $8.50;  sundry  $32.61 . . . J .  141  86 

Small  payments:  painting  $14;  labour  $10;  sundry  $4. 15 .  28  15 

Supplies  from  stock:  one  prel.  letter  sorting  case .  30  00 

Advertising  $19;  King’s  Printer  $4.90 .  23  90 


Total,  carried  to  page  V — 2 .  10,508  59 


Milltown,  N.B.,  Public  Building. 

Purchase  price  of  site:  Mrs.  B.  Shirley .  2,000  00 

Legal  services,  J.  W.  Richardson,  St.  Stephen .  43  30 

King’s  Printer .  70  51 


Total,  carried  to  page  V — 2 .  2, 113  81 
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Shcdiac  Public  Building:  Site.  $  cts. 

Purchase  price  of  site:  Robt.  C.  Tait,  SI,  100,  less  $155,  paid  in  1913-14 .  945  00 

Legal  services,  W.  A.  Russell,  Shediac,  N.B .  54  25 


Total,  carried  to  page  V — 2 .  999  25 


St.  George  Public  Building. 

Purchase  price  of  site:  Frauley,  G.  E.  &  J.  H .  1,600  00 

Legal  services,  M.  N.  Cockburn,  St.  Andrews,  N.B .  27  75 


Total,  carried  to  page  V — 3 .  1,627  75 


St.  John  Dominion  Buildings. 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V — . . . )  4, 170  56 


St.  Jolin,  N.B.,  Drill  Hall. 

Sullivan,  M.:  estimate  8  to  Mar.  20,  1913,  on  $234, 936  contract,  $195,718.30,  on  extra  for  cavalry 
addition  $23,200,  on  copper  roof  $4,820.64;  less  drawback  $22,378.94  and  $78,030  paid  in 

1911-12,  V-41 . . .  123,330  00 

Inspection,  H.  H.  Mott:  2  per  cent  comm,  on  gross  estimate  8,  $223,738.94 .  2,740  67 

Purchase  of  additional  land  for  site:  J.  Roy  Campbell  and  Cyrus  Inches .  1,595  00 

Small  payments:  cleaning  up  site,  $25;  cleaning  closets,  $30;  steel  inspection,  $3 .  58  00 

Travel  of  Ottawa  official  T.  W.  Fuller . ; .  33  36 

Vouchers  outstanding:  Can.  Buffalo  Forge  Co.,  on  account  heating .  1,500  00 


Total,  carried  to  page  V — 3 .  129,257  03 


cent  on  delayed  payments  of  $11,688  07,  balance  purchase  price  of  site. 

Brannen,  C.  H.  &  G.  F.:  interest  at  5  p.c.  per  ann.  on  $11,666.67,  Oct.  9,  1911-Mar.  1,  1912, 

144  days .  230  13 


St.  John  New  Post  Office. 

Garrity,  H.  R.:  shovelling  snow  and  ice  from  site - ; .  5  40 

Advertising,  $187.91;  King’s  Printer,  $190.78 .  378  69 

Legal  services,  Jas.  E.  Cowan,  St.  John,  N.  B .  337  93 


Total,  carried  to  page  V — 3 . .  722  02 


St.  John  Quarantine  Station— New  Buildings,  Repairs,  &c. 

Adams,  J.  A.  ($5,759.23)— 

Estimate  2  to  Mar.  31,  1913,  on  $8,450  contract  for  houses  for  boatmen  and  asst,  care¬ 
taker,  $3,284;  less  $324  drawback... . ....... .  2,960  00 

Excavation  for  sewers  and  water  pipe,  piping  and  filling  in,  715  ft.  at  $4.35;  less  $311.02 

drawback .  2,799  23 

Kane  &  Ring  ($2,650) — 

Estimate  2  to  Mar.  31  on  85,950  contract  for  laboratory,  $2,312;  less  $232  drawback .  2,080  00 

Estimate  2  to  Mar.  31,  1913,  on  $8,392  contract  for  residence  for  bacteriologist,  $630;  less 

$60  drawback .  570  00 

Inspection,  S.  R.  Bel  yea,  services,  Feb.  19-Mar.  19,  1913 .  90  00 

Belding,  W.  II.:  work  on  boats,  17  d.  at  $3;  Thorne  &  Co.,  paint,  $5.40 .  56  40 

Belyea,  J.  M.:  reshingling  smallpox  hospital,  disinfectant  building  and  buildings  B.  and  C., 

and  sundry  repairs  to  buildings,  as  per  tender .  1,450  00 

Burley,  J.  H.:  cement,  $17.40;  mason,  13  d.  at  $4.50;  labourers,  47  d.  at  $2.50;  sundry,  $4.40. .  197  80 

Christie  Wood  Working  Co.:  2  bunches  shingles . 7 .  1  40 

Denniston,  B.  A.:  painting  hospital,  as  per  tender .  299  00 

Eddleston,  F.  W.:  painting  director’s  house,  as  per  tender .  108  00 

Emerson  &  Fisher:  oak  mantle,  grate,  hearth,  &c.,  $45.50;  pipe,  tees  and  elbows,  $59.54; 

labour,  $42 . ; . . . ; .  147  04 

McGowan,  H.  L.  &  J.  T.:  painting  smallpox  hospital,  $158,  building  B.,  $98,  2  ladders,  $27; 

glazing,  $30.60 . # .  313  60 

Paul,  E.  W.:  painting  building  C.,  as  per  tender .  390  00 

Advertising,  $77.35;  King’s  Printer,  $56.17 .  133  52 

Detailed  with  St.  John  Quarantine  Station,  Water  Service  (page  V — 49) .  295  40 


Total,  carried  to  page  V— 3 . . .  11,891  39 
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St.  John  Quarantine  Station— Maintenance  of  Water  Service.  $  cts. 

Lahey,  Ed.:  diver,  May  ltj— July  4,  Nov.  13-Jan.  18,  GO  d.  at  $15,  idle,  35  d.at  $5;  scow  hire 

100  d.  at  $1 .  1,175  00 

Labourers:  457  d.  at  $1.75;  22\  at  $2 . .  844  75 

Lewis,  Win.  &  Son:  10  in.  pipe,  4  ft.  at  $1.80;  sundry  hardware,  $26.75;  smithwork,  $20 .  53  95 

Sullivan,  John:  towing  diving  scow,  52  trips  at  $4 .  208  00 

Small  payments:  boat  hire,  $48.50;  coal,  $24.86;  lumber,  $6.25;  rope,  $33.50;  hardware, 

&e.,  $43.40 .  156  51 


Total . . . . . .  2,438  21 

Less,  charged  to  St.  John  Quarantine  Station,  New  Buildings,  &c.  (page  V — 48) .  295  40 


Total,  carried  to  page  V — 3 .  2,142  81 


Tracadie  Lazaretto:  House,  &c. 

Eddy,  Geo.,  Co.,  Ltd.:  estimate  2  to  Mar.  31 , 1913,  on  $7,000  contract,  $3,678.87;  less  $368.87 

drawback . .  3,310  00 

••Legere,  Soeur  L.:  filling  ice  house,  168  loads  ice  at  35c.;  labour,  $30 .  88  80 

Advertising,  $72.45;  King’s  Printer,  $39.91 .  112  36 


Total,  carried  to  page  V — 3 .  3,511  16 


Dominion  Buildings,  Maritime  Provinces,  Renewals,  Repairs,  Improvements,  &c., 

Generally. 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V — )  15,120  72 


Arthabaska  Public  Building. 

Paquet  &  Godbout:  contract  for  building  complete,  $22,000;  contract  for  fittings,  $970; 
addition  to  fittings,  $213;  extra  on  building  foundation,  $1,488;  outside  stairs,  $200;  extra, 

imitation  oak,  $150;  less  paid  in  1911-12,  V — 42,  $13,980 .  11,041  00 

Clerk  of  works,  J.  E.  Baril:  services,  Apr.  1-Nov.  24,  1912,  204  d.  at  $4 .  816  00 

Collector  of  Customs,  Montreal:  duty  on  clock,  $230.70;  entry,  $3;  exchange,  $1.30 . • -  235  00 

Evans,  W.  F.  &  Sons:  tower  clock,  delivered  at  Arthabaska .  726  35 

Lavigne,  L.:  labour,  $70.30;  fountain,  $41;  sundry,  $30.20 . 141  50 

Office  Specialty  Co.:  1.  s.  case,  $46;  n.  p.  s.  case,  $24;  style  B  bag  rack,  $70;  freight,  $5.50 .  145  50 

Oucllet,  F.:  3  chairs,  $16;  sofa,  $20;  desk,  $10;  3  benches,  $18;  mirror,  $8 .  72  00 

Pellerin,  Alex.:  vestibules,  &c.,  $45;  sundry,  $6.28 .  51  28 

Quesnel,  A.:  curb,  412  1.  ft.  at  60c.;  cement  walks,  814  sq.  ft.  at  35c.;  gravel  walks,  360|  ft. 

at  25c.;  levelling  and  sodding,  $75;  voucher  out,  $100 . 797  23 

Rubenstein  Bros.:  4  brass  grills,  $85;  5  eng.  plates,  $23;  3  receivers,  $63;  sundry,  $7.65 .  178  65 

Tourigny  &  Tourigny:  79  shades .  85  00 

Small  payments:  coal,  $11.80;  storm  door,  $10 .  21  80 

Travel:  C.  Baudry,  Ottawa,  $22.90;  G.  S.  Gingras,  Montreal,  $13.30 .  36  20 

Advertising .  9  60 

Detailed  in  1911-12,  V— 42 .  204  00 


Total,  carried  to  page  V — 3 .  14,561  11 


Beauport  Public  Building. 

Purchase  price  of  site,  Pierre  Lortie .  2,500  00 

Survey  of  site:  chainmen,  &c.,  4£  d.  at  $2 . '. .  9  00 

Travel  of  Ottawa  official,  A.  R.  Shehyn .  26  24 


Total,  carried  to  page  V — 3 .  2,535  24 


Coattcook  Public  Building:  Repairs. 

sh,  W.  J.:  new  floor  in  work  room  and  hall,  mail  entrance,  $83;  new  floor  in  caretaker’s 
quarters,  $63;  painting  interior,  ground  floor,  $131;  painting  exterior,  $141;  oiling  new 
floors  and  first  floor,  $173;  repairing  brick  and  stone  work,  $170;  sundry,  $127 .  888  00 


East  Angus  Public  Building. 

Purchase  price  of  site:  Corporation  of  the  Town  of  East  Angus .  5,000  00 

Topley  Co.,  sundry . : .  55 

Travel  of  Ottawa  officials:  C.  H.  Hunter,  $15;  A.  R.  Shehyn,  $21.97 .  36  97 


Total,  carried  to  page  V — 3 .  5,037  52 
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Fraserville  Armoury.  $  cts. 

Dumont,  Ph.:  detailed  in  1911-12,  V — 42 .  355  00 

Fraserville  City:  proportion  of  cost  of  drainage,  SI, 500;  sundry  labour,  &c.,  $7.40 .  1,507  40 


Total,  carried  to  page  V — 3 .  1,862  40 


Gaspe  Public  Building. 

Puichase  price  of  site:  Rev.  F.  Gauthier,  $500;  I.  Morin,  $300 .  800  00 

Travel  of  Ottawa  official,  A.  R.  Shehyn,  July  31-Aug.  14 .  149  40 

Legal  services:  J.  E.  Chagnon,  $339.80;  A.  Garneau,  Perce,  $4.20 .  344  00 


Total,  carried  to  page  V — 3 .  1,293  40 


Grand'  Mere  Public  Building. 

Purchase  price  of  site:  Paul  Doucet,  on  account .  10,000  00 

Desroches,  J.  H.:  collecting  rents .  8  25 

Travel  of  Ottawa  official,  A.  R.  Shehyn .  26  25 

Legal  services:  J.  H.  Desroches,  Grand  Mere .  78  35 


Total,  carried  to  p  ige  V — 3 .  10,112  85 


GrosseTsle  Quarantine  Station. 

Gosselin,  Joseph:  est.  4  to  Dec.  23,  1912,  on  $24,400  contract  for  detention  building,  $23,900; 

less  drawback,  $2,390 .  21,510  00 

Mount  Royal  Construction  Co.  ($8,600) — 

Est.  2  to  Nov.  30,  1912,  on  $4,240  contract  for  laboratory,  $4,110;  less  drawback,  $410. . . .  3,700  00 

Est.  2  to  Nov.  30,  1912,  on  $5,700  contract  for  nurses'  cottage,  $5,445;  less  $545  drawback.  4,900  00 

Inspectors  of  work:  Elzear  Bernier,  July  1-Nov.  28,  1912,  130  d.  at  $3,  outlay  $4.50;  Alfred 

Blais,  June  25-Dec.  24,  1912,  161  d.  at  $3,  outlay  $4.80 .  882  30 

Clerk  of  works,  D.  McDonald,  March,  1912 .  100  00 

Foremen:  Sifroid  Boucher,  Nov.  1-24,  1911,  19 •  75  d.  at  $3;  Joseph  Tliibault,  May  10-Nov. 

23,  1912,  163-6  d.  at  $3.50 . . . .  631  85 

Blacksmith,  76-6  d.  at  $2;  carpenter,  11-15  d.  at  $1.75;  carter,  99-9  d.  at  $2.50;  horse  hire, 

$8.30 .  430  74 

Master-joiner,  Joseph  Robin,  119-6  d.  at  $2.50;  joiners,  1,084-9  d.  at  $2 .  2,468  80 

Labourers,  1,290-53  d.  at  $1.50;  masons,  40  d.  at  $2;  painters,  30-4  d.  at  $2.50,  250-4  d.  at 

$2,  4-1  d.  at  $1.50 . . . . .  2,598  80 

Chinic  Hardware  Co.:  cedar  pole,  $11;  oil  transformer,  $85;  wire,  450  ft.  at  8c.,  392  ft.  at 

6c.;  sundry  $17. 54 .  173  06 

Dube,  Maxime:  galvanized  iron,  $73.43;  glass,  $90.12;  linseed  oil, *39-44  gal.  at  $1 .10,  10  gal. 
at  $1;  paint,  $27.35;  pump,  $6.85;  white  lead,  580  lb.,  $38.30;  varnish,  $4;  sundry, 

$289.75 . 583  19 

Gagnon,  Ferdinand:  cement,  75  brl.  at  $2.30;  lumber,  pine  126  ft  at  $25,  1,130  ft.  at  $20,  9,189 
ft.  at  $18,  3,320  ft.  at  $16,  spruce,  8,976  ft.  at  $24,  5,000  ft.  at  $22,  plank,  14  M.  ft.  at  $21.50; 

shingles,  35  M.  at  $3;  freight  on  shingles,  $12  79 .  1,160  97 

Gignac,  J.  H.:  lumber,  175  ft.  at  $80,  99  ft.  at  $70,  188  ft.  at  $60,  1,200  ft.  at  $27,  1,019  ft.  at 
$26,  16,343  ft.  at  $24,  5,200  ft.  at  $23,  200  ft.  at  $22.50,  8,186  ft.  at  $22,  3,135  ft.  at  $20,  600 
ft.  at  $18,  143  pieces  at  35c.,  140  pieces  at  15c.,  100  pieces  at  12c.;  moulding,  1,600  ft.  at 
2§c.,  200  ft.  at  2c.,  1,335  ft.  at  l|c.;  rods,  204  ft.  at  9c.;  shingles,  10  M.  at  $3.25;  sundry, 

$149.90 . 1,208  89 

Gosselin,  Joseph:  boarding  Alfred  Blais,  inspector  of  construction  work,  June  25-Dec.  24, 

1912,  174  d.  at  60c.;  concrete,  around  pipes,  6  yd.  at  $10;  excavating  trench  for  sewer,  65 

yd.  at  S4;  pipes,  20  ft.  at  75c.,  182  ft.  at  20c.;  rock,  132  cu.  yd.  at  $3;  sundry  $1.50 .  873  30 

Guimond,  N.  Z.:  doors,  4  at  $10,  20  at  $4;  windows,  24  at  $8 .  312  00 

Legare,  P.  T.:  camp  beds  with  mattresses,  25  at  $3.85 .  96  25 

Masson,  A.  D.:  cement,  70  casks  at  $2.15,  26  at  $2,  12j  at  $1.75;  dynamite,  50  lb.  at  35c.; 
fencing,  805  ft.  at  16c.;  gates,  2  at  $7.50,  2  at  $4.50;  galvanized  iron,  853  lb.  at  $4  50  per 
cwt.;  paint,  200  lb.  at  16c.,  300  lb.  at  7\c.,  200  lb.  at  6c.;  pewter,  100  lb.  at  27c.;  pipe,  256 
ft.  at  30c.,  30  ft.  at  20c.,  129  ft.  at  14c.;  portable  forge,  $20;  ruberoid,  8  t.  at  $3.25;  wheel¬ 
barrows,  3  at  $4;  white  lead,  500  lb.  at  7^c. ;  window  cord,  $16.80;  sundry,  $203 .  942  08 

Nesbitt,  E.  T.:  spruce,  333  ft.  at  $25,  2,176  ft.  at  $27.50 .  68  17 

Proulx  &  Mathurin:  5  gate  valves,  $9  75;  lead,  $7.70;  pipe,  135  ft.  at  18c.,  386^  ft.  at  7^c.; 

plumbing,  14  d.  at  $3,  109-9  d.  at  $2.50;  sundry,  $93.81 .  481  30 

Samson  &  Filion:  cement,  51  casks  at  SI  90;  door  locks,  16  at  $1;  enamelled  basins,  4  at 

$20,  4  at  $5;  white  lead,  200  lb.  at  OJc.;  sundry,  $70.68 .  296  58 

Scott,  Geo.  S.:  baker’s  oven,  $56.80;  sundry,  $1.29 . 58  09 

Talbot,  Cleophas:  boarding  men,  15-24  Nov.,  1911,  May  1-Nov.  14,  1912,  3,715  d.  at  50c _  1,857  50 

Tanguay,  Auguste:  boarding  men,  Nov.  1-14,  1911,  124  d.  at  50c .  62  00 


Carried  forward . , .  45, 396  47 
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Grosse  Isle  Quarantine  Station — Concluded.  $  cts. 

Brought  forward . . .  45,396  47 

Thibault,  Joseph:  door,  $14;  labour,  13  d.  at  $3.50;  pine,  2,580  ft.  at  $20,  21  pcs.  at  90c.,  21 
pcs.  at  60c.;  plank,  6,820  ft.  at  $30,  435  ft.  at  $25,  2,314  ft.  at  $23,  16,761  ft.  at  $22.50,  4,005 

ft.  at  $20;  shingles,  20  M.  at  $3.50;  windows,  7  at  $3.50;  sundry,  $109.29 .  1,072  37 

Vezina,  C.  A.:  boarding  men,  July  1-Nov.  28,  1912,  20  d.  at  $1,  265  d.  at  60c.,  31  d.  at  50c. . .  194  50 

Wilson,  Henry  &  Co.:  ‘Reliance’  baker’s  oven .  287  13 

King’s  Printer,  $64.02;  advertising,  $82.15 .  146  17 

Small  payments:  cement,  3  casks  at  $2.25;  coal,  $30  50;  dynamite,  100  lb.  at  40c.;  labour, 

20  d.  at  $2.50;  mantle,  with  tiles,  &c.,  $45.25;  paint,  5  gal.  at  $1  85;  travel,  $10.80; 

sundry,  $55.75 .  248  30 


Total .  47,344  94 


Charged  as  follows: —  • 

Grosse  Isle  Quarantine,  New  Buildings . (Page  V — 3)  40,252  67 

Grosse  Isle  Quarantine,  Repairs,  &c . (Page  V — 3)  7,092  27 


Total  as  above .  47,344  94 


.lolictte  Public  Building:  Improvements. 

Bellerose,  J.  R.:  6-ft.  fence,  395  ft.  at  60c.;  3-ft.  fence,  57§  ft.  at  40c .  260  00 


Levis  Armoury  and  Gunshed. 

Ideal  Construction  Co.:  estimate  13  to  Dec.  9,  1912  on  $68,518  contract  for  erection  of  drill 
hall,  $41,484.90;  extra  on  foundation,  $2,220;  less  drawback,  $4,374.90;  and  paid  in  1911-12, 

V— 43,  $13,320 .  26,010  00 

Inspector  of  work,  F.  Duval,  Apr. -Mar.,  312  d.  at  $4.50 .  1,404  00 

Travel  of  Ottawa  official,  T.  W.  Fuller .  33  37 

Advertising .  9  45 


Total,  carried  to  page  V — 3 .  27,456  82 


Louiseville  Public  Building. 

Purchase  price  of  site:  Wm.  Laurent .  2,700  00 

King’s  Printer,  $124.21;  advertising,  $203.38 .  327  59 

Legal  services:  J.  A.  Coutu,  Louiseville,  Que .  33  00 


Total,  carried  to  page  V — 3 . .  3,060  59 


Maisonneuve  Public  Building. 

Legal  services,  J.  R.  Mainville,  Montreal .  101  65 

Advertising  $356.30;  King’s  Printer  $58.77 .  415  07 


Total,  carriod  to  page  V — 3 .  516  72 


Marieville  Public  Building. 

Lachance,  E.  &  R.  ($3,460.54) — 

Contract  for  building  complete  $16,300;  less  $2,070  paid  in  1910-11,  V — 43,  $11,060  paid 

in  1911-12,  V — 44,  and  $500  still  unpaid .  2,670  00 

Extra,  altering  street  receiver . . . . . .  25  00 

Extra  on  wiring,  $74.81;  altering  radiators,  $17.90;  additional  pipe  covering  and  hangers, 

$84  03.... . 176  74 

Contract  for  sidewalk,  complete . 588  80 

Badeau,  L.  A.:  on  account  installation  of  clock .  225  00 

Blaiklock  Bros.,  customs  brokers:  duty  on  clock,  $149  80;  entry,  $2;  exchange,  50c. . .  152  30 

Evans,  W.  F.  &  Son:  tower  clock,  delivered  at  Marieville .  679  99 

Goldie  &  McCulloch  Co.:  safe,  $310;  freight,  &c.,  $18.79 .  328  79 

Hubert,  A.  H.,  clerk  of  works,  Jan.  6-Nov.  14,  1912,  268  d.  at  $4 . 1,072  00 

Oflice  Specialty  Mfg.  Co.:  style  A  bag  rack,  $50;  sorting-case,  $50;  freight,  $2.94 .  102  94 

Prairie,  P.:  40  shades,  $68.97;  sundry  labour,  $24.15 .  93  12 

Schell,  J.  T.  Co.:  installing  post  office  fittings . 1,455  00 

Small  payments-:  hardware,  $42.03;  cartage  of  safe,  $12;  25  mazda  lamps,  $13  50;  lettering 

office,  $6 .  73  53 

Travel:  W.  J.  Hickey,  Ottawa,  $37.20;  Wm.  Mansfield,  Ottawa,  $13.20;  J.  F.  Smith,  Ottawa, 

$17.80  .  08  20 

Advertising .  9  60 


Total,  carried  to  page  V — 3 . ! .  7,721  01 
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Matane  Public  Building.  $  cts. 

Purchase  price  of  site:  School  Commissioners  of  St.  Jerome  de  Matane .  25  00 

Travel  and  outlay,  A.  R.  Shehyn,  Ottawa .  47  10 

King’s  Printer .  130  55 


Total,  carried  to  page  V — 3 .  202  65 


Megan  tic  Public  Building. 

Paquet  &  Godbout:  on  account  final  estimate  on  contract  for  building,  $18,630;  fittings,  as 

per  contract,  $1,114;  less  $13,450,  paid  in  1911-12,  V — 44 .  6,294  00 

Clerk  of  works:  E.  Huard,  June  16-Sept.  17,  1911,  80  d.  at  $3.50;  T.  Lemay,  Apr.  1-Oct.  25, 

1912,  179  d.  at  $3.50,  outlay,  $15.84 .  922  34 

Dion,  J.:  12  holophane  shades,  $13.20;  labour,  $45;  sundry,  $46.80 .  105  00 

Evans,  W.  F.  &  Son:  tower  clock,  delivered  at  Megantic .  775  02 

Keeler,  C.  H.  L.  Co.:  3-lt.  fixtures,  11  at  $5;  2-lt.  fixtures,  3  at  $4;  49  holophane  shades, 

$36.75;  panel  board,  $37.29;  sundry,  $4.72 . . .  145  76 

Office  Specialty  Co.:  bag-rack,  $70;  1.  s.  case,  $50;  n.  p.  s.  case,  $48;  freight,  $8.77 . # .  176  77 

Rubenstein  Bros.:  348  p.  o.  box  fronts,  $553.56;  4  brass  grills  $115;  5  eng.  plates,  $23;  2  receivers, 

$35.50;  sundry,  $23.20 .  750  26 

Valiquette,  N.  G.:  4  chairs,  $14.40;  clock.  $8;  desk,  $36.50;  35  yd.  linoleum,  $52  50;  rug,  $25; 

stool,  $2.50;  tilter,  $16.40 .  155  30 

Small  payments:  32  shades,  $43;  labour,  $30.77;  sundry,  $46. 18 .  119  95 

Collector  of  Customs,  Montreal:  duty,  &c.,  on  clock .  235  00 

Advertising .  10  50  ' 

Travel:  G.  S.  Gingras,  Montreal,  $13.95;  W.  J.  Hickey,  Ottawa,  $18.35;  J.  Lamarche, 

Ottawa,  $19.85 .  52  15 


Total,  carried  to  page  V — 3 .  9,742  05 


Montreal  Customs  Examining  Warehouse. 

Kelly,  A.:  estimate  2  to3Iar.  25,  1913,  on  $6,391  contract  for  addition  to  Customs  Express 

Warehouse  $5,560.30;  less  $550.30  drawback .  5,010  00 

Lyall  &  Sons  Const  Co.:  estimate  4  to  Jan.  25,  1913  on  $999,000  contract,  for  construction  of 

the  examining  warehouse  $43,525;  less  $4,355  drawback .  39,170  00 

Baulne  &  Mercier:  survey  of  lot  3  W’est  Ward .  150  00 

Can.  Inspection  &  Testing  Laboratories,  inspection  of  steel  work,  169-725  tons .  50  92 

Foundation  Co.,  Ltd.:  investigations  and  preparation  of  plans  and  specifications  of  founda¬ 
tions  of  building:  services,  $2,500;  borings,  $133.68;  travel  $47.65 .  2,681  33 

Holgate,  Henry:  examination  and  report  on  foundations  of  building .  250  00 

Travel:  D.  A.  Williamson,  Ottawa  $25.20;  R.  C.  W’right,  Ottawa,  $48.80 .  74  00 

Advance:  R.  C.  Wright,  R.  48,461 .  20  00 

Advertising  $494.64;  King’s  Printer  $323.71 .  818  35 


Total,  carried  to  page  V — 3 .  48,224  60 


Montreal  Customs  Express:  Repairs. 

Charette  &  Fr&re:  repairing  roof:  cement  work  $157.68;  sundry  labour  $106.60;  sundry 

material  $68 . 68  .  332  96 

Kelly,  A.:  clearing,  grading  and  planking  at  back  of  building:  plank  $66.47;  sleepers  $34.77; 

labour  $113.65;  sundry  $9. 05 .  223  94 

Major  &  Co.:  porch  $25?  painting  porch  $10 . * .  35  00 

Advertising .  118  68 


Total,  carried  to  page  V — 3 .  710  58 


Montreal—  New  Barracks. 

Lea,  R.  S.:  professional  services,  2  d.  at  $75;  assistants,  17*  d.  at  $10,  14  at  $4;  expenses  $13.50  393  25 


Montreal:  New  Detention  Hospital. 

Deakin,  C.  E.:  estimate  4  to  May  12,  1913,  on  $75,400  contract,  $40,522.50;  less  drawback 

$4,052.50,  and  paid  in  1912-13,  $35,470 .  1,000  00 

Preparation  of  plans,  &c.,  and  superintendence:  Ross  &  MacFarlane:  3  per  cent  commission 

on  $75, 400 . A  . .  2,262  00 

Howard,  S.  P.:  detailed  in  1911-12,  V — 45 .  21,182  40 

Advertising,  $346.95;  King’s  Printer,  $13.05 .  360  00 

Legal  services:  Kavanagh,  Lajoie  &  Lacoste,  Monti’eal  $150;  Kittson,  Reddy  &  Reddy, 

Montreal  $99  55 .  249  55 


Total,  carried  to  page  V— 3 .  25,053  95 
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Montreal:  New  Ordnance  Depot.  $  cts. 

Structural  Engineering  Co.:  labour  and  material,  sinking  test  for  proposed  building:  drilling 

test  holes,  $675.67;  labour  $202. 19;  professional  services  $275;  sundry  $49. 97 .  1,202  83 

Advertising .  9  45 


Total,  carried  to  page  V — 3 . -. .  1,212  28 


Montreal  General  Post  Office. 

Bourque,  Jos.:  on  account  estimate  16  on  $252,500  contract  and  extra  work  $247,030,  less 

$76,350  paid  in  1911-12,  V — 44 . 170,680  00 

Bedard,  N.  A.  &  Co.:  95  blinds  $650;  16  large  linen  curtains  $117;  sundry  $76 .  843  00 

•Canada  Electric  Co.:  30  electric  fixtures,  2  lights  each .  465  00 

Canada  Stove  &  Furniture  Co.:  5  filing  cabinets,  3  at  $30,  1  at  $75,  1  at  $95;  chairs,  8  at  85c., 

9  at  $6,  2  at  $5,  1  at  $8,  5  at  $9,  4  at  $10;  250  letter  weights  $80;  desks,  1  ft.  $25,  r.  t.,  2 

at  $28,  3  at  $35,  1  $38;  t.  w.  desk  $15;  stool  $5 .  742  80 

Can.  Inspection  &  Testing  Laboratories:  concrete  inspection,  Nov.  29-Dec.  18,  1911 .  98  08 

Caron,  J.  H.,  cabinet  $60;  Cavanagh  Co.,  sundry  paint,  &c.  $59.18 .  119  18 

Charette  &  13ro.:  sundry  plumbing,  labour  $309.40,  hardware  $40.71 .  350  11 

Charles  Elevator  Co.  (A.  H.  Charles):  labour  $292.16;  material  $152.38 .  444  54 

Consolidated  Plate  Glass  Co.:  sundry  glass .  127  28 

Cote  Bros.  &  Burritt:  repairing  elevators,  &c.,  labour  $379.55,  1,310  ft.  wire  rope  $131,  sundry 

material  $57.71 . r .  568  26 

Crowe,  John  &  Son:  sundry  smith  work  and  hardware .  180  70 

Daoust,  A.:  on  account  professional  services  as  superintending  architect .  10,000  00 

Dawson  &  Co.:  conduit,  340  ft.,  $21.78;  fuses,  10-30  amp.,  240  at  15c.,  60  amp.,  160  at  21c.; 
insulating  joints,  84  at  30c.;  798  yd.  lamp  cord  $41.75;  duplex  wire,  609  ft.,  $13.89;  r.  c. 

wire,  4,589  ft.  $55.47;  sundry  $182.33 .  410  02 

Dupuis  Freres:  24  yd.  axminster  $42;  8  curtains  $11.75;  sundry  $46.21 .  99  96 

Lessard,  T.  &  Sons:  3  globe  ventilators  $24;  sundry  labour  $27.30;  sundry  hardware  $34.79..  86  09 

LeTourneux,  Fils  &  Cie:  650  brass  plates  $17;  15  gal.  orange  shellac  $39.30;  170  sq.  ft.  rubber 

mat  $144.50;  sundry  hardware,  &c.  $617.96 .  818  76 

Major,  J.  A.  &  Cie.:  sundry  repairing,  &c.,  labour  $479.10,  material  $235.02,  supervision 

$107. 11;  putting  in  windows  and  plates  at  the  two  elevators  on  Craig  street  $25 .  846  23 

Mallette,  Ls.:  58  rubber  tire  wheel  casters  $63;  sundry  $15.75 .  78  75 

Mathewson,  Dr.  G.  H.:  professional  services  for  O.  Renaud .  50  00 

Mathieu,  H.  &  Cie.:  pine,  2,525  ft.  $104.80;  700  cherry  pegs  $22.50;  609  ft.  spruce  $18.27; 

347  ft.  cherry  $23.88;  sundry  $116.38;  apparent  duplicate  payment  $19.60 .  305  43 

Mundcrloh  &  Co.:  fuses,  120  at  15c.,  10  at  21c.,  10  at  54c.;  200  fuse  plugs  $6;  24  switches  $8.40; 

sundry  $30.84 .  70  74 

National  Engineering  Co.:  110  v.  60  eye.  osc.  fan  motors,  12  at  $18,  2  at  $19.21,  16-in.,  4  at 

$26 .  358  42 

O’Connell,  T.:  labour  $49.28;  material  $2.43 .  51  71 

Office  Equipment  Co.:  sectionettes,  as  per  order .  63  25 

Office  Specialty  Mfg.  Co.:  desk  $25.50;  cabinet  $70 .  95  50 

Otis-Fensom  Elevator  Co.:  labour  $39.85;  material  $59 . 80 .  99  65 

Pratt  Co.:  installing  vacuum  cleaner  system  $3,480;  less  $530  paid  in  1913-14 .  2,950  00 

Presto  Heater  Co.:  two  16-in.  presto  heaters  $3,000;  3  steam  traps  $99.75;  4  valves  $88  02; 

3  reducing  valves  $92. 13;  sundry  $63. 10;  labour  $157 .  3,500  00 

Thibeault,  Jos.:  labour  $53.95;  hardware,  &c.  $63.30 .  117  25 

Thompson,  Fred.  &  Co.:  electrical  repairs,  labour  $47.40,  material  $34.65 .  82  05 

Tremblay,  F.  &  Cie:  8  cases  and  8  tables  $480;  6,900  ft.  selected  $395;  sundry  lumber  $63. 15  938  15 

Wilder’s  Limited:  4  filing  cabinets  $64;  bookcase  and  curtain  $28.75 .  92  75 

Small  payments:  3  chairs  $17.70;  desk  $18;  freight  and  cartage  $40.83;  hospital  bill  of  O. 

Ilenaud  $28.50;  hardware  $220.73;  lumber  $40.96;  2  stools  $15;  truck  $24.50;  recovering 

27  truck  wheels  $48.74;  sundry  $54.73 .  509  69 

Paylists:  carpenters,  Nov. -Dec.,  4  m.  at  $65;  painters,  Oct.  21-Dec.  31,  75^  d.  at  $2.70 .  463  85 

Travel  and  outlay:  W.  R.  Billings  $14.03;  L.  J.  Gaboury,  postmaster,  Montreal,  $3.75;  F. 

X.  Paquet  $8  SO;  _J.  H.  Ralph  $20  30;  C.  D.  Sutherland  $84.05;  R.  C.  Wright  $49.10 .  180  03 

Vouchers  outstanding^  Marchand  &  Haskell .  3,000  00 

Detailed  with  Dominion  Buildings,  Maintenance . (Page  V —  )  112  33 


Total,  carried  to  page  V — 3 .  199,999  56 


Montreal:  Postal  Station  IF— to  replace  office  on  Ste.  Catherine  St.,  West. 

Purchase  price  of  site:  Findlay  &  Howard .  281,025  00 

Barclay,  M.  B.,  P.L.S.,  C.E.:  professional  services  re  site . . .  85  00 

Cradock-Simpson  Co.:  valuating  lots  16,  17  and  18  of  number  1,579  St.  Antoine  Ward .  150  00 

Ross,  J.  G.:  valuating  lots  16,  17  and  18 .  150  00 

Advertising  $555.75,  King’s  Printer  $238.05 .  793  80 


Total,  carried  to  page  V — 3 .  282,203  80 
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Montreal  Postal  Station  ‘C’.  $  cts. 

Seguin  &  Guindon:  estimate  15  to  Mar.  31,  1913  on  $94,000  contract  and  $6,660  extra  work, 

$97,001;  less  $9,701  drawback,  and  $35,940  paid  in  1911-12,  V — 44 . 51,360  00 

Superintending  architect,  J.  Perrault:  plans,  specifications  and  details,  3$  per  cent,  commission 
on  contract  $94,000  extras  $6,666,  and  gasoline  storage  system  $556;  superintendence, 

1  ’  per  cent  on  net  estimate  14,  $85,900;  total,  $4,831 .27;  less  paid  previously,  1910-11,  V — 43, 

Sf,  500,  1911-12,  V — 44,  $1,350 . . .  1,981  27 

Bowser,  S.  F.  &  Co.:  on  account  gasoline  tank .  300  00 

Montreal  City:  snow  cleaning  tax,  1911 .  8  64 

Travel  of  Ottawa  officials:  F.  X.  Paquet  $6.90;  C.  D.  Sutherland,  $8.00 .  15  50 

King’s  Printer  $46;  advertising  $10.80 .  56  80 


Total,  carried  to  page  V — 3 .  53,722  21 


Montreal:  Postal  Station,  Notre  Dame  IVest. 


Purchase  price  of  site,  John  Costigan .  22,000  00 

Legal  services:  F.  J.  Curran,  Montreal  $66.50;  Fair  &  Cameron  $24.80 .  91  30 

Total,  carried  to  page  V — 3 .  22,091  30 


Montreal:  Postal  Station  “F”,  at  Westmount. 


Elliott,  Jas.:  purchase  price  of  site  $28,000;  share  of  municipal  tax  $9.33;  share  of  school  tax 

$43.65 . . . . . . . . . 

Piche,  Alp.:  preparing  plans  and  specifications  of  building,  2  p.  c.  on  estimated  cost  $70,000, 

$1,400;  outlay  $9.70;  less  $1,000  paid  in  1911-12,  V — 48 . 

Westmount  City:  cutting  weeds  along  property . 

Legal  services:  Fair  &  Cameron,  Montreal . 

King’s  Printer . 


28,052  98 

409  70 
2  10 
53  90 
7  43 


Total,  carried  to  page  V — 3 


28,526  11 


Montreal:  Postal  Station,  Einard  Ward. 


Purchase  price  of  site:  Madame  L.  B.  Payette .  20,000  00 

Lavigne,  H.:  2  radiators  $46.40;  labour  $111 .50;  sundry  $10. 52 .  168  42 

Mailly,  F.  X.,  sundry  plumbing  $37.95:  Monette,  L.,  one  ton  coal  $10.50 .  48  45 

Legal  services,  Bohemier  &  Dufort,  Montreal .  39  70 

Travel  of  Ottawa  official,  C.  II.  Hunter .  17  35 


Total,  carried  to  page  V — 3 .  20,273  92 


Montreal:  Postal  Station,  St.  Lawrence  Central. 


Purchase  price  of  site,  D.  J.  McDonald .  25,000  00 

Travel  of  Ottawa  official,  A.  R.  Shehyn .  24  25 

Total,  carried  to  page  V — 3 .  25,024  25 


Montreal  Public  Buildings:  Repairs,  Improvements,  &c. 

Detailed  with  Dom.  Buildings  Maintenance . (Page  V — . ..)  10,053  16 


Murray  Bay  Public  Building. 


Purchase  price  of  site,  Mrs.  E.  Frigon . 

Survey  of  site,  Nov.  15,  1912,  4  men  at  $1.75 
Travel  of  Ottawa  official,  A. 

Total,  carried  to  page  V — 3.. 


Ii.  Shehyn . 


7,900  00 
7  00 
57  70 


7,964  70 


Napierville  Public  Building. 


Purchase  price  of  site:  P.  Bourgeois,  $950;  W.  A.  Stuart,  $1,000 .  1,950  00 

Legal  services,  P.  R.  Merizzi,  Napierville .  89  20 

Total,  carried  to  page  V — 3 .  2,039  20 
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Quebec  Citadel:  Alterations  and  Improvements.  $  cta. 

Clerk  of  works.  W.  H.  Bradshaw:  services,  Apr  .-June,  91  d.  at  $3.50;  travel,  $106.35;  sundry- 

outlay,  $07.63 .  552  48 

Carpenters,  Apr.  3-July  24,  68  d.  at  $2.70,  181?  d.  at  $2.50;  carters,  47?  d.  at  $3;  labourers, 

96|  d.  at  $1.58,  309  d.  at  $1.75;  mason,  39£  d.  at  $3.60;  sundry  cleaning,  $267.11 .  1,882  44 

Chinic  Co.:  6  garbage  pails,  $32;  refrigerator,  $30;  100  ft.  hose,  $11;  4  brl.  cement,  $8.40;  nails, 

$17.81;  sundry,  $223.23 . 322  44 

Dowsley,  A.  H.:  entrance  door  and  frame  with  leaded  glass .  200  00 

Eastern  Canada  Steel  &  Iron  Works:  structural  steel  erected  for  area .  792  00 

Esmonde,  J.  P.  &  F.  W.:  range  with  high  shelf  and  water  back,  $246;  installing  same,  $75 _  321  00 

Gignac,  J.  II.:  lumber,  1,927  ft.  at  $20,  4,904  at  $24,  5,718  at  $25,  1,000  at  $27,  1,806  at  $30, 

3,700  at  $45,  2, 160  at  $70,  757  at  $80;  labour,  343  hr.,  $104.90;  sundry,  $132.19;  overpaid  $2  997  72 

Larose,  Ed.:  bathroom,  etc.,  on  first  floor,  318  sq.  ft.,  $318;  cement,  $82.10;  sand,  $41.40;  stone, 

$67.50;  masons,  560  hr.  at  48c.;  labourers,  542  hr.  at  25c.;  sundry,  $22.50 .  935  80 

Legare,  P.  T.:  20  beds  complete . ; .  248  00 

Leonard,  B.:  3  gal.  enamel,  $16.50;  496  lb.  paris  whiting,  $24.80;  mixed  paint,  3,955  lb.  at  20c.; 

7  window  shades,  $33.60;  floor  varnish,  $35.44;  labour,  3,215  hr.  at  38c.;  sundry,  $84.95. .  2,207  99 

Light,  T.:  raising,  laying  and  carting  turf,  4,000  ft.  at  3c .  120  00 

Morissette,  C.  E.:  polishing  floor  of  dancing  hall .  80  00 

Noel,  P.:  2  baths,  and  four  basins,  $515;  12.58  sq.  roofing,  $125.80;  labour,  $73;  sundry,  $144.18  857  98 

Ottawa  Electric  Co.:  15  lamps,  $50;  14  3-lt.  brackets,  $266;  packing,  $7 .  323  00 

Perry,  Jas.:  21  pr.  curtains,  $154.11;  15  beds,  mattresses  and  pillows,  $157.50;  2  mirrors,  $24; 

22  curtain  poles,  $26.40;  labour,  $289.25;  freight  and  cartage,  $29.93;  sundry,  $225.24 .  906  43 

Picard  Machine  Shop:  labour,  $54;  sundry,  $6.65 .  60  65 

Quebec  Light,  Heat  &  Power  Co.,  cabinet  gas  stove .  65  00 

Rondeau,  Jos.:  dessert  stand  high,  10  at  $5.75;  dessert  stand  low,  13  at  $5;  dessert  plates,  4J- 
doz.  at  $19;  china  plates,  60  doz.  at  $5.50;  crescent  shape  salad  dish,  6  doz.  at  $35;  100  ice 

creams,  $48.70;  276  liqueur  glasses,  $104.67;  sundry,  $183.68 .  1,078  72 

Talbot,  R.,  12  fire  extinguishers .  114  00 

Small  payments:  hardware,  $32.55;  laundry,  $9.39;  labour,  $9;  stone,  $15;  garden  seat,  $26.68; 

sundry,  $40.90 .  133  52 

Travel  and  outlay  of  officials  at  Ottawa:  W.  Bell,  $32.95;  R.  Croll,  $101.77;  Geo.  Mulhig, 

$53.60;  John  Shearer,  $134.60 .  322  92 

Vouchers  outstanding:  Quebec  Electric  Co.,  R.  50380,  $50;  Geo.  Reid,  R.  26023,  $50 .  100  00 


Total . * .  12,622  09 

Less — Charged  to  Public  Buildings  Generally . (Page  V — 97)  50  00 


Total,  carried  to  page  V — 3 .  12,572  09 


Quebec  Custom  House. 


Gosselin  &  Dube:  contract  for  building  complete,  $135,369;  three  extra  windows  in  basement, 

$400;  extra  work  in  dome  room,  $800;  tearing  down  and  rebuilding  east  wall,  demolition, 

$500,  masonry  and  brickwork,  $2,200,  cut  stone,  $12,631;  two  steel  columns  to  support 

dome,  $542.95;  less  $68,580,  paid  in  1911-12,  V— 46. .  83,862  95 

Supervision,  Rene  P.  Lernay:  2  p.c.  comm,  for  services  on:  contract  and  extras,  $152,443, 

elevator,  $5,648,  sundry  accounts,  $2,073.54;  less  $1,993.76  paid  in  1911-12,  V — 46 .  1,209  53 

Gingras,  F.,  installing  conduit  and  wiring  for  elevator . .  120  00 

Gosselin,  Jos.:  Venetian  oak  door  and  fittings,  $120;  sheet  iron  floors  above  elevator  and 

motor,  $90;  work  on  elevator  pit,  $119.96;  sundry  marble  work,  $201.23;  sundry,'  $100.39.  631  58 

Marchand,  P.:  cross  channels,  $140;  grill  and  door,  $65;  sundry,  $35.10 .  240  10 

Otis-Fensom  Elevator  Co.,  installing  one  E-6  passenger  elevator .  5,650  00 

Quebec  Transfer  Co.,  sundry  teaming — . ; . . .  62  75 

Valliere,  Ed.:  repairing  old  furniture,  cabinet,  $7.50,  14  chairs,  $31,  5  single  desks,  $75,  1  double 
desk,  $30,  lounge,  $12,  2  tables,  $22.50;  new  furniture,  book  case,  $30,  oak  counter,  $168, 

6  chairs,  $60,  1  desk,  $25,  8  stools,  $21,  3  tables,  $14,  sundry,  $39.50;  labour,  180  hr.  at  40c.  007  50 

Small  payments:  cabinet  sections,  $15;  cartage,  $11.30;  glass,  $4.50;  plumbing,  $15;  6  rugs, 

$28.32;  wardrobe,  $24;  sundry,  $8.90 .  107  02 

Advertising .  9  75 


Total,  carried  to  page  V — 3 .  92,501  18 


Quebec  Drill  Hall. 

Travel  and  outlay:  Robt.  Dawson,  Ottawa,  $25.25;  T.  W.  Fuller,  Ottawa,  $33.37;  H.  Ortiz, 

Quebec,  25c. . . . 

Advertising,  $268.55;  King’s  Printer,  $353.77 . 


681  19 


Total,  carried  to  page  V — 3 
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Quebec  Immigration  Building  on  Louise  Embankment. 


$  ets. 


Deakin,  C.  F.:  estimate  1G  to  June  8,  1913,  on  $348,000  contract  and  $34,500  extra  work, 

$351,097.70;  less,  drawback  $35,107.70,  paid  in  1911-12,  V—  46,  $4,440  and  $114,810  paid 

in  1913-14 . . . . . 196,740  00 

Can.  Inspection  &  Testing  Laboratories:  shop  inspection  of  material,  579.58  tons  at  25c., 

466.55  at  30c . . .  284  87 

Ouellet,  Jos.  P.,  superintendence,  1}  p.c.  comm,  on  estimate  8,  $188,380.20;  underpaid,  $60..  2,765  70 


Total,  carried  to  page  V — 3 


199,790  57 


Quebec  Ordnance  Stores. 

Travel  of  Ottawa  official,  T.  W.  Fuller . 


35  00 


Quebec  Post  Office:  Enlargement. 


Yilleneuve,  Bosse,  Banks  &  Boivin:  estimate  3  to  June  7,  1913,  on  $385,000  contract,  $14,000; 

less  $1,400  drawback,  and  $11,520  paid  in  1913-14 .  1,080  00 

Gcbeil,  A.:  services,  Dec.,  1912,  rc  site,  $236.66;  travel  and  outlay,  $102.05 .  338  71 

Removing  snow  from  site:  J.  Duchesneau,  61  loads  at  $1;  Quebec  Cartage  Co.,  108  loads  at  55c.  120  40 

Small  payments:  test  borings,  $49.56;  hardware,  $3.35;  lumber,  $9.60 .  62  51 

Travel:  H.  Ortiz,  Quebec,  $1.50;  T.  D.  Rankin,  $22.55 .  24  05 

Advertising,  $771.03;  King’s  Printer,  $224.84 .  995  87 


Total,  carried  to  page  V — 3 .  2,621  54 


Kigaud  Public  Building. 


Belanger,  Theo.:  contract  complete,  $17,000;  extra  work  on  foundation,  $2,703.20;  copper 
instead  of  galv.  iron,  $500;  tile  flooring,  $669;  sundry  extra  work,  $175;  less  $14,250  paid  in 

1911-12,  V— 46 . . 

Emond,  V.  A.  &  Son:  mechanical  water  filter . 

Lcmieux,  J.  L.:  superintendence,  5  p.c.  on  $21,427.20  contract,  3‘75  p.c.  on  $1,487  contract;  travel, 
&c.,  $114.50;  less  $700,  paid  in  1911-12,  V — 46;  and  less  $85.05  paid  for  Mr.  Robitaille’s 
expenses . . 


Office  Specialty  Mfg.  Co.:  bag  rack,  $50;  freight,  $1.12 . 

Rubenstein  Bros.:  4  brass  grills,  $95;  36  window  guards,  $40.50;  294  p.  o.  box  fronts,  $459.73; 

5  eng.  plates,  $27;  3  receivers,  $40;  sundry,  $22.99 . 

Schell,  J.  T.  Co.:  post  office  fittings,  supplied  and  installed . 

Fireman,  F.  Faubert,  Nov.  18- Dec.  6,  1912 . 

Sorting  cases  supplied  from  stock:  1  prel.  1.  s.  case,  $30;  2  sections  n.  s.  case,  $31 . 

Travel  and  outlay:  T.  A.  Hastings,  Toronto,  $3.74;  F.  X.  Paquet,  Ottawa,  $4.45 . 

Advertising,  $37.46;  King’s  Printer,  $35.54 . 

Detailed  with  Regina  Public  Building . (Page  V85. . . ) 


6,797  20 
100  00 


456  57 
51  12 

685  22 
1,490  00 
28  50 
61  00 
8  19 
73  00 
51  25 


Total,  carried  to  page  Y — 3 


9,802  05 


Roberval  Public  Building. 

Lachance,  L.  B.:  estimate  3  to  Jan.  8,  1913  on  $16,700  contract  $10,116.65;  less  $1,016.65 


drawback  and  $5,730,  paid  in  1911-12,  V — 46 .  3,370  00 

Clerk  of  works,  A.  Parent:  services,  9  m.  to  Dec.  31,  1912 .  720  00 

DuTremblay,  A.:  survey  and  plan  of  site .  62  50 

Travel,  T.  L.  Yilleneuve,  Chicoutimi .  22  35 

Advertising  $9.75;  King’s  Printer  $41 .83 .  51  58 


Total,  carried  to  page  V — 3 .  4,226  43 


Bock  Island  Public  Building. 

Beach,  N.  A.:  contract  for  building  complete  $17,750;  porches,  as  per  tender  $3,500;  tile 

floor  in  M.  O.  office  $96.50;  less  $4,050  paid  in  1911-12,  V— 47,  $2,996.50,  paid  in  1913-14.  14,300  00 


Clerk  of  works,  Jos.  Lowell:  services  Apr.  1-Mar.  31,  1913,  313  d.  at  $4 .  1,252  00 

Office  Specialty  Mfg.  Co.:  bag  rack  $50;  freight  $1.05 .  ’  51  05 

Rubenstein  Bros.:  on  account  fittings .  300  00 

Advertising,  $40.92;  King’s  Printer,  $51.41 .  92  33 

#  _ _ 

Total,  carried  to  page  V— 3 .  15,995  38 
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Shawinigan  Public  Building.  $  cts. 

Durand,  A.:  estimate  5  to  Mar.  18,  1913  on  $32,860  contract,  $28,663;  less  drawback  $2,863, 

and  paid  in  1911-12,  V — 47,  $7,370 . # .  18,430  00 

Superintending  architects,  Asselin  &  Auger:  services,  5  p.  c.  commission  on  estimate  2, 

$792.42;  less  $409.52  paid  in  1911-12,  V— 47 .  382  90 

Advertising .  9  75 


Total,  carried  to  page  V— 3 .  18,822  65 


Sherbrooke  Post  Office:  Wiring,  &c. 


Choquette,  J.  A.  &  Co.:  electric  light  wiring  and  fittings  $950;  2  extra  outlets  $136.50 .  1,086  50 

Advertising . * .  4  ,30 

Total,  carried  to  page  V — 3 .  1,090  80 


Sorel  Public  Building:  Repairs  to  Heating  Apparatus,  &c. 

Coron,  F.  D.:  alterations  and  additions  to  heating  apparatus  $623.50;  new  smoke  stack 


$31.50;  sundry  repairs,  &c.  $285.03  .  940  03 

Villiard,  J.  A.:  labour,  2  d.  at  $2 .  4  00 

Total,  carried  to  page  V — 3 .  944  03 


Ste.  Agathe  des  Monts  Public  Building. 


Purchase  price  of  site:  E.  D.  Godon .  2,000  00 

Travel  of  Ottawa  officials:  C.  Baudry  $14;  A.  R.  Shehyn  $20.15 .  34  15 

Legal  services:  J.  V.  Leonard,  St.  Jerome,  Que .  40  40 


Total,  carried  to  page  V — 3 . .  2,074  55 


St.  Gabriel  de  Brandon  Public  Building. 


Purchase  price  of  site:  Mine.  C.  V.  Michaud .  2,000  00 

Travel  of  Ottawa  official,  A.  It.  Shehyn .  41  38 

Legal  services:  Alp.  St.  Germain,  St.  Barthelemi . .  37  70 


Total,  carried  to  page  V — 3 .  2,079  08 


St.  Lambert  Public  Buildng. 

Patenaude,  Eug.:  estimate  3  to  Mar.  28,  1913  on  $26,600  contract  $22,855;  less  drawback 


$2,255 .  20,600  00 

Travel  of  Ottawa  official,  R.  C.  Wright .  10  00 

Advertising .  6  40 


Total,  carried  to  page  V — 3 .  20,616  40 


St.  Laurent  Public  Building. 


Travel  of  clerk  of  works:  G.  S.  Gingras,  Montreal .  3  25 

Advertising  $85.98;  King’s  Printer  $102.04 .  188  02 

Legal  services,  C.  S.  Tasse,  St.  Laurent . * .  103  10 


Total,  carried  to  page  V — 4 .  294  37 


Ste.  Therese  Public  Building. 

Purchase  price  of  site:  National  Breweries . 

Travel  of  Ottawa  official,  C.  Baudry . 

Advertising  $154. 18;  King’s  Printer  $147.07 . 

Total . 

Less,  part  of  site  sold  to  M.  Hogan . 

Total,  carried  to  page  V— 4 . 


8,500  00 
15  20 
301  25 


8,816  45 
3,000  00 


5,816  45 
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Thetford  Mines  Public  Building:  Wiring,  &c.  $  cts. 

Advertising  $40.04;  King’s  Printer  $3.55 . .. .  43  59 

Tliree  Rivers  Public  Building. 

Asselin  &  Auger:  preparing  plans,  specifications,  &c.,  2^  p.  c.  commission  on  estimated  cost 

.  0,250  00 

Advertising  $755.61;  King’s  Printer  $4.53 .  700  14 

Total,  carried  to  page  V — 4 .  7,010  14 

Verdun  Public  Building. 

Travel  of  Ottawa  official,  A.  R.  Shehyn .  53  80 

Weedon  Station  Public  Building. 

Purchase  price  of  site:  D.  Gosselin .  1,800  00 

Travel  of  Ottawa  official,  A.  R.  Shehyn .  93  73 

Advertising  $100.69;  King’s  Printer  $129.91 . 230  60 

Legal  services:  J.  A.  Leblanc,  Sherbrooke .  66  05 

Total,  carried  to  page  V — 4 .  2, 190  38 

Dominion  Public  Buildings,  Quebec:  Renewals,  Repairs,  &c. 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V —  )  20,182  06 

Acton  Public  Building. 

Purchase  price  of  site:  Jas.  Matthews .  2,700  00 

Travel  of  Ottawa  official,  C.  H.  Hunter .  12  00 

King’s  Printer  $64.30;  advertising  $13.80 .  78  10 

Legal  services,  J.  W.  Elliott,  Milton,  Ont .  24  22 

Total,  carried  to  page  V — .4 .  2,814  32 

Athens  Public  Building. 

Dillon,  John:  Estimate  7  to  Mar.  31,  1913  on  $13,800  contract  $13,602.35;  less  drawback 

$1,362.35 .  12,240  00 

Clerk  of  works,  R.  T.  Taber:  services,  10  m.  to  Mar.  31,  1913,  at  $80 .  800  00 

Town  of  Athens:  share  of  taxes  1911,  $14.25;  tax  for  grano.  walk,  commuted,  $66.71 .  80  96 

Supplies  from  stock:  2  sections  n.  s.  case,  1,259,  $80;  final  1.  s.  case,  1,262,  $26.50 .  106  50 

King’s  Printer  $21 .72;  advertising  $14 .  35  72 

Total,  carried  to  page  V — 4 .  13,263  18 

Aurora  Public  Building. 

Puivhase  price  of  site:  Dr.  W.  J.  Stevenson .  2,000  00 

Travel  of  Ottawa  official,  Chas.  H.  Hunter .  12  00 

Total,  carried  to  page  V — 4 . 2,012  00 

Aylmer,  Ont.,  Public  Building. 

Purchase  price  of  site:  W.  H.  Finch  $2,000;  Wm.  Monteith  $2,800 .  4,800  00 

Town  of  Aylmer:  taxes,  1912 .  32  52 

Legal  services:  E.  A.  Miller,  Aylmer,  Ont .  64  15 

Advertising  $849.76;  King’s  Printer  $85.66 .  935  42 

Total,  carried  to  page  V — 4 .  5,832  09 

Barrie  Public  Building:  Addition,  &c. 

Tom,  W.  A.:  estimate  1  to  Mar.  31  on  $19,655  contract  $4,650.75,  less  $460.75  drawback .  4,190  00 

C  leik  of  works,  Thos.  Rogers:  services,  Feb. -Mar.  2  m .  160  00 

Advertising  $222.65;  King’s  Printer  $60.53 .  283  18 

Total,  carried  to  page  V — 4 .  4,633  18 
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Belleville  Public  Building;  Improvements.  $  cts. 

\.rnott  &  Fisher:  cement  sidewalk,  3,943  sq.  ft.  at  25c .  985  75 

i ielleville  Gas  Dept.,  changing  lamps  $17.59;  Sharpe  &  Hart,  repairs  $15.29 .  32  79 

v  arcy  Co.  (Philip):  Carey  flexible  cement  roofing,  as  agreed .  242  00 

McGie,  Wm.:  sundry  steam  fitting  and  plumbing  repairs .  85  23 

Walton,  Geo.  &  Co.:  maple  flooring  in  Inland  Revenue  office .  130  00 

Travel  of  clerk  of  works,  T.  A.  Hastings,  Toronto .  4  22 

Total,  carried  to  page  V — 4 . 1,479  99 


Berlin  Public  Building:  Government  share  of  Cost  of  Sewer  Connection,  &c.,  aud 

Pavement. 

Berlin  Town:  Government  share  of  cost  of  pavement .  402  G6 


Bowmanville  Public  Building:  Improvements. 

Blaiklock  Bros.,  customs  brokers:  dutv  on  clock  $135.80;  entry  $3;  freight  $9.48;  exchange 

68c . . .  148  96 

Grand  Trunk  Railway  System,  cartage .  1  00 

Total,  carried  to  page  V — 4 .  149  96 


Bracebridge  Public  Building. 

King’s  Printer .  66  47 


Bracebridge  Public  Building:  Interest  on  delayed  payments  to  Mary  McCosh. 

McCosh,  Mrs.  Mary:  interest  on  $4,000,  July  4  to  Sept.  9;  interest  on  $700,  Sept.  10- Dec.  20, 

at  5  p.c .  46  49 


Brantford  New  Public  Building. 

Purchase  price  of  site:  City  of  Brantford .  42,711  25 

McGregor,  C.  K.:  commission  for  option  on  site,  2|  p.c.  on  $42,711.25 .  1,067  79 

Travel  of  Ottawa  official,  Chas.  H.  Hunter .  10  00 

Advertising  $888.21;  King’s  Printer  $88.48 .  976  69 

Legal  services,  W.  S.  Brewster,  Brantford .  80  65 

Total,  carried  to  page  V — 4 .  44,846  38 


Campbellford  Public  Building. 

Travel  of  Ottawa  official,  C.  H.  Hunter .  10  00 

Legal  services,  G.  A.  Payne,  Campbellford .  4  01 

Total,  carried  to  page  V — 4 .  1401 

C'hcsley  Public  Building. 

Gilpin  Bros.:  estimate  5  to  Mar.*31,  1913  on  $19,795  contract,  $14,181.17;  extra,  building 

clock  tower  $790;  less  $1,491.17,  drawback .  13,480  00 

Clerk  of  works,  Wm.  Halliday,  May  8-Mar.  8,  10  m . 800  00 

Foster  &  Clark:  preparing  plans  and  specifications,  2^  p  c.  on  $19,795;  visiting  Wiarton  quarry 

$12.50 .  507  37 

Advertising .  12  40 

Total,  carried  to  page  V — 4 .  14,799  77 

Collingwood  Public  Building. 

Purchase  price  of  site:  W.  A.  Hogg . 12,500  00 

Hunter,  C.  H.,  Ottawa,  travel  S25.85;  Topley  Studio,  supplies  $1 .  26  85 

King’s  Printer .  2  74 

Legal  services,  W.  T.  Allan,  Collingwood .  50  40 

Total,  carried  to  page  V — 4 .  12,588  99 
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$  cts. 

Cornwall  Public  Building:  New  boilers,  &c. 

Bailey,  L.  E.:  on  account  work  on  clock,  &c .  75  00 

Hi rmiston  &  Comrie:  2  furnaces  and  headers  $778 . 25;  pipe  $53.04;  cement  $14.25;  labour 

$232;  sundry  $191.67 .  1,269  21 


Total,  carried  to  page  V — 4 .  1,344  21  • 


Dresden  Public  Building. 

Clarke,  W.  E.:  contract  complete  $13,000;  extra  work  $88;  less  $210.50,  deducted  for  work 

not  done,  and  $5,200  paid  in  191 1—12,  V — 49 .  7,677  50 

Clerk  of  works,  F.  Jennings:  services,  1  y.  to  Mar.  31,  $960;  outlay  62c .  960  62 

Brown,  J.,  drilling  200-ft.  well  $350;  Hastings,  T.  A.,  outlay  $9.20 .  359  20 


Total,  carried  to  page  V — 4 .  8,997  32 


Dundas  Public  Building. 

Nagle  Mills:  estimate  9  to  Mar.  31,  1913,  on  $45,200  contract,  $31,611.75;  less  $3,161.75 

drawback  and  $6,340,  paid  in  1911-12,  V — 49 .  22,110  00 

Superintendence  ($685.25) — 

Peeve,  A.  W.:  2  p.  c.  comm,  on  $15,800  (work  done  in  estimates  4  to  6) .  316  00 

Smith,  Jas.  F.:  services,  Dec.  13-Mar.  31,  1913,  90  d.  at  $4;  outlay,  $9.25 .  369  25 

Dickson,  J.  W.:  6  ft.  drain,  560  ft.  long  $350;  sundry  $54.80 .  404  80 

Gwyn,  H.  C. :  drawing  up  agreement  with  town  re  drain,  &c . .  10  00 

Sorting  cases  supplied  from  stock:  one  prel.  1.  s.  case  $30;  4  sections  n.  s.  cases  $160  .  190  00 

Travel  and  outlay:  T.  A.  Hastings,  Toronto .  18  15 

Advertising  $30. 10;  King’s  Printer  $20.84 .  50  94 

Advance,  C.  D.  Sutherland,  R.  49,435 .  30  00 


Total,  carried  to  page  V — 4 .  23,499  14 


Durham  Public  Building. 

Purchase  price  of  site:  Durham  Town  $2,200;  V.  Hahn  $2,400 .  4,600  00 

Travel  of  Ottawa  official,  C.  H.  Hunter .  15  00 


Total,  carried  to  page  V — .  4,615  00 


Egamillc  Public  Building. 

Morris  &  Moore:  on  account  preparation  of  plans .  300  00 

Advertising  $231.66;  King’s  Printer  $49.20 .  280  86 

Legal  services,  R.  A.  Matheson,  Eganville,  Ont .  24  99 


Total,  carried  to  page  V — .  605  85 


Elmira  Public  Building. 

Purchase  price  of  site:  A.  W.  Hoffer . .  2,050  00 

Travel  of  Ottawa  official,  C.  H.  Hunter .  12  00 

Legal  services,  D.  S.  Bowlby,  Berlin .  34  90 


Total,  carried  to  page  V— . , .  2,096  90 


Elora  Public  Building. 

Clark,  W.  A.:  on  account  installation  of  clock .  1,550  00 

Grinyer,  G.  E.  B.  &  Co.:  air  compressor  $30;  sink  $15;  installing  sink  $23.28;  sundry  $35.55.  103  83 

Hatch,  A.  J.:  work  on  clock:  1,000  ft.  v  joint  $50;  500  ft.  flooring  $24;  labour  $156.90; 

sundry  $19.36 . . . . .  250  26 

Mahoney,  W.  A.:  superintendence,  2  p.  c.  on  accounts  totalling  $2,754.46;  travel  $9 .  64  08 

Stevenson  &  Malcolm:  installing  pumping  apparatus .  310  00 

Whelan  &  Bleakney:  supplying  Glen  William  stone  in  place  of  local,  4,300  ft.,  including 

freight  $000;  690  ft.  concrete  sidewalk  $124.20;  grading  grounds  $200 .  924  20 

Small  payments:  care  of  building,  Jan.  6-Feb.  6,  Apr.  1-6,  1912,  $36;  237  ft.  moulding  $8.30; 

survey  of  site  $7;  sundry  $37.63 .  88  93 

Travel  and  outlay,  T.  A.  Hastings,  Toronto .  6  50 


Total,  carried  to  page  V — 4 .  3,297  80 
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Essex  Public  Building.  $  cts. 

Proctor,  G.  A.:  contract  complete  $18,183;  water  tank  in  attic  $215;  sundry  extras  $72.10; 

less  $5,850,  V-49,  1911-12 .  12,620  10 

Inspector:  .1.  Laing,  Apr.  $104;  F.  Brown,  May  1-Jan.  31,  237  d.  at  $4 .  1,052  00 

Berlin  Interior  Hardwood  Co.:  interior  fittings,  as  per  tender .  1,240  00 

Office  Specialty  Mfg.  Co.:  bag  rack  $70;  468  key  boxes  $925.20;  freight  $8. 66 .  1,003  86 

Rubenstein  Bros.:  4  brass  grills  $95;  5  eng.  plates  $16.50;  2  receivers  $31 .50;  sundry  $7.75. .  150  75 

Taylor,  J.  J.:  safe . 146  00 

Small  payments:  cartage  $6.25;  chair  $8;  clock  $20;  electric  fixtures  $16;  desk  and  cup¬ 
board  $40;  2  stools  $9 . . .  99  25 

Supplied  from  stock:  one  prel.  1.  s.  case  $30,  one  section  n.  p.  s.  case  $15.50 .  45  50 

Travel  and  outlay:  T.  A.  Hastings,  Toronto .  38  06 

Advertising,  $18;  King’s  Printer,  $1.53 .  19  53 


Total,  carried  to  page  V — 4 .  16,415  05 


Fergus  Public  Building. 

Whelan  &  Bleakney  ($2,052) — 

Detailed  in  1911-12,  V— 50 .  730  00 

Glen  William  stone  used  in  place  of  local,  4,300  ft.  at  12c.;  heavy  stone,  200  ft.  at  15c.; 

freight  $104 .  650  00 

Grading  grounds,  $200;  650  ft.  concrete  sidewalk  $117 .  317  00 

Extra  sinking  of  well,  60  ft.,  15  d.  steam  drill  and  men  $300;  extra  pipe  and  labour  $55 .  355  00 

Clerk  of  works,  W.  A.  Mahoney:  2  p.  c.  commission  on  accounts,  $63.38;  outlay  $9 .  72  38 

Broadfoot,  Thos.,  janitor  service,  Feb. -Mar.,  1912 .  60  00 

Goldie  &  McCulloch:  safe  $310;  freight  and  packing  $6.35 .  316  35 

Hatch,  A.  J.:  carpenters,  330  h.  at  35c.,  v  joint,  1,000  ft.,  $50;  500  ft.  flooring  $24;  sundry 

$60.76 . 250  26 

Small  payments:  labour  $11.20;  putting  in  motor  and  pump  $40;  moving  safe  $18.80;  39 

window  shades  $45.50;  sundry  $11.35 .  126  85 

Vouchers  outstanding,  W.  A.  Clark:  on  account  clock .  1,550  00 


Total,  carried  to  page  V — 4 .  4,427  84 


Fort  Frances  Public  Building. 

Purchase  price  of  site:  F.  C.  Anderson,  $16,500;  interest  on  $1,500,  181  d.,  Nov.  15-May  15, 1913, 

6p.c.  $44.63;  less  $1,544.63  paid  in  1913-14 .  15,000  00 

Matthews,  H.  E.,  architect:  expenses  re  reports  on  site,  July  23-25,  1912,  Feb.  28-Mar.  3, 1913.  47  70 

Legal  services,  A.  D.  George,  Fort  Frances .  30  00 


Total,  carried  to  page  V — 4 .  15,077  70 


Fort  William:  Custom  House  and  Examining  Warehouse. 

Purchase  price  of  site:  O.  M.  Helgerson .  48,000  00 

Legal  services,  Morris  &  Babe,  Fort  William .  118  20 


Total,  carried  to  page  V — 4 .  48,118  20 


Fort  William  Public  Building. 

City  Cartage  &  Dray  Co.:  carting  safe  from  depot .  10  00 

Rubenstein  Bros.:  one  brass  grill  $20;  3  eng.  plates  $12.25;  express,  &c.,  $2.40 .  34  65 

Taylor,  J.  &  J.:  safe .  207  20 

Travel  and  outlay:  T.  A.  Hastings,  Toronto,  $45.22;  C.  H.  Hunter,  Ottawa,  $58 .  103  22 


Total,  carried  to  page  V — 4 .  355  07 


Gananoque  Post  Office. 

Bleakney,  E.  A.:  estimate  5  to  Mar.  31,  1913,  on  $29,973  contract,  $18,366.72;  less  $1,836.72 

drawback . 16,530  00 

Clerk  of  works,  W.  N.  Rogers:  Aug.  12-Mar.  31,  7\  m . 613  33 

Boyd,  W.  Y.:  purchase  price  of  site,  including  $380  building  material .  7,250  00 

Gananoque  Town,  street  sprinkling  tax,  1912 .  6  18 

Travel  of  Ottawa  official,  J.  B.  Charlsson .  36  15 

Legal  services,  W.  B.  Carroll,  Gananoque .  80  00 

Advertising,  $312.18;  King’s  Printer,  $59.29 .  371  47 


Total,  carried  to  page  V — 4 .  24,887  13 
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Goderich  Public  Building.  $  cts. 

Black,  G.  W.,  painting  porches,  $20;  Wellard,  J.,  painting  ironwork,  $25 . ; .  45  00 

;  ioderich  Planing  Mills:  fittings  in  vault,  S79;  sash  and  casing  for  skylight,  $19;  sundry,  $8.32  106  32 

Goderich  Town:  2  poles,  $10;  153  lbs.  wire,  $30.60;  labour,  $14;  sundry,  $5.34 .  59  94 

Harper,  C.  J.:  2  boilers,  $350;  set  twin  connections,  $150;  14  gate  valves,  $63;  400  ft.  blk. 

pipe,  $52;  300  ft.  asbestos,  $62.50;  labour,  $172.50;  sundry,  $112.07 .  962  07 

Office  Specialty  Mfg.  Co.:  bag  rack,  $100;  528  key  boxes,  $1,058.40;  3  wickets,  $24;  section 

n.  p.  s.  case,  $25;  freight,  $10.33;  less  $700,  paid  in  1911-12,  V — 50 .  517  73 

Schell  Co.:  interior  fittings,  supplied  and  installed .  1,009  09 


Total,  carried  to  page  V — 4 .  2,700  06 


Grimsby  Public  Building. 

Bleakney,  E.  A.:  estimate  one  to  Mar.  31,  1913,  on  $19,973  contract,  $481.73;  less  $41.73 

drawback .  440  00 

Clerk  of  works,  K.  N.  Grant,  Feb.  10-Mar.  31,  42  d.  at  $4 .  108  00 

Grimsby  Town;  proportion  of  taxes,  1912 .  38  48 

Kidd,  W.  W.:  purchase  price  of  site,  required  for  building .  2,500  00 

Advertising,  $273.65;  King’s  Printer,  $51.76 .  325  41 

Legal  services,  J.  S.  Campbell,  St.  Catharines .  77  35 


Total,  carried  to  page  V. — 4 .  3,549  24 


Guelph  Public  Building:  Government  share  of  Cost  of  Sewer  connections  and 

pavement. 

City  of  Guelph:  Douglas  street,  pavement,  66  ft.,  $133.56,  sewer,  66  ft,  $32.50;  Wyndham  St., 

pavement,  118  ft.,  $1,406.24,  sewer,  48  ft.,  $60;  sewer  connection  to  Post  Office,  $94,47.. .  1,776  77 


Hamilton  Armouries:  Balance  due  Architect  for  Supervising  Construction. 

Stewart,  W.  W.:  5  p.c.  commission  on  accounts,  J.  J.  Armstrong,  $293.64;  Burton  &  Baldwin, 

$10,550.70;  Culley  &  Breay,  $3,748.91;  Electric  Supply  Co.,  $2,472;  Wm.  Findlay, 

$4,275;  Hamilton  Gaslight  Co.,  $4,471.95;  Ketchum  &  Co.,  $4,325;  W.  J.  Walsh, 

$13,058;  G.  F.  Webb,  $221,574;  less  previous  payments,  1906-7,  V — 49,  $4,000;  1907-8 

Y— 60,  $4,000;  1908-9,  V— 79,  $3,213.75;  1909-10,  V— 45,  $1,000 .  1,024  71 


Hamilton  Examining  Warehouse:  Improvements. 

Crawford,  N.  B.,  repairing  floor,  $35.80;  Culley  &  Breay,  sundry  wiring  $15.68 .  51  48 

Purrott,  G.‘  painting  front  of  building,  $110;  glazing,  $2 .  112  00 


Total,  carried  to  page  V — 4 .  163  48 


Hamilton  Public  Building:  Improvements. 

Can.  Steam  Boiler  Co.:  3  sets  cyclone  grate  bars .  144  00 

Clark,  A.,  plumber  and  helper,  $63;  supplies,  $19.33 .  82  33 

Dennis  &  Jocelyn:  galv.  iron  awning,  $69.50;  repairing  roof,  $33.41 .  102  91 

Electric  Supply  Co.:  500  ft.  cable,  $29.40;  200  ft.  conduit,  $23.52;  labour,  $26.46;  sundry  $17.19  96  57 

Holcombe  Bros.:decorating  walls  and  ceilings  and  finishing  woodwork  in  long  room,  hall  and 

staircase  of  custom  house,  $972;  varnishing  entrance  doors,  $25 .  997  00 

Otis-Fensom  Elevator  Co.,  installation  of  freight  elevator .  850  00 

Wark  Electric  Co.:  electricians,  168  h.  at  50c.;  48  condulets,  $21.60;  375  ft.  wire,  $7.50;  sundry, 

$46.23... . . .  159  33 

Travel  of  Ottawa  official,  C.  H.  Hunter . . .  31  90 


Total,  carried  to  page  V— 4 .  2,464  04 


Hanover  Public  Building. 

Purchase  price  of  site,  H.  IT.  Miller:  purchase  price,  $1,400;  interest,  May  1-Oct.  18,  at  5  p.c., 

$32.79:  less,  1912  tax,  $7.36 .  1,425  43 

Hanover  Town:  taxes  1912,  $48.24;  frontage  tax,  $79.42 .  127  66 

Legal  services,  R.  C.  Spereman,  Owen  Sound .  60  56 


Total,  carried  to  page  V — 4 .  1,613  65 
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Harris  ton  Public  Building.  $  cts 

oetor,  Geo.  A.:  contract  complete,  $18,943;  changing  lighting  and  combination  gas  and 
electric,  $334;  13  extra  electric  lights,  $110;  extra  tile  floor,  $80;  installing  rain-water  tank 
and  pipe,  $157;  door  and  frame,  in  attic,  $14;  less  for  work  not  done,  urinal  omitted,  $75, 

well,  engine  and  tank,  $322;  and  less,  $13,920  paid  in  1911-12,  V — 50 .  5,321  00 

iperintendence,  Geo.  Gray:  2  p.c.  comm,  on  following  accounts,  $19,131,  $1,338,  $599.31, 

$34.46;  preparing  drawing,  Ac.,  for  sidewalk,  $15;  less  $309.50  paid  in  1911-12,  V — 50 .  127  55 

Arthurs,  H.:  gravel  back  yard,  $44;  levelling  lawn,  $46;  22§  ft.  fence,  $22;  cement  sidewalk 

and  extra  filling,  $206.50 .  318  50 

Blaikloek  Bros.,  customs  brokers:  duty  on  clock,  $135.80;  entry  and  exchange,  $3.68 .  139  48 

Eedy,  J.  L.:  oak  door,  $29;  27  shades,  $54;  sundry,  $34.55 .  117  55 

Office  Specialty  Mfg.  Co.:  494  key  boxes,  $968.50;  bag  rack,  $50;  wicket,  $8;  freight,  $6.51 _  1,033  01 

Rubenstein  Bros.:  4  grills,  $89.50;  5  eng.  plates,  $14.75;  3  receivers,  $39;  sundry,  $6.52 .  149  77 

Schell,  J.  T.  Co.:  post  office  fittings,  $1,213;  alteration  to  fittings,  $125;  changing  wicket,  $15. .  1,353  00 

Smith,  J.  A  Sons:  clock  for  tower,  800  lb.  bell .  678  90 

Taylor,  J.  &  J.,  safe .  135  00 

Small  payments:  covering  for  steps,  $29.60;  cartage,  $10.19;  door  check,  $18.50;  tile  flooring, 

$21.75;  sundry,  $47  16 .  127  20 

Supplied  from  stock:  2  sections  n.  p.  s.  case,  $31;  2  prel.l.s.  cases,  $53 .  84  00 

Travel  and  outlay:  J.  A.  Ferguson,  Ottawa,  $11.72;  T.  A.  Hastings,  $11.36 .  23  08 

Advertising .  11  25 


Total,  carried  to  page  V — 4 .  9,619  29 


Hespeler  Public  Building. 

Travel  of  Ottawa  official,  C.  H.  Hunter .  24  00 


Kemptville  Public  Building. 

Dom.  Concrete  Co.:  estimate  one  to  Mar.  31,  1913,  on  $18,000  contract,  $1,717.50,  less  $177.50 

drawback . .  1,540  00 

Inspector,  I.  M.  Guest,  services,  Feb.-Mar .  200  00 

Advertising,  $238.55;  King’s  Printer,  $91.81 .  330  36 


Total,  carried  to  page  V — .  2,070  36 


Kingston  Custom  House:  Renewals  and  Repairs. 

Ellis,  Arthur:  checking  and  certifying  accounts  for  repairs,  July  1-Dec.  31,  1911,  7£  p.c.  of 
$2,407.15;  supervision  of  heating  and  cleaning,  July-Dee.,  1911,  $110.40;  sundry  checking 
of  accounts  and  reports,  437  h.  at  60c.;  less  $398.57,  paid  in  1911-12,  V — 147 .  154  55 


Kingston  Post  Office:  Additions  and  Alterations. 

McKelvey  &  Birch:  estimate  7  to  Mar.  31,  1913,  on  $49, 100  contract,  $45,832.46;  less  $4,582.46 

drawback,  and  $12,130  paid  in  1911-12,  V — 51 .  29,120  00 

Superintendence,  Wm.  Newlands  &  Son:  2£  p.c.  commission  on  estimate  seven,  $1,145.81; 

2\  p.c.  on  contract  price  for  plans,  Ac.,  $1,227.50;  less  $1,564.46  paid  in  1911-12,  V — 51 .  808  85 

King,  John:  labour,  180  hrs.  at  50c.;  material,  $48.44 .  138  44 

Lemmon  A  Sons,  plumbing  repairs,  $67.32;  Payne,  G.  A.,  repaiis,  $54.80 .  122  12 

Office  Specialty  Mfg.  Co.:  desk,  $40;  table,  $23;  til  ter,  $16.25;  freight,  $2.59 .  81  84 

Scott  A  Ryan,  sundry  repairs  to  lights,  Ac . ;.. . ; .  180  94 

Small  payments:  baskets,  $10;  electrical  supplies,  $18.87;  plumbing,  $21.47 .  50  34 

Travel  and  outlay,  J.  B.  Charleson,  Ottawa .  24  45 


Total,  carried  to  page  V — 4 .  30,526  98 


Kingston  Royal  Military  College:  Additional  Dormitories. 

Sullivan,  M.:  estimate  3  to  Mar.  24,  1913,  on  $98,444  contract,  $39,495;  less  $3,945  drawback...  35,550  00 

Supervision,  Power  A  Son,  2  per  cent  comm,  on  $35,515 .  710  30 

Travel  of  Ottawa  official,  T.  W.  Fuller .  51  00 

Advertising .  78  08 


Total,  carried  to  page  V — 4 .  36,389  38 


Kingsville  Public  Building. 

Travel  and  outlay,  C.  H.  Hunter,  Ottawa .  5  00 

Legal  services,  VV.  A.  Smith,  Kingsville .  24  19 


Total,  carried  to  page  V — 4 .  29  19 


V— 64 


aid: tor  ‘  e\eral  $  report. 


-  GEORGE  \  ..  A  '  914 


La  k  afield  Public  Buiidinc.  $  etc?. 

Patkasr  price  of  site.  Mr?-  L  L_  Fitzgerald-  X'1 

iriieL  C-  H.  ftun  .  9  to 

L«ai  ierrk-es.  O.  A.  T  .sr^~ .  :-y .  Like6rid .  ^  ST 

Total,  canted  to  page  T — ! .  . 


Lind>ay  DriU  HaLL 


A  I  .-r-  .r-c 


s: 


Lindsaj  Public  BuQdinr. 

H  _  .  V  *  — :  X:  7  577:  : i  7:.  -  >  .  . :  :  7 :  A  •:  ~7.;-z  :7rs. 


sodiy  appfits,  S0Jt .  .  1.019  36 

lafaj  L^t  Heat  4  Pover  Co.,  soeketi.  ic . 

7~-‘  -.  -  A  71  '7:,r~  7:r:r::  .  4  02 


Total,  canclui  to  pap-  ’  — I  .  1.045  90 


Li>iowel  Public  BuDdLnr. 


Vkkz  Jc  cocoset  compit  ~  S.7X  5_~iry 

:a:  r*  .  -*  ; 1 1-'. 1  "  —  7  .  12  77>  .0 

Gkfk  of  soris.  M.  McGilirvTay:  ssrices,  0  m.  to  Not.  30,  1912 .  72 

A-  7?  '  7  i*  — ^  i  i:  I2A  .  '■  S7 

Itifa  Iatrr*nT  ffaiiinrrfl  r<>  •  Hr*ir  fiiiMt  i  empiric . 

Herauscoa  A  Co.:  56  binds  $65;  saadry  $11  33 .  . 

M  TkatM  T  TT  ~  prfaT prirr  nf  aitdifin—1  hid  1 1 t|Mi r if  .  ... 

Oftce  Specialty  W%  Co.:  p.  o.  bases.  335,  $656.59;  bag  nek  $90;  freight  oa  nek  55  05  . .  711  55 

?._;er~-.T-A  7 r  s  S  r  —  — —  ~  7  •  ;  :  _*->  77  '  -  :  .vrr?  7  7  7  s_r.  iry  $7  .  '7 

- : pc_;  ~  7.  $1_  -V  :  i-  i  >7  :ry  $7  7-5  .  . 

gortiag  eases  eappfied  front  stock:  oae  .  .  6100 

Tstt.  tii  ccTjv  7_  A  H^s-irz:?  Tomato,  $31  Si  C.  H.  Hiruer.  OrraTTA  527  A:  .  59  23 

LetX  semi-es.  J.  £_  Trriut.  Ii?:octL .  29  S3 

AcTatfibg,  $2S  14:  Pnr*er.  51  53  .  29  67 


T:ra7  :arr.-ri  *o 


IS  557  S3 


London  F :-*•  t  Office  and  (ustcra  House:  Government  shire  of  Cost  of 

Pavement.  Ac. 


Cry  t  L  c"  ~r:i~  -  r  -*  of  pavemtr*  c~  Ri Trmoad  Street  opposite  p*:**. 

afire  aad  casuaa  ka9F,  1:7  .  ...  431  74 


London  Post  Office:  Improvement. 

-  Wire  i  Ir: i  : r •_ r  1  ^  ^  5-57  canopy  for  resz  «  cri:e  $-X  sztjTJ.  hood 

foe  letter  ixies  oa  K_  hmoz i  street  $2.5 .  .  .  125  CO 

IfrHet  Rich:  coaa  rr  .:  r_  r-  ^  ir^-:  k*.  :.::r  > 

7  _  £.  I  rrr  -  72  15 

SMn  A  p“k*"'  desk  $'  -  : .  oak  paflilin  $37 :  21  cupboard  doors  $33;  table  $24 . 50: 

.  7  s  -7-r  .  -7-  :  7-  7*  _s.  A1  17  *7  7  .  359  88 

Travel  at  -  oetAy  -  A.  Hastings  iorosto  7  50  C.  H.  H:z7.er,  Ottttt  $27  30j .  37  40 


T  carrc.ee  to  peze  •  — * .  >  . . .  —  .  .  .  677  73 


Markham  Public  Euildinr. 


Travel,  C.  H.  H^:er.  Ortaaa .  16  CO 


Midland  Public  BuQdinr. 

Bleakaey.  7  A  eatiaaate  1  to  Mar.  31, 1913  oa  $47,700  coatzaet  $1,097;  lexi  $107  drawback..  M 

Clerk  of  work*.  Ja«-  Trear:  services.  10  cL  to  Feb.  2S .  40  00 

O.^iA  Service:  porrrr  b: — s  *e  leader . . . . .  1  Oil 

A.  -  .  I  '  >;  >7- _  7.-.--  r  Va  :>  .  713  45 

Legal  aurpee,  W.  Fiairyana.  M>i_^  1  . ^ .  .  70  56 

_ s.*e  A ..  l  A  :  .  Mr?  A  ;  .  v  .  7  7-'  A 


i  /a  ‘a-rr-^ei  to  ^ize  V- 


9.123  14 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 65 

SESSIONAL  PAPER  No.  1 


Milton  Public  Building.  $  cts. 

Purchase  price  of  site:  Fred.  J.  Martin .  1,750  00 

Travel:  T.  A.  Hastings,  Toronto,  $7.55;  C.  H.  Hunter,  Ottawa,  $28 .  35  55 

Legal  services:  J.  W.  Elliott,  Milton .  23  52 


Total,  carried  to  page  V — 5 . .  1,809  07 


Milverton  Public  Building. 

Makins,  J.  C.:  commission  for  collection  of  rents .  7  00 

Legal  services',  Makins  &  Gregory,  Milverton .  37  00 


Total,  carried  to  page  V — 5 .  •  44  00 


Avery,  John:  contract  complete  $21,195;  increasing  height  of  tower  $830;  moving  partition 
in  collector’s  room,  altering  heating  and  putting  in  new  door  $140;  concrete  footings  under 
main  wall  $166  60;  extending  main  drain  $95.50;  sundry  $95;  less  $13,630,  paid  in  1911-12, 

V— 52,  and  $1,022.16,  paid  in  1913-14 .  7,870  00 

Clerk  of  works,  Wm.  Ryan:  services,  12  m.  to  Mar.  10,  1913 .  960  00 

Blaikloek  Bros.,  brokers:  customs  duty  on  clock  $145.60;  entry  $3;  exchange  80c .  149  40 

Office  Specialty  Co.:  ‘C’  bag  rack  $90;  237  p.  o.  boxes  $459.75;  wicket  $8;  freight,  $4.23..  561  98 

Rubenstein  Bros.:  4  brass  grills  $84;  5  eng.  plates  $14.75;  2  receivers  $32.50;  sundry  $7.43.  138  68 

Smith,  John  &  Sons:  turret  clock,  four  5-ft.  dials,  800  lb.  bell .  727  57 

Travel  and  outlay,  T.  A.  Hastings,  Toronto .  19  62 

Advertising  $27.60;  King’s  Printer  $14.39 .  41  99 


Total,  carried  to  page  V — 5 .  10,469  24 


Mount  Forest  Public  Building. 

Proctor,  G.  A.:  contract  complete  $17,666;  extra  work,  sidewalk  $182.49,  soft  water  tank 
$144.10,  changing  mains  $55.15;  blinds  $27.61;  sundry  $89.62;  less  $15,060,  paid  in 

1911-12,  V— 52 . . . .  3,104  97 

Clerk  of  works,  J.  A.  Hunter:  services,  April  1-Nov.  16,  198  d.  at  $3;  work  after  Nov.  16, 

42  ft.  fence  $42,  sundry  $22.50 .  658  50 

Office  Specialty  Mfg.  Co.:  302  key  boxes  $581.90;  wicket  $8;  bag  rack  $90;  freight  $4.95..  684  85 

Rubenstein  Bros.:  4  brass  grills  $84;  3  receivers  $36.50;  5  plates  $16;  sundry  $6.45 .  142  95 

Schell,  J.  T.  Co.:  interior  fittings,  as  per  tender .  985  00 

Taylor,  J.  &  J.:  safe,  as  per  order .  288  00 

Small  pavments:  coal  $18.82;  door  check  $18.50;  electrical  supplies  $15.51;  moving  safe  $6; 

steps  $13  76 . : .  72  59 

Sorting  cases  supplied  from  stock:  one  1,257 .  30  00 

Travel  and  outlay:  J.  A.  Ferguson,  Ottawa,  $11.71,  T.  A.  Hastings,  Toronto,  $20.65 .  32  36 

Advertising  $21 .20;  King’s  Printer  $11.46 .  32  66 


Total,  carried  to  page’V — 5 .  6,031  88 


Newmarket  Public  Building. 

Purchase  price  of  site:  F.  W.  D.  Jones  $2,673;  Wong  Get  $2,100 .  4,773  00 

Travel,  C.  H.  Hunter,  Ottawa .  12  00 

Legal  services,  H.  E.  Choppin,  Newmarket .  37  65 


Total,  carried  to  page  V — 5 .  4,822  65 


Niagara  Falls  Armoury. 

Robertson,  A.  B.  ($6,894.60) — 

Contract  for  construction  of  building  complete .  44,000  00 

Alterations  to  radiators  to  suit  fittings .  495  00 

Sundry  extra  work . .  651  60 

Estimate  3  to  Dec.  31,  1912,  on  contract  for  fittings .  4,700  00 

On  account  laying  out  of  grounds .  508  00 


Total .  50,354  60 

Paid  in  1910-11,  V— 52 .  10,220  00 

Paid  in  1911-12,  V— 52 .  32,770  00 

Drawback  on  fittings .  470  00  43,460  00 


Paid  to  A.  B.  Robertson  in  1912-13 .  6,894  60 

Clerk  of  works,  Geo.  Seales:  services,  Apr. -Mar.  313  d . ? .  1,565  00 


Carried  forward .  8,459  60 

1— 5v 


I 


V— 66 


AUDITOR  G  EX  URAL'S  REPORT,  1912-1913 

4  GEORGE  V.,  A.  1914 


Niagara  Falls  Armoury — Concluded.  $  cts. 

Brought  forward .  8,459  60 


Can.  Ornamental  Iron  Co.:  2  lanterns  and  brackets . 

Ketchum  &  Co.:  pr.  continuous  bowling  alleys,  installed  $1,050;  5  Easdale  targets  $100; 

freight  $1.84 . . 

Niagara  Falls  Municipal  Electric  Plant:  light,  Jan.  1913 . 

Vandersluys,  C.  H.:  overseeing  painting,  &c . 

Travel:  Robt.  Dawson  $17.70;  T.  W.  Fuller  $15 . 

Advertising  $176.88;  King’s  Printer  $38.39 . 


90  00 

1,151  84 
21  12 
50  00 
32  70 
215  27 


Total .  . . .  10,020  53 

Less  charged  to  Niagara  Falls  Public  Building . (Page  V — 66)  21  12 


Total,  carried  to  page  V — 5 


9,999  41 


Niagara  Falls  Public  Building:  Improvement. 

Can.  Revolving  Door  Co:  oak  rev.  door  $650;  outlay,  installing  door  $72.19 . 

Cole  &  McMurray:  sewer  on  Park  St.  $52;  painting  on  warehouse,  main  stairs,  &c.,  $160; 
4  c.  i.  sq.  conductor  pipes,  reducers  &c.,  $68;  135  ft.  excavation  for  sewer  $40.50;  boiler 

section  $45;  sundry  labour  $211.75;  sundry  supplies,  $204.12 . . . 

Hall  &  Dollcry:  3  brackets  on  carrier  cases  $25.10;  extending  cellar  switch  to  head  of  stairs 

$41.85;  light  in  attic  and  switch  $17.93;  sundry  $26.86 . > 

Niagara  Falls,  Planing  Mills  Co.:  brick  and  concrete  work  as  per  tender . 

Rubenstein  Bros.:  2  eng.  plates  $11.50;  express  75c . 

Schell  Co.:  detailed  in  1911-12,  V — 52 . 

Schell  Co.:  lumber,  252  ft.  $9.57;  labour,  $19.80;  sundry  90c . 

South  Bros.:  linoleum,  74?  yds.  at  $1.25;  2  chairs  $27;  desk  $48;  sundry  $9.15 . 

Styles,  S.:  cartage . 

Travel  and  outlay,  T.  A.  Plastings,  Toronto . 

Detailed  with  Niagara  Falls  Armoury . (Page  V — 66) 


Total,  carried  to  page  V — 5 


Orillia  Drill  Ha!!. 


Advertising 


Oshawa  Drill  Hall. 


722  19 


781  37 

111  74 
623  00 
12  25 
1,129  00 
30  27 
177  28 
2  75 
19  20 
21  12 


3,630  17 


83  70 


Advertising 


292  19 


Oshawa  Public  Building:  Addition. 

Blaiklock  Bros.,  brokers:  duty  on  J.  Smith  &  Sons’  invoice  $149.40;  entry  $3;  exchange  78c.; 

freight  $11.02 . 

Brown  &  Ward:  carting  clock . 

Smith,  John  &  Sons:  turret  clock,  4  dials,  800  lb.  bell . . . 

Travel  and  outlay:  J.  A.  Ferguson,  Ottawa  $11.72;  T.  A.  Hastings,  Toronto  $2.58 . 

Advertising  $130.74;  King’s  Printer  $35.87 . 

Total,  carried  to  page  V — 5 . 


164  20 
2  00 
747  03 
14  30 
166  61 


1,094  14 


Oshawa  Public  Building:  Government  Share  of  Cost  of  New  Pavements  and 

Sidewaiks,  &c. 

Oshawa  Town:  proportion  of  cost  of  block  pavement  on  King  St.  $476.72;  proportion  of  cost 


of  concrete  walk  on  Wellington  St.  $18.18 .  494  90 


Ottawa:  Departmental  Fittings. 

Agriculture  Dept.,  Langevin  Block:  ($225.40) — 

Office  Specialty  Co.:  No.  406  steel  cabinet,  4  at  $30;  freight  $5.40 .  125  40 

Taylor,  J.  &  J.:  one  set  of  vault  doors .  100  00 

Agriculture  Dept.,  Canadian  Building: 

Eclipse  Mfg.  Co.,  repairs  &c.,  $24.61;  Office  Specialty  Co.,  cabinet  $7.50 .  32  11 

Agriculture  Dept.,  66  Queen  St.:  Live  Stock  Records:  ($1,042) — 

Office  Specialty  Co.:  steel,  28  vert,  letter,  24  storage,  8  bases  and  tops,  8  sections,  $1,005; 

truck  $25;  moving  cases  $12 .  1,0-12  00 

Archives:  ($976) — 

Eclipse  Mfg.  Co.:  steel  map  case  $960;  60  label-holders  $16 .  976  00 


Carried  forward .  2,275  51 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE  V— 67 

SESSIONAL  PAPER  No.  1 


Ottawa:  Departmental  Fittings— Continued.  $  cts. 

Brought  forward . . .  2,271  51 

Auditor  General’s  office:  ($13) — 

Office  Specialty  Co:  No.  83  roller  book  shelf  section .  13  00 

Civil  Service  Commission:  ($70.25) — 

Office  Specialty  Co.:  special  steel  cabinet .  70  25 

Clerk  of  Crown  in  Chancery:  ($48) — 

Eclipse  Mfg.  Co.:  new  panel  and  moving  cupboard  and  cornice .  48  00 

Conservation  Commission:  ($210) — 

Office  Specialty  Co.:  No.  408  steel  cabinets,  3  at  $38;  No.  2035  steel  8x5  card  sections,  6 

at  $16 .  210  00 

Customs  Dept.:  ($1,558) — 

Eclipse  Mfg.  Co.:  metallic  case  for  room  facing  elevator .  1,247  00 

Office  Specialty  Co.:  No.  2100  sections,  2  at  $30.50 .  61  00 

Rosenthal,  A.  &  Sons:  one  safe .  250  00 

Dominion  Police:  ($40) — 

Office  Specialty  Co.:  special  steel  case .  40  00 

Geological  Survey:  ($32.50) — 

Eclipse  Mfg.  Co.:  moving  steel  cabinet  from  Govt,  shops  and  setting  up  in  Marine  &  Geol. 

Survey .  32  50 

Governor  General’s  Secretary’s  Office:  ($849) — 

Eclipse  Mfg.  Co.:  metallic  cases  installed  in  office .  849  00 

Insurance  branch  of  Finance  Dept.:  ($70.50) — 

Office  Specialty  Co.:  No.  406  steel  cabinet  $43;  moving  steel  cases  $27.50 .  70  50 

Interior  Dept.,  Langevin  Block:  ($311.98) — 

Eclipse  Mfg.  Co.:  moving  steel  cases .  9  38 

Office  Specialty  Co.:  No.  406  steel  cabinets,  7  at  $43;  guides  $1.60 .  302  60 

Interior  Dept.,  Birks  Building:  Dominion  Parks:  ($415.50) — 

Eclipse  Mfg.  Co.:  case  for  Commissioner,  $252;  case  for  director,  $163.50 .  415  50 

Interior  Dept.,  Blackburn  Building:  Water-Power  Branch — 

Office  Specialty  Co.:  two  special  steel  cases .  476  00 

Interior  Dept.,  Canadian  Building:  ($1,969.70) — 

Eclipse  Manufacturing  Co.:  ($1,589.50) — ■ 

Forestry  Branch:  2  steel  cases,  $384,  $200 .  584  00 

Immigration  Branch:  2  steel  cabinets  $575;  repairs  $15 .  590  00 

Survey  Records  Branch:  48  drawer  cabinet,  with  lock .  384  00 

Repairs:  in  Loyer’s  Office  $25,  sundry  $6.50 .  31  50 

Office  Specialty  Co.:  No.  406  cabinet,  12  at  $30;  freight  $16.20,  repairs  $4 .  380  20 

Interior  Dept.,  Registration  Branch:  ($100) — 

Eclipse  Mfg.  Co.:  steel  cabinet,  plan  S-397,  $4,550;  less  $4,450  paid  in  1911-12  (Page  V — 53)  100  00 

Interior  Dept.,  Surveyor  General:  ($2,762) — 

Eclipse  Mfg.  Co.:  metallic  fittings  $2,750;  repairs  $12 .  2,762  00 

Interior  Dept.,  Trafalgar  Building:  ($25) — 

Eclipse  Mfg.  Co.:  steel  roller  shelves,  10  at  $2.50 .  25  00 

Justice  Dept.,  ($65) — 

Eclipse  Mfg.  Co.:  metallic  back  $25,  repairs  $40 .  65  00 

Labour  Dept.:  ($31. SSI- 

Office  Specialty  Co.:  No.  2406  steel  cabinet  $30;  freight  $1.35 .  31  35 

Marine  and  Fisheries  Dept.:  ($1,814.35) — 

Eclipse  Mfg.  Co.:  ($1,757) — 

Metal  case  for  drafting-room,  Chief  Engineer’s  Branch .  1,450  00 

Metal  cabinet  for  Records  Branch .  168  00 

Card-index  cabinet  for  Accountant’s  office,  30  drawer .  139  00 

Office  Specialty  Co.:  No.  406  cabinet  $30,  freight,  $1.35;  No.  83  roller  book-shelf  sections, 

2  at  $13.  .  57  35 

Militia  and  Defence  Dept.:  ($951.65) — 

Office  Specialty  Co.:  two  special  card  cabinets  $410;  double-faced  case  of  library  shelving 
$170;  sections,  1  No.  406  at  $34,  1  No.  2406  at  $34,  4  No.  2100  at  $30.50,  2  No.  2035  at 

$19.75,  2  No.  2661  at  $32;  moving  library  shelving  $48;  sundry  $30.15 .  951  65 

Mines  Department,  Sussex  St.:  ($77.62) — 

Office  Specialty  Co:  No.  406  cabinet,  2  at  $30;  changes  $15;  freight  $2.62 .  77  62 

Naval  Service:  ($241.45) — 

Eclipse  Mfg.  Co.:  metal  box .  35  00 

Office  Specialty  Co.:  No.  406  steel  cabinets,  2  at  $38;  cabinets,  1  at  $34,  2  at  $30,  sundry 

$32.40;  freight  $4.05 .  206  45 

North  West  Mounted  Police:  ($41.40) — 

Office  Specialty  Co.:  moving  steel  cases  to  Union  Building .  41  40 

Post  Office  Dept.,  Langevin  Block,  ($3,780.55) — 

Eclipse  Manufacturing  Co.:  ($3,458.75) — 

Steel  cabinets,  as  per  tender,  $3,750;  less  $300  deducted .  3,450  00 

Taking-down  and  setting-up  steel  case  in  Accountant’s  Branch .  8  75 

Office  Specialty  Co.:  3  No.  2100  sections,  base,  top,  guides,  folders,  $141.80;  repairs  and 

alterations  $180 .  321  80 


Carried  forward .  18,230  31 

1—  5Jv 
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AL  D1T0R  (JEXERAL'S  REPORT,  1012-1013 


4  GEORGE  V.,  A.  1914 


Ottawa:  Departmental  Fittings — Concluded.  $  cts. 

Brought  forward .  18,230  31 

Post  Office  Dept.,  Blackburn  Building:  ($2,307.97) — 

Eclipse  Mfg.  Co.:  metallic  fittings  for  Staff  Branch  $1,206,  for  Enquiry  Branch  $539; 

repairs  $5 . . .  1,750  00 

Office  Specialty  Co.:  No.  406  steel  cabinets,  3  at  $30,  10  at  $32,  2  at  $34;  special  steel 

sorting-cases,  3  at  $50;  sundry  $19.97 .  647  97 

Post  office  Dept.,  Itideau  Club:  Rural  Mail  Delivery  :  ($841.65) — 

Office  Specialty  Co.:  sections,  16  No.  2100  at  $25,  4  No.  2028  at  $20,  4  No.  2035  at  $16,  4  No. 

2067  at  $24;  bases,  1  at  $4,  4  at  $5;  tops,  5  at  $4.50;  sliding  shelves,  4  No.  2078  at  $15; 

6M.  No.  2385  cards  $58.45;  sundry  $36.70 . .  841  65 

Printing  Bureau:  ($441.38) — 

Eclipse  Mfg.  Co.:  cutting  down  and  setting  up  shelving,  44  sections  at  $9;  sundry  altera¬ 
tions  $45.38  . .  441  38 

Privy  Council:  ($170) — 

Eclipse  Mfg.  Co.:  taking  apart  and  removing  steel  cabinets .  15  00 

Taylor,  J.  &J.:  one  safe . *. .  155  00 

Public  Works  Dept.,  West  Block:  ($41.63) — 

Eclipse  Mfg.  Co.:  moving  steel  cabinets  in  Accountant’s  office,  55j  h.  at  75c .  41  63 

Public  Works  Dept.,  Birks  Building:  Dredging  Branch:  ($174.35) — 

Eclipse  Mfg.  Co.:  4-drawer  cap  sections,  2  at  $27 .  54  00 

Office  Specialty  Co.:  No.  406  steel  cabinet,  2  at  $30;  folders,  180  at  20c.;  sundry  $24.35...  120  35 

Public  Works,  Robinson  Building:  ($302.42) — 

Office  Specialty  Co.:  No.  406  steel  cabinet,  9  at  $30;  guides  and  folders  $21;  freight  $11.42  302  42 

Railways  and  Canals:  ($291.52) — 

Eclipse  Mfg.  Co.:  alterations . . .  25  00 

Office  Specialty  Co.:  No.  406  steel  cabinets,  4  with  locks  at  $34,  4  without  locks  at  $30; 

freight  $10^52.  . .  266  52 

Railway  Commission:  ($2,119) — 

Eclipse  Mfg.  Co.:  metallic  fittings,  for  Record  Room  $495,  for  Traffic  Room  $390 .  885  00 

Office  Specialty  Co.:  steel  fittings  as  by  plan  $898;  steel  cabinets,  3  at  $35,  4  at  $38, 1  at  $55; 

folders  and  guides  $24 .  1,234  00 

Trade  and  Commerce  Dept.:  ($14.50) — 

Eclipse  Mfg.  Co.:  repairs  to  steel  cases .  14  50 


Total,  carried  to  page  V — 5 . . .  25,024  73 


Ottawa  Buildings:  Lavatories. 

City  Post  Office  ($45.30). 

Jones  &  Stevens:  tile  in  women’s  lavatory,  24  ft.  at  80c.;  labour,  33  h.  at  60c . . .  39  00 

Setting  tile .  6  30 


House  of  Commons  ($2,028. 16). 

Dowsley,  A.  H.,  doors,  varnished,  5  at  $7.50 .  37  50 

Jones  A  Stevens:  furnishing  and  setting  tile  in  floor  and  walls,  marble  for  3  closet  stalls  and 
3  urinals,  marble  architrave  and  window  sill,  and  all  nickle-plated  hardware,  except 
toilet  paper  holders  and  doors,  $700;  wall  tile,  296}  ft.  at  80c.;  urinal,  $16.35;  sundry  sup¬ 
plies,  $58.55;  labour,  127A  hr.  at  60c . 1,088  40 

Keystone  Supply  Co.:  marble  and  tile  work  in  ladies’  lavatory . 610  00 

Robertson,  Jos.,  Co.,  Montreal:  lavatories,  4  at  $22.50,  3  at  $21;  sundry,  $55.76 .  208  76 

Sundry  payments:  15  brl.  cement,  $27.75;  3  doors  and  frame,  $31 .50;  door,  $20;  1  pr.  hinges,  $4.25  83  50 

Lcinyevin  Block  ($4,419 .96). 

Allan,  W.  E.,  supplies,  $138.01;  Band,  J.  P.,  supplies,  $80.72 .  218  73 

B.  O.  T.  Manufacturing  Co.,  Toronto:  8  gal.  high  tanks  in  golden  oak,  wood  fibre  seats  and 

covers,  B.  O.  T.  bowls,  3  at  $22.75,  3  at  $21.75 .  133  50 

Dowsley,  A.  H.,  6  doors,  varnished,  at  $7.50 .  45  00 

Jones  A  Stevens:  tile  and  marble  work,  $878;  double  acting  hinges,  12  pr.  at  $8.50;  marble 
architrave,  53  1.  ft.  at  75c.;  marble  sill,  13  1.  ft.  at  90c.;  labour,  21  hr.  at  75c.;  less,  6  door 

stops,  $9,  and  less  6  pr.  single  acting  hinges,  $25.50 .  1,012  70 

Keystone  Supply  Co.:  marble  and  tile  work  in  lavatories  on  top  floor,  $956.70;  cleaning  floors, 

$0.60... . . . . . . . .  963  30 

Keystone  Supply  Co.:  marble  and  tile  wrork  in  lavatories  on  second  floor  from  top,  $878;  extra 
marble  architrave,  53  1.  ft.  at  75c.;  marble  sill,  13  1.  ft.  at  90c.;  double  action  hinges, 

12  pr.  at  $8.50;  sand  and  cement,  S0c.;  labour,  25  hr.  at  75c.;  total,  $1,051;  less,  6  pr.  single 

action  hinges,  $25.50,  and  less  6  stops,  $9 .  1,016  50 


Carried  forward .  5,463  19 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 69 


SESSIONAL  PAPER  No.  1 


Ottawa  Buildings:  Lavatories— Concluded.  $  cts. 

Brought  forward .  5,463  19 

Mott  Company,  Montreal,  battery  of  two  No.  6  Sanito  urinals .  77  00 

McKinley  &  Northwood:  closets  with  high  oak  tank,  10  gal.  cap.,  complete  except  supply 
pipe,  G  at  $27.25;  c.  i.  enam.  sinks,  with  roll  rim  top,  2  at  $17,  1  at  $14.50;  urinals,  10  at 

$5;  6  pcs.  of  lj-in.  tube,  $21;  sundry,  $33.95 .  316  95 

McLennan,  J.  R.:  12  Cowan  seats  with  Sampson  hinges,  $60;  sundry,  $82.79 .  142  79 

Robertson,  Thos.,  Co.,  Montreal:  closet  bowls,  18  at  $6.50;  flush  pipes,  18  at  $1,87;  ball 

cocks,  2  doz.  at  $10.90;  No.  3  golden  oak  copper-lined  tanks,  6  at  $4.20;  sundry,  $29.33 _  226  99 

Savage  &  Mac  Donnell  Co.;  doors,  18  pr.  at  $5;  cartage,  50c .  90  50 

Sundry  payments:  brass  castings,  $64;  15  brl.  cement,  $27.75;  freight,  $5.66;  sundry,  $78.59. .  176  00 

Sundry  ($1,420.41). 

Vouchers  outstanding:  H.  Foisy,  $8.82;  J.  R.  McLennan,  $9.62 .  18  44 

Freight,  70c.;  labour,  $24.50 .  25  20 

Wages,  detailed  under  ‘Ottawa  Buildings,  Repairs’ . (Page  V — 105)  1,376  77 


Total . r .  7,913  83 

Less — Discounts . (Page  V — 120)  12  46 


Total,  carried  to  page  V — 5 .  7,901  37 


Ottawa:  Parliament  Grounds:  Additional  Water  Service. 

Robertson,  Thos.,  &  Co.,  Montreal:  galv.  pipe,  1 ,329^  ft.  of  2-in.  for  $200.76,  1,342§  ft.  of  1^-in. 

for  $125.37,  102£  ft.  of  1-in.  for  $5.80;  elbows,  tees  and  nipples,  $6.27 .  338  20 

Sundry  payments:  hair  felt  and  mineral  wool,  $9.78;  freight,  $2.72 .  12  50 

Wages,  detailed  under  ‘Ottawa  Buildings:  Repairs’ . ; . (Page  V — 105)  681  97 

Labourers,  170£  d.  at  $1.90 .  323  95 


Total,  carried  to  page  V — 5 . . .  1,356  62 


Ottawa:  Driveway  Pavement. 

Engineer,  C.  Hetherington,  29  d.  at  $2.25 .  65  25 

Foremen,  16  d.  at  $3.50,  80- 1  d.  at  $3 .  296  32 

Carpenters,  13  d.  at  $3,  13  at  $2.50;  raker,  12-55  d.  at  $3 .  109  17 

Concrete-finisher,  W.  Kirkland,  16  d.  at  $4;  mastic-finisher,  L.  Collette,  29-4  d.  at  $4 .  181  75 

Mastic  layers  at  $2.25:  A.  Belland,  45-22  d.,  P.  Laberto,  30-44  d .  170  25 

Roller-man,  J.  Rodgers,  7  d.  at  $2.50,  11-44  at  $3.50 .  57  56 

Teams,  64-52  d.  at  $4.86;  cart,  14  d.  at  $2.75 .  352  51 

Labourers,  85- 11  d.  at  $2,  1,043-35  d.  at  $1.90 . . .  2,152  59 

Besson  &  Carriere,  Hull:  rent  of  steam  drill,  July  16-Aug.  16,  1912,  32  d.  at  $3 .  96  00 

Brooks,  H.  W.,  river  washed  sand,  70  yd.  at  $1.05 .  73  50 

Campbell  Bros.  Steel  &  Iron  Works:  repairing  mastic  kettles,  labour,  78  hr.  at  60c.,  material, 

$11.82;  repairing  ash  box,  labour,  64  hr.  at  60c.,  874  lb.  plate  and  angle  iron,  $30.59 .  127  61 

Fleming-Dupuis  Supply  Co. — 

Coal,  252-016  tons  at  $1.85;  steam  concrete-mixer,  31  d.  at  $10 .  776  23 

Fleming,  Thos.:  cement,  280,000  lb.  at  48.8c.  per  100  lb.;  residuum  paving  oil,  640  gal.  at 
13jc.;  pea  stone,  24.3  tonsat$2.50;  detailed  under  Eastern  Block:  New  Addition,  (V— 29),. 

$250.95 .  1,764  50 

Frazer,  W.  F.:  1,800  1.  ft.  dressed  spruce,  1  x  5,  1  x  6,  etc .  41  85 

McMahon,  E.  ($807)— 

Portland  cement,  300  brl.  at  $1.59 .  477  00 

Steam  road  roller,  22  d.  at  $7.50 .  165  00 

Steam  concrete-mixer,  15  d.  at  $10 .  150  00 

Heating  pipes,  15  d.  at  $1 .  15  00 

Sicily  Asphaituxu  Co.:  rock  asphalt  mastic,  25  tons  at  $25.75;  Mexican  asphalt,  4j  tons  at 

$40 .  823  75 

Stethem,  W.,  sand,  200  yd.  at  $1.05 . 210  00 

Sundry  payments:  7  sections  iron  grating,  $40.60;  hardware,  $39.39;  coal,  $30.76;  lumber, 

$18.25 .  129  00 

Detailed  in  1911-12,  (V— 55) .  4,670  88 

Detailed  with  Ottawa  Buildings  Repairs  :  Pay-lists . (Page  V — 105)  269  98 


13, 175  70 

Less — Discounts,  (V — 120) .  1  18 


Total,  carried  to  page  V — 5 .  13,174  52 
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Ottawa:  Parliament  Buildings:  Improvements.  $  cts. 

Campbell  Bros.  Steel  &  Iron  Works:  6  c.  i.  shad  plates,  6  c.  i.  baffle  plates,  6  props  and  8  bearing 

bars,  4,479  lb.  at  3c .  134  37 

Canada  Foundry  Co.,  Toronto,  duplex  steam  pump,  size  5J  in.  x  3§  in.  x  G  in.  stroke,  brass- 

fitted  throughout .  88  00 

Chabot,  A.,  20  ft.  of  cupboard  at  §12;  less  $10  for  ladder . _ . .  230  00 

Cole  Co.:  removable  awnings,  and  canopy  for  Speaker’s  entrance,  §699;  repairs  to  awnings 
and  eanopv,  $35.85;  cloth  cover  over  Speaker’s  entrance  and  awning  over  Senate  door, 

Nov.  20-21,  1912,  $12.75. . . . . .  747  GO 

Dowsley,  A.  H.:  sundry  Gothic  pieces  and  mouldings  for  House  of  Commons,  $339.80;  birch 

cupboard,  $70 . ' .  409  80 

Ellacott,  J.  A.  L.:  repairs  in  H.  of  C.  restaurant  lavatory,  $170.45;  elec,  supplies,  $14 . .  184  45 

Floor  Finishers:  Simplex  treating  floors  in  Library  (tender),  $397.52;  scraping  and  varnishing 

wood  work  (base)  of  Library,  $35.10 .  432  62 

Frazer,  W.  F.:  1-in.  pine,  2,000  ft.  at  $22,  2,000  ft.  for  $50;  500  ft.  1-in.  basswood,  $22.50 . :  116  50 

Garrioch,  Godard  &  Co.:  12-in.  exhaust  fan,  $34;  holophane  shades,  24  at  $1;  reflectors,  4  at 

$3.25;  Lynne  lamps,  2  at  $6:  sundry,  $15.56 . 98  56 

Halliday  &  Sproule,  quartered  cut  oak  doors,  with  frames  and  pivot  hinges,  fitted  in  place. .  120  00 

May-Oatway  Fire  Alarms  ($4,195.15) — 

Installing  automatic  fire  alarm  system  in  House  of  Parliament .  3,500  00 

Extra  protection — 

•  Roof  space  over  library,  $130;  rooms  around  Library,  $160;  labour,  $74.40 .  364  40 

City  fire  alarm  box  No.  22,  $150;  cable  to  City  Hall  station,  $180.75 .  330  75 

Mazer,  Jacob:  professional  services  in  correcting  the  acoustical  properties  of  the  H.  of  C. 

Chamber,  $1,500;  travel,  5  trips  Pittsburg  to  Ottawa  and  return,  $362' .  1,862  00 

Meyer,  H.  C.,  jr.,  consulting  mechanical  engineer,  New  York:  professional  services,  $200; 

travel,  $40. 33 .  240  35 

Modern  Electric  &  Mfg.  Co.:  repairing  motor  in  H.  of  C.:  labour,  75  hr.  at  60c.;  material, 

$20.53 .  65  53 

Murphy-Gamble,  Limited:  carpet,  21  yd.  at  $2.75,  17§  at  $1.85;  border,  19  yd.  at  $2.50,  18^ 
at  $1.65;  20  yd.  green  repp,  $30;  9 l  yd.  green  cloth,  $24.69;  sheeting,  358f  yd.  at  23c.; 

sundry,  $16.23 . 321  60 

McCallum,  W.  R.:  portables,  6  at  $2.75;  holophane  shades,  26  at  $1;  sundry,  $22.25 .  64  75 

McKinley  &  North  wood:  6  groups  4  section  40  in.  vento  heater  $100,  No.  2  steam  traps  $75, 
two  12  in.  electric  disc  pans  $70,  sundry  supplies  $164.93;  labour,  tinsmith,  &c.,  463  h.  at 

70c.,  104^  at  40c.;  total  $775.83;  less  $322.21  charged  to  1913-14 .  453  62 

Newark  Hair  Felt  Co.,  Newark,  N.J.:  5,400  sq.  ft.  1  in.  hair  felt,  72  in.,  $140.40;  less,  $14.40, 

freight .  126  00 

Ottawa  Carpet  Cleaning  Co.:  cleaning:  carpet,  2,350  yd.  at  4c.;  3  rugs,  175  yd.  at  5c .  102  75 

Sundry  payments:  hardware,  glass,  etc.,  $59.42,  lumber  $46.25,  brick  work  around  boilers 
$40.73,  leather  $36.95,  elec,  supplies  $26.47,  installing  196  ft.  metallic  strip  $29.40,  6  brass 

plates  $15,  6  doors  $12,  sundry  $50.19 .  316  41 

Labour:  13  d.  at  $1.90 .  24  70 

Detailed  in  1911-12  (V— 56) .  636  70 


10,970  96 

Less — Discounts  (V — 120) .  4  65 


Total,  carried  to  page  V — 5 .  10,966  31 


Ottawa:  New  Examining  Warehouse. 

Detailed  with ‘Wages:  New  Departmental  Buildings’ . (Page  V — 76).  77,484  60 

Altimas,  T.  P.:  rent  of  locomotive,  Nov.  27,  1912  to  Mar.  17,  1913:  107d.at$15 .  1,605  00 

Argue  &  McColl,  steam  coal:  148-85  net  tons  at  $5.50 .  818  73 

Beatty,  M.  &  Sons,  repairs  to  8  x  12  engine:  sundry  $47.50;  one  No.  4  swinger  $250 .  297  50 

Capital  Warehousing  Co.,  oil:  cylinder,  77  gal.  at  60c.;  polarine,  41 -4  gal.  at  65c.;  sundry, 

$41.99 . . . .  115  10 

General  Supply  Co.:  two  manilla  rope  blasting  mats,  10  x  12  ft.,  2720  lbs.  at  10c.;  8  ft.  sq., 

|  in.  wire  rope  blasting  mat,  $149.70;  sundry  hardware  $154.89 .  576  59 

Grant-Holden-Graham:  14  x  14  tarpaulin,  3-ply  Thistle:  3  at  $41. 50 .  124  50 

Independent  Coal  Co.,  coal:  steam,  320-28  net  tons  at  $5.50;  sundry  $18. 65 .  1,780  19 

Lloyd  Plate  Glass  Insurance  Co.:  cost  of  replacing  51  x 111*  in.  glass  broken  at  62  George  St. .  19  87 

Mussens,  Montreal:  one  No.  2  Std.  gyr.,  Austin  crusher,  with  parts,  $1,495;  No.  B-6  Hardy 

steam  hammer  drill,  $140;  sundry  $47.50 .  1,682  50 

McMahon,  E.,  Ottawa:  rent  of  boilers,  steam  drills,  &c.,  ($710) — 

Boiler  and  steam  drills,  Dec.  1  to  26,  1912:  26  d.  at  $10 .  260  00 

Steam  drills,  Dec.  27,  1912  to  Jan.  15,  1913:  20  d.  at  $6 .  120  00 

Steam  drills,  3:  Jan.  16  to  Feb.  28:  44  d.  at  $7.50 .  330  00 

Savage  &  MacDonnell,  Co.:  3  x  8  in.  and  up,  d.  1  s.  birch,  3,000  1.  ft.,  6,000  ft.  b.  m.  at  $75,  $450; 

12  x  12  in.  x  40  ft.  pine,  1,920  ft.  at  $72;  sundry  $27.36 .  615  60 

Freight  and  charges:  C.  P.  R.  $1,909.56,  W.  H.  Thorne  &  Co.,  $6 .  1,915  56 


Carried  forward .  87,745  74 
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Ottawa:  Newr  Examining  Warehouse — Concluded.  $  cts. 

Brought  forward .  87,745  74 

Hardware,  &c.:  Cuzner  Co.,  $187.05,  Gray-Harvey  Co.  $357.07,  Geo.  Higman  &  Sons  $132.08, 

E.  J.  Laverdure  $245.27,  W.  A.  Rankin  $263.52,  W.  Strachan  $391.86,  sundry  $308.23 .  1,885  OS 

Foundry  work:  Canada  Foundry  $150.75,  T.  Lawson  &  Sons  $115.77,  sundry  $153.50 .  420  02 

Teaming:  H.  W.  Brooks  $10,  Dominion  Transport  Co.  $328.50 .  338  50 

Lumber:  Barrett  Bros.  $25.50,  Jas.  Hill  $194.75,  G.  M.  Mason  $52 .  272  25 

Travel  and  outlay  $109. IS,  sundry  items  $9.75 .  118  93 

Printing  and  Stationery  Dept .  242  86 

Advertising .  535  88 


91  559  26 

Less — discounts,  2  p.  c.  for  cash . (Page  V — 120)  20  32 


Total,  carried  to  page  V — 5 .  91,538  94 


Ottawa:  Fuel  Testing:  Enlargement  of  Concentrating  Laboratory. 

Marshall,  A.  G.:  contract  for  an  addition  to  the  fuel  testing  plant  complete,  $28,100;  less, 

$1,000,  paid  in  1913-14 .  27, 100  00 

Advertising .  209  99 


Total,  carried  to  page  V — 5 .  27,309  99 


Ottawa:  Major’s  Hill  Park:  Electric  Lighting. 

Wages,  detailed  under  Ottawa  Buildings,  Repairs . . (Page  V — 105)  1,465  31 

Labourers,  123-1  d.  at  $1.75,  991  d.  at  $1.90, .  404  40 

Gravelle,  J.  G.  &  Co.:  electrical  materials  per  tender:  one  25  k.  w.  transformer;  29  5-lt. 
iron  standards',  with  sockets,  shade  holders  and  globes;  300  tungsten  lamps,  100  watt;  one 
2  panel  switch  board;  two  xvire  cable,  670  ft.  of  No.  4,  450  ft.  of  No.  6,  2,900  of  No.  8; 

contract  price,  $3,617;  less,  $417,  paid  in  1913-14 .  3,200  00 

Sundry  payments:  transformer  $27.50,  lumber  $11.50,  xvater  pipes  $10.56,  elec,  supplies  $10.18, 

sundry  $9.10 .  68  84 


5  138  55 

Less — Discount . (Page  V — 120)  23 


Total,  carried  to  page  V — 5 . .  5, 138  32 


Ottawa:  Old  Museum  Building:  Alterations. 

Foreman  carpenters,  Wm.  Ash,  205  h.  at  43§c.,  274  at  421c.,  946  at  41§  c. ,  236  at  411c . .  698  06 

Carpenters,  h.  at  35c.:  J.  Allan  606,  C.  Barbeau  1,445,  E.  Bigras  409,  W.  Black  377,  J.  Carriore 
985,  J.  Cowan  1,367,  R.  Davis  453,  O.  Duford  760,  W.  Hollington  804,  Lafortune,  Elz. 

959,  Em.  465,  L.  579,  L.  Mathe  368,  R.  Monctte  1,493,  J.  Morin  1,240,  G.  Morris  912,  G. 

Reinack  1,586,  C.A.  Rivers  737,  D.  Robertson  1,512,  F.W.  Ross  300,  A.  Seguin  398,  R.  Slack 

1,390,  J.  C.  Smith  332,  J.  Tremblay  314,  J.  J.  Trumbell  667,  sundry  1,793,  in  all  22,251  h. . . .  7,787  85 

Carpenters,  h.  at  30c.:  J.  D.  Adams  402,  W.  Weston  363,  sundry  701,  in  all  1,466  h .  439  80 

Carpenters,  at  two  or  more  rates:  J.  S.  Campbell,  218  h.  at  30c.,  206  at  35c.,  S.  Graham,  332  h. 
at  30c.,  286  at  35c. ;  R.  Grant,  232  h.  at  30c.,  533  at  35c.;  R.  W.  Hamilton,  228  h.  at  35c., 

764  at  40c.;  T.  Little,  50  h.  at  30c.,  669  at  35c.;  N.  Lamadelaine,  36  h.  at  30c.,  832  at  35c.; 

O.  Leduc,  227  h.  at  30c.,  615  at  35c.;  T.  O’Neil,  50  h.  at  30c.,  649  at  35c.;  W.  H.  Paynter, 

160  h.  at  30c.,  50  at  35c.;  M.  Plouffe,  195  h.  at  35c.,  labourer,  182  h.  at  28c . _ .  2,240  11 

Electricians,  h.  at  27c.:  G.  Brassard  1,188,  F.  Dier  1,996,  V.  Ladouceur  500,  O.  Seguin  514, 

N.  St.  Denis  421,  sundry  546,  in  all  5,165 .  1,394  55 

Electricians:  Jos.  Jessup,  at  $65  per  m.,  $115.32;  J.  F.  Smith,  at  $70,  $309.66 .  424  98 

Lathers:  P.  Blais,  180  h.  at  421c.,  368  at  45c.;  F.  Fortin,  9  h.  at  421c.,  277  at  45c.;  M.  Hen¬ 
nessey,  100  h.  at  4230.,  37  at  45c.;  T.  O’Rourke,  91  at  421c.,  267  at  45c.;  J.  Leroux,  178  h. 

at  45c.,  plasterer,  150  h.  at  30c. ;  sundry,  54  h.  at  421c.,  163  at  45c .  309  95 

Foreman  painters:  W.  M.  Bowen,  1,132  h.  at  40c.;  painter,  422  h.  at  38§c . ; .  016  91 

Painters,  h.  at  30c.:  W.  Barnhart  373,  A.  Dussault  419,  L.  Heller  615,  A.  Langlois  369,  J. 

Racicot  805,  E.  Raizenne  573,  L.  llcnaud  181  (short  paid  $1),  sundry  1,977,  in  all  5,312  h. .  1,592  60 

Painter,  A.  E.  Porter,  1,190  h.  at  30c.,  214  at  40c.;  foreman,  cement  mixer,  M.  Murphy,  259  h. 

at  331c . '•  528  94 

Foreman  plasterers,  J.  A.  Campbell,  223  h.  at  47c.,  895  at  44^c.,  227  at  44Jc.,  18  at  45c.,  over¬ 
paid  77c . . . . .  •  •  011  57 

Plasterers,  h.  at  421c.:  Ed.  Cayer  609,  Ed.  Cayer  jr.  491,  M.  Dcry  336,  Wm.  Gowrie  490,  Jas. 

Kearns  327,  F.  Landry  377,  A.  McGetton  481,  R.  Tombs  442,  Geo.  Vallillee  282,  D.  Wat¬ 
son  248,  sundry  903,  in  all  4,986  h .  2,119  12 


Carried  forward .  19,264  44 
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Ottawa:  Old  Museum  Building:  Alterations — Continued.  $  cts. 

Brought  forward .  19,264  44 

Plasterers,  at  two  or  more  rates:  Jos.  Blakeney,  550  h.  at  42^0. ,  268  at  45c.;  Jas.  Lewis,  590 
h.  at  42le.,  323  at  45c.;  D.  McVicar,  769  h.  at  35c.;  D.  Pilon,  164  h.  at  30c.,  labourer 

537  h.  at  28c.;  Jos.  Sarazin,  758  h.  at  42gc.,  359  at  45c.;  sundry  $2.52 .  1,705  40 

Plumbers:  L.  Allaire,  227  h.  at  39c.,  427  at  40c.;  H.  S.  Haig,  326  h.  at  39c.,  1,006  at  40c.;  J. 

R.  Lamontagne,  454  h.  at  39c.,  400  at  40c.;  W.  Tighe,  299  h.  at  39c.,  383  at  40c.;  J.  Jolicoeur, 

100  h.  at  39c .  1,434  74 

Foreman  steamfitters:  Jas.  Ogilvie,  1,552  h.  at  50c . 776  00 

Steam  fitters:  J.  Bannerman,  50  h.  at  35c.,  439  at  39c.,  164  at  40c.,  A.  Demers,  445  h.  at  39c., 

I, 097  at  40c.;  E.  Demers,  295  h.  at  40c.;  F.  Duncan,  218  h.  at  39c.,  1,361  at  42£c.;  M. 

Flannagan,  436  h.  at  39c.;  N.  Hastey,  410  h.  at  39c.,  139  at  40c.;  P.  A.  Kerr,  409  at  40c.; 

J.  Kerrigan,  332  at  39c.,  118  at  40c.;  Win.  Lachance,  227  li.  at  39c.,  574  at  40c.;  R.  N. 

Murphy,  440  h.  at  39c.,  410  at  40c.;  A.  Richards,  227  h.  at  39c.,  44S  at  40c.;  C.  Schwabe,  304 

h.  at  39c.,  428  at  40c.;  sundry,  466  h.  at  39c.,  304  h.  at  40c .  3,888  49 

Stonecutter,  W.  H.  Bobier,  200  h.  at  52c.;  bricklayers,  sundry,  790  h.  at  52c .  514  80 

Masons,  h.  at  52c.:  W.  Sander  749,  W.  Sauve  195 . .• .  490  88 

Timekeeper,  E.  Cousineau,  Dec.  28,  1911-Mar.  31,  1913,  376  d.  at  $3;  less  paid  in  1911-12, 

V— 56,  $252 .  876  00 

Foreman  labourers,  H.  Monette,  205  h.  at  38c.,  1132  at  36J,c.,  427  at  35c . 636  14 

Labourers  and  helpers:  h.  at  35c.,  E.  Palen  409,  R.  Preston  1,581,  sundry  277;  at  30c.,  Z. 

Carriere  445,  J.  Farrell  623,  G.  Lynch,  946,  R.  Park  873,  T.  Sheridan  386,  sundry  974; 
at  28c.,  J.  Bigras861,  W.  Carleton  379,  J.  Carriere  1,429,  H.  Clark  543,  O.  Cloutier  1,424, 

R.  Cloutier  1,008,  H.  Dolmore  680,  I.  Gascon  452,  Jos.  Gratton  1,412,  G.  Hornier  386, 

S.  Horton  755,  Ed.  Larose  556,  A.  Laurin  936,  C.  McLean  396,  J.  Richard  621,  G.  St.  Jean 
389,  D.  St.  Jean  739,  J.  Toudreau  359,  T.  O.  Villeneuve  1,383,  sundry  5,615;  at  25c.,  Z. 

Bigras  773,  M.  Defayette  885,  S.  Delpha  432,  A.  Fink  727,  C.  Lee  478,  F.  McKinnon  831, 

Geo.  Page  495,  Jas.  Ray  761,  P.  Yaive  1,215,  sundry  2,638;  at  20c.,  A.  Smith  742,  sundry 

943*5 .  10,403  84 

Labourers  and  helpers  at  two  or  more  rates:  A.  Bigras,  372  h.  at  25c.,  228  at  30c.;  T.  Brown, 

122  h.  at  27c.,  687  at  28c.;  Ls.  Bourre,  328  h.  at  28c.,  369  at  30c.;  R.  S.  Cassidy,  275  h.  at  28c., 

100  at  30c.;  T.  D.  Collins,  50  h.  at  20c.,  453  at  28c;  N.  Cousineau,  100  h.  at  27c.,  729  at  28c.; 

J.  Defayette,  233  h.  at  28c.,  1, 264  at  30c.;  J.  Delaney,  218  h.  at  25c.,  1,363  at  28c.;  O.  Demers 
946  h.  at  25c.,  268  at  28c.;  A.  Gerinshen,  486  h.  at  28c.,  59  at  30c.;  J.  C.  Gervin,  322  h.  at 
25c.,  118  at  28c.,  101  at  39c.,  300  at  40c.;  A.  Goyette,  173  h.  at  25c.,  332  at  28c.;  C.  Kelley, 

373  h.  at  25c.,  214  at  28c.;  Jos.  Lang,  182  h.  at  27c.,  1,013  at  28c.;  A.  Ladouceur,  50  h.  at  20c., 

818  at  25c;  A.  Leduc,  409  h.  at  25c.,  309  at  28c.;  X.  Letand,  150  h.  at  25c.,  1,232  at  27c.; 

Win.  Orton,  59  h.  at  20c.,  925  at  25c.;  Z.  Plouffo,  550  h.  at  25c.,  459  at  28c.;  Z.  Pauze,  958  h. 
at  28c.,  232  at  30c.;  Jos.  Rockburn,  218  h.  at  25c.,  645  at  28c.;  E.  Roy,  218  h.  at  20c.,  982 
at  25c.;  F.  Sheimon,  54  h.  at  28c.,  418  at  30c.;  W.  Soucy,  473  h.  at  25c.,  313  at  28c.;  E.  St. 

Jean,  122  h.  at  25c.,  379  at  28c.,  20 2  at  30  c.;  J.  G.  Ternent,  109  h.  at  28c.,  802  at  30c .  6,264  46 

Horse  and  cart:  Mrs.  J.  Davis  1,226  h.  at  35c.,  team  71  d.  at  $5;  sundry,  209  h.  at  35c .  854  10 

Seven  sundry  payments  under  $100 .  262  18 

Allan,  W.  E.:  59  radiators  $739.44;  14  walls,  54  sq.  ft  at  27ic.,  369  at  251c.;  elbows,  tees,  etc., 

$384.75;  pipe,  882  ft.  black  $49.37,  1,4571  ft.  galv.  $79.71;  urinal  plates,  1, 157  D,  two  2-stall, 

$150,  one  1-stall,  $50;  lavatories,  23  Berlin  $253,  8  Tyrol  $113.40;  13  Lombard  closets, 

$201.50;  difference  in  traps,  31  lavatory  at  $1.25,  sundry,  $48.37;  less,  $74.80,  for  marble 

for  urinals  not  supplied .  2,141  39 

Band,  J.  P.:  3  No.  8  h.w.  boilers  $668.60;  set  of  triple  connections $217. 20;  Doric  heater  $65.50; 

100  gall.  galv.  boiler  $35;  2  round  dial  thermometers  $13.50;  3  in.  brass  gate  valves  for  hose 
connections,  6  at  $14;  gate  valves,  2  in.,  6  at  $3.95,  1}  in.,  46  at  $1  - 90,  1  in.,  56  at  $1-45; 
valves,  12  at  $1.50,  25  at  $1.35;  pipe,  etc.,  $229.18 .  1,557  03 

Baron,  Jas.  H.:  murisco,  350  lbs.  at  350  lbs.  white  at  5c.;  oil,  38-11  galls,  at  $1-05;  paint, 

wall-paper,  etc.,  $54.60 .  131  35 

Barrett  Bros.:  300  bags  cement,  including  bags,  $165;  lime,  230  bush,  at  27c.;  2x4  spruce,  8,157 
ft.  at  $19;  1,000  ft  basswood,  $40;  2  bags  fireclay,  $3;  sundry  lumber,  $49.60;  less,  bags 

returned,  $22-10 . 452  58 

Bertschinger,  A.  H.:  electrical  material  supplied  as  per  contract  $5,063.44,  sundry  $394.90 _  5,458  34 

Blakeney,  H.  G.,  &  Go.:  88  door  frames,  jambs  and  doors,  13  w.c.  doors  in  ash  for  oil  and 
varnish,  4  baize  doors,  64  pcs.  sash  and  frames  with  stops  not  glazed,  2  doors,  2  English 

box  frames .  722  00 

Brooks,  H.  W.,  25  loads  gravel . i .  68  75 

Can.  Buffalo  Forge  Co.:  ch.  26262  on  account  of  fans .  2,500  00 

Central  Paving  Co.:  cement,  1,016  bags  at  44c.;  bags,  1,016  at  10c.;  2  in.  stone,  16-81  tons  at 

$1.40;  80  yds.  river  washed  sand,  $86;  less,  sacks  returned,  900  at  10c .  568  18 

Collector  of  Customs:  duty  on  automatic  water  still  $60.90,  sundry  $29.75 .  90  65 


Carried  forward .  61,061  74 


SESSIONAL  PAPER  No.  1 


Ottawa  :  Old  .Museum  Building— Concluded.  $  cts. 

Brought  forward .  61,061  74 


Cowan  &  Brown:  removing  old  galv.  iron  roof  $195,  new  galv.  iron  roof  $814,  installing  vent 

pipe,  funnels,  etc.  $97,  repairs  to  roof  $42.32 . 

Currie  &  Livock:  sundry  supplies . . . 

Davidson,  Jas.:  3,000  ft.  2x4  R  $63,  1,000  ft.  1  x  12  x  12  dr.  pine  $50,  sundry  $20.34 . 

Desrivieres,  J.  A.:  1,000  ft  of  1  x  12  x  12  pine  d.  2  s.,  $55;  500  ft.  v  joint,  $30;  If  in.  basswood, 
425  ft.  at  $50,  350  ft.  prepared  out  of  466  ft.  of  2  in.  at  7c.;  birch,  400  ft.  at  9c.,  160  at  8c., 

325  ft  of  1  in.,  3  in.  wide  prepared  on  shaper,  $26;  sundry,  $41.87 . 

Dominion  Bridge  Co.:  contract  for  structural  steel,  including  steel  columns . 

Dunlop  Tire  &  Rubber  Co.:  150  ft.  unlined  linen  fire  hose  $41.25,  3  nickel  plated  nozzles  $19.50. 
Eirner  &  Amend,  New  York:  Barnstead  automatic  water  still,  gas  heated,  No.  2,  10  gal. 

capacity,  $202.50;  freight,  $1.84 . # . 

Fleck,  Alex.:  rectangular  tank  made  of  |  in.  steel  plate  $260,  two  18  in.  c.  i.  coal  shutes  $75, 

iron  stairway  and  expansion  tank  $79,  sundry  $29.35 . . . 

General  Supply  Co.  of  Canada:  brass  angle  gate  valves,  nickel  plated  with  brass  wheel,  1  in., 
100  at  $3.27,  lj  in.,  6  at  $3.96,  H  in.,  2  at  $4.74;  5  in.  iron  body  gate  valves, '6  at  $8.25;  fire 

pots,  2  at  $7.80;  sundry,  $109.54 . 

Howe,  William:  paint,  oil,  glass,  &c . . .••••: . 

Howe,  Wm.  S.:  20  galls,  turp.,  2,000  lbs.  lead,  1,000  lbs.  spruce  ochre,  1  bbl.  paint  oil,  500  lbs. 
putty,  900  ft.  d.  d.  glass  $275  (tender);  500  lbs.  pure  lead  $37.50,  15  galls,  floor  shellac  $35, 

25  lbs.  pure  gold  bronze  $37.50,  sundry  $85.34 . . . 

Hull  Wall  Plaster  Co.:  wall  plaster,  160  tons  at  $8;  less,  $369.60  for  empties  returned . 

Jones  &  Stevens:  marble  and  tile  work  in  building  as  per  tender . 

La  verdure,  E.  J.:  244  bars  of  f  in.  iron,  3,051  lbs.  at  3c.;  plaster  bead,  3,400  ft.  at  2-4c.; 
sundry  pipe,  $56.76;  vent  in  front  of  building,  $54.25;  440  ft.  double  steel  studding,  $26-40; 

gate  valves,  2  at  $7.75,  2  at  $5.60;  sundry,  $277.49. . . . . 

Library  Bureau:  typewriter  desk,  $37.60;  wardrobe  units,  2  at  $12,  ends  for  same,  2  at  $5; 

2  tilter  chairs,  $18.70,  $8.25;  oak  chairs,  2  at  $4.95;  card  unit,  $11;  base  and  top,  $8.  . 
Mason,  Geo.  M.:  1-in.  clear  beech  flooring,  25,000  ft.  at  $40;  l-in.  t  and  g.  dr.  1  s.  stock,  5,000 
ft.  at  $20;  boards,  2,000  ft.  at  $15.50;  6-in.  arch  to  detail,  6,  600  1.  ft.  at  4-5c.;  base,  4,700 

1  ft.  at  7-5c.;  base  block,  500  1.  ft.  at  6c.;  sundry,  $264.63 . 

Mulhall  Hardware  Co.:  paper,  190  rolls  at  33c.;  range,  $25.75;  sundry,  $7.90 . 

McKinley  &  Northwood:  on  account  of  iron  work  for  building,  ch.  29,114,  $1,200;  sundry 

supplies,  $375.49 . . . 

McLennan,  J.  L.:  sundry  supplies:  elbows,  tees,  etc . 

Ottawa  Brick  Mfg.  Co.:  brick:  15M.  soft  at  $8,  2-5M.  hard  at  $11 . 

Perkins,  C.  L.:  erecting  shafting  in  instrument  shop  $30,  sundry  $18 .55 . _• 

Rankin,  W.  A.:  37  office  door  sets  $222,  20  office  door  sets  master-keyed  $120,  17  communi¬ 
cating  door  sets  $46.75,  2  cyl  door  sets  $15,  front  door  set  $16,  300  lb.  sash  cord  $81,  10 

concrete  barrows  $45,  11  kegs  nails  $31  07,  sundry  $131.44 . 

Reliance  Engineering  Co.:  on  account  of  vacuum  plant . 

Rideau  Canal  Supply  Co.,  sand,  22  loads  at  $2.10;  2  loads  gravel,  $6 . • . 

Savage  &  Mac  Donnell:  75  pcs.,  spruce  plank,  2  x  10,  14  ft.  —  16  ft.,  1875  ft.  at  $25;  spruce,  2  x  14  x  16, 

1334  ft.  at  $20;  sundry,  $28.54 . . . 

Slack,  A.:  contract  for  stairs . 

Steel  and  Radiation,  Toronto:  Diamond  mesh  lath,  2, 100  sq.  yd.  at  12^c . . . . 

Stewart,  P.:  500  lb.  lead  $35,  10  galls,  sizing  varnish  $20,  11  light  prism  $26.40,  17  lights  Star 

glass  $11.64,  sundry  $36.03 . *• . 

Storr,  J.:  paint,  oil,  varnish,  etc . . ••••••  •  y  ■  •  •  • . ;  ■  •  * 

Strachan,  Wm.:  pipe,  115  ft.  of  5-in.  at  50c.,  60  ft.  3|-in.  at  38c.,  1,430  ft.  for  $102.28;  sundry, 


j73  32  . 

Wright  &  Co.:  coarse  cut  stone,  30-475  t.  at  $1.40;  Keene’s  cement,  5  brl.  at  $8  50;  30  brl. 
Plaster  Paris,  $67.50;  9-in.  Scotch  pipe,  102  ft.  at  35c.;  cement,  12§  brl.  at  $2.20;  sundry, 

$20.90;  less,  cement  bags  returned,  140  at  10c .  . . . •  •  ■  •  •  . .  •  • :  •  •  ■  •  ■ ■  •  •  • 

Sundry  payments!  hardware  7 . 01 ,  lumber  $75 .41,  3  sinks  $4.?  <  5,  15  br! .  I  laster  1  ai  is  $*>3  /  •), 
25  yd.  green  baize  $22.50,  24  pr.  stand  pipe  clamps  $22  20,  cartage  $20,  lime  $19. 2i,  2  t. 

coke  $12,  sundry  $52  04 . 

King’s  Printer . 


1,148  32 
220  75 
133  34 


255  54 
1,379  00 
60  75 

204  34 

443  35 


534  88 
220  01 


470  34 
910  40 
300  00 


614  73 
127  45 


2,075  13 
96  35 

1,575  49 
251  42 
147  50 
48  55 


708  26 
2,200  00 
52  20 

102  10 
490  00 
262  50 

129  07 
161  62 

255  90 


222  77 


376  93 
9  37 


79,950  10 
20  87 


Less — Discounts . 

Total,  carried  to  page  V— 5 


79,929  23 
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AUDITOR  OKA  URAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Ottawa:  New  Departmental  Buildings:  Wages.  $  cts. 

Superintendent,  R.  S.  Low:  services,  May  16-  Dec.  3,  1912,  loss  4  d.  at  $150;  advance,  $100. .  1,070  00 

Superintendent,  J.  W.  Featherstone,  3  m.  to  Mar.  18,  1913,  at  $150 .  450  00 

Assistant  superintendent,  Alex.  Graham,  3  m.  to  Mar.  20,  1913,  at  $125 .  375  00 

Clerk  of  works,  M.  A.  Menard,  3  m.  to  Mar.  20,  1913,  at  $100 .  300  00 

Engineering  staff,  d.  at  $3:  Geo.  Goodwin,  jr. ,  July-Aug.,  Nov  .-Mar.,  171;  W.  G.  Mason, 

June-Ju!y,  53;  B.  Steers,  Nov  .-Mar.,  160.22 .  1,152  66 

Clerks:  A.  Featherstone,  116-55  d.  at  $2;  G.  E.  Huson,  91  d.  at  $2.25,  88-77  at  $2.50;  W. 

Robinson,  197-44  d.  at  $2.25 .  1,104  06 

Timekeeper,  R.  F.  Palmer:  June-Mar.,  27  d.  at  $3,  242  at  $3.50 .  928  00 

Timekeeper,  J.  C.  Iviely:  Aug.-Mar.  7,  189-11  d.  at  $3.50 .  661  92 

Foremen:  M.  Labelle  (steam  shovel),  47-22  d.  at  $5;  G.  C.  Palmer,  201-44  d.  at  $4.50  . . .  1,142  01 

Foremen:  A.  Corrisse,  11  d.  at  $2.25,  19-11  at  $3;  D.  S.  Campbell,  40  d.  at  $2.50,  105-77  at 
$3:  S.  Johnston,  52-33  at  $2.50:  T.  P.  Keane,  54  d.  at  $3.50;  M.  Killoran,  13-44  at  $2.75, 

80-88  at  S3,  132-88  at  $3.50,  overtime  7-33  d.  at  $3.50;  C.  Loux,  21  d.  at  $3,  205-55  at 
S3  50;  F.  McMullen,  12  at  $2.25;  R.  Reynolds,  36-11  d.  at  $2.50,  26-44  at  $2.75,  227-88 
at  $3;  H.  Segalovitz,  57-33  at  $2.50,  65  at  $2.75;  G.  Turner,  9  d.  at  $2.50,  54-44  at  $2.75, 

223-77  at  $3;  H.  Wilson,  46-77  at  $2.50 . . .  4,528  21 

Foremen,  d.  at  S3:  R.  S.  Crain  68-44,  A.  Drapcau  207,  H.  Hall  108-22,  J.  G.  Hackland  244-88, 

S.  Rauzell  16-11,  J.  Rochon  35-55 .  2,010  63 

Mastic  finisher,  Ls.  Collett,  17-22  d.  at  $4.75 .  81  60 

Cement  finishers,  Junc-Aug.,  d.  at  $4:  J.  Chaffee  65-66,  W.  Kirkland  115-11 .  723  16 

Cement  finishers,  Nov.-Feb.,  d.  at  $2.50:  ,T.  Chaffee  73-11,  W.  Kirkland  73-11 .  365  58 

Carpenters,  d.  at  $3:  J.  Benoit  25- 11,  J.  T.  Brady  134 .  477  31 

Carpenters,  d.  at  $2.50:  F.  Archibald  21,  H.  Bowser  141-55,  J.  D.  Gabriel  150,  S.  Graham 
65-22,  W.  Ilollington  95-55,  D.  Lacroix  217,  T.  J.  Lapointe  40,  T.  Little  18,  H.  Mulligan 
71.60,  .S.  Nichol  139-55,  W.  Palen  52-33,  H.  Roche  175-55,  A.  Seguin  25,  G.  Seguin  74-33, 

J.  Seguin  60-77,  G.  Shore  131-44,  H.  Wilmott  119-11 .  3,995  51 

Steamfitters,  d.  at  $3.50:  J.  Bannerman  93-66,  C.  Duncan  99-55,  R.  Murphy  182-88,  C.  Mc¬ 
Lean  49  -88,  T.  Shore  77 -66 .  1,762  90 

Steamfitter,  W.  Sales,  282-66  d.  at  $3;  plumber,  Wm.  McLean,  45-88  d.  at  $2.52 .  963  64 

Plumbers,  d.  at  $3.50:  J.  C.  Gervin  31-11,  J.  Kerrigan  30-55,  J.  B.  Lamontagne  51-88,  A.  E. 

Richardson  42  -88 .  547  59 

Blacksmiths:  J.  Cadieux,  54  d.  at  $2;  M.  K.  McLeod,  93-11  d.  at  $2.50;  J.  M.  Paul,  13  d.  at 

$2;  T.  H.  Smith,  8  d.  at  $2.25,  82-66  at  $2.50 .  591  47 

Locomotive  engineer,  A.  J.  Barre,  86-55  d.  at  $4 .  346  22 

Engineers,  hoistmen,  etc.:  A.  Barre,  106-22  d.  at  $3 .50;  T.  Charette,  129-66  at  $3.50,  28-33 
at  $3.75;  J.  Degray,  29  at  $2.50;  W.  Fletcher,  22-55  d.  at  $3;  R.  Gadde,  119  d.  at  $2.50; 

A.  Holtby,  19-44  d.  at  $3.50,  39-88  at  $4;  J.  Johnston,  81-11  d.  at  $2.25,  145-77  at  $2.50; 

F.  Lafortune,  57-77  d.  at  $3.50;  C.  Lewis,  94-22  d.  at  $3.50;  J.  Marion,  167-44  d.  at  $3; 

F.  Milan,  120-55  d.  at  $2.25;  H.  Miller,  32-11  d.  at  $2.25,  18  at  $3;  F.  Miner,  2  d.  at  S3 . 50; 

J.  McCorkell,  48-77  d.  at  $2  50;  E.  Poirier,  11-77  d.  at  $2.50;  J.  Rodgers,  18  d.  at  $2.50, 

7  at  $3.50;  T.  Shore,  14-33  d.  at  $2.75,  13-44  at  $3;  H.  F.  Stearns,  183-11  d.  at  $2.25; 

A.  Toll,  30-44  d.  at  $3.50,  124-44  at  $4 .  4,899  74  * 

Firemen:  T.  Carr,  80-77  d.  at  $2;  H.  Claydon,  59  d.  at  $2.25;  J.  Curran,  41-44  d.  at  $2.25; 

J.  Degray,  27-22  d.  at  $2.25,  27-88at  $2.50;  W.  Hambrook,  9-55  d.  at  $2;  A.  Herbst,  7  d. 
at  $2.25;  H.  Kirk,  83-33  d.  at  $3;  J.  Lewis,  3  d.  at  $2.25,  13-77  at  $3;  E.  Lynch,  28-11  d. 

at  $2.25;  J.  Morin,  37-44  d.  at  $2.25;  M.  Turner,  98-88  d.  at  $2.25 .  1,221  44 

Shovelman,  H.  Overton:  34-22  d.  at  $3.50,  27  at  $4 .  227  78 

Helpers:  A.  Fink,  55-88  d.  at  $2.50;  H.  Kirk,  2-88  d.  at '$3;  T.  Shore,  11  d.  at  $2.50,  18-55 

at  $2. 75 . ‘ .  226  89 

Helpers,  d.  at  $2.25;  A.  Belland,  35-88,  J.  Chenier,  35-55,  J.  Curran,  37-77,  J.  Flaven,  35-22, 

A.  Graham  45-44,  B.  Holloway  29-55,  A.  Lush  29-33,  A.  McLean  7-66,  T.  Shore  3....  583  74 

Helpers,  d.  at  $2:  A.  Belland  52-33,  W.  Blair  63-22,  R.  Cape  28-55,  S.  Carroll  35,  A.  Chenier 
75-77,  J.  Chenier  24,  N.  Dohink  62-55,  J.  Earl  68,  J.  Foley  16,  J.  C.  Gervan  4,  J.  Laddie 
121-11,  A  Leduc  53,  J.  Martin  21-22,  W.  P.  Moran  102-88,  J.  Morin  231-55,  J.  McCorkell 
48-11,  H.  McKerns  47- 11,  W.  McLean  26,  S.  Nichol  52-55,  L.  Noel  59-11,  F.  Oliver  38-44, 

W.  Orton  2,  O.  Orville  43-11,  T.  Pariseau  10-55,  OASabourin  28,  P.  Warner  32-11,  A. 

Wilson  27 . .“. .  2,746  64 

Store  keepers,  d.  at  $2:  J.  Daly  258-22,  W.  Doran  123-77,  E.  Forrest  50-22,  J.  E.  Forrest 

289-55 .  1,443  56 

Carriages,  etc.,  d.  at  $3:  N.  Cardinal  22-22,  W.  Davis  123-66,  E.  J.  Jones  65,  Geo.  Lumsden 

143  •  33,  G .  Spittal  3 .  1 , 071  65 

Carriages,  etc.:  G.  Spittal,  38  d.  at  $2;  sundry,  20  d.  at  $2.25 .  121  00 

Carts,  d.  at  $2.75:  P.  Burns  73,  A.  Corrisse  79- 66,  Mrs.  J.  Davis  38-44,  P.  Garron  28,  H.Groulx 
117-11,  C.  Kelly  216-88,  E.  Leclair  121-11,  J.  Lewis  40-33,  F.  X.  Liberty  1-33,  Mrs.  P. 

O’Meara  116-55,  O.  Schwabe  163-55,  A.  St.  Amand  24,  Alb.  St.  Amour  116-11,  Alf.  St. 

Amour  102-11,  Ls.  St.  Aubin  86-44,  F.  Tremblay  69-11,  sundry  40-77 .  3,944  77 

Teams,  d.  at  $4.86:  W.  Armstrong  28-55,  M.  S.  Brady  47-44,  D.  Brunet  114-55,  J.  Brunet 
19-88,  P.  Burns  57-55,  J.  Cameron  26-44,  J.  A.  Cameron  16,  J.  Carnochan  43-55,  T.  Cleary 
36-66,  Mrs.  J.  Davis  60-33,  J.  Desjardins  65-44,  N.  J.  Doyle  15,  M.  Eccles  270-44,  E. 

Faubert  61-44,  J.  Fitzgerald  33-88,  Thos.  Fleming  53-11,  Fleming-Dupuis  Co.  53-11, 

R.  Golding  35-22,  W.  Graham  64,  P.  Grand  Maitre  44-11,  H.  Groulx  140-77,  A.  Hunter 
110,  M.  Kearns  65,  J.  Lajeunesse  18,  M.  Leonard  48,  F.  X.  Liberty  250- 11,  Wv  Maloney  49- 11, 


Carried  forward .  40,095  28 

—  — -  A 
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Ottawa:  New  Departmental  Buildings:  Wages — Continued.  $  cts. 

Brought  forward .  40,095  28 

Teams — Concluded. 


W.  Moran  113-22,  A.  Mowat  6211,  T.  McDonald  84,  D.  McDonell  143-88,  W.  A.  McLaugh¬ 
lin  103-44,  J.  ,T.  O’Toole  27,  J.  Perry  65-44,  A.  Pettapieee  45-55,  Alvy  Pettapiece  102-55, 

\\  .  Pettapieee  8,  J.  Plunkett  88-55,  H.  Rafter  72,  F.  Robert  207 -22,  J.  B.  Roy  88,  S.  Smith 
24,  W.  Smith  249-88,  W.  Stethem  44-88,  Mrs.  Stewart  230-33,  A.  Thompson  45-44,  O. 

Valiquette  30,  W.  Wiles  134-33,  G.  Young  46-44,  sundry  51-44 .  18,931  36 

Labourers,  Apr. -Jan.,  d.  at  $1.90:  N.  Adonaski  61-55,  A.  Alexander  214-88,  A.  Areham- 
bault  125-88,  H.  Barclay  206-88,  F.  Bellefeuille  101 -33,  J.  Bellefeuille  70-55,  P.  Belle- 
feuille  137-44,  E.  Bergeron  122-33,  O.  Bigras  111-11,  T.  C.  Binks  122-22,  G.  Boivin  107-11, 

J.  Boivin  203-88,  M.  Bordeleau  121-77,  J.  Bourque  182-55,  T.  Bowes  206-11,  A.  Bowman 
158-55,  J.  T.  Brown  158,  J.  Brunet  60-66,  M.  Brunet  121-44,  E.  Bureau  108-44,  D.  Byrland 
225-88,  L.  Byrland  230-33,  H.  Charette  58-55,  A.  Charron  103-55,  A.  Chevrier  58,  J.  B. 

Chevrier  189-11,  X.  Chevrier  84-22,  G.  Chinn  166-22,  T.  D.  Collins  95,  G.  D.  Common 
94-88,  D.  Connell  125-77,  W.  Cook206,  M.  Corbett  148-66,  Ii.  Courisse  148-44,  T.  Cousineau 
142,  J.  Curran  80-44,  J.  Daly  13-55,  W.  Daly  124-33,  Ls.  Dccarie  236-22,  W.  Desjardins 
181,  G.  Digance  121-11,  H.  Dumoulin  148-66,  M.  Dumoulin  149-55,  N.  Dupuis  93-88, 

J.  Ellis  80,  A.  Enright  107,  F.  Faubert  77-33,  E.  Forrest  200-22,  J.  Faucault  107-33,  P.  Free 
107-66,  H.  Gagnon  137-66,  J.  Gernos  101-22,  Alf.  Gravelle  129-22,  Art.  Gravelle  58-66, 

A.  Gravelle  Jr.,  59-55,  A.  Grichen  120-88,  C.  Grichen  115-22,  E.  Gudge  70-44,  J.  Gudgc 
208-44,  G.  Guertin  63-88,  W.  Hambrook  69,  C.  Hook  122-55,  T.  Horrigan  107-11,  J.  Kearns 
215-33,  M.  Lafrance  188-55,  B.  Lambert  171,  A.  Larocque  92-66,  J.  I^auders  180-44,  A. 

Leblanc  153-33,  J.  Lefebvre  102-11,  Ls.  Lefebvre  111-55,  J.  Lemieux  153-33,  N.  Limoges 
114-44,  F.  Lowther  98-55,  J.  Manaduke  110-33,  A.  Mannery  121-11,  E.  Marquis  212-66, 

J.  Martin  118-44,  J.  Morin  113-22,  W.  Moxley  130-66,  W.  McAdam  102-44,  G.  McDonald 
92-22,  G.  Nichaforoche  205-66,  J.  O’Dea  122-88,  T.  O’Hara  99-66,  P.  O’FIeefe  90,  F. 

Oliver  53-55,  H.  Paquet  101-22,  J.  Parloche,  121-55,  A.  Patinaude  186-88,  P.  Perrier 
144-55,  R.  Pettapiece  60-44,  F.  Plante  156-11,  P.  Quinn  77-55,  J.  Read  140-55,  A.  Rivington 
203-55,  A. Roy  110-44.G. Schofield  96-77,  W.  Scott  144-88,  A.  Seguin  72-77,  J.  Sheldon  108-77, 

P.  Snider  213-33,  P.  St.  Armand  183-33,  E.  Taillefer  228-99,  G.  Taylor  81,  J.  Tessier 
221,  S.  Tornick  105-22,  J.  Toudreau  144-77,  W.  Twoy  126,  W.  Utman  141-33,  I.  Varchon 

206-33,  L.  Whitty  57-11,  P.  Whitty  129-88,  J.  Wilson  171-88;  in  all  14,861-77  d .  28,242  60 

Labourers,  Feb. -Mar.,  d.  at  $2  10:  N.  Adonaski  49-33,  A.  Alexander  45-66,  H.  Barclay  40-55, 

F.  Bellefeuille  40-66,  J.  Bellefeuille  37-55,  O.  Bigras  41-11,  T.  C.  Binks  59,  J.  Boivin  41-44, 

M.  Bordeleau  34-55,  J.  Bourque  40-55,  T.  Bowes  30-99,  T.  Brown  49-66,  J.  Brunet  28-88, 

M.  Brunet  45-22,  E.  Bureau  38-44,  D.  Byrland  24,  L.  Byrland  24,  H.  Charette  54-33, 

A.  Charron  26,  J.  B.  Chervier  47-44,  T.  D.  Collins  36,  G.  Common  50-77,  D.  Connell 
20-55,  W.  Daley  39-33,  L.  Decarie  46-33,  H.  Dumoulin  -44,  N.  Dupuis  25-88,  J.  Ellis  60, 

E.  Forrest  43-33,  J.  Foucault  26-22,  P.  Free  12-44,  J.  Gernos  13,  A.  Gravelle  48-66,  A. 

Gravelle  Jr.,  38-55,  Art.  Gravelle  42-88,  A.  Grichen  39-44,  E.  Gudge  40-88,  J.  Gudge 
47-33,  G.  Guertin  47-55,  W.  Hambrook  30,  J.  Kearns  13,  B.  Lambert  30-77,  J.  Lauders 
24-44,  A.  Larocque  37-11,  J.  Lefebvre  44-66,  Ls.  Lefebvre  46-44,  N.  Limoges  41-88,  F. 

Lowther  19-55,  A.  Mannery  3,  E.  Marquis  47-55,  W.  McAdam  31-55,  G.  McDonald  33-11, 

G.  Nichaforoche  24-55,  T.  O’Hara  39-44,  P.  O’Keefe  51,  F.  Oliver  46,  A.  Patinaude  41-33, 

P.  Perrier  31-22,  R.  Pettapiece  47-55,  F.  Plante  41-33,  P.  Quinn  41-11,  J.  Read  48-44, 

A.  Rivington  42-33,  A.  Roy  47-44,  G.  Schofield  29,  W.  Scott  30-88,  P.  Snider  45-66,  P. 

St.  Amand  9-11,  E.  Taillefer  9-44,  G.  Taylor  59,  J.  Tessier  40-44,  S.  Tornick  24,  L.  Whitty 


51,  P.  Whitty  11-33,  J.  Wilson  47-44 .  5,769  21 

Watchman,  V.  Levesque,  Apr. -Jan.,  306  d.  at  $1.75 .  535  50 

Watermen:  R.  Chauvin,  34  d.  at  75c.;  F.  Matal,  15  d.  at  75c.;  H.  Mulligan,  47-88  at  $1.95; 

P.  McKay,  100-55  at  $1 .75,  47-88  at  §1.95;  L.  Patenaude,  13  d.  at  50c.,  80-44  at  75c,  141-33 

at  $1,  46-33  at  $1.25;  W.  Schultz,  16  at  75c.,  14  at  $1 .  091  50 

Labourers,  at  $1  75:  S.  Beamish  179-55,  A.  Hex-on  84-11,  sundry  33-77 .  520  45 

Sundry  payments — 

Time  keeper,  11-66  d.  at  §2  50;  brakesmen,  124  d.  at  $2.25;  plasterer,  6  d.  at  $3 .  326  18 

Machinist,  11-11  d.  at  $2.50;  labourers,  10,245-33  d.  at  $2.10,  13,197-22  at  $1.90 .  46,615  70 

Sundry .  6  75 

Unpaid  wages:  Eug.  Bergeron  $22.80,  D.  Connell  $1  90,  J.  Sinclair  $21  11 .  45  81 

Rental  of  Machinery,  paid  on  pay  rolls  (i 6,887.50 ). 

Fleming,  Matthew:  rent  of  boiler,  engine  and  portable  sawmill,  May-June,  Oct. -Nov.,  36  d. 
at  $7  50,  60  at  $10;  rent  of  concrete  mixer,  Oct. -Nov.,  43  d.  at  $10;  rent  of  crusher,  boiler, 

engine  and  screens,  June-Nov.,  107  d.  at  $17  50 —  . . 4,222  50 

Fleming,  T.:  rent  of  boiler,  engine  and  portable  saw  mill,  27  d.  in  Sept . 270  00 

Fleming-Dupuis  Co.:  rent  of  boiler  and  steam  drills,  27  d.  in  Sept,  at  $7.50;  concrete  mixer, 

15  d.  in  Sept,  at  $10 . . . . # .  352  50 

McMahon,  E.:  rent  of  concrete  mixer,  Aug. -Sept.,  46  d.  at  $10;  steam  drills  and  boiler,  Oct.- 

Nov.,  15  d.  at  $7  50,  45  d.  at  $10 .  1,022  50 

White,  J.  H.:  rent  of  machinery  and  well-drill,  Sept. -Nov.,  68  d.  at  $15 .  1,020  00 


Total 


148, 667  90 
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4  GEORGE  V.,  A.  1914 


Ottawa:  New  Departmental  Buildings:  Wages— Concluded.  $  ets. 

Charged  to  the  following  votes — 

New  Departmental  Buildings . . . (Page  V — 34)  71,183  30 

New  Examining  Warehouse . . (Page  V — 70)  77,484  60 


Total,  as  on  page  V — 75 .  148,667  90 


Ottawa:  Printing  Bureau:  Raise  Chimney,  etc. 

Wages,  detailed  under  ‘Ottawa  Buildings,  Repairs’.' . (Page  V — 105)  556  80 

Campbell  Bros.  Steel  &  Iron  Works  ($918.25) — 

Removing  2  old  boilers  (tender) .  125  00 

New  smokestack,  36-in.  dia.  made  of  ^-in.  plate  (tender) .  525  00 

C.  i.  chimney  top,  1,260  lb.  at  3c.;  2  c.  i.  columns,  570  lb.  at  3c.;  steel  plates,  etc.,  1,381 

lb.  at  5c.,  960  at  3|c .  157  55 

Sundry  material,  $3.90;  labour,  178  h.  at  60c .  110  70 

Central  Paving  Co.:  brick,  7-2  in.  at  $30;  cartage,  $18 . . . . .  234  00 

McKinley  <fc  Northwood:  making  connections  to  steam  boilers  $150,  3  Jenkins  valves  $30, 

sundry  fittings  $69.86 .  249  86 

Ottawa  Brick  Mfg.  Co.:  5  M.  hard  brick . . . . . . . .  55  00 

Robertson,  Thos.  &  Co.:  four  2-in.  and  two  1  |-in.  Jenkins  globe  valves,  $25.30;  sundry  pipe 

etc..  $29.66 . . . . .  54  96 

Schwab  Boiler  Heating  Co.:  on  account  of  installing  heating  system,  R  35,891 .  2,200  00 

Stewart,  Wm.:  on  account  of  chimney  Ch.  R  44303 .  1,680  00 

Sundry  payments:  60  bush  lime  $12.60,  6  bags  mineral  wool,  $12,  sundry,  $32.31 .  56  91 


6,005  78 

Less — Discounts  (page  V — 120) . i .  34 


Total,  carried  to  page  V — 5 .  6,005  44 


Palmerston  Public  Building. 

Travel  and  outlay:  T.  A.  Hastings,  Toronto,  $2.88;  C.  H.  Hunter,  Ottawa,  $32.30 .  35  18 

Advertising . . .  129  85 


Total,  carried  to  page  V — 5 . . .  165  03 


Paris  Public  Building. 

Advertising,  $102.20;  King's  Printer,  $58.45 .  160  65 


Pembroke  Public  Building. 

Beatty,  W.:  estimate  2  to  Mar.  29  on  $16,750  contract,  $2,876.19;  less  $280.19,  drawback .  2,590  00 

Superintendence,  W.  J.  Moore:  2  p.c.  commission  on  estimate  2 . . .  51  77 

Advertising,  $116.35;  King’s  Printer,  $45.87 .  162  22 


Total,  carried  to  page  V — 5 .  2,803  99 


Perth  Public  Building. 

Purchase  price  of  site:  J  .A.  Stewart .  7,750  00 

Legal  services,  C.  J.  Foy,  Perth .  42  45 


Total,  carried  to  page  V— 5 .  7,792  45 


Peterborough  Post  (Mice:  Addition. 

Adamson  &  Dobbin:  2  Ox.  boilers,  $390;  pjpe,  $44;  18  gate  valves,  $59.30;  cartage,  $12; 

labour,  $111;  sundry,  $80.80 . . .  697  10 

Blackwell,  W.,  architect;  5  p.c.  commission  on  accounts,  building,  $8,200,  heating,  $1,250, 
wiring  $900,  sundry,  $255.16;  measurements  and  extra  work,  $50;  $580.26  less  $205  paid 

in  1911-12,  \ — 58 .  375  26 

Duranceau,  C.  A.  J.:  detailed  in  1911-12,  V— 58 .  209  67 

Johnston,  W.  G.:  brick  wall,  &c.,  $65;  concrete  work  under  roof  at  back,  $50.50;  frame 

work  for  bell  stand,  $25;  sundry,  $20.60 .  171  10 

Macpherson,  F.  R.J.:  estimate  1  on  wiring  contract,  $900;  rent  of  heaters  and  stoves,  $22.60; 

sundry,  $32.56 .  955  16 


Carried  forward .  2, 408  29 
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Peterborough  Post  Office:  Addition— Concluded. 


Brought  forward .  2,408  29 

Office  Specialty  Mfg.  Co.:  bag  rack,  60  bag,  and  freight .  179  80 

Travel  and  outlay:  T.  A.  Hastings,  Toronto,  $6.42;  J.  H.  Ralph,  Ottawa,  $23.05 .  29  47 

Advertising,  $51.75;  King’s  Printer,  $15.12 .  66  87 

Advance,  D.  A.  Hewitt,  R.  40,062 .  25  00 


Total,  carried  to  page  V — 5 .  2,709  43 


Port  Arthur  Armoury. 


Purchase  price  of  site:  D.  D.  McGillivray .  3,400  00 

Halton  &  Cauchon:  preparing  preliminary  plans,  1  p.c.  on  $40,000 . .  400  00 

Advertising,  $1,013.08;  King’s  Printer,  $148.46 .  1,161  54 


Total,  carried  to  page  V — 5 . .  4,961  54 


Port  Arthur  Customs  and  Examining  Warehouse. 

Purchase  price  of  site:  Estate  A.  Guerard,  $45,630;  J.  P.  Healey,  $8,500;  F.  S.  Wiley,  $5,000  59,130  00 


Legal  services,  Langworthy  &  McComber,  Port  Arthur,  Ont . . .  296  87 

Total,  carried  to  page  V — 5 . .’ .  59,426  87 


Port  Hope  Public  Building:  Improvement. 


Office  Specialty  Mfg.  Co.:  p.o.  boxes,  672  at  $1.80,  56  at  $2.25,  38  at  $2.75,  9  at  $5.50;  freight, 

$8.48.. . . . . .  1,498  08 

Rubenstein  Bros.:  4  brass  grills,  $95;  6  eng.  plates,  $21;  4  receivers,  $47.25;  2  standards,  $60; 

sundry,  $8.95 . , .  232  20 

Schell,  J.  T.  Co.:  installing  interior  fittings . . .  4,939  00 

Small  payments:  door  check  $6;  installing  light  $10;  plumbing  $44.23;  2  weeks  light  $6. .  66  23 

Travel  and  outlay:  T.  A.  Hastings,  Toronto .  32  86 

Advertising  $55.48;  King’s  Printer  $31.68 .  87  16 


Total,  carried  to  page  V — 5 .  6,855  53 


Port  Perry  Public  Building. 

Trick,  W.  J.:  estimate  10  to  Mar.  31,  1913  on  $22,475  contract  $15,617.20;  less,  $1,567.20 


drawback,  and  $1,270  paid  in  1911-12,  V — 58 . .  •  •  12,780  00 

Clerk  of  works,  W.  L.  Parrish:  services,  1  y.  $960;  outlay  $1.25 .  961  25 

Travel  and  outlay:  T.  A.  Hastings,  Toronto .  3  15 

Advertising  $29.40;  King’s  Printer  $16.35 .  45  75 


Total,  carried  to  page  V — 5 . . .  13, 790  15 


Preston  Public  Building. 

Purchase  price  of  site:  John  Stockfish .  6,000  00 

Travel,  C.  H.  Hunter,  Ottawa .  1-  00 

Legal  services,  C.  R.  Hanning,  Preston,  Ont .  33  47 


Total,  carried  to  page  V — 5 


Renfrew  Public  Building. 

Moore,  W.  A.:  4,667  ft.  cement  driveway,  $1,026.74;  1,340  ft.  sidewalk  $294.80;  381  ft.  fence 

$114.30;  4  grates  for  walk  $23;  sundry,  $12 . # . 

Smith,  Jos.  It.;  103  ft.  iron  fencing,  $180.25;  gate,  $20;  3  iron  posts,  $12 . 


Total,  carried  to  page  V — 5 


Sarnia  Public  Building:  Improvements. 

Barrie,  W.  J.:  Gurney  h.  w.  boiler  $475;  10  gate  valves  $61 . 25;  75  ft.  pipe  covering  $15;  labour 

$453;  sundry  $158.76 . ; . 

Travel  and  outlay,  T.  A.  Hastings,  Toronto . 

King’s  Printer . 


1,470  84 
212  25 

1,683  09 


1,163  01 
8  35 
7  44 


1,178  80 


Total,  carried  to  page  V— 5 
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Sarnia  Public  Building:  Government  Share  of  Local  Improvement  Taxes  for  $  cts. 

Pavement  on  Front  St. 

S  irnia  Town:  payment  due  Dec.  31,  1910,  $42.23;  19  commuted  payments  $510-30 .  552  59 


Sault  Ste.  Marie  Public  Building. 

Can.  Revolving  Door  Co.:  door  $650;  freight  $15.22 .  665  22 

Grind,  E.  T.:  tinting  ceiling,  painting  walls,  finishing  floors,  &c.,  as  per  tender .  1,550  00 

Janni-on,  D.  &  Son:  tower  $3,950;  vestibule  $209;  extra  work  $246.47;  less  $100  retained 

for  completion  of  roof . . .  4,305  47 

Meredith,  C.  P.:  plans,  etc.  and  superintendence,  6  p.  c.  on  $4,955;  for  painting  3  p.  c.  on  $1, 550; 

reporting  on  heating  and  ventilation  $15 .  358  80 

Penfold,  Jas.,  cartage  $4.50,  freight  $1.81 .  6  31 

Smith,  J.  &  Sons:  turret  clock .  854  10 

Customs  duty  on  clock:  Blaiklock  Bros.,  Brokers:  duty  $180.60;  entry  $3;  exchange  $1. . . .  184  60 

King’s  Printer .  33  53 


Total,  carried  to  page  V — 5 .  7,958  03 


Scaforth  Public  Building. 

McKenzie,  T.:  estimate  10  to  Mar.  31,  1913  on  $27,500  contract,  $23,992.32;  less  $2,392.32 

drawback,  and  $9,030  paid  in  1911-12,  V — 59 .  12,570  00 

Inspector,  R.  Wright:  services,  1  yr.  to  Mar.  31,  1913 .  960  00 

Ofiice  Specialty  Mfg.  Co.:  D  bag  rack  $100,  468  p.  o.  boxes,  $909;  2  grills  $16;  freight  $7.37  1,032  37 

Rubenstein  Bros.:  4  brass  grills  $84;  5  eng.  plates  $11.25;  2  receivers  $35;  sundry  $7.43; 

overpaid  $20 .  157  08 

Travel,  T.  A.  Hastings,  Toronto .  11  73 

Supplied  out  of  stock:  one  D  bag  rack .  100  00 

Advertising  $23.40;  King’s  Printer  $17.21 .  40  61 


Total,  carried  to  page  V — 5 .  14,872  39 


Shelburne  Public  Building. 

Purchase  price  of  site:  Adeline  Gammon .  1,200  00 

Travel,  C.  H.  Hunter,  Ottawa .  12  00 

Legal  services:  G.  M.  Vance,  Shelburne .  44  00 


Total ,  carried  to  page  V — 5 .  1 , 256  00 


Steelton  Public  Building. 

Purchase  price  of  site:  W.  W.  Hyl&nd,  on  account .  5,000  00 

Travel  and  outlay,  C.  H.  Hunter,  Ottawa .  42  00 

Legal  services,  Uriah  McFadden,  Sault  Ste.  Marie .  45  85 


Total,  carried  to  page  V — 5 .  5,087  85 


Stratford  Public  Building:  Government  Share  of  Cost  of  New  Pavements, 

Sidewalks,  &c. 

Stratford  City:  concrete  base  and  westrumite  surface  roadway,  840  yd.  at  $1.87;  curb  and 
gutter,  650  ft.  at  40c.;  earth  filling  $340;  grading,  &c.  $89.27;  $2,260.07,  of  which  one-half 
is  government  share .  1, 130  04 


St.  Catharines  Public  Building:  Improvements. 

Barrett  Electric  Co.:  electric  wiring  and  fittings .  1,198  00 

Gourlay,  S.  P.:  2  No.  8  h.  w.  boilers,  furnished  and  installed  $1,254;  furnishing  and  installing 

natural  gas  mains  and  burners  $70 .  1,324  00 

Advertising  $15.05;  King’s  Printer  $17.43 .  32  48 


Total,  carried  to  page  V — 5 .  2,554  48 


Sudbury  Public  Building. 

Purchase  price  of  site:  Can.  Pac.  Ry.  Co .  20,000  00 

Travel,  R.  C.  Wright,  asst,  chief  architect . .  26  45 

Legal  services,  R.  R.  McKessock,  Sudbury .  33  20 


Total,  carried  to  page  V — 5 .  20,059  65 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 79 


SESSIONAL  PAPER  No.  1 


Tilbury  Public  Building.  $  ct3> 

iggott,  J  &  Sons:  estimate  8  to  Mar.  31,  1913  on  $20,000  contract  $14,601.45;  less  $1,461.45 

drawback .  13,140  00 

ispector,  Asa  Long:  services,  Apr.  1-Mar.  31,  313  d.  at  $3.50 .  1,095  50 

dice  Specialty  Mfg.  Co.:  bag  rack  $50;  freight  75c .  '  50  75 

\dvertising,  $17.86;  King’s  Printer,  $16.72 .  34  53 


Total,  carried  to  page  V — 5 .  14,320  83 


Tillsonburg  Public  Building. 

Schultz  Bros.:  estimate  3  to  Sept.  21,  1912  on  $24,811  contract,  $24,188.63;  raising  tower 

$1,282;  less  $2,510.63  drawback  and  $12,510  paid  in  1911-12,  V — 59 .  10,450  00 

Inspector,  W.  H.  Jackson:  Apr.  1-Oct.  15,  6-483  m.  at  $90 .  583  50 

Blaiklock  Bros.,  customs  brokers:  duty  on  clock  $143;  entry  $3;  exchange  72c .  146  72 

Office  Specialty  Mfg.  Co.:  468  p.  o.  boxes  $909;  bag  rack  $100;  2  wickets  $16;  freight  $6.72.. .  1,031  72 

Pi itchard-Andrews  Co.:  4  brass  grills  $100;  3  wickets  $12.75;  sundry  $48.09. .  160  84 

Schell  Co.:  interior  fitting,  as  per  contract . : .  2, 141  00 

Shearing  &  Flanders:  gas  connections  to  furnaces  and  water-heater .  103  00 

Small  payments:  door  check  $18.60;  sundry  $8. 64 .  27  24 

Advertising  $15.84;  King’s  Printer,  $15.72 .  31  56 

Travel  and  outlay:  T.  A.  Hastings,  Toronto . 14  73 


Total,  carried  to  page  V — 5 .  14,690  31  ’ 


Toronto  Custom  House:  Improvements. 

Coyell,  A.,  labour  $11;  Gibson  Co.,  marble  closet  $4.50,  labour  $1.80 .  17  30 

Fiddes  &  Hogarth:  fitting  up  sink  in  large  room  $153;  moving  radiator  and  repairing  flusho- 

meter  $8.90 .  161  90 

Reynolds,  G.  N.  &  Co.:  12  hat  and  coat  trees .  78  00 


Total,  carried  to  page  V — 5 . * . ; .  257  20 


Toronto  Customs  Examining  Warehouse. 

Fiddes  &  Hograth:  installing  Keiley  pressure  regulating  valve,  pipe  and  fittings  $125;  Kciley 

steam  trap  and  receiver  $146.50;  labour  $1,190.85;  sundry  supplies  $600.29 .  2,062  64. 

Otis-Fensom  Elevator  Co.:  installing  passenger  elevator .  4,900  00 

Young,  Samuel:  contract  for  alterations  and  new  entrance  complete .  11,695  75 

Travel  and  outlay,  C.  H.  Hunter,  Ottawa .  26  00 


Total,  carried  to  page  V — 5 .  18,684  39 


Toronto  Military  Buildings:  Barracks  for  Permanent  Corps  to  replace  property  sold 

to  City. 

Can.  Domestic  Engineering  Co.:  on  account  plans  and  specifications  re  heating  and  electrical 

works .  1 , 200  00 

Chipman,  W.:  on  account  plans  $1,000;  sundry  travel  and  outlay,  1911-12,  $242 .  1,242  00 

Travel  of  Ottawa  officials:  R.  Dawson,  $17.70;  T.  W.  Fuller,  $25 . 42  70 

King’s  Printer .  242  09 


Total,  carried  to  page  V — 5 .  2,726  79 


Toronto  Military  Buildings:  New  Stores  Building. 

Structural  Engineering  Co.:  on  account  plans .  500  00 


Toronto  General  Post  Office. 

Armstrong,  Fred.  Co.:  fitting  sanitary  drinking  fountain  $85;  lavatory  $18;  labour  $56.94; 

covering  95  ft.  pipe  $21;  sundry  hardware  $34.67 .  215  61 

Brines,  H.:  chairs,  48  at  75c.,  1  $7.50,  3  at  $7.75;  desks,  2  at  $23,  1  $24 .  136  75 

Canada  Wire  &  Iron  Goods  Co.:  steel  stools,  7  doz.  at  $13,  2X\  at  $14;  freight  $2.22 .  122  39 

Can.  General  Electric  Co.:  3  motors  $270;  5  amp.  110  volt.  2  w.  t.  r.  w.  serial  $13 .  283  00 

Chapman  &  Walker:  oscillating  fans,  2  at  $35,  2  at  $25;  sundry  electrical  supplies  $99.45..  219  45 

Coyell,  Alf.:  carpenter  work,  443  h.  at  55c .  243  65 


Carried  forward .  L  220  85 
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Toronto  General  Post  Office — Concluded.  $  cts. 

Brought  forward .  1,220  85 

D  inn  is,  Richard  &  Son:  1,000  tags  S3  2;  12  tabic  tops  $51;  sundry  lumber,  <fce.,  $102.65 .  188  65 

Elevator  Specialty  Co.:  electrical  repairing,  32  h.  at  65c.,  823  h.  at  60c.;  200  ft.  conduit  $22; 

750  ft.  wire  $26.25;  sundry  $92.73 .  655  58 

Lamson  Company:  belt  conveyor  and  elevator  $4,950;  sundry  $27.33 .  4,977  33 

Lyon,  J.  D.:  relining  gutters,  new  galv.  iron  roof  and  repairs,  as  per  tender .  940  00 

McGrath,  E.  P.:  contract  for  fittings  complete  $12,125;  extra  tile  flooring  $519;  less  $10,210 

paid  in  1911-12,  V— 59 .  2,434  00 

Murray- Kay,  Ltd.:  cork  carpet,  53 h  yd.  at  $1.15,  61|  yd.  at  90c.;  2  wilton  rugs  $32.50,  $37; 

sundry,  $11.35 .  197  73 

Office  Specialty  Mfg.  Co.:  steel  cases,  1,  $304.  2  small  cases  $64;  4  trucks  $260;  filing  cabinet 

guides  and  folders  $88.30;  removing  steel  fittings  $48;  desk  $36;  sundry  $144.80 .  945  10 

Ovens,  T.  A.:  hammered  wire  plate  glass.  66^  ft.  at  $1.25;  sundry  $40.10 .  123  54 

Reid  A  Co.:  lumber  for  tables  for  Christmas  trade  $38.79;  partition  in  dead  letter  office 

$23.74;  dressed  oak,  160  ft.  at  9c.;  sundry  lumber  etc.  $69.07 .  146  00 

Reynolds,  G.  N.  &  Co.:  arm  chair  $6.50;  cabinet  $22;  desks,  2  at  $25,  one  $28,  2  at  $45; 

tilters,  4  at  $S,  2  at  $8.75;  wardrobe  $24;. sundry  $2.88 .  272  88 

Rogers  Electric  C'o.:  fuses,  430  at  13^c.;  55  portables  $102.75;  2,978  ft.  r.  c.  wire  $36.75;  sundry 

$162.57 .  360  10 

Stewart,  John:  labour  $13.20;  glass  $47.80;  paint,  etc.  $8.28 .  69  28 

Vokes  Hardware  Co.:  sundry  paint  and  hardware .  147  14 

Wanty,  Win.:  brick  wall  in  basement  $72;  repairing  floor  $6.63 .  78  63 

Williamson,  Wm.:  alterations  to  post  office,  as  per  tender,  $1,170;  partition  in  rural  mail 
service  $96;  work  in  dead  letter  office  altering  panels  and  new  doorway  in  cloak  room 
$271.07;  varnishing  and  glazing  in  dead  letter  office  $47.10;  repairing  tables  $22.91; 

making  4  ventilators  $33.71;  sundry  $26.43 . . .  1,667  22 

Young,  S.:  plastering  basement  ceiling  $75;  lathing  and  plastering  basement  walls  $65;  work 

on  elevator  pit  $242.64;  sheeting  sides  of  stairs,  $91. 10;  sundry  work  in  basement  $120.22  593  96 

Small  payments:  freight  and  cartage  $85.66;  hardware  $115.78;  repairs  $89.25;  rubber 

stamp  pad  $48;  signs  $40;  2  stools  $24;  sundry  $52.19 .  454  88 

Sorting  cases  supplied  from  stock:  1.  c.  sorting  cases,  5  at  $29.50,  9  at  $32.80;  4  sections  news¬ 
paper  sorting  cases  $71 .  513  70 

King’s  Printer .  52  83 


Total,  carried  to  page  Y— 5 


16,039  40 


Toronto  Postal  Garage:  for  motor  trucks. 


Armour,  E.  N.:  additional  amount  required  to  pay  off  mortgage  on  Ghent  property .  79  10 

Imperial  Motor  Car  Co.:  machinery  in  garage  building,  87-95  Richmond  St.,  East,  price  as 

agreed .  350  00 

Toronto  Electric  Light  Co.:  installing  stand  pipe  for  power  service,  Richmond  St .  8  18 

Travel  and  outlay:  A.  J.  Barclay  $31.55;  C.  H.  Hunter  15c .  31  70 

Legal  services,  E.  N.  Armour,  Toronto .  162  73 


Total,  carried  to  page  V — 5 .  631  71 


Toronto  Postal  Station  ‘G’. 


Purchase  price  of  site:  J.  B.  Leroy .  35,000  00 

Travel,  C.  H.  Hunter,  Ottawa .  16  90 


Tot^l,  carried  to  page  V — 5 . 

Toronto^Posta!  Station 

Purchase  price  of  site:  Harry  Oliver. .  _ . .  It.  J . 

Livingston,  R.:  repairing  wainscotting . 

Travel  and  outlay:  T.  A.  Hastings,  Toronto,  $20.25;  C.  H.  Hunter,  Ottawa,  $15. 


35,016  90 


25,160  76 
3  20 
35  25 


Total .  25,199  21 

Less,  received  for  old  buildings  on  site .  60  00 

Total,  carried  to  page  V — 5 .  25, 139  21 

Toronto  Postal  Station,  Spadina  Ave. 

Purchase  price  of  site:  Robt.  Carroll  Estate .  50,000  00 

Ponton,  D.:  commission  for  collection  of  rents .  18  70 

Travel  and  outlay:  C.  H.  Hunter,  Ottawa .  83  35 

Total,  carried  to  page  Y — 5 .  50, 102  05 
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Toronto  Dominion  Buildings,  Generally:  Improvements,  Repairs,  etc.  $  cts. 

Detailed  with  Dominion  Buildings,  Maintenance . ...(Page  V — 196)  5,014  74 


Uxbridge  Public  Building. 

Meyer,  D.:  estimate  10  to  Feb.  IS,  1913  on  $25,000  contract,  $19,635.49;  less  $1,965.49  draw¬ 
back,  and  $6,330,  paid  in  1911—12,  V — 60 . • .  11,340  00 

Inspector,  J.  Park:  services,  11  m.  to  Mar.  13,  1913,  286  d.  at  $&.50;  outlay  $4.27 .  1,005  27 

Blaiklock  Bros.,  customs  brokers:  duty  on  clock  $145.60;  entry  $3;  exchange  74c . 149  34 

Smith,  John  &  Sons:  turret  clock,  4  dials,  800  lb.  bell . . * _  727  57 

Travel  and  outlay,  T.  A.  Hastings,  Toronto . .  9  00 

Advertising  $37.80;  King’s  Printer  $16. 10 .  53  90 

Total,  carried  to  page  V — 5 .  13,285  08 


Walkerville  Public  Building. 

Hewitt,  D.  A.,  Ottawa,  advance  to  be  accounted  for .  50  00 


Wallaceburg  Public  Building. 

Goldie  &  McCulloch  Co.:  safe  $310;  freight  $9.60 .  319  60 

McDonald,  D.:  services  at  Wallaceburg  building,  April,  1912 .  100  00 

Cartage  of  safe  $15;  timber,  etc.  85c .  15  85 

Advertising  $540.49;  King’s  Printer  $4 . .  544  49 

Total,  carried  to  page  V — 5 .  979  94 

Waterloo  Public  Building. 

Lachance,  L.  B.:  estimate  7  to  Dec.  24,  1912  on  $36,975  contract  and  $6,777.30  extras,  $39,423.42; 
less  $3.42  drawback,  and  previous  payments,  Y — 61,  1910-11,  $3,220,  V— 60,  1911-12, 

$21,160 . . . . .  15,040  00 

Brown  &  Semple,  covering  boilers,  &c .  75  00 

Moogk,  Chas.:  express,  paid  on  brass  fittings .  1  93 

Office  Specialty  Mfg.  Co.:  2  1.  s.  cases  $92;  p.  o.  boxes,  324  at  $1.80,  96  at  $2.25,  36  at  $2.75; 

2  grills  $16;  “E”  bag  rack  $135;  freight  $9.07 .  1, 150  27 

Pequegnat  Clock  Co.:  on  account  tower  clock .  1,000  00 

Rubenstein  Bros.:  4  grills  $94;  5  eng.  plates  $17;  2  receivers  $35.50;  sundry  $5.16 .  151  66 

Total,  carried  to  page  V — 6 .  17,418  86 

Watford  Public  Building. 

Purchase  price  of  site:  J.  D.  Brown  $350;  W.  D.  Cameron  $2,250 .  2,600  00 

Travel  of  Ottawa  official,  C.  H.  Hunter .  36  10 

Total,  carried  to  page  V — 6  .  2,636  10 

Wiarton  Public  Building. 

Legal  services:  Wm.  Masson,  Owen  Sound .  106  86 

Wingham  Public  Building. 

Schaefer,  Adam:  painting  and  kalsomining  ceilings  and  walls  $116;  sundry  painting  $15.70 —  131  70 

Travel  and  outlay,  T.  A.  Hastings,  Toronto .  4  15 

Total,  carried  to  page  V — 6 .  135  85 

Dominion  Public  Buildings,  Ontario:  General  repairs,  etc. 

Detailed  with  Dominion  Buildings  Maintenance .  (Page  V — 196)  19,996  89 
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Brandon  Public  Building:  Addition.  $  cts. 

Brown  &  Mitchell:  installing  heating,  S538;  sundry  plumbing,  $25 .  563  00 

City  of  Brandon:  sidewalk,  labour,  $39.20,  cement,  etc.,  $22.75 . ; .  61  95 

Garside,  W.  H.:  repairing  and  kalsomining,  3,273  sq.  yd.  at  7c.;  painting  3,102  yd.  at  12c.; 

sundry,  $10 . .  611  35 

Giles,  T.  H.,  cleaning  offices  and  halls . . .  7  00 

Lissaman,  F.  C.:  room  in  attic,  $185;  partition  for  registered  mail,  $75;  sundry  repairs, $134. 88  394  88 

Nation  &  Shewen:  cork  carpet,  253  yd.  at  90c.;  shades,  18  at  $2.95;  sundry,  $5 .  285  80 

Travel  and  outlay:  H.  E.%Iatthews,  $35.40;  W.  T.  Mollard,  $43 .  78  40 

— - - * - 

Total,  carried  to  page  V — 6 .  2,002  38 


Carman  Public  Building. 

Travel  and  outlay:  J.  E.  Cyr,  $5.20;  H.  E.  Matthews,  $13.35 .  18  55 


Melita  Public  Building. 

Purchase  price  of  site,  Geo.  Nickle .  1,400  00 

Travel  and  outlay:  H.  E.  Matthews,  Winnipeg .  18  40 


Total,  carried  to  page  V — 6 .  1,418  40 


Minnedosa  Public  Building. 

Advertising,  $303.92;  King’s  Printer,  $51.37 .  355  29 

Legal  services,  H.  F.  Maulson,  Minnedosa .  81  50 


Total,  carried  to  page  V — 6 .  436  79 


Morden  Public  Building. 

Advertising,  $230.58;  King’s  Printer,  $52.44 .  283  02 

Legal  services,  A.  W.  Bowen,  Morden .  23  25 


Total,  carried  to  page  V — 6 .  306  27 


Portage  la  Prairie  Public  Building. 

Snyder  Bros.:  contract  complete,  $26,400;  extras,  shooting  gallery,  $1,135,  officers’  lavatory 

in  basement  $525,  sundry  $158.50;  less  $16,990,  paid  in  1911-12,  V — 61 .  11,228  50 

Inspector,  H.  J.  Hughes,  services,  Jan.-Nov.,  1912,  11  m .  1,650  00 

Travel  and  outlay,  H.  E.  Matthews .  6  40 


Total,  carried  to  page  V — 6 .  12,884  90 


Virden  Public  Building. 

Purchase  price  of  site,  H.  C.  Simpson .  6,200  00 

Travel  and  outlay,  W.  T.  Mollard .  23  25 

King’s  Printer . . .  2  84 

Legal  services,  J.  Pritchard,  Virden .  66  85 


Total,  carried  to  page  V — 6 . ; .  6,292  94 


Winnipeg  Immigration  Halls  I  and  II:  Improvements,  &c. 

Banfield,  J.  A.:  225  yd.  brass  binding,  $33.75;  120  yd.  cork  carpet,  $125;  linoleum,  $110;  3 

desks,  $67.50;  one  tilter  $12.50 .  348  75 

Beairsto  Co.:  installing  lavatories,  &c.,  as  per  tender,  $210;  repairing  lavatories,  plumbing, 

&c.,  labour  $358,  2  boiler  sections  $159.60,  4  grate  bars  $35.20,  2  syphon  jets  $44,  sundry 

$121.46 .  928  26 

Pattinson  &  Eilbeck,  painting  windows,  as  per  tender .  76  00 

Smith  <fc  Kirkpatrick:  plastering  and  repairing  concrete  floors  as  per  tender .  392  00 

United  Electric  Co.:  four  110-v.  a.  c.  mult,  arc  lamps,  $112;  324  ft.  conduit,  $30.88;  sundry, 

$59.18 . . . 202  06 

Small  payments:  desk,  $31.90;  electrical  supplies,  $8.75;  hardware,  $27.55;  sundry,  $11.40..  79  60 


Total,  carried  to  page  V — 6 . t .  2,026  67 
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Winnipeg  Public  Buildings:  Pavements,  Sewers,  &c.  $  cts. 

Winnipeg  City,  on  account  local  improvements,  pavements,  sewers,  &c .  13,000  00 


Winnipeg  Dominion  Buildings:  Improvements,  &c. 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V — 196)  5,047  76 


Public  Buildings,  Manitoba,  Generally. 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V — 196)  2,955  85 


Battleford,  Sask.,  Public  Building. 

Pigott,  M.  A.,  &  Son:  final  estimate,  $26,735;  extra  concrete  footings,  $525;  substituting 
pressed  brick  for  common,  $978;  sundry,  $39.25;  $28,277.25;  less,  $250  deducted  for  work 
not  done,  $3,410  paid  in  1910-11  (V— 64),  and  $23,670.35  paid  in  1911-12  (V— 62). . .  .....  946  90 

Clerk  of  works,  W.  R.  Latimer:  services,  Mar.  5  to  May  31,  1912,  76  d.  at  $5.50;  filling  in 

well,  $22.50;  moving  safe  and  office  supplies,  $58 . .  498  50 

Berlin  Interior  Hardwood  Co.:  contract  for  fittings  complete,  $2,225:  less  $1,500  paid  in 

1911-12,  V— 62 .  725  00 

Boughey,  Chas.,  building  outside  closet  at  land  office .  60  00 

Northwestern  Electric  Co.:  contract  for  wiring,  complete,  $1,196;  9  extra  lights,  $72;  cutting 

away  and  making  good  plaster- work,  $100 .  1,368  00 

Office  Specialty  Co:  “F.”  truck,  $70;  freight,  $8.88 . 78  88 

Regina  Plumbing  and  Heating  Co.:  installing  radiation  in  post  office .  130  00 

Stephenson,  Evans  and  Fiilingham:  superintending  sundry  works .  20  00 

Storer,  J.  H.:  hauling  gravel  and  loam,  building  fence,  &c . .  248  00 

Western  Pavers:  243  sq.  ft.  grano.  walk  and  92  1.  ft.  curb .  110  00 

Small  payments:  clock,  $23.50;  16  blinds,  $27.75;  4  chairs,  $10;  2  stools,  $4.70 .  65  95 

Travel  of  clerk  of  works,  W.  T.  Mollard .  20  25 


Total,  carried  to  page  V — 6 .  4,27148 


Gravelbourg  Telegraph  Building. 

Boisvert,  H.:  contract  completed,  $3,975;  less  $1,730,  paid  in  1911-12,  V — 63..: .  2,245  00 

St.  Germain,  C.  W.:  gasoline  lamp .  15  00 

Travel  of  clerk  of  works,  W.  T.  Mollard . . .  35  25 


Total,  carried  to  page  V — 6 .  2,295  25 


Humboldt  Public  Building. 

Brown  Construction  Co.:  estimate  8  to  Sept.  30,  1912,  on  $37,673  contract,  $33,728;  less  draw¬ 
back  $3,378,  and  $5,970,  paid  in  1911-12,  V— 63 .  24,380  00 

Clerk  of  works:  Win.  Driver,  Apr.  1  to  June  30,  78  d.  at  $5;  A.  Pike,  June  1  to  Oct.  31,  131  d. 

at  $5 .  1,045  00 

Travel  and  outlay:  W.  T.  Mollard,  Regina .  39  50 

Advertising,  $34.65;  King’s  Printer,  $16.43 .  51  08 


Total .  25,515  58 

Lf.ss,  changed  to  year  1913-14 .  515  58 


Total,  carried  to  page  V — 6 .  25,000  00 


Indian  Head:  Forest  Nursery  Station. 

Hamilton,  A.  B.:  erection  and  completion  of  boarding  house,  $-1,960;  providing  and  erecting 

outdoor  closet,  $54.29;  sundry,  $29.10 .  5,043  39 

Travel  and  outlay:  J.  Jopling,  Regina,  $35.70;  W.  T.  Mollard,  Regina,  $66.15 .  101  85 


Total,  carried  to  page  V — 6 .  5, 145  2 4 


Lloydminster  Public  Building.  , 

Healy  &  Pigott:  on  account  estimate  8  to  Mar.  31,  1913 .  25,830  0t» 

Inspector,  E.  E.  Miller,  services,  May  8  to  Mar.  31,  280  d .  1,400  00 

Laying  out  grounds,  $10;  sundry  travel  and  outlay,  $44.25 . 

Advertising .  31  00 


Total,  carried  to  page  V — 6 .  2/ ,  30o  25 
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Melfort  Public  Building.  $  cts. 

McDiarmid  Co.:  on  account  final  estimate .  28,348  00 

i:  :  mi  ,  W.  J  .Roscoe,  Mar.  13,  1912,  to  Mar.  31,  1913,  326  d .  1,630  00 

Eastman,  W.  W.,  coal .  22  00 

Advertising .  11  20 


Total,  carried  to  page  V — 6 .  30,011  20 


Moose  Jaw  Armoury. 

Advertising .  54  08 


Moose  Jaw  Public  Building. 

McDiarmid  Co.:  on  account  estimate  7  on  $260,000  contract .  98,480  00 

Inspection:  J.  Armstrong,  May  6  to  Nov.  9,  158  d.  at  $5;  W.  Tilston,  Nov.  10  to  Mar.  31, 

121  d.  at  $5..... . . . . . . .  1,395  00 

Whitehead,  T.,  wiring  and  installing  12  lights .  23  75 

Travel  of  clerks  of  works:  J.  Jopling,  $4.10;  W.  T.  Mollard,  $40.25 .  44  35 


Total,  carried  to  page  V — 6 .  99,943  10 


North  Battleford  Public  Building. 

Travel  and  outlay,  W.  T.  Mollard .  20  25 

Advertising  $71.21;  King’s  Printer  $83.34 .  154.  55 


Total,  carried  to  page  V — 6 .  174  80 


Prince  Albert  Penitentiary. 

Saskatchewan  Building  &  Construction  Co.:  installing  engine,  labour  $78,  material  $22; 

sheathing  ceiling  and  painting,  750  ft.  at  10c .  175  00 

Saskatchewan  Penitentiary,  grading  around  grounds .  40  00 

Travel  and  outlay,  W.  T.  Mollard .  21  20 


Total,  carried  to  page  V — 6  .  236  20 


Regina  Drill  Hall. 

Kingston,  J.  S.,  services,  April-May,  1912,  in  office  of  Superintendent  of  Buildings,  Ottawa..  200  00 


Regina  Public  Building. 

Armstrong,  Smyth  &  Dowswell:  labour,  85  h.  at  50c.;  glass,  $23.20;  sundry,  $16.55 .  82  25 

Blaiklock  Bros.,  brokers:  customs  duty  on  clock,  $172.80;  entry,  $3;  exchange,  $1.30;  freight, 

$83.23 . 260  33 

Crapper,  F.  M.:  kalsomining  offices,  $325;  repairing  building  after  cyclone,  glazing,  $328.41, 

sundry,  $9.50 .  662  91 

Dennis  Wire  and  Iron  Works:  elevator  enclosure,  $3,640;  sundry,  $79.29 . 3,719  29 

Hunter,  W.  J.:  carpentry  repairs:  labour,  $154.20;  material,  $61.56 .  215  76 

Johnston,  J.  H.:  6  stools,  $12;  table,  $4;  19  shades,  $93.25 .  109  25 

Office  Specialty  Mfg.  Co.:  cabinet,  $39.95;  stamp  cabinet,  $15;  chairs,  8  side,  $34,  2  small,  $16.50, 

2  tilter,  $17.70;  f.t.  desks,  one  $44,  one,  $30.80,  2,  $50;  stool,  $10;  2  tables,  $38.35;  truck, 

$30;  sundry,  $20.90;  freight,  $7.51 .  354  71 

Otis-Fensom  Elevator  Co.:  elevator  complete,  $6,380;  24  carbons  and  contacts,  $9.60;  less,  $4,315 

paid  in  1911-12,  V— 64 .  2,074  60 

Potts  &  Smith:  firepot  section  for  Daisy  h.w.  boiler .  118  75 

Rubenstein  Bros:  7  brass  eng’d  plates,  $49.50;  freight,  $1.75 .  51  25 


Carried  forward . . .  7,649  10 
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Regina  Public  Building— Concluded.  $  cts. 

Brought  forward .  7,649  10 

Smith,  John  &  Sons:  turret  clock,  four  6*  ft.  dials .  863  83 

Western  Man’f’g.  Co.:  fir  cupboard,  $160;  case,  as  ordered,  $64 . '  224  00 

Western  School  Supply  Co.:  4  chairs,  $18.50;  3  desks,  $89.50;  2  awnings,  $10;  filing  cabinet,  $63; 

sundry,  $50.65 .  231  65 

Whiteford  Bros.:  sundry  plumbing,  $61.10;  sundry  wiring  and  electrical  fixtures,  $119.05 _  180  15 

Wilson  &  Wilson:  sundry  repairs  and  alterations .  381  19 

Small  payments:  2  awnings,  $11;  2  w.p.  baskets,  $20;  repairs,  $33.35;  sundry,  $14.70 .  79  05 

Sorting  cases  supplied  from  stock  3  hods,  $7.50;  4  No.  1,258,  $180.30 .  187  80 

Travel  and  outlay:  T.  A.  Hastings,  Toronto,  $51.52;  C.  H.  Hunter,  Ottawa,  $20 .  71  52 

King’s  Printer,  $11.09;  advertising,  $17.22 .  28  31 


Total .  9,896  60 

Less,  charged  to  Rigaud  Public  Building . (Page  V — 56)  51  25 


Total,  carried  to  page  V — 6 .  9,845  35 


Saskatoon:  Forest  Nursery  Station. 

Can.  Drug  &  Book  Co.:  8  rolls  blue  print .  6  80 

Travel  and  outlay:  J.  Jopling,  Regina .  35  50 

Advertising,  $280.19;  King’s  Printer,  $45.69 .  325  88 


Total,  carried  to  page  V — 6 . *. .  368  18 


Weyburn  Public  Building. 

Navin  Bros.:  contract  complete,  $48,911;  extra  tile  flooring,  $240;  less,  $25,171  paid  in  1913-14  23,980  00 

Inspector,  G.  J.  G.  Jarrett:  Apr.  10-Dec.  31,  223  d.  at  $5 .  1,115  00 

Advertising,  $22.14;  King’s  Printer,  $21.48 .  43  62 


Total,  carried  to  page  V— 6 .  25, 138  62 


Bassano  Public  Building. 

Travel  and  outlay,  W.  T.  Mollard,  Regina . ’. .  12  73 

Legal  services:  Burns  Mavor,  Bassano,  Alta .  25  86 


Total,  carried  to  page  V — 6 .  38  59 


Calgary  Customs  Examining  Warehouse. 

McDiarmid  Co.:  estimate  1  to  Mar.  29,  1913,  on  $455,000  contract,  $19,680;  less,  $1,960 

drawback . ; . < .  17,720  00 

Canadian  Domestic  Engineering  Co.:  on  account  heating  system .  1,000  00 

Can.  Inspection  &  Testing  Laboratories:  mill  inspection  of  steel . . . . . .  9  19 

Dowler,  Leo.,  architect;  use  of  office  for  exhibit  of  plans,  etc.,  $14;  commission  on  estimate  one 

$98.40 .  112  40 

Purchase  price  of  site:  E.  M.  Adams,  $20,000;  John  Cardell,  $60,000;  Wm.  Robertson  and 

A.  L.  Cameron,  $20.000 .  100,000  00 

Legal  services  re  site:  M.  S.  McCarthy,  Calgary .  399  76 

Advertising,  $1,211.50;  King’s  Printer,  $90.07 .  1,301  57 


Total,  carried  to  page  V — 6 .  120,542  92 


Calgary  Immigration  Building. 

McDiarmid  Co.:  estimate  2  to  Feb.  27,  1913,  on  $25,700  contract,  $24,000;  less,  $2,400  drawback.  21,600  00 
Dowler,  Leo.:  complete  plans  and  blue  prints,  $250;  tracings,  $10;  1  p.c.  comm,  on  estimate 

2,  $240 .  500  00 

Lewtliwaite,  M.,  clerk  of  works:  services  July  15-Mar.  31,  76  d.  at  $5.40,  142  d.  at  $6;  outlay, 

$3;  less,  $396,  charged  in  error  to  Immigration  Buildings,  Construction  (Page  V — 96) -  869  40 


Total,  carried  to  page  V — 6 .  22,969  40 
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Calgary  Now  Post  Office.  $  cts. 

Purchase  price  of  site:  J.  G.  Van  Wart  $113,450;  Clias.  A.  Wallace,  $05,215 .  178  GG5  00 

Burn,  L.  R.:  sundry  work  at  temporary  office .  23  77 

Can.  Western  Natural  Gas  Co.:  installing  heating  in  temporary  office .  764  65 

Dowler,  Leo.:  travel,  Calgary-Ottawa,  $150;  on  account  commission,  $1,200 . . . .  1,350  00 

Webb,  Read,  Hagan,  Callingham  &  Co.:  fee  for  supervising  payments  in  connection  with 

temporary  office . .  500  00 

Webb,  Road,  Hagan,  Callingham  &  Co.  and  Leo  Dowler:  on  account  disbursements .  24,000  00 

Travel  of  Ottawa  official,  C.  II.  Hunter .  75  00 


Total,  carried  to  page  V — 6 .  205,378  42 


Edmonton  Public  Building. 

Bradburn  Stationery  Co.:  cabinet,  $58.95;  4  chairs,  $18;  table,  $15 .  91  95 

Burnham-Frith  Electric  Co.:  ten  100-w.  lamps  with  holophane  shades,  $38.50;  25  25-w. 

lamps,  $21.25;  sundry  work,  $38.51 .  98  26 

Clark,  W.  H.  &  Co.:  2  cupboards,  counter,  2  desks,  2  tables  and  2  sets  pigeon  holes,  $646;  vault 

fittings,  $575;  3  counters  and  one  case  pigeon  holes,  $71.50;  shelf,  $10.75;  sundry,  $32.30. .  1,335  55 

McCallum  &  Co.:  contract  complete,  $2,750;  extra  work,  $80;  less,  $1,200  paid  in  1909-10, 

V — 60,  $185.75  paid  in  1910-11,  V — 65,  $831.51  paid  in  1910-11  V — 65  to  sundry  persons; 
balance,  $612.74.  Paid  as  follows:  Burnham  Frith  Co.,  $278.65;  Crown  Electric  Co., 

$380.20;  Edmonton  City,  $250  (difference  being  security  deposit  refunded  to  vote, 

$296.11 . '. .  612  74 

Office -Specialty  Mfg.  Co.:  2  bag  racks,  $140;  2  sorting  cases,  1264,  $108;  freight,  $38.04 _  286  04 

Otis-Fensom  Elevator  Co.:  mail  hoist  complete,  $2,921;  sundry  wiring,  $16.60;  less  $2,190.75, 

paid  in  1910-11,  V — 65  and  $520  paid  in  1911-12,  V — 64 .  226  85 

Paragon  Office  Supply  Co.:  2  desks,  $68;  2  tilters,  $20.20 .  88  20 

Ritchie,  It.  W.:  building  paper  burner  in  basement .  204  40 

Ross,  Bros.:  making  iron  top  and  2  doors  fat  ash-pit .  90  00 

Small  payments:  fixture  for  holding  mail  ready  for  despatch,  $48;  desk,  $34.50;  glass,  $17.18; 

painting,  $23;  8  rubber  strips,  top  felts  and  bottom  rubbers,  $38.75;  sundry,  $20.39 .  181  82 

Clerk  of  works,  R.  J.  Manson:  services,  Mar.  1-Nov.  30,  258  d.  at  $5 .  1,290  00 

Travel  and  outlay:  T.  A.  Hastings,  Toronto .  126  13 


Total,  carried  to  page  V — 6 . . .  4,631  94 


Lethbridge  Public  Building. 

Navin  Bros.:  estimate  5  to  May  12  ,1913,  on  $221,300  contract,  $74,211.62;  extra  concrete,  &c.,  to 

enlarge  footings,  $7,629;  less,  $8,180.62  drawback  and  $31,380,  paid  in  1913-14 .  42,300  00 

Inspection,  Raley  &  Carver:  2-£  p.c.  comm,  on  estimate  2,  $730.74;  travel,  $14.85;  sundry 

work,  $45 .  790  59 

Hamilton,  J.  F.,  survey  of  site  $25;  Harvey,  W.  S.,  testing  cement,  $5 .  30  00 

Freight  and  cartage .  31  40 

Advertising,  $242.30;  King’s  Printer,  $81.55 .  323  85 


Total,  carried  to  page  V — 6 .  43,475  84 


Medicine  Hat  Public  Building. 

Can.  Pac.  Rv.  Co.:  freight  on  furniture .  43  10 

Simmonds,  W.  R.:  re-roofing  public  space  in  vestibule,  re-fixing  door  &c.,  $237;  altering 

partitions,  moving  boxes,  &c.,  $118.50;  shelving,  $38.50 .  394  00 

Travel  and  outlay:  J.  Jopling,  $28.20;  W.  T.  Mollard,  $35.18 .  63  38 


Total,  carried  to  page  V — 6 .  500  48 


Strathcona  Armoury. 

Brown  Construction  Co:  contract  complete,  $33,668;  less,  $12,740,  paid  in  1911-12,  V — 65 _  20,928  00 

Clerk  of  works,  W.  Dietz:  services,  Apr  .-Dec.  7,  216  d.  at  $5 .  1,080  00 

Dowler,  L.,  inspecting  armoury,  $48.85;  Edmonton  Express,  cartage,  $1.75 .  50  60 

Eclipse  Mfg.  Co.:  94  steel  saddle  racks,  $103.40;  freight  $11.93 .  115  33 

Shaver,  P.  H.:  pair  continuous  bowling  alleys,  complete .  1,540  00 


Total,  carried  to  page  V — 6 . . .  23,713  93 
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Strathcona  Public  Building.  $  ct3. 

Pigott,  M.  A.,  &  Sons:  contract  complete,  $47,894;  extra  for  enlarged  footings,  $103.50;  less 

$38,000,  paid  in  1911-12,  V — 65 .  9,997  50 

Inspector,  D.  F.  McHardy:  services,  Mar.  1-Nov.  23,  228  d.  at  $5 .  L  140  00 

Blaiklock  Bros.,  customs  brokers:  duty  on  clock,  $137.40;  entry  $3;  exchange  95c.;  freight 

$73.09 . . .  214  44 

Dawson  &  Kennedy:  chairs,  50  at  75c.,  15  at  $2.50,  3  at  $10,  3  at  $11.50;  blackboard,  $20  ; 

desks,  3  at  $30,  4  at  $32,  3  at  $40;  10  w.p.  baskets  $20;  sundry  $20 .  537  50 

Office  Specialty  Mfg.  Co.:  1,025  p.o.  boxes  $2,047.25;  3  wickets  $24;  freight  $115.12 .  2, 186  37 

'ubenstcin  Bros.:  5  grills  $124;  6  plates  $18.50;  4  receivers  $45.50;  sundry  $17.90 .  205  90 

Schell,  J.  T.  Co.:  on  account  interior  fittings .  1,900  00 

Smith,  J.,  &  Sons:  turret  clock,  four  4  ft.  2\  in.  dials .  687  01 

Small  payments:  clock  $10;  plumbing  $27.55;  8  mats  $41;  repairs  $34.20;  sundry  $10.77....  123  52 

Sorting  cases  supplied  from  stock:  l.s.  cases,  five  No;  1258,  $147.50,  2  No.  1256  $60;  2  sections 

and  1  bin  n.p.  sorting  case  $40;  one  filing  case  $20 .  267  50 

Advertising,  $117.38;  King’s  Printer,  $16.71 .  134  09 


Total,  carried  to  page  V — 6 .  17,393  83 


Wetaskiwln  Public  Building. 

Brown  Const.  Co.:  contract  complete  $25,650;  sundry  extra  work  on  ground  floor  for  post 

office  department  $1,817.47;  less  $9,090  paid  in  19.11-12,  V — 66 .  18,377  47 

Inspector,  B.  Miller:  services,  Feb.  17-Nov.  30,  1912,  245  d.  at  $5 .  1,225  00 

Baxter,  Sam:  freight  on  safe  $96.03;  cartage  $25 .  121  03 

Taylor,  J.  &  J.:  safe,  as  per  order .  373  50 

Wetaskiwin  City:  extra  cost  of  water  service  meter .  40  00 

Travel  and  outlay:  A.  Beaton  $6.25;  W.  T.  Mollard  $48.25 .  54  50 

Advertising  $19.68;  King’s  Printer  $22. 14 .  41  82 


Total,  carried  to  page  V — 6 .  20, 233  32 


Dominion  Public  Buildings,  Saskatchewan  and  Alberta,  Generally:  Improvements,  &c. 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V — 196).  10,039  39 


Ashcroft  Public  Building. 

Purchase  price  of  site:  J.  McGillivray .  1,500  00 

Legal  services:  F.  T.  Cornwall,  Kamloops,  B.C .  27  25 


Total,  carried  to  page  V — 6 .  1,527  25 


Chilliwack  Public  Building. 

Hunt,  Ed.:  estimate  8  to  Nov.  30,  1912  on  $41,375  contract,  $32,779.95;  less  $3,279.95  drawback 

and  $1,370,  paid  in  1911-12,  V— 66 .  28,130  00 

Inspector,  J.  C.  Robertson:  services,  Ap’l-Mar.,  312  d.  at  $5 .  1,560  00 

Crawley,  S.  J.:  land  for  site .  800  00 

Goldie  &  McCulloch  Co.:  safe  $415;  freight,  &c.  $119 . ; .  534  00 

Henderson,  R.  A.,  survey  of  site  $5;  Parry,  P.,  freight  $24.20,  moving  safe  $15 .  44  20 

Hunt,  Ed.:  cement  sidewalk  in  front  of  building  $613;  digging  and  laying  sewer  $210;  sundry 

$25.10 . ’ .  848  10 

Office  Specialty  Mfg.  Co.:  bag  rack  $90;  667  p.o.  boxes  $1,311.35;  freight  $93.47 .  1,494  82 

Rubenstein  Bros.:  4  brass  grills  $118;  6  eng.  plates  $18.25;  3  receivers  $35.75;  sundry  $20...  192  00 

Vancouver  Cabinet  Works:  on  account  $1,691  contract .  1,080  00 

Travel  and  outlay:  Wm.  Henderson .  73  95 

Advertising  $24;  King’s  Printer  $14. 62 . 38  62 

Legal  services:  J.  H.  Bowes,  Chilliwack .  26  60 


Total,  carried  to  page  V — 6 .  34,822  29 


Comox  Public  Building. 

Warwick  &  White:  estimate  2  to  Nov.  30,  1912,  on  $4,975  contract,  $4,379.40;  less  $439.40 

drawback .  3,940  00 

King,  Evans  and  Pickard:  survey  of  site . 

Prior,  E.  G.,  &  Co.:  2  store  door  handles  $54;  sundry  hardware  $70.36 .  124  36 

Travel  and  outlay:  Wm.  Henderson .  14  30 


Total,  carried  to  page  V — 6 .  4,105  16 
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Cranbrook  Public  Building.  $  cts. 

McCallum,  J.  G.  &  M.:  contract  complete  £43,833;  additional  story  $1,709;  cement  sidewalk 
$1,280;  additional  tile  work  $259  80;  removing  partition,  first  floor  $74;  ash  pit  $138  ; 
electric  light  in  additional  story  $69.52;  sundry  $328;  less  $23,930  paid  in  1911-12,  V — 66.  26,761  32 

Inspector,  M.  McEachern:  services,  Mar.  1-Jan.  31,  290  d.  at  $5 .  1,450  00 

Can.  Pac.  Ry.  Co.:  freight  on  sorting  cases. . . 200  70 

Cranbrook  Co-operative  Stores:  cabinet  sections  $72.60;  freight  $8.10..., .  80  70 

Davis  Electric  Co.:  5  stand  lamps  $64;  9  shades,  holders  and  braces  $63.45;  43  lb.  duplex 

wire  $27.95;  130  ft.  conduit,  $15.60;  67  hrs.  labour,  $46.50;  sundry  $38.25 .  255  75 

Fink  Mercantile  Co.:  3  stacks  bookcase  $23.40;  chairs,  2  at  $17,  3  at  $59,  2  at  $32;  3  desks 
$175;  mats  $15.50;  42  shades  $77.75;  2  stools  $16;  legal  blank  section  $30;  truck  $64.50; 

2  wardrobes  $80;  Wilton  rug  $45 .  712  15 

Rubenstein  Bros.:  5  grills  $119;  6  eng.  plates  $22.50;  4  receivers  $44.50;  sundry  $19.95 .  205  95 

Schell,  J.  T.  Co.:  interior  fittings,  as  per  contract  $3,345;  carpenter,  2  d.  at  $4 .  3,353  00 

Small  payments:  clock,  $25;  hardware,  &c.,  $29.80 . . . ; .  54  80 

Sorting  cases  supplied  from  stock:  bag  rack  $90;  4  sections  n.p.  sorting  case  $62;  one  final  l.s. 

case  $54 .  206  00 

Travel  and  outlay:  Wm.  Henderson .  35  28 

Advertising  $30.42;  King’s  Printer  $19. 13 .  49  55 


Total,  carried  to  page  V — 6 .  33,365  20 


Duncan’s  Station  Public  Building. 

On  account  purchase  price  of  site:  J.  N.  Whittome .  10,000  00 

Travel  and  outlay,  Wm.  Henderson,  Victoria .  7  55 

Legal  services,  J.  H.  Simpson,  Nanaimo .  62  10 


Total,  carried  to  page  V — 6 .  10,069  65 


Ferule  Brill  Kail. 

Advertising .  375  30 


Grand  Forks  Public  Building. 

Lequime,  B.:  estimate  10  to  Feb.  28,  1913,  on  $43,202  contract  $41,160;  extras  $2,450;  less 

$4,360  drawback  and  $12,670,  paid  in  1911-12,  V — 66 .  26,580  00 

Inspector,  Geo.  D.  Clark:  services,  Apr.-Feb.,  308  d.  at  $5 .  1,540  00 

Travel  and  outlay,  Wm.  Henderson,  Victoria .  55  68 

Advertising  $29.24;  King’s  Printer  $21.53 .  50  77 


Total,  carried  to  page  V — 6 .  28,226  45 


Greenwood  Public  Building. 

Johnson,  S.  M.:  plans  and  profiles  of  lots  20,  21  and  22,  block  5,  and  report .  80  00 

Advertising  $241.76;  King’s  Printer,  $53.88 .  295  64 


Total,  carried  to  page  V — 6 .  375  64 


Kamloops  Public  Building. 

Marcus  Electric  Co.:  moulding  $6;  200  ft.  wire  $4;  labour  $12;  sundry  $6.80 .  28  80 

Travel  and  outlay,  Wm.  Henderson,  Victoria .  119  15 


Tolal,  carried  to  page  V — 6 .  147  95 


Merritt  Public  Building. 

Purchase  price  of  site:  Andrew  Kallin  $2,500;  H.  Murk  $1,400 .  3,900  00 

Travel  and  outlay,  Wm.  Henderson,  Victoria... .  19  25 


Total,  carried  to  page  V— 6 .  3,919  25 


Mission  City  Public  Building. 

Purchase  price  of  site,  J.  W.  Horne:  $6,000;  less  $3,580  paid  in  1913-14 .  2,420  00 

Travel  and  outlay,  C.  H.  Hunter,  Ottawa .  ’  40  00 

Legal  services,  Corbould,  Grant  &  McColl,  New  Westminster .  41  59 


Total,  carried  to  page  V— 6 .  2,501  50 
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Nanaimo  Public  Building.  $  cts. 

Berlin  Interior  Hardwood  Co.,  interior  fittings,  as  per  contract .  2,070  00 

Blaiklock  Bros.:  duty  on  clock,  $145.60;  entry,  $3;  exchange,  $1.22;  freight,  $94.40 .  244  22 

Good,  J.  H.:  4  chairs,  $37;  14  sq.  yds.  cork  lino.,  $17.50;  curtains  and  rods, $12. 50;  desk,  $50; 

sundry,  $8. 50 .  125  50 

Henderson,  Alex.  ($5,970.78)— 

Labour  and  material  building  clock  tower,  $5,260;  less  $1,500  paid  in  1911-12,  Y — 67 .  3,760  00 

Removing  chimney,  $30.15;  16  ft.  beam,  $42;  3  c.  yd.  masonry,  $24 .  96  15 

Counter,  12  ft.  long,  oak  top  and  swinging  gate .  80  00 

Laying  concrete  floor  in  sub-basement .  350  00 

Labour  and  material  installing  clock  in  tower .  554  64 

Repairing  sidewalk  and  laying  gutters .  74  40 

Repairing  damage  done  by  explosion .  369  99 

Sundry  alterations  and  repairs .  685  60 

May,  John,  clerk  of  works,  Apr.  1-June  30,  78  d.  at  $5 . 390  00 

Morton,  W.  H.:  wiring  clock  tower,  labour,  $82,  material  $86.65;  plumbing,  $6 .  174  65 

Nanaimo  Builders’  Supply:  parcel  rack,  $80.50;  stamp  and  cash  case,  $150 .  230  50 

Rubenstein  Bros.:  6  brass  grills,  $122;  7  eng.  plates,  $23;  301  p.o.  box  fronts,  $513.08;  3 

receivers,  $23.50;  sundry,  $14.53;  freight,  $34.83 .  730  94 

Smith,  John,  &  Sons:  turret  clock,  4  five-ft.  dials .  727  57 

Small  payments:  electrical  work,  $30.25;  glass,  $4.95;  plumbing,  $17.80;  cartage,  $1.85; 

parcel  rack,  $10;  2  tables,  $35 .  99  85 

Travel  and  outlay,  Wm.  Henderson .  40  59 

Advertising .  30  48 


Total,  carried  to  page  V — 6 .  10,835  08 


Nelson  Public  Building. 

Clerk  of  works,  F.  Fletcher:  services,  Mar. -July,  1912,  134  d.  at  $6 .  804  00 

Burns,  J.,  &  Son:  storm  porches,  Vernon  St.,  $68,  Ward  St.,  $150. . .  218  00 

Nelson  Coke  &  Gas  Co:  4  arc  lamps,  $50;  labour,  $28.85;  sundry,  $9.10 .  87  95 

Pearcy,  S.  W.,  painting  walls  and  ceilings  of  post  office .  65  00 

Schell  Co.,  post  office  fittings,  as  per  tender . 3,783  00 

Standard  Furniture  Co.:  19  shades,  $40.75;  44  yd.  cord,  $2.20;  18|  yd.  linoleum,  $23.10 .  66  05 

Thompson  &  Douglas:  painting  customs,  excise,  express  and  weights  and  measures  offices, 

and  halls,  &c.,  $450;  painting  mailing  room  and  main  office,  $220;  sundry  painting,  $23.25  693  25 

Small  payments:  installing  lights  and  changing  wires  in  customs,  $32.69;  3  receivers,  $27  ; 

putting  in  water  waste  pipe,  $18.63;  sundry,  95c .  79  27 

Travel  and  outlay,  Wm.  Henderson,  Victoria .  35  59 


Total ,  carried  to  page  V — 7 .  5,832  11 


New  Westminster  Examining  Warehouse:  Improvement. 

e,  Wm.:  alterations  and  repairs  to  warehouse,  $1,660;  new  windows  glazed  with  reflex 
glass,  $130;  removing  decayed  joists  and  flooring,  $150;  new  joists  and  flooring,  $150  ; 
cement  platform  and  gutter  along  rear  wall,  $150;  less  previous  payments,  1911-12,  V-67, 

$1,200 .  990  00 


New  Westminster  Public  Building:  Addition. 

Travel,  Wm.  Henderson,  Victoria,  B.C .  13  00 


North  Vancouver  Public  Building. 

Purchase  price  of  site:  City  of  North  Vancouver,  on  account .  79,745  00 

Cameron,  A.  J.,  survey  of  site,  $125;  Mahon,  E.,  valuing  site,  $100 .  225  00 

Travel  and  outlay,  C.  H.  Hunter,  Ottawa .  10  00 

Legal  services,  W.  J.  Baird,  Vancouver .  20  00 


Total,  carried  to  page  V — 7 .  80,000  00 


Prince  Rupert  Public  Building. 

Purchase  price  of  site:  V.  W.  Smith,  on  account .  74,500  00 

Rubenstein  Bros.,  receivers .  30  10 

Travel,  Wm.  Henderson,  Victoria,  B,  C . 

Legal  services,  L.  W.  Patmore,  Prince  Rupert .  78  00 


Total,  carried  to  page  V — 7 . . .  74,697  10 
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Prince  Rupert  Quarantine  Station:  Ruilding.  $  cts. 

Clerk  of  works,  P.  Borenzen,  services,  Apr.  1-June  8,  59  d.  at  $6.. . . .  354  00 

Anderson  &  McKinnon:  alterations  to  hospital:  labour,  $48;  material,  &c.,  $12  40 .  60  40 

Office  Specialty  Mfg.  Co.:  2  steel  cabinets,  $60;  500  folders,  $4.50;  freight,  $15.95.. .  80  45 

Tite,  Geo.  D.:  blinds,  62,  installed,  $122.75;  iron  bed  and  mattress,  $47.50;  cabinet,  $35  ; 

Wilton  carpet  square,  $47;  6  dining  chairs,  $45;  0  office  chairs,  $34;  2  office  clocks,  $35; 

qr.  oak  buffet,  $55;  3  desks,  $38,  $28,  $22;  qr.  oak  dresser,  $60;  156§  yd.  linoleum  var¬ 

nished  and  laid,  $230.50;  3  rugs,  $43;  2  rockers,  $17;  dining  table,  $40;  washstand,  $16.50; 

33  shades,  $42;  sundry,  $23.88 . .  1,032  13 

King’s  Printer . ! .  38  05 


Total,  carried  to  page  Y — 7 .  1,565  03 


Soda  Creek  Public  Building. 

Purchase  price  of  site:  W.  J.  West .  125  00 

Anderson  &  Norwood:  erecting  and  painting  building,  $2,005;  wood-shed,  $60;  grading,  $15; 

papering,  &c.,  $100.25 .  2,180  25 


Total,  carried  to  page  V — 7 .  2,305  25 


Union  Bay  Public  Building. 

Travel  and  outlay,  Wm.  Henderson .  13  70 


Vancouver  Drill  Hall. 

On  account  purchase  price  of  site,  one-third  of  price:  Mrs.  J.  Bellamy,  $2,262.33;  Mrs.  M. 

Bennest,  $1,700;  Mrs.  A.  Campbell,  $5,500;  C.  Grossman,  $2,262.33;  Mrs.  E.  A.  Iredale, 

$1,400;  Jas.  Kerr,  $2,333.33;  Jas.  McKay,  $2,166.66;  John  McLeod,  $2,383.33;  Mrs.  M. 

McSpadden,  $29,992 .  49,999  99 


Vancouver  Examining  Warehouse. 

McDiarmid,  J.,  Co.:  estimate  17  to  Mar.  31,  1913,  on  $324,436  contract,  $289,371.31;  less 

$2S,931.31  drawback,  and  $48,850  paid  in  1911-12,  Y — 68 .  211,590  00 

Inspector:  Jas.  Stables,  Mar.,  1912,  $180;  G.  J.  McGregor,  April-Mar.,  1913,  12  m.  at  $180...  2,340  00 

Advertising,  $74.10;  King’s  Printer,  $15.72 .  89  82 


Total,  carried  to  page  V — 7 .  214,019  82 


Vancouver  Old  Post  Office:  Sidewalks. 

Norman,  B.:  breaking  up  sidewalk  and  laying  new  reinforced  concrete  walk .  900  00 

Advertising .  9  00 


Total,  carried  to  page  V — 7 .  909  00 


Vancouver  Postal  Station. 

Purchase  price  of  site,  John  Gray,  on  account .  25,000  00 

Travel  of  Ottawa  official,  C.  H.  Hunter .  30  00 

Legal  services,  Burns  &  Walkem,  Vancouver .  89  75 


Total,  carried  to  page  V — 7 .  25, 119  75 


Vancouver  Public  Building. 

Dixon  &  Murray:  making  12  cases,  $80.05;  on  account  carpenter  work,  $1,200;  sundry,  $15...  1,295  65 

Heustis  &  Stewart;  painting  post  office,  as  per  tender .  4,000  00 

Hinton,  Geo.  C.,  &  Co.:  labour,  $291.75;  100  ft.  conduit,  $80;  2,000  ft.  wore,  $24.25;  sundry, 

S61  89 - ; .  457  89 

Hinton  Electric  Co.:  labour,  $793.01;  tungstens,  90  at  $1,  65  at  $1 .25,  9  at  $1.50;  llOholophane 
shades,  $165;  1,565  ft.  conduit,  $187.80;  condulet  fittings,  $207.60  ;  5,550  ft.  wire,  $86;  51 
electric  brackets,  $102;  Hubbel  pull  sockets,  94  at  50c.,  150  at  35c. ;  50  iron  bracket 

supports,  $50;  sundry,  $424.51 .  2,322  17 

Leek  A  Co.:  boiler  section,  $96.46,  2  sections  Gurney  Oxford,  $106.50;  216  sq.  ft.  covering, 

$97.20;  2  gate  valves,  $53.25;  labour,  $137.35;  sundry,  $83.04 .  573  80 

Perry,  C.  F.:  making  double  bunker  for  customs,  $225.58;  partition  in  long  room,  $451.10; 
changes  made  for  Animals’  Health  Branch,  $405.50;  moving  mail  boxes  and  setting  door, 

$162;  alteration  and  addition  to  interior  fittings,  $2,818.40;  sundry,  $12.48 .  4,075  06 

Pritchard-Andrew’S,  2  brass  plates,  $25;  Saniger,  A.,  pointing  and  water-proofing,  $30..- .  55  00 

Sinficld,  J.:  making  4  cabinets,  $453.96;  partitions,  12£  x  21j  ft.,  $266.98;  fixing  partition,  &c., 

$41.75;  less  $550  paid  in  1911-12,  V— 70 .  212  69 

Travel  and  outlay,  Wm.  Henderson,  50c.;  C.  H.  Hunter,  $40 .  40  50 


Total,  carried  to  page  V — 7 .  13,032  76 
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Vancouver  Sulphur  Dioxide  Fumigating  Plant.  $  cts. 

Kensington  Engine  Works:  voucher  outstanding .  2,000  00 

Collector  of  Customs:  voucher  outstanding .  600  00 


Total,  carried  to  page  V — 7 .  2,600  00 


Vernoi:  Public  Building. 

Cryderman,  W.  A.:  contract  complete,  $29,950;  addition  to  building,  $5,220;  sink,  $70;  partition 
and  door  in  rear,  S105;  less  paid  previously,  1910-11,  V — 72,  $15,790, 1911—12,  V — 71,  $13,660; 
balance,  $5,895;  paid  as  follows:  B.  C.  Supply  Co.,  $145;  Colbert  Co.,  $48.50;  E.  S.  Cole, 

$57.60;  T.  E.  Crowell,  $1,824.40;  W.  Duckering,  $136;  Glover,  Rice  Co.,  $S00;  E.  Harris, 

$82.35;  Inkster,  Kemp  &  Hannah,  $517;  J.  Kelso,  $155.60;  J.  Mace,  $109.60;  C.  Moir, 

$35.85;  Mutrie  &  Mutrie,  $230.95;  W.  Nichols,  $432;  D.  Robertson,  $91.20;  Smith  Co., 

$1,600;  H.  Thompson,  $200;  W.  D.  Thompson,  $120;  Western  Metal  Co.,  $162;  total, 

$6,748.05,  less,  security  deposit,  $3,238.51;  balance  due  on  contract,  $2,385.46 .  3,509  54 

Berlin  Interior  Hardwood  Co.:  interior  fittings  as  per  contract .  2,885  00 

Campbell  Bros.:  13  chairs,  $114;  3  cabinets,  $154.50:  2  desks,  $105;  ax.  square,  $35;  wilton 

square,  $45;  77|  yd.  cork  carpet,  $93.20;  wardrobe,  $30;  sundry,  $42.50 .  619  20 

Colbert  Heating  &  Plumbing  Co.:  installing  heating  apparatus,  $2,135;  less,  $1,490,  paid  in 

1911-2,  V— 71 .  645  00 

Crowell,  T.  E.:  cement  sidewalks,  $530;  sundry,  $73.09 .  603  09 

Empire  Electric  Co.:  wiring  building,  $1,893;  less,  $1,270,  paid  in  1911-12,  V — 71 .  623  00 

Moffat,  J.  E.,  clerk  of  works,  Apr.-Sept.,  155  d.  at  $5.50 .  852  50 

Vernon  Hardware  Co.:  supplying  and  installing  safe .  250  00 

Small  payments:  cartage,  $5;  clock,  $25;  sundry,  $42.09 .  72  09 

Travel  and  outlay:  Wm.  Henderson .  133  05 


Total,  carried  to  page  V — 7 .  10, 192  47 


Victoria  Immigration  Detention  Hospital. 

Cookson,  C.  M.:  repairs  to  plumbing,  labour,  $47.05;  material,  $20 .  67  05 

Cookson  Plumbing  Co.:  installing  15  new  closets,  $637.50;  sundry  labour,  $102.15;  sundry 

material,  $73.67 .  813  32 

Hammond,  John:  making  and  fitting  oak  drawers  and  case  to  safe,  $72.50;  wire  woven  glass, 

$7.50;  on  account  work,  $100 .  180  00 

Hawkins  &  Hayward:  12  tungstens,  $16.50;  labour,  $27;  sundry,  $15.55 .  59  05 

Hinton  Electric  Co.:  repairing  lights,  &c .  16  70 

Newton  &  Greer  Co.:  repairing  roof  of  main  building .  205  00 

Staneland  Co:  painting,  as  per  tenders .  1,650  00 


Total,  carried  to  page  V — 7 .  2,991  12 


Victoria  Post  Office. 

Cookson,  C.  M.:  repairs  to  heating  apparatus,  as  per  tender .  335  00 

Cookson  Plumbing  Co.:  repairing  coil,  etc.,  in  parcel  room .  62  35 

Coughlan  &  Sons:  steel,  as  per  tender,  $2,500;  cartage,  &c.,  $36 .  2,536  00 

Gravlin  &  Son:  painting  and  kalsomining  parcel  room,  $228;  sundry  $6.40, .  234  40 

Hammond,  John:  shoring  floors  and  roof,  taking  down  main  walls,  fixing  steel  beams,  and 
columns,  reinforcing,  laying  birch  floors,  rearranging  heating,  &c.,  labour,  $2,359.35, 
lumber,  7,350  ft.  at  $16,  9,228  at  $15.50,  4,973  at  $40,  2,900  ft.  birch  at  $109;  sundry  supplies, 

&c.,  $343.68;  alterations  in  parcel  room,  $550.84;  alterations  in  customs  long  room,  $213.43; 
alterations  to  letter  boxes,  &c.,  $175.17;  fixing  temporary  partition  leading  to  parcel  room, 

$149.07;  sundry  labour,  $252.37;  sundry  supplies,  $177.96 .  5,001  42 

Hinton  Electric  Co.:  repairs  to  elevator,  $245;  running  new  circuit  from  basement  to  top,  &c., 

$30;  removing  old  motor  and  supplying  new  one,  $75;  sundry  labour,  544  h.  at  75c.;  four  4 

light  clusters,  $24;  106  lb.  wire,  $53;  sundry,  $156.37 .  991  37 

Small  payments:  bricklayer,  $5.60;  painting,  $5;  plumbing,  $9.40;  smitliwork,  $17.88 .  37  88 

Travel  and  outlay:  Wm.  Henderson,  $1.65;  C.  H.  Hunter,  $15 .  16  65 

Advertising .  8  40 


Total,  carried  to  page  V — 7 .  9,223  47 


Victoria  Sulphur  Dioxide  Fumigating  Plant. 

Kensington  Engine  Works:  voucher  outstanding .  2,000  00 

Collector  of  Customs:  voucher  outstanding .  600  00 


Total,  carried  to  page  V — 7  .  2,600  00 


V— 92 


AUDITOR  GENERAL'S  REPORT,  1012-1013 


4  GEORGE  V.,  A.  1914 


Williams  Head  Quarantine *Stat ion.  $  els. 

Hunt,  Ed.,  ($10,682.45)— 

Estimate  one  to  Mar.  31,  1913,  on  $4,500  contract  for  bath-house,  $2,573.10;  less  $253.20, 

drawback . . .  2,320  00 

Estimate  two  to  Mar.  31,  1913,  on  $5,584  contract  for  addition  to  first-class  passenger  build¬ 
ing,  $5,132.04;  less,  $512.04,  drawback .  4,620  00 

Estimate  two  to  Mar.  31,  1913,  on  $3,625  contract  for  recreation  hall,  $2,550.69;  less,  $250.69, 

drawback .  2,300  00 

Estimate  two  to  Mar.  31,  1913  on  $3,050  contract  for  stewards’  quarters,  $1,563.75;  less, 

$153.75,  drawback .  1,410  00 

Changing  position  of  sewer  from  caretaker’s  house .  32  45 

Albion  Stove  Works:  installing  7  French  ranges  and  coils .  1,178  00 

Gray,  P.  (_).:  painting  interior  and  exterior  of  Capt.  Riley’s  house,  $235;  repairing  fences,  $175; 
repairing  guard  fence  and  making  two  new  guard  boxes,  $140;  re-shingling  lean-to  of 
Japanese  house,  $50,  of  pilot  house,  $45;  work  at  Dr.  Watt’s  residence,  painting  interior 
and  exterior,  $895,  installing  two  lavatories,  $140,  building  bathroom  and  installing  fix¬ 
tures,  $303,  patching  plaster,  $105,  repairing  verandah,  $45,  fixing  chimney  pots,  $33,  fixing 

room  with  closets  and  shelving,  $110;  sundry  works,  $160.50 .  2,436  50 

Gray  &  Skelton:  repairing  roof  of  superintendent’s  house:  labour,  $268.50;  386  1.  ft.  gutter, 

$40.50;  sundry,  $46.75 .  355  75 

Hinton  Electric  Co.:  electric  plant,  with  gasoline  engine,  &c .  1,945  00 

Northern  Electric  Co.:  cross  arms,  4  pin,  25  at  40c.,  6  pin,  54  at  50c.;  Wacco  wpf.  wire,  1,633 

lb.,  $303.54;  reel,  $6 . . . .  346  54 

Pacific  Sheet  Metal  Works:  70  sq.  slates,  $1,120;  labour  slating,  $409.20;  putting  up  conductors 

and  valley,  $85.30;  sundry,  $14 . 1,628  50 

Prior  &  Co.,  tar  paper,  $8;  Wiggins,  A.  F.,  painting  2  smoke  stacks,  $35  .  43  00 

Skelton,  R.  P.,  clerk  of  works,  Mar.  12-31,  1913,  16  d.  at  $5 .  80  00 

Smith  &  Russell:  slating  roofs  of  isolation  hospital  and  convalescent  ward . 180  00 

Victoria  Machinery  Depot  Co.:  making  4  trucks,  labour,  $497.90,  supplies,  $219.17;  sundry 

work,  $25 .  742  07 

Wier,  G.  A.:  30  ft.  cedar  poles,  6-8  in.,  54  at  $5.50 . 297  00 

Travel  and  outlay,  Wm.  Henderson . 4  60 

Advertising . 12  00 

Detailed  with  Quarantine  Stations  Maintenance . (Page  V — 200)  30  00 


Total,  carried  to  page  V — 7 .  19,961  41 


Dominion  Buildings,  British  Columbia,  Generally:  Renewals,  &c. 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V — 196)  12,253  08 


Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  curing  Stations, 

Renewals,  Repairs,  &c. 

Bridgetown,  N.S.  ($226.16). 

Davidson,  Jas.,  Ottawa:  2  roomed  portable  house,  $180;  freight,  $21 .91 .  201  91 

Small  payments:  painting  house,  two  coats,  $14;  desk  $9;  3  chairs,  $1 .25 .  24  25 

f 

Kentville,  N.S. 

Taylor,  J.  &  J.,  safe .  288  00 

Nappan,  N.S.  ($507.96). 

Repairing  buildings,  &e.:  labourers,  24  d.  at  $1.60,  8  d.  at  $1.50,  1,080  h.  at  15c.,  95  h.  at  14c.; 

painter,  30  h.  at  35c .  236  20 

Victor  Wood  Works:  shingling  house,  $67;  lurfiber,  $14.70 .  8170 

Small  payments:  fittings  for  dairy  stable,  $67.90;  sawing  lumber,  $19.33;  plumbing,  $13.55; 

seed  table,  $12;  sawing  wood,  12  h.  at  65c;  cartage,  $7.73;  hardware,  &c.,  $61.75 .  190  06 

Fredericton,  N.B.  ($529.04). 

Davidson,  Jas.,  Ottawa:  2  roomed  portable  house,  $180;  freight,  $13.94 .  193  94 

Taylor,  J.  &  J.,  safe . ; . . . .  288  00 

Small  payments:  desk,  $25;  office  chair  $13.50;  card  cabinet  $8;  sundry  60c .  47  10 

Convey,  Que. 

Davidson,  Jas.,  Ottawa:  2  roomed  portable  house,  $180;  freight,  $7.94 .  187  94 


Carried  forward .  1,739  10 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 93 

SESSIONAL  PAPER  No.  1 


Exper'mental  Farms:  New  Buildings  and  Improvements,  Tobacco  curing  Stations,  $  cts. 

Renewals,  Repairs,  &c. — Continued. 

Brought  forward .  1,739  10 

Cap  Rouge ,  Que.  {$6,087 .64). 

Repairing  buildings  &c.:  carpenters,  painters,  &c.,  8G0  h.  at  35c.,  162  h.  at  30c.,  3,760  h.  at  25c., 

1,450  h.  at  20c.;  labourers,  &c.,  $765.63 .  2,345  23 

Clerk  of  works,  J.  Pothier,  outlay .  10  00 

Alain,  Ed.,  8  ft.  cedar  posts,  300  at  25c .  75  00 

Blodeau,  J.:  shingles,  18  M.  at  $3.10;  Martineau,  J.  T.,  plumbing,  &c.,  $61.22 .  117  02 

Derome,  Ed.:  Venetian  paint,  5  cwt.  at  $4.50;  oil,  50  gal.  at  $1.25;  sundries  $93.22 .  178  22 

Dorval,  J.  A.;  Venetian  paint,  12  cwt.  at  $4;  white  lead,  2*cwt.  at  $9;  oil,  55  gal.  at  $1.25, 

10  gal.  at  $1;  £  in.  pipe,  297  ft.  at  12c.;  sundries  $205.87 .  388  63 

Fenderson,  John  &  Co.:  cedar  posts,  50-10  ft.  at  16c.,  617— 8ft.  at  9£c .  66  62 

Gignac,  Nap.:  lumber,  8,228  ft.  at  $25,  16,526-66  ft.  at  $23, 17,147  ft.  at  $22.50,  17,622  ft.  $472.28; 

49  sashes  with  glass  $309.20;  sundries  $109.64 .  1,862  69 

Labrecque,  L.  E.:  shingles,  46  toise  at  $4.40;  sundries  $14.54 .  216  94 

Legare,  P.  T.:  fencing,  240  rods  at  392c.,  5  gates  $34 .  128  80 

Pruneau  &  Co.:  cement,  380  sacks  at  50c.;  sacks,  380  at  10c.;  2,250  bricks  $25.75;  sundries 

$16.01 . 269  76 

Pruneau,  A.  R.:  cement,  100  sacks  at  50c.;  sundries  $17.15 .  67  15 

Small  payments:  stove  $28;  repairing  furnace  $26.60;  1,000  ft.  spruce  $22;  sections,  6  at  $3.50; 

erection  of  poles  for  phone  $15.84;  sundries  $32.94 .  146  38 

Freight  and  Express:  Can.  Northern  Ex.  Co.  $2.50;  Can.  Northern  Quebec  Ry.  $212.70 .  215  20 

Ste.  Anne  de  la  Pocatibre,  Que.  ($856.05). 

Office  Specialty  Mfg.  Co.:  cabinet  $19;  4  sections,  top  and  base  $18.50;  sundries  $30.55 .  68  05 

Taylor,  J.  &  J.,  safe .  288  00 

Ottawa  Central  Farm  ($38,119.52). 

Matte,  S.  A.:  construction  of  barn  complete  $6,500;  floor  partition  and  iron  steps  over  furnace 

room  $265;  changing  radiators  $50;  less  paid  in  1911-12,  page  V — 76,  $4,740 .  2,075  00 

Taylor  &  Lackey:  contract  for  addition  and  alteration  to  laboratory  No.  1  complete  $12,860; 

extra  work  $1,250;  less  paid  in  1913-14,  $9,150 .  4,960  00 

Plumbing  repairs  ($3,262.29) — 

Engineer,  A.  Stratton,  3  m.  to  Mar.  31,  1913  at  $70 .  210  00 

Pipefitter,  A.  McDonald,  1  yr.  to  Mar.  31,  1913,  less  August .  715  00 

Foreman  $60;  electricians  $333.39;  plumbers,  labourers,  &c.  $1,943.90 .  2,337  29 

General  repairs  ($7,900.38) — 

Foreman,  J.  B.  Ker,  1  y.  to  Mar.  31,  1913,  2,716  h.  at  41c .  1,113  56 

Electrician,  A.  McDonald,  Aug.  1912,  38  h.  at  30c .  11  40 

Bricklayer,  16  h.  at  52c.;  carpenters  and  painters,  22,557  h.  at  30c .  6,775  42 

Repairing  fences  &c.:  carpenters,  labourers,  &c.,  330  h.  at  21c.,  2,006  h.  at  19£c.,  747  h.  at  19c., 

4,857  h.  at  18£c.,  929  h.at  18c.,  789  h.  at  17£c.,  1,386  h.  at  17c.,  513  h.  at  16|c.,  2,065  h.  at  16c.  2,456  96 

Ackroyd,  P.,  electrical  supplies  $94.61;  White,  J.  H.,  drilling  128  ft.  $256 .  350  61 

Band,  J.  P.:  enamel  sinks,  1  with  drawboard  $21,  1  with  extra  tap  $15.44,  2  small  $7.10;  basin 

$13.35;  bath  $21.50;  pipe,  95  ft.  soil  $25,  coil  lead  $13.60;  sundries  $178.88 .  295  87 

Barrett  Bros.:  cement,  197  brl.  $405.40,  16  bags  $8.80;  stone,  42.47  ton  at  $1.60;  29  loads  sand 

$49.40;  sundries  $1.05;  less  bags  returned,  736  at  10c .  459  03 

Beatty  Bros.:  car  track,  carrier,  &c.  $185;  sundries  $12.40 . 197  40 

Bertschinger,  A.  H.:  250  ft.r.c.  wire  $49;  panel  board  $41.75;  electrical  supplies  $61.93 .  152  68 

Blakeney,  H.  G.  &  Co.:  lr  spruce,  8,000  ft.  at  $27,  2,000  ft.  at  $25;  5,095  ft.  lumber  $203.43; 

30  casement  frames,  20  light,  sash  and  storm  sash  $115.50;  8  frames,  12  light,  with  sash 

$21.20;  sundries  $109.29;  cartage  $4.50 .  719  92 

Canada  Foundry  Co.;  installing  pump  complete  $134;  bolts,  &c.  $10 .  144  00 

Cowan  &  Brown:  installing  furnace  $112;  repairing  roof,  &c.  $34.40 .  146  40 

Currie  &  Livock:  galv.  pipe,  5C0  lb.  1"  at  8c,  300  lb.  1/  at  6c;  sundries  $60.79 .  118  79 

Davidson,  Jas.:  flooring,  350  ft.  at  $52,  1,650  ft.  11"  at  $40;  48  window  screens  $72;  9  pr.  screen 

doors,  $47.50;  6  frames  with  sash  $33;  lumber,  &c.  $103.49;  cartage,  $3 .  343  19 

Davidson,  Jas.,  Estate  of:  doors,  7  pr.  $70.75,  3  single,  $15.25;  lumber  &c.  $197.87;  cartage,  $1.25  285  12 

De  Laval  Dairy  Supply  Co.:  18  ft.x30  ft?  silo  with  roof . 284  00 

Dunlop  Tireand  Rubber  Goods  Co.:  2\u  double  jacket  fire  hose,  1,000  ft.  at  95c.;  nozzles,  4  at 

$5;  sundries,  $4.20 . . . . . .  974  20 

Ellacott,  J.  A.  L.:  electrical  supplies,  as  per  contract  $177.84;  extra  supplies  $25.57;  sundries 

$137.56...  . . . ; . .  .  ..* .  340  97 

Fleck,  Alex.:  improved  hydrants  with  connections,  3  at  $58;  pig  lead,  999  lb.  at  6- S5c .  242  43 

Garrioch,  Godard  &  Co.:  5  h.  p.  induction  motor  $215;  electrical  supplies  $25-1.98 .  469  98 

General  Supply  Co.  of  Canada:  fire  extinguishers,  25  at  $10;  hand  power  elevator,  complete 

$230;  sundries  $11.40 .  491  40 

Gillespie,  John:  gravel,  200  cu.  yd.  at  $1.75 .  350  00 


Carried  forward .  35,203  41 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco-curing  Stations,  $  cts. 

Renewals,  Repairs,  &c. — Continued. 

Brought  forward .  35,203  41 

Ottawa  Central  Farm  ($ 33,119.52 ) — Continued. 

Gilmour,  D.  G.  &  Co:  lumber,  8,815  ft.  at  $32,  5,008  ft.  at  $22,  11,349  ft,,  $355.94;  2"  battons, 

000  lengths  at  15c.;  shingles,  8,000  at  $3;  cartage  $7.70;  sundries  $30.31  .  900  21 

Gravelle,  G.  Geo.  &  Co.:  shades,  32  at  $1.25;  sundries  $27.50 .  67  50 

Gray,  W.W.:  Jumbo  fence,  140  reds  at  46c.,  240  rods  at  35c.;  3gatcs  $20.75; .  169  15 

Grimm  Manufacturing  Co.:  waterworker  machine  complete  with  counter  shaft  and  pulleys 

$140;  sundries  $2 . 142  00 

HitcLings  &  Co:  corrugated  fire  box  boiler . ...  297  00 

Lawson,  Thos.  &  Sons:  castings,  528  lb.  at  5c.,  3,031  lb.  at  4c.;  6"  valves,  2  at  $12;  sundries 

$15.90 .  187  54 

Library  Bureau  of  Canada:  bookcases,  2  at  $25.50;  ends,  &c.  $5;  8  oak  trays  $16 .  72  00 

McLaughlin,  Jas.:  plastering  walls,  &c.,  300  sq.  yd.  at  35c.;  plasterers,  119  h.  at  55c.,  32  h.  at 

50c.;  labourers,  50  h.  at  32c.,  16  h.  at  30c.;  material,  &c.  $27.15 .  234  40 

McLennan,  J.  R.:  pipe,  1,094  ft.  IF  at  8c.,  380  ft.  f  at  5c.,  2,681  ft.  $160.38;  240  crosses  $54; 

labour,  108  h.  at  70c.;  sundry  plumbing,  &c.  $180.63 .  577  13 

Mason,  G.M.:  9,554ft.  lumber  $264.44;  cartage$3.50 .  267  94 

Mulhall  Hardware,  Ltd.:  fence,  400  rds.  Page  $176,  250  ft.  lawn  $50;  6  ft.  netting,  7  rolls  at  $4.50; 

35  rolls  tarred  paper  $24.50;  linofelt,  5  rolls  at  $4.75;  iron,  35  sheets  at  65c.;  60  lengths  pipe 

$15;  sundry  hardware  $496.92 .  840  42 

Office  Specialty  Mfg.  Co:  cabinets,  3  upright  at  $28.50,  3,  $21,  $14.50,  $11,  9,  $43.70;  sections, 
letter  size  $27,  2  at  $22,  1  $21,  3  at  $18,  2  at  $16.50,  2  at  $15,  2  at  $13,  1  $12,  14  $73.60;  desk 
$50;  bookcase  $15;  chairs,  4  tiltcrs  at  $7.75,  cane  $7.50,  2  arm  at  $5,  10  side  at  $3.75;  bases, 

tops,  &c.  $63.25;  folders,  4  setts  $24.39,  4,500  $52.70;  sundries  $129.20 .  916  84 

Ontario  May-Oatway  Fire  Alarms:  fire  extinguishers,  75  at  $10.25,  76  at  $8.75;  charges,  150  at 

. 1,471  25 

Ottawa  Hardware  Co.:  galv.  iron,  40  sheets  at  85c.;  labour,  68  h.  at  75c.,  40  h.  at  65c.;  hard¬ 
ware  $18.94 . • .  129  94 

Ottawa  Paint  Works:  55  gal.  boiled  oil  $55.50;  600  lb.  white  lead  $46.25;  green  medium,  125  lb. 

at  $15;  glass  $76.65;  sundries  $78.06 .  275  2' 

Ottawa  Typewriter  Co.:  typewriter  desks,  3  at  $45,  3,  $66.50,  $35,  $25.48;  units,  4  at  $19.25,  2 
at  $13,  3,  $38.75,  $30,  $25;  bookcases,  1  $36,  2  at  $7.50;  table  $25;  sections,  2  at  $14.50,5, 

$19.53;  storage  base  with  lock  $21;  folders,  3,000  at  $8.50,  200,  $3.20;  chairs,  2  at  $6.50,  1, 

$10,  6  at  $2.50;  sundry  fitting  guides,  &c.,  $173.91 .  844  87 

Pedlar  People:  61  sq.  roofing  $259.25;  hardware,  &c.  $31.14 .  290  39 

Savage  &  MacDonell  Co.:  spruce,  4,586  ft.  $345,  8,000  ft.  at  $28;  pine,  8,270  ft.  white  at  $22, 

10,217  ft.  at  $20;  3,571  ft.  asst,  lumber  $108.59;  shingles,  29  M.  at  $3.50;  cartage  $15;  sund¬ 
ries  $30.16 .  1,210  53 

Storr,  J.:  115  gal.  boiled  oil  $133;  1,400  lb.  white  lead  $107.25;  22  gal.  turpentine  $21.50; 

sundry  paint,  brushes,  &c.,  $230.84 .  492  59 

Wright  &  Co.:  stone,  157-595  ton  at  $1.60,  72 \  ton  spawl  at  90c.;  cement,  133  brl.  at  $2.20;  pipe, 

1 ,264  ft.  12"  soil  at  55c.,  drain,  550  ft.  at  10c.;  sundries  $15.45 .  1,375  33 

Small  payments:  force  pump  and  cylinder  $35.30;  cleaning  chimneys,  58  at  75c.;  2,000  brick 

$23.50;  carfare$20;  cow  bowls,  12  at  $1.60;  hardware  $86.42;  sundries  $108.74 .  336  66 


St.  Catharines,  Ont.  ($112.60). 


Logon’s:  linoleum  $27.50;  case$21;  desk$20;  2 chairs $13.25;  sundry  fittings $18.45 .  100  20 

Thompson,  W.  S.,  erecting  laboratory .  12  40 


Brandon,  Man.  ($272.84) . 

Brown  &  Mitchell:  2gatcs$13;  repairing eavetrough$10. 80;  sundries  $35.66 .  59  46 

McDiarmid  &  Clark:  lumber,  1,208  ft.  at  $29,  2,24 1  ft.  $96.30;  sundries  $14.55 . . .  115  89 

Small  payments:  repairing  and  whitewashing  stables  $52.80;  flat  top  desk  $23;  plumbing,  &c., 

$15.75;  electrical  supplies  $5.94 .  97  49 


Indian  Head,  Sash.  ($21 ,599.73). 


Hamilton,  A.  B.:  est.  No.  7  to  July  18,  1913,  on  $33,000  contract  for  erection  of  barn  and  stables 

$29,890;  less  $2,980  drawback  and  $10,370  paid  in  1913-14 . 

Kerr,  W.  K.:  foreman,  436j  h.  at  55c . 

Simmons,  A.  H.:  inspector  of  building,  420  h.  at  50c.,  carpenter,  350j  h.  at  60c.,  39*  h.  at  50c . 

Plasterers,  250  h.  at  60c.;  carpenters,  178  h.  at  50c.;  painters,  452-61  h.  at  40c.;  labourers,  &c., 

60  h.  at  37£c.,845f  h.  at  30c.,  36  h.  at  25c . 

Canada  Paint  Co.,  paint,  oils,  &c . 


16,540  00 
240  03 
440  05 

705  58 
169  96 


Carried  forward 


64,783  40 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco-curing  Stations,  $  cts. 

Renewals,  Repairs,  &c. — Continued. 


Brought  forward .  64,783  40 

Indian  Head ,  Sask.  {$21 ,599 .73) — Concluded. 

Conn,  Jas.:  flooring',  3,712  ft.  at  $40;  spruce,  &c.,  10,330  ft.  at  $27;  3,617  ft.  lumber  $106.31; 

shingles,  9M.at$4;  sundries  $19.50 . . .  589  16 

Natanason,  A.,  office  desk  and  chair . ! .  50  00 

Pratt  Hardware  Co.:  installing  furnace  in  foreman’s  house  $167,  in  office  $128;  14  ft.  gates,  5 

at  $10;  hardware  $239.34 .  584  34 

Sherwood,  A.  W.:  cedar,  3,160  ft.  at  $45;  cribbing,  2,472  ft.  at  $35;  lumber,  9,699  ft.  at  $27, 
sundry  $450.39;  shingles,  41f  M.  at  $4;  cement,  78  bags  at  $1;  porches,  8  at  $6.75;  wood 

fibre,  9  bags  at  $1.25,  26  bags  at  $1;  12  windows  with  storm  sash  $76.20;  sundries  $208.14 _  1,561  57 

Simmons,  A.  H.:  window  frames,  10  at  $3;  sundries,  $69.88 .  99  88 

Spearman,  G.  A.:  painting  as  per  contract,  office  $40,  implement  building  $29;  5  gal.  varnish 

$11.25 . , .  80  25 

Starr,  D.  H.:  wiring,  stable,  20  points  at  $3.50,  office,  10  points  at  $2.75;  sundries,  $13 .  110  50 

Willson  Stationery  Co.:  2  cabinets  $68;  2  desks,  $42,  $38;  table  $16;  chairs,  tilter,  $8.50,  4 

side  $28;*  sundries  $29.25 .  229  75 

Small  payments:  gravel,  128  Ids.  at  50c.;  sand,  44  Ids.  at  $1;  building  foundation  for  veran¬ 
dah  $18.85;  repairing  plaster  $10;  sundries  $61.78 .  198  63 


Rosthern,  Sask.  {$706.30). 


Carpenter,  Wm.  Kirk,  services,  24  d.  at  $2.10 .  50  40 

Friesen,  I.  P.:  heater  $27;  2  gates,  $14;  sundries  $35.65 .  76  65 

Reliance  Lumber  Co.:  lumber,  1,864  ft.  at  $28;  8  ft.  cedar  posts,  165  ft.  at  35c.;  sundries  $8.50.  118  45 

Sanderson,  Jas.  A.:  13,975ft.  lumber  at  $25;  shingles  $3.75 . : .  353  02 

Small  payments:  papering,  etc.,  $46.83;  poles,  440  at  6c.;  sundries  $34 . 55 .  107  78 


Lacombe,  Alta.  {$599.19). 

Campbell,  A.  M.:  raw  oil,  30  gal.  at  $1.65;  repairing  pump  $19.05;  gutter,  90  ft.  at  15c.; 

sundries  $36.77 .  118  82 

Kent,  A.  W.,  painting  dwelling,  2  coats,  as  per  contract .  125  00 

Lacombe  Furniture  Store  (E.  Titsworth,  prop.):  desk  $48.50;  chairs,  tilter  $19.50,  1  at 

$9.60;  book  case  $21;  table  $3.75 .  102  35 

Lumber:  Atlas  Lumber  Co.  $71.93;  Vickers-Garland  Lumber  &  Coal  Co.  $54.77 .  126  70 

Small  payments:  labour,  264  h.  $49.90,  35  h.  at  50c.,  65  h.  at  201c.;  flush  tank,  $13;  repairing 

pump  $8;  sundries  $24.60 .  126  32 


Lethbridge ,  Alta.  {$522.17). 


Bawden  Bros.:  3  beds,  springs,  bedding,  etc .  69  45 

Becker  &  Yates:  2,872  ft.  lumber  $74.02;  sundries  $1.20 .  75  22 

Hales,  A.  W.:  19  storm  sash,  complete,  as  per  agreement .  114  00 

McKeown  Hardware  Co.:  440  rods  fence  $198;  sundries  $1.35 . ; .  199  35 

Small  payments:  8  gal.  raw  oil  $12;  hardware,  paint,  &c.  $32.20;  sundries  $19.95 .  64  15 


Agassiz,  B.C.  {$10,318.34). 


Foremen,  Mar.,  1912-Jan.  1913:  G.  Fraser,  64jr  d.  at  $5,  369  h.  at  62§c.;  J.  MacRae,  63  d.  at  $5. 
Carpenters,  132-01  d.  at  $4.25;  labourers,  40£  d.  at  $2.50,  386-525  d.  at  $2,  345  h.  at  20Jc.; 
man  and  team,  25-9  d.  at  $6;  plumbers,  &c.,  54- 1  d.  at  $5,  61?  d.  at  $4;  teamsters,  164  d.  at 

$2.35;  sundry  labour  $249.62 . 

Abbotsford  Timber  &  Trading  Co.,  Ltd.:  lumber,  3,251  ft.  at  $34,  8  ft.  at  $29,  7,720  ft. 
at  $16,  8,660  ft.  at  $15,  8,931  ft.  at  $14,  14,925  ft.  at  $12.50,  sundry  $.Au.82;  shingles,  17  M. 

at  $2.25;  freight  $20.40;  sundries  $162.26 . . . . . 

Beatty  Bros.:  iron  fittings  for  stable,  $885;  sundries  $34;  less,  paid  in  1911-12,  page  V-75,  $600. 
Brown-Jamison  Co.:  100  sacks  cement  $85.25;  lugs  for  silo  hoop,  44  at  42c.;  root  cooler  $35; 

sundries  $18.50 . ; . 

Crane  Co.:  5?  ft.  bath  $35;  sundry  plumbing  material  $49.85 . 

Flett,  J.  A.,  hardware,  $94.94;  Sinythe,  F.  D.,  plumbing,  &c.,  $81.04 . ••••••• 

Lees.  Ltd.:  inlaid  linoleum,  30  yd.  at  $1.50;  desks,  2  at  $15;  chairs,  2  office,  $18,  $8,  set 

dining  room  $14 . . 

McRae,  D.  J.:  reshingling  barn  $535;  painting  farm  buildings,  4,454  sq.yd.,  2  coats,  at  2bc., 

155  sq.  yd.,  1  coat,  at  12c.;  50 J  h.  labour  $28.40;  paint,  8  gal.  at  $2.15;  putty  $2.10 . . 

Prior,  E.  G.,  &  Co.:  480  rds.  Page  fence  $279.80;  Page  gates,  7  at  $8.32L  2  at  $7.87j,  2  at  $3.82); 
p  iron  pipe,  700  ft.  at  9^c.;  H'  hose,  150  ft.  $42.50;  building  paper,  20  rolls  at  65c.,  10  rolls, 
2  ply,  at  $3.50;  roofing,  10  sqs.  at  $3.25;  sundries  $144.91 . 


866  87 

2,811  99 

1,676  73 
319  00 

157  23 
84  85 
175  98 

115  00 

1,759  34 

695  89 


Carried  forward .  78,778  02 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  curing  Stations,  $  cts. 

Renewals,  Repairs,  &c. — Concluded. 

Brought  forward .  78,778  02 

Agassiz,  B.C. — Concluded. 

Trapp,  T.  J.  Co.:  cement,  100  sacks  S68.75,  150  brl.  at  $2.55;  shafting  in  barn  and  dairy 

$187.33;  freight  and  express  $82.87;  sundries  $47.03 . .  768  48 

Walsh  Sash  and  Door  Co.:  29  windows  $63.19;  sash  doors,  &c.  $94.25 .  157  44 

Webster,  Alex.  C.:  4,550  ft.  lumber  $66.95;  heater  $42;  8  rolls  roofing  $35.20;  oil  cloth,  8 

rolls  at  $3;  11  M.  shingles  $28;  hardware,  &c.  $214.15 .  410  30 

Freight  and  express:  Can.  Pac.  Ry.  Co.  $273.21,  less  $18  refunded,  chair  damaged  in  transit; 

Dorn.  Ex.  Co.  $8.15 .  263  36 

Small  payments:  hardware  $22.40;  wall  paper  $10.40;  felt  $10;  sundries  $13.08 .  55  88 

Generally  ($4,526 .42). 

King’s  Printer’s  account  $116.85;  advertising  $388.31 .  505  16 

Detailed  in  1911-12,  page  V — 75 .  4,021  26 


Total,  carried  to  page  V — 7 .  84,959  90 


Fire  Escapes  for  Dominion  Buildings. 


Montreal  Custom  House  and  Exam.  Warehouse  ($615.40) — 

Campbell,  M.  M.:  erecting  32  fire  escapes .  60  00 

Can.  Fire  Appliance  Co.:  33  Davy  fire  escapes  $495;  1,166  ft.  cable  $58.30;  freight  $2.10. .  555  40 

Montreal  Post  Office  ($503.35) — 

Campbell,  M.  M.:  erecting  25  fire  escapes .  40  00 

Can.  Fire  Appliance  Co.:  25  Davy  fire  escapes  $375;  1,731  ft.  cable  $86.55;  freight  $1.80  463  35 

St.  Jerome:  Monette,  S.:  fire  escape,  as  per  tender .  325  00 

St.  Johns,  Que.:  Can.  Fire  Appliance  Co.:  3  Davys  $45;  112  ft.  cable  $7.84;  freight,  $1.16. .  54  00 

Thetford  Mines:  Hebert,  J.  S.:  firerescape,  as  per  tender .  80  00 

Rossland,  B.  C.:  Westminster  Iron  Works:  fire-escape,  as  per  tender .  320  00 


Total,  carried  to  page  V — 7 . .  1,897  75 


Flags  for  Dominion  Buildings. 


Bromley  &  Hague,  2  jacks  $23.63;  Madill  Bros.,  2  ensigns  $20 .  43  63 

Grant,  Holden,  Graham,  Ltd.:  flags,  6  ft.,  6  at  $1.85,  7j  ft.,  12  at  $2.97,  9  ft.,  16  at  $3.50,  10j 

ft.,  3  at  $4.75,  12  ft.,  24  at  $5.85;  12  Jacks  at  $8.50,  12  at  $2.85 .  393  59 

MacKenzie  &  Co.:  3  standards  $67;  3  Governor  General  flags  $17.70;  flags,  9  ft.,  42  at  $3.40, 

48  at  $4.40,  12  at  $5. 40, .6  ft.,  49  at  $2.80, 12  ft.,  63  at  $6.75,  15  ft.,  15  at  $10 .  1,215  95 

Richard  Bros.,  flag  $15;  Woods  Ltd.,  6  jacks  $45.90 .  60  90 

Robinson  Co.:  3  flags .  30  00 

Smart-Woods  Ltd.:  jacks,  9  ft.,  24  at  $3.30,  12  ft.,  12  at  $5.40,  15  ft.,  12  at  $7. SO .  237  60 

Express,  D.  E.  Co .  0  90 


Total,  carried  to  page  V — 7 .  1,982  57 


Immigration  Buildings:  Construction  and  Repairs. 


Quebec  Hospital:  Canada  Floors,  Limited:  laying  sarco  and  asbestos  flooring,  as  per  tender. .  2,750  00 

Roberval  ($351.85) — 

Conductor  of  work,  J.  Poitias:  services,  Oct.  30-Dec.  20,  1912,  25*  d.  at  $3;  outlay  $1.14. .  78  39 

Carters  $26.38;  labourers  $02.70 . 89  08 

Otis,  L.  E.:  building  paper,  $18;  lumber,  2,057  ft.  at  $15;  sundry,  $15.06 .  63  92 

St.  Pierre,  Eug.:  spruce  lumber,  2,905  ft.  at  $17.50;  sundry,  $20.05 .  70  89 

Small  payments:  hardware  $13.46;  labour  $22.35;  sand  $8.60;  sundry  $5.16 .  49  57 

Emerson,  Man.  ($133) — 

Tolton,  D.  A.:  walk  in  front  of  building .  33  00 

Tolton  &  Smith:  alteration  to  hall  $40;  painting  floors  $60 .  100  00 

Biggar,  Sask.:  Mollard,  W.  T.:  travel  and  outlay .  24  25 

Kerrobert:  Ellis,  W.  S.:  coal  shed  $112;  reservoir  in  kitchen  $25;  sundry  $19 .  156  00 

Saskatoon:  Linis,  J.  W.:  digging  basement .  5  00 

Calgary,  Alta.:  Lewthwaite,  M.,  see  Calgary  Immigration  Building  (Page  V — 85) .  396  00 

Viking,  Alta.:  Thompson,  T.  W.:  water  tank .  45  00 

Detailed  in  1911-12,  Y-72 .  8,296  52 


Total,  carried  to  page  V — 7 .  12,157  62 
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Public  Buildings  Generally.  $  cts. 

Leamington  Public  Building:  ($1,336) — 

Leslie  &  McNeill:  contract  complete  $15,230,  changes,  as  per  tender  $3,376;  less,  paid  to 
Leslie  &  McNeill,  190S-9,  V— 81,  $1,200,  1909-10,  V— 47,  $9,860,  paid  to  W.  H.  Pulley- 
blank,  1910-11,  V— 51,  $3,900,  paid  to  creditors  of  Leslie  &  McNeill,  V — 51,  1911-12, 

$2,327.50.  Paid  to  creditors  in  1912-13  $2,755.88;  less  security  deposit  cheque  $1,419.88 


(paid  to  creditors  in  excess  of  amount  owing  to  Leslie  &  McNeill  $17.50) .  1,336  00 

Bogue  Electric  Co.,  New  York:  4  arc  lamps  $200;  100  pr.  carbons  $5 .  215  00 

Campbell,  N.  W.:  5  lbs.  silver  nitrate  $40;  sundry  $23.85 .  63  85 

Topley  Co.:  7  gross  velox  $63;  2  lb.  metol  $20;  21  rolls  films  $8.40;  sundry  photographic  work 

$31.85 .  123  25 

Small  payments:  4  felt  pads  $32.85;  6  lbs.  11  oz.  tubing  $11.67;  plate  glass  $24.57;  sundry  $16.11 . .  85  20 

Collector  of  Customs:  duty  on  Bogue  invoice  $65.25;  entries  $1.50 .  66  75 

Legal  services:  A.  Cabano,  Joliette,  $22.40,  A.  D.  .McIntosh,  Humboldt  $20.10 .  42  50 

Travel  and  outlay  of  officials  at  Ottawa:  J.  B.  Charleson  $181.50,  less  $100,  page  V — 76,  1911-12; 

D.  Ewart  $125.30;  J.  A.  Ferguson  $3.95;  T.  W.  Fuller  $27.35;  P.  S.  Gregory  $42.70;  D.  A. 

Hewitt  $49.05;  C.  H.  Hunter  $396.60;  Jas.  Johnston  $63.80;  J.  B.  Lamb  $14.20;  P.  A.  Lefort 
$29.45;  Wm.  Mansfield  $765.74;  D.  J.  Mullarkey  $385.64;  F.  X.  Paquet  $352.75;  J.  H. 

Ralph  $325.98;  J.  Shearer  $48.60;  A.  R.  Shehyn  $323.01;  J.  A.  Thompson  $84.85;  R.  C. 

Wright  $221.75 . 3,342  22 

Travel  of  clerk  of  works,  G.  S.  Gingras,  Montreal . .• .  66  35 

Freight  and  express:  Can.  Exp.  Co.  $110.07;  Dom.  Exp.  Co.  $132.79;  sundry  $7.67 .  250  53 

Telegrams:  Can.  Pac.  Ry.  $898.99;  G.N.W.  Tel.  Co.  $352.56 .  1,251  55 

Advertising  $11.20;  King’s  Printer  $459.79;  Stationery  Office  $2,533.71 .  3,004  70 

Vouchers  outstanding:  D.  A.  Hewitt  $85;  W.  J.  Hickey  $70;  G.  N.  Hutchison  $30;  J.  B.  Lamb 

$5.80;  J.  A.  Thompson  $33 . ; .  223  80 

Detailed  with  Quebec  Citadel . (Page  V — 55)  50  00 


Total . • .  10,121  70 

Less,  refunded  in  error,  see  Dundas  Public  Building . (Page  V — 60)  30  00 


Total,  carried  to  page  V — 7 .  10,091  70 


Ottawa  Public  Buildings:  Elevator  Attendants. 

Archives:  J.  Bureau,  12  m.  at  $60,  less  $21.29  for  11  d.  in  Jan . 

Canadian  Building:  ($2,946.75)— 

Charette,  C.:  12  m.  at  $60;  overtime  $16.89 . 

Lor  tie,  M.:  3  m.  to  June  30  at  $60;  overtime  $2.50 . 

McFadden,  C.:  12  m.  to  March  31,  1913,  at  $60 . 

Pich6,  Jos.:  May  6  to  Mar.  31  at  $60,  $609.68;  half  of  back-time,  Dec.,  1911,  to  May,  1912, 

$159.68 . ' . 

Denis,  Arthur:  July  1,  1912,  to  Mar.  31,  1913,  less  1  d.  in  Sept. . . 

Customs,  Albert  St:  Janvier  Trepanier:  12  m.  at  $60;  half  of  back  time,  Jan.-Feb.,  1912,  $49.65 
East  Block:  $1,070.32)— 

Drapeau,  Arthur:  Jan.  6  to  Mar.  31,  1913,  at  $60 . 

Rioux,  J.  B.:  4  m.  at  $65,  8  m.  to  Mar.  31,  1913,  at  $80 . 

Langevin  Block:  elevator  attendants,  12  m.  at  $60:  A.  Brunet,  $720;  Thos.  Caron,  $720; 
P.  Kilduff  $720,  overtime  $2.50;  W.  Palen  $720;  Nap.  Proulx  $720,  overtime  $1;  Lg. 

Remillard  $720,  overtime  $1.50 . 

Langevin  Block:  Pumps: 

Marshall,  W.,  engineer:  12  m.  at  $70;  arrears  for  March,  1912,  $5 . 

Cyr,  E.,  fireman:  10  m.  to  Jan.  31  at  $60;  arrears  for  March,  1911,  $5 . 

Heatherington,  C.,  fireman:  Feb.-Mar.,  1913,  at  $60 . 

Militia:  J.  Beaulne:  12  m.  to  Mar.  31,  1913,  at  $60 . 

Mines:  Jas.  Graham:  Feb.-Mar.,  1913,  at  $60 . 

Museum:  ($1,498.07) — 

Blondeau,  P.:  at  $60,  April  1  to  May  25,  1912,  $108.39;  retirement  $60 . 

Johnson,  D.:  12  m.  to  Mar.  31,  1913,  at  $60 . 

Larocque,  F.:  May  27,  1912,  to  Mar.  31,  1913,  at  $60 . 

Parliament  Buildings  ($3,703.81) — 

Chevricr,  A.:  12  m.  at  $60;  overtime  $28.25;  5  d.  in  Jan.,  1912,  $9.68 . 

Hotte,  J.:  12  m.  at  $60;  overtime  $38.50 . 

Lavoie,  Thos.:  12  m.  at  $60;  overtime  $27.38 . 

Phillips,  Thos.:  12  m.  to  Mar.  31,  1913,  at  $60 . 

Viau,  H.:  12  m.  to  Mar.  31,  1913,  at  $60 . 

Post  Office  ($2,243.86)— 

Godard,  J.:  12  m.  to  March  31,  1913,  at  $60 . 

Lebel,  E.  J.:  12  m.  at  $60;  overtime  $10.50 . 

Stoate,  J.  R.:  Feb.  1  to  March  4,  1913,  at  $60 . 

Whalen,  J.:  12  m.  at  $60;  overtime  $5.62 .  ...... .... - •••  •  • 

Railway  Commission:  R.  Johnston:  4  m.  to  July  31,  1912,  at  $70;  8  m.  to  Mar.  31,  1913,  at  $60. . 


698  71 

736  89 
182  50 
720  00 

769  36 
538  00 
769  65 

170  32 
900  00 


4,325  00 

845  00 
605  00 
120  00 
720  00 
120  00 

168  39 
720  00 
609  68 

757  93 

758  50 
747  38 
720  00 
720  00 

720  00 
730  50 
67  74 
725  62 
760  00 


Carried  forward 
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20,426  17 
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Ottawa  Public  Buildings:  Elevator  Attendants — Concluded.  $  cts. 

Brought  forward .  20,426  17 

Begal  building:  Geo.  Vogan:  12  m.  at  $60,  less  3  d.  in  Sept.,  1912. ' .  714  00 

Kobinson  Building:  ($787.71) — 

Blondeau,  P.:  at  $60,  Oct.  6  to  Mar.  31,  $350.32;  overtime  $17.39 .  367  71 

Wilson,  Archie:  Sept.  1,  1912,  to  Mar.  31,  1913,  at  $60 .  420  00 

Seybold  Building:  ($588.39) — 

McCarthy,  Michael  J.:  April  1  to  Dec.  31,  1912,  at  $60 .  540  00 

Stoate,  J.  R.:  25  d.  in  Jan.,  1913,  at  $60 .  48  39 

West  Block:  4  men,  12  m.  at  $60:  W.  Lachapelle,  W.  Lewis,  W.  H.  Quigg,  D.  St.  Jean,  each  $720  2,880  00 

Woods  Building:  ($2,180.52) — 

Connolly,  W.  S.:  12  m.  to  March  31,  1913,  at  $60 .  720  00 

Mercier,  H.:  12  m.  at  $60;  overtime  $20.52 .  £40  52 

Pelletier,  E.:  12  m.  to  March  31,  1913,  at  $60 .  720  00 

Relief  elevator  attendants  at  $60:  A.  Baker  $720,  overtime  $38.07;  A.  Enright  $92;  H.  Goyette 
$603.88,  overtime  $13.75;  Jas.  Graham  $158;  F.  Jacques  $238.07,  overtime  $5.25;  T.  Flado- 
neau  $274.07,  overtime  $13.51;  Geo.  Lafontaine  $720,  overtime  $23.75;  P.  Lamirande  $360; 

Andre  Landry  $3;  M.  Lortie  $276,  overtime  $33.01;  C.  McConnell  $720;  W.  McEwan  $108.39, 
retirement  $60;  N.  Seguin  $276;  F.  K.  Sowder  $109.28;  Arthur  St.  Denis  $40;  half  back-time 
from  Dec.  11  to  June,  1912,  $172.52;  Geo.  Tessier  $396,  overtime  $1;  I.  Trepanier  $720; 

W.  G.  Wiley  $109.28 . .  6,284  83 

Elevator-attendants  at  $60,  April  1  to  4,  1912:  6  payments . .  54  50 


Total,  carried  to  page  V — 7 .  33,916  12 


Ottawa  Public  Buildings:  Gas  and  Electric  Light. 

American  Electric  Co.,  Toronto:  tungsten  lamps  110  v.,  40  w.,  1,000  at  61c.,  2,000  at  42c .  1,450  00 

Canadian  Alexalite:  110  v.  tungsten  lamps,  500  w.,  2  at  $5,  7  at  $4.75;  250  w.,  18  at  $2 .  79  25 

Canadian  Tungsten  Lamp  Co.:  Ed.  “Nulite”  clear  lamps,  110  v.,  40  c.p.,  5,000  at  38c .  1,900  00 

Garrioch,  Godard  &  Co.:  Mazda  lamps,  40  watt,  100  at  75c.,  500  at  55c.,  60  watt,  100  at  95c., 

100  watt,  124  at  $1.25,  168  at  $1.10;  150  watt,  24  at  $2.15,  24  at  $1.80;  250  w.,  48  at  $3; 

Sunbeam  lamps,  10  c.p.,  104  v.,  50  at  23c.;  tubular  lamps,  3  at  24c.;  inside  globes,  9  doz.  at 

$3.50 . . . .  1,067  32 

Grand  Trunk  Railway  System:  electric  current  supplied  premises  occupied  by  the  Board  of 
Railway  Commissioners,  Nov.  1,  1911-Feb.  28,  1913,  11,320  k.w.h.  at  6c.;  meter  rental, 

$1.17 . 680  37 

Hiscott,  W.  E.,  caretaker  of  Laurier  Bridge,  12  m.  to  Mar.  31,  1913 .  60  00 

Modern  Electric  and  Manufacturing  Co.:  40  watt  tungsten  lamps,  110  v.,  200  at  65c .  130  00 

Moxley,  S.  N.:  200  tungsten  lamps .  130  00 

McCallum,  W.  R.:  voucher  outstanding .  50  00 

National  Engineering  Co.:  40  watt  lamps,  2,000  at  45c.  / .  900  00 

Nicolas,  F.,  &  Co.,  Montreal:  lamps,  40  w.  110  v.  wire  drawn,  3,500  at  35c.,  sundry,  4  at 

50c.,  4  at  55c. . .  1,229  20 

Ottawa  City,  Municipal  Electric  Department  ($7,044.08) — 

Blackburn  Building:  Jan.  15-Dec.  31,  1912,  at  $2  per  16  c.p.  lamp .  449  58 

Canadian  Building,  Slater  St.:  at  $2  per  16  c.p.  lamp,  6  m.  to  Mar.  31,  1911,  $8,  15  m.  to 

Dec.  31,  1912,  $3,287.50;  arc  lamp,  15  m.  to  Dec.  31,  1912,  $30 .  3,325  50 

Egan  Estate  Building:  9  m.  to  Dec.  31,  1912,  at  $2  per  16  c.p.  lamp . 4  50 

Rideau  Club  Building:  June  29-Dec.  29,  1912,  at  $2  per  16  c.p.  lamp .  54  00 

Robinson  Building:  3  m.  to  Dec.  31,  1912,  at  $2  per  16  c.p.  lamp .  105  00 

Woods  Building,  Queen  St.:  15  m.  to  Dec.  31,  1912,  at  $2  per  16  c.p.  lamp .  518  00 

Woods  Building,  Slater  St.:  at  $2  per  16  c.p.  lamp,  6  m.  to  Mar.  31,  1911,  $80,  15  m.  to  Dec. 

31,  1912,  $2,267.50;  arc  lamp,  15  m.  to  Dec.  31,  1912,  $30 .  2,377  50 

Whiteway,  13  m.  to  Oct.  1,  1913:  Queen  and  O’Connor  Sts.,  $42.90,  Queen  and  Metcalfe  Sts., 

$42.90,  138-142  Queen  St.,  $42.90,  63-66  Queen  Sts.,  $21.45 .  150  15 

Whiteway:  155  Sparks  St.,  14  m.  to  Oct.  1,  1912,  $46.20;  204  Wellington  St.,  12  m.  to 

June  1,  1912,  $9.90;  111^  Rideau  St.,  15  m.  to  June  30,  1912,  $3.75 .  59  85 

Ottawa  Electric  Co. lighting,  tungstens  and  carbons,  reduced  to  standard  16  c.p.,  12  m.  to 
March  31,  1913,  at  $1.75:  House  of  Commons,  3,230j,  Senate,  1,527$,  Library,  678, 

Tower  and  grounds,  503,  West  Block,  2,436,  East  Block,  1,172$,  Langevin  Block,  1,446, 

Printing  Bureau,  2,046,  Post  Office,  761§,  Victoria  Museum,  816,  Trafalgar  Building, 

446},  Royal  Observatory,  397,  Regal  Building,  324,  Harris  and  Campbell  Building, 

302|,  Supreme  Court,  282$,  Corry  Building,  262,  Archives,  253$,  Naval  Service,  170, 

Imperial  Building,  1692,  Surveyor  General’s  Office,  166,  Customs,  161,  Customs  Labor¬ 
atory,  21,  Art  Gallery,  150,  Birks  Building,  150,  Royal  Mint,  146,  Justice  Department, 

(Nagle  Building)  107,  Secretary’s  Branch  of  Interior  Department,  94,  Conservation 
Commission,  78,  Laurier  Ave.  Bridge,  69,  Interior  Department,  124-128  Queen  St.,  89,  Fuel 
Testing  Plant,  48,  N.  W.  M.  P.  Stores,  42,  Commissioner  of  Exhibitions,  35,  Mines  Branch 
(Wellington  St.)  24,  Observatory  (Cliff  St.),  21,  Agriculture  Department  (Albert  and 
Lyon  Sts.)  20,  Mines  Branch  (Sparks  St.)  18,  Mines  Branch  (Interior  Department)  16, 

Major’s  Hill  Park  Greenhouse,  12,  Government  Greenhouse,  11,  Victoria  Chambers,  11, 

Interior  Department  (Sparks  St.)  8,  Marine  and  Fisheries  (Sparks  St.)  4:  total  18,725$ 

lights .  32,769  09 


Carried  forward 
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Ottawa  Public  Buildings:  Gas  and  Electric  Light — Concluded.  $  eta, 

Brought  forward .  47,489  31 

Ottawa  Electric  Co.:  lighting,  tungstens  and  carbons,  reduced  to  standard  16  c.p.,  at 
SI. 75  per  annum  ($264.98) — 

G  m.  to  Mar.  31,  1913:  Surveyor  General,  1,  Fish  Hatchery,  5,  Victoria  Island,  3 .  7  88 

3  m.  to  Mar.  31,  1913:  Inland  Revenue,  (Victoria  Island)  41,  P.W.  Dept.  (Victoria  Island) 

5,  Marine  and  Fisheries  (Vittoria  St.)  37,  Trafalgar  Building,  7,  Royal  Observatory, 

3,  P.O.  Garage  (Wellington  St.)  2 . 1 .  41  58 

Auditor  General,  (McNeil  Building)  31  lights,  17  m.  to  Mar.  31,  1913 .  76  84 

French  Translators,  20  1.,  9  m.  to  Sept.  30,  1912 .  26  25 

Inland  Revenue,  508  Sussex  St.,  50  lights,  7  m.  to  Aug.  15,  1912 .  51  04 

Militia  Department,  Rideau  St.,  95  lights,  3  m.  to  January  10,  1913 .  41  57 

Naval  Service,  34  lights,  Dec.  1,  1911-Mar.  31,  1912 .  19  82 

Ottawa  Electric  Co.,  sundry  ($1,690.87) — 

Arc  lights,  at  $50  per  annum:  27  for  12  m.  to  March  31,  1913;  2  for  6  m.  to  Sept.  30,  1912 _  1,400  00 

Wellington  St.:  100  wr  tungstens:  15  for  6  m.  to  Mar.  31,  1913,  at  $4.37  per  annum .  32  78 

Major’s  Hill  Park:  100  w.  tungstens:  120  lights  =  300  16  c.p.  tungstens  at  $1.75  per  annum: 

2\  m.  to  Dec.  31,  1912 .  109  37 

Biological  Laboratory:  86  h.p.  for  arc  light,  3  m.  to  Mar.  26,  1913 .  4  30 

Inland  Revenue,  Queen  St.:  lighting  Aug.  30,  1910  to  Mar.  7,  1913,  k.  watt  hours .  144  42 

Perkins  Electric  Co.,  Montreal:  110  v.  40  watt  drawn  wire  tungsten  lamps,  300 at 36c.;  express, 

99c . 108  99 

Trudeau,  Arthur:  ($2,804.80)— 

Sunbeam  tungsten  lamps:  40  watt,  1,750  at  60c.;  60  watt,  1,000  at  75c .  1,800  00 

Madza  lamps,  40  w.,  500  at  60c.;  glowers,  210  v.,  1,500  at  42c .  930  00 

Cored  carbons,  \  x  9§,  1,000  at  $27.30;  16  c.p.  lamps,  250  at  19c .  74  80 

Freight,  $8,  sundry,  $1.80 . 9  80 

Detailed  in  1911-12  (Page  V- 78) .  8,705  42 


Total . . . . .  61,074  17 

Less,  charged  to  Ottawa  Buildings:  Power,  etc . (Page  V — 130)  1,358  08 

Discounts . (Page  V— 120)  56  29  1,414  37 


Total,  carried  to  Page  V — 7 .  59,659  80 


Ottawa  Public  Buildings:  Grounds. 

Foreman  of  grounds,  Thos.  E.  Davis,  12  m.  to  March  31,  1913 . 

Assistant  foreman,  G.  W.  Rennie:  9  m.  at  $1,000,  3  m.  at  $1,200 . . . 

Florists:  J.  Rowlev,  12  m.  at  $56.27;  D.  A.  Smith,  12  m.  at  $56.27,  night  work  and  watering, 

41  d.  at  $1.33.. . : . 

Gardener:  Elie  Gagne,  12  m.  at  $56.27,  42  nights  at  $1.33 . 

Gardeners,  m.  at  $56.27:  D.  Kemp,  Dec.-Mar.,  less  2  d.,  $219.53;  Geo.  Munroe,  Dec.-Mar., 

$225.08 . ; . 

Labourers:  D.  Kemp,  G.  Munroe,  each  6  days  in  Nov.  at  $1.85 . 

Labourer  at  $60  a  month:  M.  Lortie . . . 

Labourers  at  $54  a  month:  J.  Chartrand  $377.20,  A.  Fauteux  $361.20,  A.  Fortier  $323.22, 

J.  B.  Huard  $371.87,  J.  Langlois  $381.19,  W.  Portugais  $461.70 . 

Labourers  at  $47.25  a  month:  A.  Cuddie  $213.50,  T.  Dugal  $141.75,  W.  J.  Davis  $469,  H.  J. 

Egan  $339.50,  C.  Goyette  $236.25,  Jos.  Hayden  $355.25,  S.  Huard  $102.28,  J.  Labelle 

$329.90,  X.  Lortie  $126,  N.  Millaire  $331.06 . 

Carters  at  $74.25  a  month:  Mrs.  A.  Gagne  $S91,  W.  Lynch  $668.25,  Mrs.  S.  Sauve$860.75 — 

Watchman  at  $60,  Geo.  Burk:  May  1  to  Oct.  31,  1912 . 

Labourers:  13  d.  at  $2,  47-3S  d.  at  $1 .90,  27  d.  at  $1 .75 . 

Wages,  detailed  under  Ottawa  Buildings,  Repairs . (Page  V— 105) 

Dupuy  &  Ferguson,  Montreal:  bulbs  for:  Major’s  Hill  Park  $426.90,  Government  Hill  grounds 

$555.60 . . . 

Ellacott,  J.  A.  L.:  wall  tile,  128  ft.  of  3x6  at  40c.;  sundry  material,  $6;  cartage,  $1;  labour, 

77  h.  at  60c.,  77  at  50c . ; . 

Enright,  J.  J.:  100  ft.  fencing  in  place  $60,  65  ft.  netting  $3.25 . 

Esmonde’s:  strong  willow  tree  baskets,  24  at  $3.50;  sundry,  $18.05 . 

Graham  Bros.:  flowers,  bulbs,  seeds,  etc . 

Graham,  John:  supplying  sod,  6,720  yd.  at  10c.;  ferns,  1,000  at  5c.;  trees,  11  maple  and  4 

elm  at  $3 . . . 

Lawson,  Thos.,  &  Sons,  iron  castings,  etc . 

Luke  Bros.,  Montreal  ($560.84) — 

Majors’  Hill  Park:  500  hardy  perennial  asters,  1  doz.  cleinatis . 

Government  Hill  grounds:  200  ampelopsis  $50,  7^  doz.  plants  $57 . 

Archives  grounds:  80  shrubs,  50  hedging,  10  evergreens,  155  ornamental  trees . 

Martin,  J.  S.,  &  Co.:  hay,  oats,  beans,  etc . . . .  . . 

Mulhall  Hardware  Co.:  lawn  mowers,  18  in.,  6  at  $12.45,  24  in.,  1  at  $24;  sundry,  $15.45 . 

Carried  forward .  19,410  50 
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Ottawa  Public  Buildings:  Grounds — Concluded.  $  cts. 

Brought  forward .  19,410  50 

Orr,  Robt.:  wire  and  iron  enclosure  for  switch  board  and  motors  in  Major’s  Hill  light  room.  147  00 

Scrim’s:  sundry  bulbs,  plants,  etc .  116  40 

Wright,  R.  H.:  sundry  plants,  bulbs,  etc .  71  67 

Sundry  payments:  hardware  866.52,  lumber  $51.08,  9  doz.  inner  globes  $30.87,  48  lights  glass 
$21.36,  elec,  supplies  $17.53,  70  gal.  gasoline  $15.95,  horseshoeing  $14.50,  40  ft.  ext.  ladder 
$12,  sundry  $72.09 . ' .  301  90 


20,047  47 

Less — Discounts . (Page  V — 120)  3  87 


Total,  carried  to  page  V — 7 .  20,043  60 


Ottawa  Buildings:  Heating,  including  Salaries  of  Engineers,  Firemen,  Caretakers,  &c. 

Henoy  (John)  &  Son:  coal  supplied  under  contracts  ($70,270.44) — 

Contract  of  1911-12,  coal  supplied  to  April  25,  1913:  cannel,  315-87  net  tons  at  $8.70;  egg, 

649-29  tons  at  $6.90;  furnace,  8,419-73  tons  at  $6.70;  smith’s,  10-06  tons  at  $7;  stove, 

227-31  tons  at  $6.90;  less  $57,198.20  paid  in  1911-12  (shown  in  detail  at  page  V — 81  of 

1911-12  Report) . .  8,08103 

Additional  supply  under  contract  of  1911-12:  April  1  to  June  27,  1912:  egg,  95-12  net  tons 

at  $6.90;  furnace,  956-93  tons  at  $6.70;  stove,  23-375  tons  at  $6.90 .  7,299  05 

Contract  of  1912-13,  coal  supplied  to  June  4,  1913:  egg,  751-25  net  tons  at  $6.65;  furnace 
(Lackawanna  anthracite),  8,502  tons  at  $6.09;  stove,  255-205  tons  at  $6.65;  blue 

grass  cannel,  308-55  tons  at  $7;  total,  $60,628.46;  less  $5,668. 10  paid  in  1913-14 .  54,960  36 

Argue  &  McColl:  kindling-wood,  23  cords  at  $4.25,  at  $4.30,  Tl\  at  $4.75;  millwood,  4 

cords  at  $3.50,  45  at  $4;  sundry  $10.78 .  443  91 

Barrett  Bros.:  millwood,  6  cords  at  $3.50,  12  at  $4,  13  cords  3-cut  at  $5.25;  hardwood,  2-cut 

and  split,  2  cords  at  $8  75,  1^  at  $9;  sundry  $44.30 .  212  55 

Barrett  Bros.:  millwood,  10^  cords  at  $4,  6  of  3-cut  at  $5.25, 1?  of  3-cut  at  $5.50,  1  of  3-cut  at 

$5  75;  hardwood,  2-cut  and  split,  1  cord  $9 .  96  50 

Church,  G.  C.:  inspecting  Govt,  coal-scale  at  Canal  Basin,  July  4,  1912 .  3  50 

Edwards,  W.  C.  &  Co.,  Ltd.:  wood,  19  cords  at  $3.25 .  61  75 

Eimer  &  Amend:  No.  100  Freas  oven,  complete,  with  regulator,  &c.,  voltage  105,  $75;  less, 

half  charged  to  “Ottawa  River  Storage:  Construction,”  $37.50 .  37  50 

Heney  (John)  &  Son:  coal  supplied  outside  of  contract  ($3,919.71) — 

Birdseye,  595-815  net  tons  at  $4.75 .  2,830  14 

Egg,  96-4  tons  at  $7.50;  stove,  45  tons  at  $7.50 .  1,018  14 

Stove,  bagged  and  carried,  4|  tons,  $36.70;  sundry  coal,  5-58  tons,  $34.73 .  71  43 

Heney  (John)  &  Son:  millwood,  13§  cords  at  $5;  hardwood,  10  cords,  $68.75 .  136  25 

Independent  Coal  Co.:  ($1,214.96) — 

Coal,  net  tons:  furnace,  102-6  at  $7.50;  egg,  41j  at  $7.75;  4  tons  sundry,  $29.75 .  1,118  96 

Hardwood,  cut  and  split:  1-cut,  5  cords  at  $10;  2-cut,  2  cords  at  $10.50 .  71  00 

Mill  kindling-wood,  3-cut:  5  cords  at  $5 .  25  00 

Ottawa  Electric  Co.  ($293.50) — 

Current  supply  for  heater  in  Biological  Laboratory,  Experimental  Farm:  lj  years  to  Mar. 

31,  1913,  at  $64 . . .  80  00 

Current  supply  for  motors  at  Biological  Laboratory,  at  $20  per  h.  p.  per  annum:  6  m.  to 

June  26,  1912,  $28;  3  m.  to  Mar.  26,  1913,  $9.30 .  37  30 

Current  supply  for  heaters,  3  m.  to  Mar.31, 1913:  9  in  West  Block,  $53.38;  7  in  East  Block, 

$25.81;  4  in  Observatory,  $21;  2  in  Supreme  Court,  $4.81;  2  in  Post  Office,  $32.50; 
furnace-heater  in  Lyon  St.  laboratory,  $38.70 .  176  20 

Ottawa  Gas  Co.,  13  m.  to  Mar.  31,  1913:  gas  at  $1.10  per  M.  ft.  ($5,632.86)— 

Govt.  Printing  Bureau:-  3,227,200  ft.  at  $1.10  .  3,549  92 

Pari,  and  Dept.  Buildings:  746,300  ft.  at  $1.10 .  820  93 

Ini.  Revenue,  317  Queen  St.,  249,900  ft.;  Medical  Stores,  193,700  ft .  487  96 

Thistle  Building,  159,400  ft.;  Langevin  Block,  101,100  ft .  286  55 

Items  under  $50  each,  366,100  ft.  at  $1 . 10;  meters  $84.79 .  487  50 

People’s  Gas  Supply  Co.:  pea  carbide  for  Biological  Laboratory,  2  tons  at  $70;  transport  $2 . 25  142  25 

Ray,  C.  C.  Co.:  stove  coal  for  Biological  Laboratory,  18  tons  at  $7.40 .  133  20 

Standard  Chemical  Iron  and  Lumber  Co.,  Toronto:  charcoal  for  Commons  Restaurant, 

399-375  bush,  at  16c — . ; _  63  90 

Taylor,  Edith,  extra  heating,  3  flats,  Corry  Building,  occupied  by  Georgian  Bay  Canal 
Branch  (not  provided  for  in  lease  of  April  30,  1909):  May  1-22,  Sept.  20-30,  1912:  32  d. 

at  $4. 25 . T .  136  00 

Printing  and  Stationery  Dept.,  $49.53;  advertising  $46.80 .  96  33 


Carried  forward .  82,895  11 
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Ottawa  Buildings:  Heating,  including  Salaries  of  Engineers,  Firemen,  Caretakers,  $  cts. 

&c. — Continued. 

Brought  forward .  82,895  11 

Heating  Parliament  Buildings  ($9,436.52) — 

Engineer  at  $100:  Thos.  Wensley,  12  m .  1,200  00 

Assistant  engineers  at  $70:  A.  Bourgeois,  12  m.,  $840;  Ed.  Gariepy,  May  26-Mar.  31, 

$713.55;  J.  Hennessy,  12  m .,  $840;  Geo.  McDonald,  12  m.,  $840;  O.  Rivet,  Apr.-May 

25,  $126.45 . . . .  3,360  00 

On  account  of  half-time,  Dec.  1911  to  May  25,  1912:  Ed.  Gariepy .  185  16 

Firemen  at  $60:  E.  Benoit  $720,  F.  Granger  $720,  A.  Guindon  $720, A.  Hudon  $720,  J. 

Labelle  $38.70,  John  Leclerc  (25  d.  in  Apr.,  Nov.-Mar.)  $350,  H.  C.  Overton  $5, 

J.  Reeves  $720 . ; .  3,993  70 

Difference  as  fireman:  I.  Langlois,  March,  1912 .  12  00 

Spare  fireman  at  $48:  I.  Langlois  $86.58,  overtime  $8 .  94  58 

Ashmen  at  $48:  Thos.  Donoghue  $61.11,  M.  Dupuis  $68.57,  A.  Gruecken  $114.58,  J. 

Labelle  $113.02,  I.  Langlois  $48,  O.  N.  Proulx  $185.80 .  591  08 

Heating  Departmental  Buildings  ($34,434) — 

Archives:  firemen  at  $60:  F.  Audette,  Apr.-May  26,  Nov.-Mar.  $398.70;  I.  Fournier, 

Nov.-Mar. $360 .  758  70 

B.  N.  A.  Bank  Building,  firemen  at  $60:  D.  Farry,  Jan.-Mar.  $180;  John  Noyes,  Dec. 

30-Mar.  17  $156.77 .  336  77 

Customs,  Albert  St.,  firemen  at  $60:  Chs.  Goyette,  Apr.,  Nov.-Mar.  $360;  John  Marks, 

12  m.  less  13  d.  in  Sept.  $694 . .  1,054  00 

East  Block,  engineers  at  $70  :  Jos.  B.  Belanger,  12  m.  $840  ;  Thos.  Butterworth,  Apr.  1- 
June  10,  $163.33;  A.  Dunn,  June  11-Jan.  9,  $486.98;  T.  Haig,  12  m.  $840;  Oct.  Langlois, 

14  d.  in  Mar.  $31.61;  A.  Ross,  Feb.  1-Mar.  17,  $108.39 .  2,470  3D 

East  Block,  A.  Dunn,  on  account  of  one  half  of  back-time,  Dec.  18,  1911  to  June  10,  1912.  151  06 

East  Block,  firemen  at  $60:  O.  Bouchard,  Apr.-May  20,  Nov.-Mar.,  $398.70;  H.  Bisson, 

Nov.-Mar.,  $300;  A.  Dugal,  Apr.,  Nov.-Mar.,  $360;  H.  Gagnon,  Apr.  1-24,  $48;  A. 

Gordon,  Jan.-Mar.,  $180;  O.  Langlois,  Apr.,  Nov.-Mar.  17,  less  2  d.,  $328.82;  A. 

Lortie,  Mar.,  $60;  F.  X.  Lortie,  Nov.-Mar.,  $300;  A.  Ross,  Apr.-Jan.,  Mar.  1-14, 

$627.09 .  2,602  61 

East  Block,  ashmen  at  $48:  A.  Bowman,  Apr.,  $48;  P.  Kehoe,  Apr.  $48;  Jas.  Rowe, 

Nov.  8-Mar.  $228.80 . 324  80 

Greenhouse,  Major’s  Hill  Park:  fireman  at  $60,  J.  Chartrand:  Apr.,  Nov.-Mar .  360  00 

Greenhouse,  Parliament  Hill:  fireman,  at  $60,  A.  Fauteux,  Apr.,  Nov.-Mar .  360  00 

Langevin  Block:  firemen  at  $60:  A.  Cuddie,  Nov.-Mar.  $300;  Eug.  Cyr,  Feb.-Mar. 

$120;  C.  Heatherington,  Apr.,  Nov  .-Jan.,  less  3§  d.  $233;  J.  Labelle,  Apr.  $60;  S. 

McElroy,  12  m.  $720;  A.  Richard,  Apr.,  Nov.-Mar.  $360;  Geo.  Turpin,  12  m.  $720; 

D.  White,  Apr.,  Nov.  2-Mar.  $358 .  2,871  00 

Mines  Branch:  engineer  at  $70:  Jas.  Ogilvie,  Nov.-March .  350  00 

Mines  Branch:  firemen  at  $60:  W.  A.  Davis,  Apr.,  Oct.  31-Mar.  $362;  A.  Girling,  Apr., 

Sept.  20-Mar.  $441;  S.  Lurette,  11  d.  in  Oct.  $24.44 .  827  44 

Mint:  firemen  at  $60:  A.  Cuddie,  Apr.  $60;  J.  Labelle,  Nov.-Dee.  15,  $90  ;  I.  Langlois, 

Dec.  15-Mar.  $213.03;  N.  Miilaire,  Apr.  $60,  Oct.  $7.50,  Nov.-Mar.  $300 .  730  53 

Nagle  and* Imperial  Buildings:  firemen  at  $60:  R.  Bunyan,  Dec.  16-Mar.,  $210.97;  W. 

Davies,  Oct.  $60;  F.  Langlois,  Oct.  31-Mar.  $302;  S.  Lurette,  Apr.  $60 .  632  97 

Naval  Affairs:  firemen  at  $60:  A.  Bastien,  12  m.  $720;  T.  Dugal,  Apr.,  Nov.-Mar.  $360.  1,030  00 

Ottawa  Post  Office:  engineers  at  $70:  F.  Dumoulin,  12  m.  $840;  W.  A.  Fletcher,  Nov.- 

Mar.  $350 .  1,19000 

Ottawa  Post  Office:  firemen  at  $60:  J.  B.  Ethier,  12  m.  $720;  N.  Martin,  Apr.  $60,  Feb. 

$60  (deceased) .  840  00 

Regal  Building:  engineer  at  $70:  Thos.  Buckley,  12  m .  840  00 

Rideau  Hall:  carter  at  $51.30;  W.  Portugais,  Apr.,  Oct.,  Nov .  153  90 

Robinson  Building:  firemen  at  $60:  W.  H.  Easton,  Nov.-Mar.,  $300;  H.  Finister,  Oct.  14- 

Mar.,  $339. 11 .  63911 

Seybold  Building:  fireman  at  $60:  H.  Finister,  Apr .  60  00 

Supreme  Court:  engineer,  P.  O’Connor,  12  m.  at  $70;  fireman,  A.  Masson,  12  m.  at  $60  1,560  00 

Topographical  Survey:  firemen  at  $G0:  Geo.  Atkinson,  Dec.  2-Mar.,  $238.07;  J.  B. 

Huard,  Apr.,  Nov.-Mar.,  $360 .  598  07 

Union  Bank  Building:  firemen  at  $60:  Sami.  North,  Dec.  6-Mar .  229  35 

Victoria  Island:  fireman  at  $60:  Geo.  Shore,  Dec.  15-Mar .  212  90 

West  Block:  engineers,  12  m.  at  $70:  H.  Bannerman  $840,  A.  Mignault  $840,  Thos.  Timlin 

$840 .  2,520  00 

West  Block:  firemen  at  $60:  J.  W.  Bartlett,  Apr.,  Nov.-Mar.,  $360;  T.  Dugal,  20  d.  in 
May,  $38.70;  P.  Labelle,  Apr.,  $60;  Albert  Lortie,  Nov.-Mar.,  $300;  T.  Mason, 

12  in.,  $720;  J.  B.  Mulligan,  Nov.-Mar.,  less  1  d.,  $297.85;  W.  A.  McLean,  Apr.,  $60; 

Jas.  O’Dea,  Apr.,  Nov.-Mar.,  $360;  A.  Robert,  Apr.,  Nov.-Mar.,  $360 .  2,556  55 

West  Block:  ashmen  at  $48:  P.  Kehoe,  Nov.-Mar.,  less  3  d.,  $235.36;  John  Lennau, 

Nov.  8-Mar.,  $228.80... . 464  16 

Woods  and  Canadian  Buildings:  F.  Way:  fireman  at  $60,  Apr.,  29  d.,  $.58;  engineer,  May- 

Mar.,  11  m.  at  $70 . . .  828  00 

Workshop:  engineer  at  $70:  J.  Carpenter,  12  m .  840  00 


Carried  forward .  120, 773  86 


V— 102 


AUDITOR  GENERAL'S  REPORT,  1912-1918 


4  GEORGE  V.,  A.  1914 


Ottawa  Buildings:  Heating,  including  Salaries  of  Engineers,  Firemen,  Caretakers,  $  eta. 

&c. — Concluded. 

Brought  forward .  120,773  86 

• 

Heating  Departmental  Buildings — Concluded. 

Workshop:  firemen  at  860:  Geo.  Burk,  Apr.,  Nov.-Mar.,  $360;  H.  Martin,  May  $00..  420  00 

Weighing  coal,  John  Shea:  at  $800,  Apr  .-May;  at  $850,  June-March .  841  66 

Weighing  coal,  O.  Joubarne:  3  m.  at  $50,  9  m.  to  Mar.  31  at  $55 . 645  00 

Wood  and  coal  man,  M.  Gorman:  at  $.50,  Apr.-July,  $200;  at  $55,  Aug. -Mar.,  $440 .  640  00 

Wood  and  coal  men  at  $48:  Jos.  Manners,  Apr.-July,  $192;  E.  Quesnel,  22  d.  in  Apr., 

Nov.  3-Mar.,  $271.66 .  463  66 

Coal  inspector  at  $55:  Jos.JVTanners,  Aug.-Mar .  440  00 

Carters  at  $2.75,  Apr.,  Nov.-Mar.:  C.  Carisse,  152|  d.,  overpaid  16c.;  Jos.  Gorman, 

164|  d.;  Geo.  Lumsden,  71|  d.,  overpaid  50c.;  W.  Lynch,  81  d.;  J.  Plunkett,  154  d.; 

J.  Robillard,  152|  d .  2,131  69 

Team  at  $4:  E.  Vadeboncoeur,  26  d.  in  Apr.,  1912 .  104  00 

Ashman  19  d.,  $30.40,  fireman  8  d.  $16;  YV.  Lurette,  Apr .  46  40 

Firemen  at  $60:  F.  Fardais,  Dec.-Mar.  $240,  Nov.  50c,  W.  Bottomley,  6  d.  in  Dec.,  $1 1 . 61, 

Nov.  $1.25 .  253  36 

Heating  Victoria  Museum  ($5,878.64) — 

Engineer  at  $100:  W.  H.  Rice,  12  m.  to  Mar.  31,  1913 . . . .  1, 200  00 

Assistant-engineer  and  sterilizer-engineer,  at  $70:  Ovila  Rivet,  May  26-Mar.  31 .  713  55 

Assistant-engineers  at  $70:  E.  Butterworth,  Oct.-Mar.,  $420;  T.  Whalen,  12  m.,  $840 .  1,260  00 

Firemen  at  $60:  W.  A.  Baker,  Nov.-Mar.,  $300;  PI.  Barton,  Apr.,  $60;  A.  Carter,  29  d. 
in  Apr.,  Nov.-Mar.,  $353;  J.  Donahoe,  Apr.,  Nov.-Mar.,  $360;  C.  Mercier,  $8;  F. 

Mulligan,  Apr  .-May  15,  $89.03;  W.  McLean,  Nov.  5-Mar.,  $292;  W.  Ranger,  26  d. 
in  Apr.,  $52;  John  Rivers,  Nov.-Mar.,  less  5  d.,  $292.28;  A.  Turgeon,  Apr.,  Nov.- 

Mar.,  $360 .  2,17129 

Ashmen  at  $48:  A.  Bowman  $240,  H.  Deball  $46.40,  C.  Mercier  $41.60,  John  Way  $205.80.  533  80 

Watchmen,  caretakers,  &c.:  12  in.  to  Mar.  31,  1913  ($11,464.82) — 

Custom  House,  watchman  at  $60,  S.  Chapman:  Apr.  1-Oct.  17,  Nov.  18-Mar.  31.......  658  93 

East.  Block,  watchman  at  $60:  J.  Whitton,  Apr.  1-Sept.  30,  Nov.  26-Mar.  31,  $610;  Wm. 

Farry,  Oct.  1-Nov.  24,  $108 . . .  718  00 

Egan  Block,  watchman,  Onesime  Turcotte:  at  $25,  Aug.-Sept.,  $50  ;  at  $8  a  week,  Oct.- 

Mar.,  $263 .  258  00 

Fuel-Testing  Building,  watchman  at  $60:  D.  J.  Manion,  Apr.-Feb.  20,  $642.85;  Hugh 

Curran,  at  $60,  Feb.  26-Mar.  31,  $66.43 .  709  28 

Harris  <fe  Campbell  Building:  watchman,  F.  Girouard,  12  m.  at  $60 .  720  00 

Imperial  Building,  caretaker  at  $60:  Wm.  Gardiner,  Apr.-July  $240;  W.  B.  Ralph,  Aug.  26- 

Mar.  31,  $431 .61 .  671  61 

Methylated  Spirits  Warehouse,  watchman  at  $60:  Chas.  Haak,  Sept.  26-Mar.  31 .  370  00 

Observatory,  engineer,  Geo.  Sparks:  at  $70,  Mar.  1-July  31,  Oct.,  less  12  days .  392  00 

Observatory,  caretaker,  A.  Villeneuve:  12  m.  to  Mar.  31  at  $55 .  680  00 

Old  Geological  Museum,  watchman,  P.  Creegan:  12  m.  at  $60 .  720  00 

Ottawa  Post  Office,  watchman,  F.  Moyneur:  12  m.  at  $60 .  720  00 

Rideau  Hall,  watchman  at  $60:  Wm.  Schofield,  Apr.  1-22,  $44;  Fred.  Gray,  May-Mar.. 

less  |d.,  $659 .  703  00 

Parliament  Tower,  caretaker,  Geo.  Vincent:  365  d.  at  $2 .  730  00 

Robinson  Building,  watchman  at  $60,  C.  Larose:  Sept.  24-Mar.  31 .  374  00 

Supreme  Court,  watchman,  R.  Nash:  12  m.  to  Mar.  31  at  $60 .  720  00 

West  Block,  watchman,  R.  Cornwall:  12  m.  to  Mar.  31  at  $60 .  720  00 

Workshop,  assistant  storekeeper,  H.  Mercier:  12  m.  to  Mar.  31  at  $75 .  900  00 

Workshop,  watchman,  John  Symmes:  12  m.  to  Mar.  31  at  $60 .  720  00 


Total,  carried  to  page  V — 7 .  144, 106  09 


Ottawa  Buildings  (including  Rideau  Ilall):  Removal  of  Snow, 

Wages,  detailed  under  ‘Ottawa  Buildings,  Repairs’ . (Page  V — 105)  1,585  30 

Labourers  at  $51.30  per  m.:  M.  Gauvreau  $150.10,  W.  Hughes  $155.80,  M.  O'Donnell  $155.80, 

J.  Sterling  $102.60,  F.  Stevenson  $155.80,  J.  Wendt  $104.50 .  824  60 

Teams  at  $4.75:  H.  W.  Brooks  $75.23,  J.  Wigmore  $14.25 . . .  89  48 

Horse  and  cart,  M.  Quinn,  1  m.  at  $76.95 .  76  95 

Carter,  T.  Landry:  36  d.  at  $2.75,  58  d.  at  $4.75,  1  d.  at  $2 .  376  52 

Labourers  under  $100  each:  63-4  d.  at  $1.90,  298  1  d.  at  $1.75  .  642  15 

Rideau  Hall  ($236.90) — 

In  charge  of  rinks,  H.  Sims:  Jan  .-Feb.,  $120,  2|d.  in  Mar.  $5 .  125  00 

Forester,  T.  Doyle:  Jan.-Feb.,  al  $55;  1  d.  in  Mar.,  $1.90 .  Ill  90 

Brooks,  II.  W.:  sand,  48  loads  at  $2.10 .  100  80 

ChabQt,  A.:  snow  plough.... . _ . . .  65  00 

Sundry  payments:  200  ft.  pine  flooring  $39.45,  3|  doz.  snowshovels'  $16.50,  2  pair3  boots  $9, 

sundry  $5. 16 .  70  11 

Detailed  in  1911-12  (Page  V— 83) .  1,088  13 


*  Total,  carried  to  page  V — 7 .  5, 155  94 
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Ottawa  Buildings:  Repairs:  Pay-Lists.  $  cts. 

Foremen,  Timekeepers,  &c.  ($ 26,896.60 ). 

Supervisor  of  painting  staff,  J.  Randall:  12  m.  to  Mar.  31,  1913,  at  $105 .  1,260  00 

Foreman  of  carpenters,  J.  H.  Ellis:  12  m.  at  $100 .  1,200  00 

Foremen  of  painters,  12  m.  to  Mar.  31:  A.  Crevier  $1,200,  S.  Robitaille,  $1,200 .  2,400  00 

Foreman  of  masons,  J.  A.  Seguin:  12  m.  at  $114.06 .  1,368  72 

Foreman  of  roofers,  A.  Spenard:  12m.  at  $89.58 .  1,074  96 

Foreman  of  labourers,  R.  Henault:  12  m.  at  $80 .  960  00 

Asst,  foreman  of  carpenters,  D.  Lafortune:  4  m.  to  July  31  at  $90,  2  m.  to  Sept.  30  at  $100,  6 

m.  to  Mar.  31  at  $90 .  1, 100  00 

Asst,  foreman  of  painters,  J.  Diguer:  12  m.  at  $90 .  1,080  00 

Asst,  foremen  of  masons  at  $90:  J.  Baxter  $792.58,  John  Kane  $58.07 .  850  65 

Asst,  foreman  of  labourers,  Nap.  Arial:  at  $G5,  Apr.  11  to  Jan.  31,  $028.33;  at  $75,  Feb. -Mar.,  $150  778  33 

Time-keepers  at  $60.83:  P.  A.  Dion  $730,  Chas.  Tresidder  $730 .  1,460  00 

Time-keepers  at  $60:  R.  Mackie,  12  m .  720  00 

Time-keeper  at  $58.33:  C.  N.  Poirier,  12  m .  700  00 

Labourer  at  $53.22:  R.  de  Beaumont,  12  m .  638  64 

Foreman  engineer  at  $100,  J.  C.  McDonald:  12  m .  1, 200  00 

Foreman  engineer,  M.  Clancy:  at  $80,  7  m.  to  Oct.  31;  at  $90,  5  m.  to  Mar.  31 .  1,010  00 

Assistant  foremen  of  electric  light — 

Smith,  N.:  Apr.  $100,  11  m.  to  Mar.  31  at  $112.50 . • .  1,337  50 

Devine,  Jas.:  12  m.  to  Mar.  31,  1913,  at  $95 .  1, 140  00 

Jenkins,  W.:  Apr. -May  at  $80,  June-Mar.  at  $95 .  1,110  00 

Langevin  Block:  foreman  engineer  at  $100:  N.  H.  Perkins,  12  m .  1,200  00 

Langevin  Block:  asst,  foreman  engineer  at  $70:  Arthur  Dugal,  12  m .  840  00 

Inspecting  engineer  at  $108.33:  W.  Mansfield,  12  m .  1,300  00 

Care  of  shop  machinery,  and  storeman:  J.  Ferguson,  Apr. -May  at  $75,  10  m.  at  $100 .  1, 150  00 

Detailed  with  Salaries  in  Dept,  at  Ottawa. .  i . (Page  V — 27)  516  80 

Mechanical  Staff  ($86,758.02). 

Plumbers  and  pipe-fitters  at  $75  a  month:  F.  A.  Burden  $858.87,  A.  Desjardins  $525,  F.  Des- 

marais  $135.49,  M.  Flanagan  $750,  F.  Jacques  $896.37,  S.  Perkins  $300 .  3,465  73 

Plumbers  and  pipe-fitters  at  $70  a  month:  John  Bussell  $523.67,  A.  Desjardins  $350,  W.  L. 

Evoy,  $840,  D.  Long  $833.22,  S.  Perkins  $420,  T.  Pilon  $840,  Wm.  Starrs  $173.87 .  3,980  76 

Plumber,  J.  B.  Lamontagne,  3  d.  at  $3.51,  $10.53;  steamfitter,  A.  McDonald,  1  m.  at  $65 _  75  53 

Machinists  at  $75:  A.  Dunlop,  12  m.,  $900;  at  $65,  A.  Giroux,  6  m.,  $390 .  1,290  00 

Machinists  at  $60  a  month:  John  Daley,  $720,  A.  Giroux  $360,  John  Mahon  $719.03 .  1,799  03 

Pattern-maker,  Thos.  Ferguson:  at  $65  a  month,  $318.71;  at  $75  a  month,  $447.62 .  766  33 

Blacksmith  at  $75  a  month:  M.  Whalen,  12  m .  900  00 

Night-engineer  at  $70  a  month:  T.  Butterworth .  256  67 

Night-electricians  at  $75:  A.  Franche,  $750,  J.  Gleeson  $135.49 .  885  49 

Bell-hanger  at  $75  a  month:  M.  J.  Mahon .  675  00 

Bell-hangers  or  electricians  at  $70:  C.  Innes  $70,  John  Kane  $448,  M.  J.  Mahon  $210,  H.  C. 

Nolan  $840 . .• . 7 .  1,568  00 

Wireman  at  $80  a  month:  W.  J.  Hickey,  12  m .  960  00 

Wiremen  at  $75  a  month:  A.  Catellier  $525,  B.  J.  Nolan  $525 .  1,050  00 

Wiremen  at  $70  a  month:  O.  Cousineau  $630,  Clarence  Isnor  $280,  C.  Masson  $490,  B.  J.  Nolan 

$350, J.  F.  Smith  $198.71 .  1,948  71 

Wiremen  at  $65  a  month:  J.  Aubry  $758.55,  A.  Catellier  $325,  D.  Hobbs  $124.19,  J.  Jessop 

$668.87,  Chas.  Masson  $325,  Alfred  Roy  $760.51 .  2,902  12 

Wiremen  at  $60:  Omer  Cousineau  $180,  Clarence  Isnor  $405.03,  Jos.  Poitras  $694.50 .  1,279  53 

Electricians  at  $65  a  month:  G.  S.  Cairns  $445.55,  D.  Hobbs  $417.96,  P.  Horan  $522.50, 

W.  O’Brien  $394.96,  T.  O’Donnell  $243,  P.  Pelletier  $4.33,  O.  Seguin  $210.02,  Nap.  St. 

Denis  $196. 60 .  2,434  92 

Electricians  at  $60  a  month:  G.  S.  Cairns  $35.97,  A.  Franche  $48.39,  D.  Hobbs  $23.22,  P. 

Iloran  $50.32,  Nap.  St.  Denis  $23.22 .  181  12 

Electricians  at  $2.75  a  day:  J.  O.  Garceau:  852  d.  at  $2.75;  on  acet.  October,  $10 .  245  13 

Helper  at  $70  a  month:  C.  Paisley .  185  72 

Helpers  at  $65  a  month:  J.  R.  Boone  $16.78,  S.  Denison  $330.05,  C.  Paisley  $16.78,  O.  Seguin 

$21.39 .  385  00 

Helpers  at  $60  a  month:  E.  Burden  $215,  H.  Cain  $226.45,  N.  Charbonneau  $215,  Jos.  Dub6 
$240,  W.  Ferriman  $240,  D.  Kennedy  $215,  Lucien  Laroche  $210.71,  N.  Martin  $240,  W. 

Montgomery  $229.26,  O.  Sabourin  $360,  M.  Whalen  $240 .  2,631  42 

Helpers  at  $55  a  month:  J.  B.  Bazinet  $12.22,  Edwin  Burden  $465,  H.  Cain  $432.66,  N.  Char¬ 
bonneau  $465,  F.  Cuthbertson  $183.60,  Jos.  Dube  $440,  W.  Ferriman  $440,  N.  Gordon 
$59.83,  W.  Hyland  $666.77,  D.  J.  Kennedy  $465,  F.  Kennedy  $99.36,  Lucien  Laroche 
$381.42,  W.  Montgomery  $440,  O.  Sabourin  $228.87,  M.  Whalen  $440,  A.  Wilson  $31.93. . . .  5,251  66 

Helper  at  $54  a  month:  J.  Boileau .  306  00 

Helpers  at  $51.30  a  month:  L.  Quesnel  $207.10,  J.  B.  Seguin  $24.70,  Art.  Tapp  $400.90 .  632  70 

Helper  at  $-47.25:  E.  Bisson .  404  45 

Helper  at  $3  a  day:  B.  Holloway,  9  d .  27  00 

Allowance  of  one  month’s  pay  on  retirement  in  May,  1912:  P.  Desmarais  $75,  J.  Gleeson  $75 

F.  Kennedy  $55 .  205  00 


Carried  forward . . .  63,148  62 
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Brought  forward .  63,  148  62 


General  Repairs  Pay-lists. 


Masons  at  SS7.75  a  month,  or  S3. 25  a  day:  A.  Aussang  $1,053,  E.  Aubornc  $1,053,  John  Biehlcr^ 
$1,053,  R.  Briggs  $848.25,  Chas.  Bourgeau  $741,  Albert  Carisse  8828.75,  C.  Dowsley 
$739.20,  P.  Guilbault  $742. SO,  O.  Monette  $1,053,  J.  E.  McGuire  $451.75,  J.  O’Donnell 

$159.25,  J.  Sauve  $747.50,  A.  W.  Sturgcs  $664.45 . : . 

Mason  at  $81  a  month:  A.  Greene... . 

Plasterers  at  $81  a  month,  or  $3  a  day:  Jas.  Foley  $972,  W.  R.  Williamson  $969 . 

Upholsterer,  H.  A.  Trudel:  10  m.  at  $78.30,  2  m.  at  $81 . 

Carpenter  at  $81  a  month,  or  $3  a  day:  H.  Thiberge . 

Carpenter  at  $74.25  a  month,  or  $2.75  a  day:  L.  Picard . 

Carpenters  at  $67.50  a  month,  or  $2.50  a  day:  Archille  Auger  $807.50,  J.  B.  Baril  $808.62, 
N.  Belanger  $795,  Jos.  Bergeron  $805,  J.  Berube  $802.50,  Oct.  Berube  (inch  March,  1912) 
$877.50,  Frs.  Boucher  $802.50,  A.  Caron  $122.50,  Chas.  Chartrand  $810,  Zenon  Chartrand 
62,  Wm.  Chitty  $810,  F.  Cossette  $687.50,  Ls.  Cote  $810,  P.  Dionne  $807.50,  A. 
Fortin  $810,  Alex.  Gravelle  $290,  J.  Gruson  $810,  C.  Hebprt  $122.50,  H.  Howell  $810, 
W.  R.  Ingram  SS06.38,  Chas.  Isabelle  $810,  A.  Joubarne  $685,  H.  L’Heureux  $810,  Geo. 
Morris  $90,  S.  H.  Myers  $780,  D.  McVicar  $87.50,  A.  Nadeau  $810,  Jos.  Normand  $806.38, 
John  O’Connor  $807.50,  Nap.  Osborne  $807.50,  W.  Palen  $405,  L.  Pruneau  $761.12,  Chas. 
Regimbal  $810,  C.  A.  Rivers  $545,  F.  W.  Ross  $502.50,  J.  Richard  $810,  Denis  Roy  $620, 
Thus.  Shea  $772.50,  D.  Sullivan  $810,  J.  B.  St.  Laurent  $810,  D.  St.  Martin  $807.50,  W. 

L.  St.  Pierre  $07.50,  H.  Thcberge  $660,  A.  Thibault  $803.88,  C.  Tyres  $101.38 . 

Cabinet -makers  at  $67  50  a  month,  or  $2.50  a  day:  Thos.  Campbell  $810,  N.  C.  Fournier  $810 

Turner  at  $67.50  a  month,  or  $2.50  a  day:  M.  T.  Walton . 

Roofers  at  $70.74  a  month:  O.  Moyer  $848.88,  A.  Monette  $848.88 . 

Roofer  at  $60.75  a  month:  T.  W.  French . 

Locksmith  at  $80  a  month:  Geo.  Low . 

Locksmith-helpers  at  $55,  to  June  14,  1912:  J.  Rigby  $136.48,  W.  Tierney  $136.48 . 

Locksmith-helpers  at  $60,  from  June  15,  1912:  J.  Rigby  $571.11,  W.  Tierney  $562.27 . 

Blacksmith  at  $75  a  month:  James  Latimer . . 

Painters  at  $78.30  a  month,  or  $2.90  a  day:  N.  Dery  $171.10,  Albert  Masked  $171.10 . 

Painter  at  $71  55  a  month,  or  $2.65  a  day:  W.  Gervais . 

Painter  at  $67.50  a  month,  or  $2.50  a  day:  Sami.  Hebert . 

Painters  at  $64. 80  a  month,  or  $2.40  a  day:  A.  Beaulieu  $64.80,  R.  Benjamin  $332.27,  D.  Boulais, 
$492,  W.  M.  Bowen  $271.20,  J.  H.  Charlebois  $621.60,  M.  Cummings  $40.80,  N.  Dery 
$613.07,  O.  Desjardins  $657.60,  H.  Dorion  $84,  A.  Dussault  $496.28,  E.  Faucher  $776.40, 
F.  Foisy  $777.60,  J.  V.  Gauthier  $761.87,  Alf.  Green  $268.80,  Sami.  Hebert  $324,  J.  Hillas 
$321.34,  Geo.  James  $513.60,  E.  Kelly,  $775.20,  Ls.  Laberge  $513.47,  F.  Lamb  $117 .60, 
A.  Langlois  $657.60,  J.  Lemieux  $777.60,  G.  Lenghen  $775.20,  C.  Lepage  $777.60,  John 
Lepine  $510,  Jas.  Little  $528,  Albert  Masked  $168,  A.  McKra  $777.60,  J.  Philibert  $93.60, 
A.  E.  Porter  $271.20,  W.  Potter  $624,  Eloi  Raizenne  $88.80,  E.  Schroeder  $777.60,  John 

Shepherd  $624,  J..  C.  Wad  $507.47,  Thos.  Whelan  $303.47,  A.  J.  Wilson  $607.20 . 

Apprentice-painter  at  $54  a  month,  or  $2  a  day:  A.  E.  Cote . 

Labourer  at  $58.05  a  month,  or  $2.15  a  day:  C.  Cote . 

Labourer  at  $56.70  a  month,  or  $2. 10  a  day:  E.  Gorman . 

Labourer  at  $55  a  month:  J.  B.  Bazinet . ; . 

Labourers  at  $54  a  month,  or  $2  a  day:  J.  Boileau  $104,  A.  Bouchard  $648,  A.  Fortier  $347.11, 
A.  Laurin  $136,  S.  Lurette  $72,  H.  McCann  $648,  John  O’Connor  $648,  Z.  Ouellette  $410. . 
Labourers  at  $51.30  a  month,  or  $1.90  a  day:  J.  B.  Bazinet,  $229.90,  J.  Belanger  $615.60,  G. 
Belley,  $102.60,  T.  C.  Binks  $100.70,  Alf.  Davis  $263.88,  E.  Duffield,  $601.25,  II. 
Dumoulin,  $605.05,  I.  Foisy  $549. 10,  A  Forget  $135.85,  P.  J.  Grace  $486.40,  T.  Gracey 
$245.83,  P.  Hayden  $615.60,  S.  A.  Hillman  $611.80,  Luke  Hogan  $116.53,  P.  Kehoe  $132.98, 

D.  Killeen  $4S6.40,  A.  Labbe  $605.12,  P.  Lapointe  $261.24,  A.  Laurin  $66,490,  F.  Mainville 
$125.40,  J.  Mastie  $122.55,  A.  Meunier  $615.00,  J.  Morin  $150.41,  Jas.  McCorkill  $154.09, 
Sami.  McKenna  $383.80,  T.  J.  O’Brien  $228.10,  G.  Ocrinicki  $154.73,  J.  O’Meara  $249.85, 

E.  Pepin  $477.55,  R.  Pettapiece  $261.67,  P.  Plouffe  $216.60,  Ls.  Qucsnel  $383.80,  Robt. 

Russell  $299.28,  J.  R.  Seguin  $590.90,  J.  B.  Seguin  $572.95,  C.  Taylor  $171;  10  men  under 
$100  each,  in  all  $547.91 . 

Labour  at  $49.95  a  month,  or  $1.85  a  day:  T.  McMartin . 

Labourers  at  $47.25  a  month,  or  $1.75  a  day:  Arthur  Auger  $559.03,  J.  Auger  $359.53,  Thos. 
Batterton  $279.03,  W.  Batterton  $267. 18,  H.  Beauchamp  $182,  J.  B.  Bedard  $110.25,  Ls. 
Bertrand  $312.28,  E.  Bisson  $164.50,  W  Bottomlcy  $547.75,  O.  Bouchard  $306.54,  F. 
Brazeau  $.567,  Leon  Brault  $613.19,  J.  Byrne  $355.25,  Jos.  Chenier  $567,  Ulric  Chenier 
$609,  A.  Chouinard  $115.50,  Robt.  Cot6  $553.78,  W.  A.  Cousineau  $500.31,  J.  B.  Delrome 
$517.81,  S.  Desjardins  $171 .31,  J.  Devaney  S1S0.25,  J.  Dion  $106.75,  J.  Duhamel  $567, 
Hor.  Dumoulin  $171 .50,  F.  Fardais  $378,  W.J.  Foisy  $370.91,  Ml.  Foran  $283 . 50,  J.  Fortin 
$322.78,  IV.  Galurneau  $246.94,  F.  B.  Garvin  $108  50,  A.  Gauvreau  $542.50,  C.  Gorman 
$123.28,  Jos.  Gorman  $403.28,  J.  Goulet  $519.75,  Ch6ri  Hubert  $399,  A.  Heron  $208  06, 
R.  Hobbs  $115.50,  J.  Houle  $304.50,  P.  Huot  $480.28,  J.  Lacroix  $567,  Alcide  Laforest 
$110  44,  Jos.  Lafrance  $262.50,  Stan.  Lafrar.ce  $567,  F.  Lalande  $498.75,  O.  Lapcns6e  $567, 
P.  Legar6  $567,  O.  Latourneau  $407.75,  Jas.  Little  (Apr. -Feb.)  $519.75,  Geo.  Marie 


10,134  95 
382  34 
1,941  00 
945  00 
177  00 
891  00 


29,973  88 
1,620  00 
782  50 
1,697  76 
729  00 
960  00 
272  96 
1,133  38 
900  00 
342  20 
857  42 
472  50 


17,692  44 
648  00 
693  50 
680  40 
399  25 

3,013  11 


13,136  92 
253  45 


Carried  forward 
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Brought  forward .  153,878  58 

General  Repairs  Pay-lists — Concluded. 

Labourers  at  $47.25  a  month — Concluded. 

$117.25,  T.  McAllister  $486.50,  F.  McCoy  $186.29,  D.  MacDonald  $343,  T.  McLaughlin 
$225.75,  W.  Neal  §106.75,  John  Nicol  $407.75,  W.  Paquette  $112.78,  A.  Pearson  $358.75, 

Horm.  Pitre  $187.25,  D.  Planchet  $503.03,  D.  Plouffe  $414.75,  Cy.  Proulx  $164.50,  Fx. 

Provost  $434,  T.  Quinlan  $100.53,  A.  Rice  $283.50,  J.  Rochon  $567,  D.  Roy  $567,  L. 

Sabourin  $184.53,  H.  Sarazin  §113.75,  T.  Sauriol  $525,  J.  B.  Soney  $386.75,  Geo.  Swindells 

$308.10,  T.  Yettcrson  $308,  A.  Viau  $550.28;  54  men  under  $100  each,  in  all  $3,576.81 _ 

Labourers  at  28c.  an  hour:  J.  Lyons  $7.56,  C.  Pauz6  $7.56 . 

Labourer,  S.  Rodier:  to  Aug.  14  at  $20.25  a  month;  from  Aug.  15  at  $27  a  month . 

Teams  at  $4.75:  H.  Green  $299.25,  T.  Landry  $66.50 . 

Teams  at  $4:  H.  Green  $24,  T.  Landry  $24 . 

Carters  at  $74.25  a  month,  or  $2.75  a  daj^:  H.  Green  $701.25,  T.  Landry  $577.50,  P.  Pauze 

$S86.72,  J.  Wigmore  $891 . . . ._ . ; . 

Allowances  of  one  month’s  pay  on  retirement  in  May,  1912:  O.  Berthiaume  $47.25,  A.  Caron 
$67.50,  C.  Hubert  $67.50,  F.  Lamb  $64.80,  W.  Lure tte  $47.25,  J.  O’Donnell  $87.75,  Hugh 
O’Neil  $51.30 . : . 


Repairs  Pay-lists,  July,  1912  ($884-70). 

Engineer,  B.  Holloway,  16^d.  at  $3 . ' . 

Pipe-fitter,  John  Bussell:  one  month  at  $70 . . 

Labourers,  14  d.  at  $2,  388  d.  at  $1.90 . .-. . 

Half-time,  Dec.,  1911,  to  June,  1912,  before  return  to  service  ($759.19). 

Carpenters  at  $67.50:  F.  Cossettc,  Dec.-May,  $178.75;  D.  St.  Martin,  Dec. -Mar.,  $90 . 

Plumbers  at  $70.00:  M.  Flanagan,  Dec.-Jan.,  $11.16,  O.  Sabourin,  Dec.-May,  $146.37 . 

Carters  at  $74.25:  H.  Greene,  Jan.-Mar.,  $78.38;  T.  Landry,  Dec.-Mar.,  $82.50;  O. 
Latremouille,  Jan.-June,  $172.03 . 


Total  (distributed  below) . . .  188,812  22 


Charged  to  the  following  votes: — 

Ottawa  buildings:  Repairs,  &c . . (Page  V — 105)  158,405  79 

Eastern  Block:  Extension . (  “  V —  30)  12,655  77 

Victoria  Museum . (  “  Y—  35)  8 , 21 1  95 

Lavatories . .rr . (  “  V —  69)  1,376  77 

Driveway  pavements . . . > . (  “  V —  69)  269  98 

Astronomical  Observatory _ . (  “  V —  28)  1,063  91 

Water  service . \ . . (  “  V —  69)  681  97 

Major’s  Hill:  Electric  light . (  “  V —  71)  1,465  31 

Printing  Bureau:  Chimney . (  “  V —  76)  556  80 

Removal  of  snow . (  “  V — 102)  1,585  30 

Grounds  at  Ottawa . (  “  V —  99)  2,538  67 


Total,  as  above .  188,812  22 


29,077  31 
15  12 
293  75 
365  75 
48  00 

3,056  47 


433  35 


49  50 
70  00 
765  20 


268  75 
157  53 

332  91 


Ottawa  Buildings:  Repairs,  Furniture,  &c. 


Wages. 

Detailed  with  ‘Ottawa  Buildings:  Repairs:  Pay-lists’ 


(Page  V— 105)  158,405  79 


Accidents  ($115.80). 


Caskey,  Dr.  J.  S.:  services  to  Mr.  Stan.  Lafrance  (details  not  at  hand) .  56  00 

St.  Luke’s  Hospital,  re  S.  Lafrance:  s.  p.  room,  5 j  weeks  at  $10.50;  sundry,  $3.80 .  59  30 

Agriculture  Dept.  ($2,890.58). 

Bertschinger,  A.  H.:  4  tungstoliers,  $55.15,  sundry,  $14.84 .  69  99 

Bryson-Graham  Co.:  27  blinds  and  putting  up .  89  40 

Capital  Office  Supply  Co.:  06034  G.  W.  desks,  3  at  $42.75;  0648  S.  F.  desk.  $54;  upright  3  dr. 
vert,  report  units,  3  at  $30;  4  dr.  V.  C.  units,  3  at  $27.50;  book-sections,  40  of  D-101  at 
$3.25,  10  of  D-121  at  $3.60,  2  of  D-12J-  at  $5.50;  DX  bases  or  tops,  20  t  $2;  cupboard 
sections,  8  at  $5.50;  15-dr.  Sec.  card  index,  1  at  $21 .  636  75 

Carried  forward .  159,317  23 
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Ottawa  Buildings:  Repairs:  Furniture,  &c. — Continued  S  eta. 

Brought  forward .  159,317  23 

Agriculture  Dept. — Concluded. 

Federal  Typewriter  Co.:  No.  1225  desks,  2  at  $40.50;  No.  0226  desk,  1  at  $52.50;  1  No.  505 

table,  $8.70 .  142  20 

Murphy-Gamble:  linoleum,  laid,  140  yd.  at  95c.;  linoleum,  49|  yd.  at  $1.35;  sundry,  $27.40.  227  73 

Office  Specialty  Co.  ($255.05) — 

Sections:  No.  17,  1  at  $8.50;  No.  30,  2  at  $21;  No.  54,  1  at  $12.50;  No.  211,  27  at  $3.50; 

No.  213,  7  at  $4;  No.  213D,  3  at  $6,  less  returned,  6  at  $3.25 .  184  00 

Bases,  7  at  $21.50;  tops,  7,  $17.75;  sundry,  $31.80 .  71  05 

Ottawa  Typewriter  Co.:  V  F  units,  No.  5  finish,  6  at  $30;  8114B  oak  card  cabinets,  4  at  $40; 

81 1  IB  oak  unit,  1  at  $37.50;  7361  fiat  top  desk,  oak,  3  at  $45;  8  ends,  $35;  sundry,  $25.27  572  77 

Stanley,  L.  E.,  &  Co.:  cork  carpet,  50  yd.  at  $1;  sundry,  $8.20 .  58  20 

Storey,  D.:  chairs,  6  at  $3.38,  7  at  $2.25;  54x32  F.  T.  desk,  $22 . . .  58  03 

Elcc.  supplies,  $89.40,  furniture,  $51.95,  truck  $45,  glass  $25.98,  hardware  $15.63,  sundry  $52.50  280  46 

Agriculture  Dept.:  Canadian  Building  {$581.53). 

Library  Bureau:  9-box  drawer  hor.  units,  16  in.  deep,  4  at  $35;  No.  08542  oak  chairs,  3  at  $17, 

2  at  $4.50;  book-case,  $22.50;  cupboard  sections,  2  at  $11;  sundry,  $26 .  270  50 

Office  Specialty  Co.:  17-in.  elm  storage  sections,  6  at  $2.75;  base  and  top,  $3.50;  tires,  $4.15.  24  15 

Ottawa  Typewriter  Co.:  No.  9329  3x5  cupboard  sections,  4  at  $19;  sundry,  $51.00 .  127  00 

Ross,  C.,  Co.:  carpet,  22  yd.  at  $1.50;  border,  20|  yd.  at  $1.50;  paper,  $1 .  65  00 

Wigmore,  J.,  teaming  at  $5  per  team,  and  $1.75  for  extra  men .  94  88 

Agriculture  Dept.  68  Queen  St.  ($71.51) 

Wigmore,  J.:  moving  safe  from  top  floor  of  Union  Bank  to  66  Queen  St.,  Dec.  18,  1912 .  70  00 

Ground  glass,  86c.,  granite  jug,  65c .  1  51 

Archives  ($18.50). 

Altering  book-cases,  $16;  sundry  $2.50 .  18  50 

Audit  Office  ($503.70). 

Bertschinger,  A.  H.:  tungstoliers,  1  of  5-lt.  at  $17.80,  3  of  5-lt.  at  $17.35,  1  of  3-lt.  at  $11.65;  12-in. 

fans,  2  at  $17.50 . . .  116  50 

Ellacott,  J.  A.  L.,  two  5-lt  tungstoliers,  $31;  Marchand’&  Donnelly,  4-lt. tungsten  clusters,  9  at  $7  94  00 

Office  Specialty  Co.:  No.  28  sections,  5  at  $12;  No.  67  section,  $13;  2  bases,  $11,  2  tops,  $8.50  92  50 

Ottawa  Typewriter  Co.,  golden  oak:  No.  15j  cabinets,  6  at  $8;  No.  15  C.  F.  drawers,  12  at 

$5.50;  No.  15  bases,  6  at  $5 .  144  00 

Cooler  $12.75,  chair  $11.25,  door  and  3  sash  $9.50,  sundry  $23.20 .  56  70 

Audit  Office:  McNeil  Building  ($119.25). 

Office  Specialty  Co.:  No.  7  bases,  2  at  $21.75;  No.  17  cupboard  sections,  2  at  $8.50;  No.  52 

book  sections,  4  at  $6.25;  No.  10  tops,  2  at  $4.25 .  94  00 

No.  2  Tyrell  filter,  $17,  glass,  $8.25 .  25  25 

Aionings:  ($2, 1ft 8. 97). 

Cole  &  Co.:  awnings  at  Militia  Inspector’s  rooms,  113  Rideau  St;  42  x  69  x  45  in.:  8  at  $3 _  24  00 

Grant-Holden-Graham,  awnings:  3  at  $8.75,  7  at  $4.40,  1  at  $4,  26  at  $2.80 .  133  85 

Woods  Limited:  ($2,316.12) — 

Taking  down,  storing,  insuring,  and  putting-up  awnings,  for  winter  of  1911-12:  805  awn- 

ingsat$1.50 . . .  1,207  50 

Storage  only:  27  awnings  at  $1 .  27  00 

Storing  and  insuring  awnings,  Sept.  1912:  80  at  $1 .  80  00 

New  awnings:  1  at  $8.25,  1  at  $7.20,  5  at  $7.13,  2  at  $7,  2  at  $6.75,  11  at  $6,  5  at  $5.70,  2  at 
$5.63,  2  at  $5.50,  5  at  $5.40,  1  at  $5.25,  2  at  $5.10,  3  at  $5,  2  at  $4.90,  1  at  $4.75,  3  at  $4.70, 

18  at  $4.50,  8  at  $4.25,  9 at  $4.13,  2  at  $4, 14  at  $3.90,  1  at  $3.80,  7  at  $3.75,  21  at  $3.00,  2  at 
$3.50,  10  at  $3.39,  1  at  $3.38,  2  at  $3.20,  35  at  $3,  1  at  $2.98,  2  at  $2.85,  1  at  $2.81,  4  at 

$2.63,  20  at  $2.50  ,  28  at  $2.45,  26  at  $2.25,  2  at  $1.50 .  959  67 

Repairs  to  awnings .  41  95 

Birks  Building:  ($561.76). 

Bertschinger,  A.  H.:  electrical  work  and  supplies .  305  26 

Canadian  Alexalite:  type  ‘A’  standard  Alexalite  fittings,  19  at  $13.50 .  256  50 
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Canadian  Building:  {$1 ,161 .23). 

Architectural  Sheet  Metal  Co.,  sky  lights,  $400;  Forbes,  Jas.  F.,  water-filter,  $140  .  540  00 

McKinley  &  Northwood,  ventilation  1st  floor,  $452;  Ottawa  Gas  Co.,  No.  6  heater, 

$150 . . .  602  00 

Hardware,  $11.98;  electrical  supplies,  $3.75;  ice,  $3.50 .  19  23 

Chimneys:  {$210.75). 

Mercer,  W.  J.,  sweeping  chimneys,  summer  of  1912:  275  flues  at  75c.,  3  extra  at  $1.50 .  210  75 

Civil  Service  Commission:  {$176.25). 

Ottawa  Typewriter  Co.:  cabinets,  3  of  No.  15  at  $11,  3  of  No.  15*  at  $4.50,  15  of  No.  15  c.f.  at 

$5.50;  No.  9,415  oak  5  tray  section,  $12;  sundry,  $16.50 .  157  50 

Water  cooler  $12.75,  12  chairs  $6 .  18  75 

Clerk  of  Crown:  {$105.25). 

Federal  Typewriter  Co.,  No.  059  cabinet,  $31.75;  Library  Bureau,  cushion  $6 .  37  75 

Office  Specialty  Co.:  No.  6,037  desk .  67  50 

Coal  Sheds:  {$72.68). 

Savage  &  MacDonell  Co.:  pine,  2,240  ft.  at  $32;  cartage,  $1 .  72  68 

Commons:  {$2,546.53). 

Desrivieres,  J.  A.:  quartered  oak  book-case  $80,  cartage  50c .  80  50 

Federal  Typewriter  Co:  No.  90  rev.  tilter  chair, $21. 90;  No. 109  A  chairs,  3  at  $14.10;  chair,  $8.20; 

No.  049  typewriter  desk,  $24.50 . . . ; .  96  90 

Garrioch,  Godard  &  Co.:  one  No.  160  p.c.  &  w.  style  E  annunciatior,  $140;  2  It.  library 

standards,  No.  E  8,034,  wired,  &c.,  8  at  $8.50;  sundry,  $30.62 .  238  62 

Gravelle,  J.  G.  &  Co.:  Samson  zincs,  144  at  35c.;  Samson  cartons,  144  at  55c.;  electricians, 

1651  lirs.  at  60c.;  sundry,  $7.98 .  236  88 

Harris  &  Barry:  oak  leather  chairs,  6  at  $8.75;  sundry  $9.67 .  62  17 

Luke,  S.  A.:  No.  643  chairs,  50  at  $3.18;  No.  K  106  chair,  $13.50;  No.  K  26  couch,  $40 _  212  50 

Murphy-Gamble:  green  cloth,  20  yd.  at  $2.50;  sheeting,  1,301  yd.  at  23c.;  2  shades  $7.88..  87  84 

Otis-Fensom  C-o.:  changing  thrust-bearing  at  Restaurant  elevator .  47  10 

Savage  &  Macdonell  Co.:  pine,  11,002  ft.  at  $29;  cartage  $5.75 .  324  84 

Slack,  A.:  glass  partitions, 464  ft.  at  40c.;  extra  time,  42  h.  at  50c . ; .  206  60 

Sproule,  R.  A.:  newspaper  stands  in  reading  room,  2  at  $265;  less  $397.50  paid  in  1911-12 

rpageV— 89) . . .  132  50 

Valley  City  Seating  Co.,  Dundas,  Ont.:  chair  for  Speaker  of  Commons .  500  00 

Wigmore,  J.:  moving  safe  from  C.P.R.  to  House  of  Commons,  March  20,  1913 .  40  00 

Hardware  $120.06,  foundry  work  $76.72,  furniture  $25,  sundry  $58.30 .  280  08 

Commons:  French  Translators:  {$50.20). 

Typewriter-tables,  4  at  $5.55;  12-pt.  annunciator  $10.50;  teaming,  31  d.  at  $5 .  50  20 

Conservation  Commission:  {$400.89). 

Davidson  &  Crooks:  8  weights,  114  lb.  at  31c .  .  3  99 

Office  Specialty  Co.:  5  desks,  $50,  $48,  $36.45,  $35,  $33;  No.  18  Shannon  sections,  4  at  $16.50; 

sections,  6  of  No.  213  at  $4,  4  of  No.  211  at  $3.50;  2  bases,  2  tops,  shelf  $18.25 .  324  70 

Ottawa  Typewriter  Co.:  rev.  tilt,  chair  $13.50;  typewriter  chairs,  3  at  $7.25;  typewriter 

desk,  $36.45 .  71  70 

Corry  Building. 

McKinley  &  Northwood:  one  section  wall  radiator .  3  50 
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Customs  Dept.:  ($ 2,097.48 ). 

Ellacott,  J.  A.  L.:  4-lt.  Benjamin  fixtures,  11  at  $7.50;  sundry  $6 .  88  50 

Esmondes,  coolers:  white  xx.  $16.75;  n.  p.  xx.  $35 .  51  75 

Federal  Typewriter  Co.:  oak  typewriter  desk .  45  00 

Garrioch-Godard  <fc  Co.:  No.  159  Deveau  desk  phones,  8  at  $22.50:  No.  157  Deveau  wall 
phone,  1  at  $16.50;  n.  p.  cable,  41|  lb.  at  43c.;  4-lt.  Benj.  clusters,  ts  4,  18-in.  long,  24 

at  $4.60;  sundry  $21.65 . 346  29 

Harris  &  Barry,  oak  high  stools:  with  uph.  seats,  30  at  $6;  with  leather  tops,  8  at  $7 .  236  00 

Library  Bureau:  oak  desk  $10,  oak  chair  $6,  2  oak  stools  at  $5.50 .  57  05 

Luke,  S.  A.:  carpet,  40  yd.  at  $1.95;  border,  26f  yd.  at  $1.65;  sewing  and  laying  $6.60;  felt 

paper  $2;  3  rugs  $22.50 .  153  10 

Office  Specialty  Co.:  sections,  1  at  $12.50,  1  at  $6.25,  9  at  $5.50,  11  at  $3.50;  tops,  1  at  $4.25, 

5  at  $2.25;  bases,  1  at  $5,  4  at  $2;  cabinet  complete  $50;  desk  $40.50;  3  tables,  $23,  $11.50, 

$10 .  270  25 

Ottawa  Typewriter  Co.:  ($474.10) — 

Standing  desk  $55;  oak  desk  $40;  flat  top  desk,  oak,  $45;  glass  top  $10;  typewriter  desk 

-  $39.01 .  189  01 

Oak  chair  $11;  rev.  tilter-chairs,  2  at  $18.70;  tilter  chairs,  2  at  $10.13 . 68  66 

Stratford  chairs,  4  at  $6.75;  swinging  typewriter  stand  $6 .  33  00 

Oak  office  tables,  6  at  $10.46;  oak  leaner  table  $41.50 . 104  26 

Sections,  6  at  $4.75,  9  at  $4.13;  tops,  3  at  $2.50;  bases,  3  at  $2 .  79  17 

Stanley,  L.  E.  &  Co.:  cork  carpets,  42 J  yd.  at  90c.;  laying  and  binding  $3.57 .  41  67 

Trudeau,  Arthur:  16-wire  w.p.  cable,  150  ft.  $48;  straps  $1.50;  one  5-lt.  tungstolier  $16.65 .  66  15 

Lumber  $73,  hardware  $58.31,  teaming  $40.25,  trimming  leather  $30.24,  brass  rods  $18.55, 

elec,  supplies  $17.55,  filter  $17,  sundry  $12.72 .  267  62 

Customs  Dept.:  B.N.A.  Building:  {$57.65). 

Wigmore,  J.:  moving  safe,  Oct.  10,  1912,  $40;  sundry  teaming  $17.65 .  57  65 

Custom  House:  Queen  St.:  ($147.18). 

Wigmore,  J.:  team  at  Custom  House,  moving  from  O’Connor  to  Queen  st.,  March  12-24,  1913  .147  1 

Custom  House:  Robinson  Building:  ($191.50). 

Cox,  John  E.:  oak  locker,  counter,  railing,  $35;  oak  dbl.  standing  desk  $25;  2  steel  fyling 

cabinets  $40;  oak  fyling  cabinet  $25;  oak  typewriting  desk  $20;  sundry  $15 .  160  00 

Har  ris  &  Barry:  oak  stools  with  backs  and  leather  seats,  3  at  $10.50 .  31  50 

Dominion  Police:  ($14-77). 

Astral  oil,  42-6  gal.  at  20c.;  cotton  waste,  50  1b.  at  12|c .  14  77 

East  and  West  Blocks:  ($3,062.40). 

Canada  Floors,  Ltd.:  taking  up  old  doloment  flooring  in  corridors,  1,345  ft.  at  40c . .' _  538  00 

Terrano  Flooring  Co.:  tearing  up  old  doloment  flooring,. and  re-laying  Terrano:  648  ft.  at  30c.  194  40 

Traud  (Alex.)  Co.,  Newark,  N.S.:  installing  Cotton  furnace  under  4  H.  R.  T.  boilers  in  West 

Block . .  2,330  00 

Egan  Block:  ($140). 

Egan  Estate  Co.:  paid  janitor,  April  1  to  May  3,  1912,  18  wk.  at  $6;  paid  charwoman,  April  1 

to  July  31,  4  m.  at  $8 .  140  00 

Elevators:  ($841). 

Holbrook  Co.:  uniform  suits,  Nov.  1,  1912,  20  at  $20 .  400  00 

Modern  Electric  Co.:  carbon-holders,  24  at  75c;  copper  contacts,  6  at  50c .  21  00 

Two  Macs:  elevator  suits,  Oct.  25-Nov.  8,  1912:  21  at  $20 .  420  00 

Exchequer  Court:  ($674-97). 

Campbell  Bros.:  2  cast  iron  columns,  1,925  lb.  at  3jc.;  machinist  $4.20 .  71  57 

Gilmour,  D.  G.  &  Co:  1  x  10  pine,  t  &  g,  d2  s,  2,020  ft.  at  $28;  cartage  50c .  57  20 

Harris  &  Barry,  furniture  for  Judge  Audette’s  room:  leather  lounge,  $70;  leather  easy  chair,  $65; 

E.E.  rev.  tilter  chair  $33;  E.E.  small  chairs,  3  at  $9.80;  E.E.  lib.  table  $14.25;  top,  base,  3 

sections  $22.50;  E.E.  flat  top  desk  $65 .  299  15 

Mills,  A.  K.  &  Sons:  white  mantel,  tiles,  electric  grate  $55;  installing  same  $5 .  60  00 

Murphy-Gamble:  Wilton  rug .  62  50 

Electrical  supplies  $93,  hardware  $29.95,  sundries  $1.60 .  124  55 
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Experimental  Farm. 

Electrical  supplies  $11.41,  hardware  $4.29 .  15  70 

External  Affairs :  {$73.75). 

Federal  Typewriter  Co.:  No.  05236  typewriter  desk .  42  00 

Ottawa  Specialty  Co.:  7  sections,  base,  top .  31  75  ■ 

Finance  Department:  {$1 ,250.13). 

Ackroyd,  P.:  one  5-lt.  chain  fixture,  $100;  1-lt.  chain  fixture,  2  at  $20;  5-lt.  electrolier,  $15.25.  155  25 

Dowsley,  A.  H.:  book-case  sections,  8  at  $8,  4  at  $9;  4  bases  $14;  4  cornices  $11;  3  locks  $3. .  128  00 

Garrioch,  Godard  &  Co.:  12  in.  fans,  3  at  $19;  No.  20  annunciator  $16;  annunc.  wire,  14|  lb. 

at  50c .  80  06 

Harris  &  Barry:  leather  couch  $58;  3  sections,  base,  top,  $19.75;  30  x  48  oak  tables,  2  at  $8.75  95  25 

Modern  Eleotric  &  Manufacturing  Co.:  brass  rods,  9  at  $4.60,  1  at  $6 .  47  40 

Mackenzie  &  Co.:  Maple  leaf  border  linoleum,  147 §  yd.  at  $1.05;  key  border,  36  yd.  at  95c  .  189  42 

Robertson,  Thos.  &  Co.:  18  x  30  c.  i.  enam.  sinks,  6  at  $7.85;  13  bibbs  $10.34 .  57  44 

Safety  Tread  Syndicate:  18  mason’s  safety  treads:  172^  running  feet  at  $1 .26 .  217  35 

Stanley,  L.  E.  &  Co.:  rubber  mats,  3  at  $14.40;  cork  carpet,  13f  yd.  at  90c;  laying  &c.  $2.90  58  10 

Hardware  $102.78,  foundry  work  $39.08,  15  cocoa  mats  $37.50,  2  tungstoliers  $28.50,  leather 

$14 .  221  86 

Fisheries  Exhibit. 

Mulhall  Co.:  No.  5  Quebec  heater .  9  50 

Geological  Survey. 

Ottawa  Typewriter  Co.:  No.  4d  bookcase  units,  15  at  $2.77;  3  tops  $5.46;  3  bases  $4.47 .  51  48 

Governor  General's  Secretary's  Office. 

Bertschinger,  A.  H.:  one  4-lt.  tungstolier .  12  25 

Grounds  at  Ottawa:  ($20.30). 

Modern  Electric  Co.:  repairing  and  re-winding  lamp .  12  50 

Steel  &  Radiation:  cast-iron  elbow  for  boiler .  7  80 

Harris  &  Campbell  Building:  ($132.52). 

Enright,  Jas.  T.:  building  fire-escape .  130  00 

Sanitas  Mfg.  Co.:  n.p.  S. — 719  Sanitas  bubbler .  2  52 

Hawkesbury  Building;  ($238.15). 

Central  Paving  Co.:  5  M  fire-brick,  1  M  B.  brick,  1  M  arch  brick,  at  $30,  $210;  cartage 

$17.50....  . .  227  50 

Plaster  $9.65,  pipe  $1 .  10  65 


Imperial  Building. 

Garrioch,  Godard  &  Co.:  2  carbon  brushes . 


0  70 


Indian  Affairs:  ($342.15). 

Chabot,  A.:  one  large  pine  cupboard . 

Gravelle,  S.  G.  &  Co.:  holophane  shades,  30  at  $1.25;  sundry  $18.65. 
Stanley,  L.  E.  &  Co.:  brown  linoleum,  46J  yd  at  $1.45;  sundry  $13.11 
Electrical  supplies  $68.60,  furniture  $50.10,  hardware  $42.25 . 


45  00 
56  15 
80  05 
160  95 


Inland  Revenue:  ($211.26). 

Luke,  S.  A.:  No.  145  desks,  2  at  $22 . 

Ross,  C.  Co.:  4  rugs,  $14.50,  $14.50,  $12,  $8.75 . ; . 

Elec.  Supplies  $32.30,  lumber  $26,  hardware  $14.40,  glass  $13.79,  sundries,  $31.02 
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Inland  Revenue:  Victoria  Island:  ($289. OS). 

Davidson,  Est.  Jas.:  I  in  pine  V  joint,  2  M  at  $35;  sundry  $30.52 .  100  52 

Stanley,  L.  E.  &  Co.:  cork,  55$  yd.  at  95c.;  laying  $2.76 .  55  33 

Plumbing  and  heating  $49.86,  painting  $38,  elec,  supplies  $29,  sundry  $16.32 .  133  18 

Insurance  Branch,  Finance  Dept.:  ( $887.50 ). 

Dowsley,  A.  H.:  black  walnut:  bookcase  sections,  4  at  $9,  2  at  $10;  bases,  2  at  $5;  cornices, 

2  at  $4.50 .  75  00 

Library  Bureau:  6  ft.  standing  desk  $35,  oak  flat  top  desk  $45 .  80  00 

Luke,  S.  A.:  carpet,  17$  yd.  at  $1.70,  48$  at  $2;  border,  19§  yd.  at  $1.70,  29  at  $2;  sewing  and 

laying  114$  yd.  $11.45;  felt  $3 .  232  50 

Interior  Dept.:  ($4,184.04). 

Bert:  ehinger,  A.  H.:  3-lt.  tungstoliers,  8  at  $12.55;  4-lt.  tungstoliers,  1  at  $13.60;  16  in. 

oscillating  fan  $29;  sundry  $22.30 . .  165  30 

Bryson-Graham  Co.:  ($164.35). 

Linoleum,  47  yd.  at  95c.;  binding,  48  yd.  at  30c.;  laying$2.75 .  61  80 

Cork,  33i  yd.  at  95c.;  brass  binding,  60  ft.  $6;  laying  $2.10 .  39  93 

Blinds,  put  up,  40,  $61.87,  sundry  75c .  62  62 

Capital  Office  Supply  Co.:  06034  desks,  1  at  $42.25,  1  at  $45,  San.  G.W.  desk  $54;  No. 

1701  5  piece  combination  (15  drawers  and  shelf)  $53.50;  D.  12j  units,  24  at  $3.60;  tops,  7  at 

$2,  1  at  $2.50;  bases,  7  at  $2;  rev.  tilt,  chairs,  7,  $96.05;  sundry,  $154.25 .  562  45 

Esmondes,  water  coolers:  1  at  $8.75,  1  at  $10.25,  4  at  $12.75 .  70  00 

Garrioch,  Godard  &  Co.:  ventilating  fans,  one  16-in.  $22,  one  12-in.  $19 .  41  00 

Grant,  Holden  &  Graham:  23  window  shades  $41.93,  10  awnings  $37.40 .  79  33 

Harris  &  Barry:  tables,  42  at  $1.75;  chairs,  42  at  $1.25;  7  uph.  oak  chairs  $91.85;  3  rev. 

chairs  $33 .85;  2  desks,  $21 .95,  $16.20;  3  sections,  base,  top  $20.75;  sundry  $31. 35 .  341  95 

Library  Bureau:  roll-top  desk  $75,  typewriter  desk  $29,  2  tilter  rev.  chairs  $24.20,  sundry  $19.55  147  75 

Lord  Furniture  Co.:  standing  desks,  2  at  $19.60;  3x2  office  tables,  2  at  $12.15;  cupboard  $31; 

chairs,  2  at  $5.40 .  105  30 

Mills,  A.  K.  <k  Sons:  mantel,  tiles  and  fire-place,  with  basket .  55  00 

Office  Specialty  Co.:  No.  40  tables,  3  at  $18.50;  flat  top  desk  $18.90;  No.  34  sections,  2  at 

$17.50;  top  desk  $18.90;  sundry  sections,  &c.  $160. 10 .  269  50 

Ottawa  Typewriter  Co.:  flat  top  oak  desks,  2  at  $40,  5  of  No.  7361  at  $45;  chairs,  3,  $22.96; 
oak  chairs,  5  at  $11,  3  for  $24;  book-cases,  1  at  $35,  1  at  $27.50,  3  at  $22.50;  book-sections, 

8  at  $3.73;  8,080  ends,  6  at  $5;  8,210  oak  units,  5  at  $30,  1  at  $33;  sundry  sections,  &c.,  $264.67  1,044  47 

Pritehard -Andrews  Co.:  one  nickel-plated  frame .  48  00 

Rea,  A.  E.  &  Co.  ($279)— 

Brussels  carpet,  31  yd.  at  $1.35,  37  yd.  at  $1.35;  felt  $2;  (made  and  laid) .  93  80 

Carpet,  54  yd.  at  $1.75;  lining  $1.80,  sewing  and  making  $5.40 . ' .  101  70 

Rugs,  two,  $30,  $40;  rollers,  6  at  $2.25 — .  83  50 

Shore  &  Cockbum:  clocks,  4  at  $12,  sundry  $2.12 .  50  12 

Stanley,  L.  E.  &  Co.  ($334.20) — 

Cork  carpets,  146j  yd.  at  90c.;  brass  binding,  46  ft.  at  15c.;  laying  $7.33 .  146  08 

Cork,  44  yd.,  $38.80;  laying,  $2. 20 . 41  00 

Linoleum,  26  yd.  at  95c.;  brass,  40c .  25  10 

Carpet,  57  yd.  at  $1.50;  making  and  laying  $5.70;  felt  $1.32 .  92  52 

Ofhce  table  $25;  sundry  $4.50 . . .  29  50 

Furniture  $126.60,  hardware,  $112.14;  electrical  supplies  $93.20,  sundry  $94.38 .  426  32 

Interior  Dept.:  Birk' s  Building. 

Tyrell  Filter  Co.:  one  No.  2  filter,  for  “Dominion  Parks  Branch” .  *  15  00 

Interior  Dept.:  Blackburn  Building. 

Library  Bureau,  oak  table  $25,  oak  chair  $6. 60 .  31  60 

Interior  Dept.:  Canadian  Building:  ($315.60) 

Office  Specialty  Co.:  sections,  8  of  No.  100  at  $18,  1  of  No.  36  at  $14.50,  3  of  No.  33  at  $13, 

1  of  No.  17  at  $8.50,  1  of  No.  32  at  $8,  2  of  No.  23  at  S6. 50;  bases,  2  at  $3.25,  2  at  $2.75; 

tops,  3  at  S4 .25 .  251  75 

Tables,  2,  $18,  $13.15;  82-in.  ventilator  $16.40;  sundry  $16.30 .  63  85 

Interior  Dept.:  Imperial  Building. 

Chabot,  A.:  altering  old  instrument  racks,  and  making  new  ones .  65  00 
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Interior  Dept.:  Trafalgar  Building. 

Storey,  D.:  standing  desks  for  Accountants’  Branoh:  2  at  $19 .  38  00 

Interior  Dept.:  Woods  Building. 

Marshall,  E.  W.:  cleaning  and  remaking  carpets .  •  11  62 

Justice  Dept.:  ($802.02). 

Capital  Office  Supply  Co.:  No.  1701  arch-fyle  sections,  4  at  $21;  18^  sections,  4  at  $8;  high  leg 

bases,  3  at  $9;  9  sundry  units,  $80;  No.  05434  r.  t.  desk  $55 .  278  00 

Library  Bureau:  2  cupboard  sections,  $26;  4-box  drawer  unit,  $17;  sundry  $23 .  66  00  ’ 

Ottawa  Typewriter  Co.:  t.  w.  desk  $40;  base  $4,  cornice,  $3,  bookcase  $7.50,  3  legal  blank 

sections  $48;  oak  revolving  book  case  $35 . .  137  50 

Red  Diamond  Polish  Co.:  2  gross  RD  metal  polish,  pints .  54  00 

Electrical  supplies  $105.88,  hardware  $57.87,  typewriter  desk  $23.75,  sundry  $79.02 .  266  52 

Labour  Dept.:  ($320.28). 

Capital  Office  Supply  Co.:  No.  36A  King  office  chairs,  12  at  $10.40 .  124  80 

Esmondes:  XX  coolers,  1  white  at  $16.75,  2  plain  at  $12.75 .  42  25 

Ottawa  Typewriter  Co.:  typewriter  desks,  1  at  $35,  2  at  $5.32;  chair,  $7.50 .  53  14 

Storey,  D.:  No.  049  typewriter  desk  $25;  rev.  tilt,  office  chairs,  2  at  $10.50 .  46  00 

Furniture  $20.25,  clock  $12,  sundry  $21.79 .  54  04 

Langevin  Block  ($1 ,878 .02). 

Enright,  J.  J.,  repairs  to  elevators:  man  and  boy,  124  h.  at  80c.;  material  $60.75 .  159  95 

Fitzpatrick,  W.  J.:  Dominion  rocker  grate-bars,  5  sets  at  $50;  rivets  $1.80 .  251  80 

Gravelle,  J.  G.  &  Co.,  electric  light  fixtures:  No.  35012,  31  at  $12.50;  No.  35040,  3  at  $62.50,  one 

extra  heavy  at  $100 . . . . . .  675  00 

Holbrook  &  Sutherland:  taking  down  part  of  wall  in  rear  of  Langevin  Block .  90  45 

Modern  Electric  Co.:  repairing  armature  of  motor  of  fire-pump .  59  80 

Perkins,  C.  L.:  overhauling  and  repairing  centre  elevator .  55  10 

Glass,  $38.10,  hardware,  $37.59,  sundry,  $10.23 . 85  92 

Library  of  Parliament  ($255.69). 

Gilmour,  D.  G.  &  Co.,  1x9  good  mr  wp,  t  &  g,  d.s.:  2,000  ft.  at  $35;  cartage  50o .  70  50 

Ottawa  Vacuum  Cleaner  Mfg.  Co.:  one  vacuum  cleaner .  125  00 

Bookcase  $27.50,  hardware  $19.85,  elec,  supplies  $12.84 .  60  19 

Lover's  Walk. 

Robertson,  Thos.  &  Co.:  1-in.  Jenkins  angle-valves:  14  at  $1.20 .  16  80 

Major’s  Hill  Park. 

Hardware,  $11,05,  casting,  $9.03 .  20  08 

Marine  and  Fisheries  Dept.  ($1,889.26). 

Bertschinger,  A.  H.:  tungstoliers,  one  5-lt.  $18.25,  one  4-lt.  $12.25;  lighting-fixtures,  2  at  $17.50  65  50 

Federal  Typewriter  Co.:  one  No.  260  flat  top  desk .  54  00 

Marine  Dept.,  Prescott:  three  drawing  tables,  actual  cost  $162.78;  cartage  and  packing  $7.85  170  63 

Ottawa  Typewriter  Co.:  roll  top  desk  $31.75;  flat  top  de«k  •,  lat$22.28, 1  at$24.77,  2at  $26.55; 
standing  desk  $20.92;  R.T.  chairs,  2  at  $14.85;  2  stools  $8.98;  sections,  lat$38,  1  at  $27  50, 

2  at  $18,  2  at  $15,  2  at  $10;  1  oak  unit  $42.50,  2  ends  $10,  base  $10;  6  sections  and  base,  $33.76; 
ends,  4  at  $5;  2  tops  $6;  2  bases  $10;  bookcases,  2  at  $45,  1  at  $19.41,  1  at  $13.57,  2  at  $2.91; 

table  $16.20;  truck  $30 .  650  26 

Electrical  supplies  $112.55,  furniture  $72.30,  hardware  $50.95,  glass,  $37.36,  carpets  $36.23, 

sundry  $89.48 .  398  87 

Marine  and  Fisheries:  Birk’s  Building  ($211.52). 

Gravelle,  J.  G.  &  Co.:  2  double-attachment  plugs .  1  60 

Office  Specialty  Co.:  fyling  sections,  5  of  No.  67  at  $13,  1  of  No.  64  at  $12,  6  of  No.  52  at  $6.25, 

3  tops  at  $4.25,  3  bases  at  $2 . 75 .  135  50 

Ottawa  Typewriter  Co.:  book-sections,  5  at  $10.13,  1  at  $10.47;  top  $7.76;  base  $8.46;  2  doors, 

$9.44;  12  shelves  $7.20;  less  $19.56  for  2  sections  returned .  74  42 
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Militia  and  Defence  (■$2,174-71) 

Bertschinger,  A.  H.:  12-in.  fans,  3  at  $17.50;  sundry  00c./ .  53  10 

Chabot,  A.:  cupboard,  lS-ft.  front,  10-ft.  high .  54  00 

Luke,  S.  A.:  carpet,  30  yd.  at  $1.70;  border,  23  yd.  at  $1.50;  laying  and  felt,  $0.70;  3  x  4  rug, 
with  felt,  $40;  standing  desks,  2  at  $20;  tables,  4  at  $19.40,  1  at  $18;  sections,  4  at  $3.25,  2 

at  $3.50;  2  bases  $5;  2  lops  $4.25 .  297  05 

Office  Specialty  Co.:  two  No.  30  sections  at  $24.75,  base  and  top  $9,  4,300  cards  $60.25,  1,200 
guides  $25;  4  sections,  base,  top,  $98.50;  3  sections,  base,  top,  $49.25;  3  sections 
base,  top,  $49.25;  5  sections,  2  bases,  2  tops,  &c.,  $89.72;  tilter  chair,  $8.10;  cabinet  $3.  441  57 

Ottawa  Typewriter  Co.:  two  desks,  $22.28,  $37.84;  2  chairs,  $8.10,  $0.97.. .  75  19 

Ross,  C.  Co.:  carpet,  35f  yd.  at  $1.85;  sundry  $4.60;  apparent  overcharge,  63c .  71  21 

Shore  &  Cockburn:  clocks,  2  at  $20.42;  sundry  $4. 16 . 45  00 

Slack,  A.:  ash  drawing-table  and  cabinet  $55;  pine  drawing-cabinet,  $150;  45  lin.  ft.  shelving 
$150;  2  oak  drawing-cabinets,  $75;  15-ft.  cupboard,  $50;  folding  cabinet  $30;  2  drawing- 

boards  $25 .  535  00 

Furniture  $179.75,  electrical  supplies  $113.61,  carpets  $59.68,  hardware  $55.80,  lumber  $55.22, 

glass  $25.21,  brass  rods  $23.70,  2  clocks  $24,  2  ventilators  $18.40;  sundry  $47.22 .  G02  59 

Mines  Dept.  (■$4,047 -H)- 

Baskerville,  W.  J.,  claim  for  537-9  Sussex  St.:  repairs  and  painting  inside  of  building,  $490; 
rent,  May  1  to  July  31,  1912,  $200;  extra  insurance  paid  on  account  of  opening  in  walls,  $37.50; 

total  claim  $727.50;  settled  at  $350 .  350  00 

Carson,  W.  J.,  38  Its.  prismatic  glass:  240  sq.  ft.  at  40c .  96  00 

Ellaeott,  J.  A.  L.:  168  40-watt  lamps,  wire-drawn,  $104.30;  125  E-40  holophane  shades,  $92.40; 

10  3-ft.  fixtures  $90;  6  4-lt.  fixtures  $68;  sundry  $131.10 .  485  80 

Laverdure,  E.:  partition  for  office  and  cloak-room  of  Topographical  branch:  43*  ft  at  $4.90 .  213  15 

Office  Specialty  Manufacturing  Co.  ($1,149.75) — 

Sections:  No.  213,  32  at  $4;  No.  211,  33  at  $3.50;  No.  100,  6  at  $18;  No.  35,  2  at  $8.25;  6  sundry 

$99.50 .  467  50 

Tops,  1  at  $4.50,  4  at  $4.25,  14  at  $2.25;  bases,  2  at  $21,  1  at  $11.25,  11  at  $4.25,  2  at  $3.25,  3  at 

$3 .  168  50 

Steel  cabinets,  No.  406,  4  at  $43;  cabinets,  2  at  $8 .  188  00 

Plan  racks,  20  at  $10;  rack  for  tracing-cloth  $46 .  246  00 

Banner  tables,  4,  $65;  sundry  $14.75 .  79  75 

Ottawa  Typewriter  Co.:  ($1,348.38) — 

Typewriter  desks,  No.  7365,  6  at  $30;  flat  top  desks,  No.  7361,  2  at  $55 .  290  00 

Oak  chairs:  No.  7249,  13  at  $17;  No.  1115,  20  at  $4.71;  No.  939,  5  at  $10.02;  No.  938,  1  at  $8.17  373  47 

Policy  blank  units,  No.  87116,  2  at  $45;  less  $20  short  paid .  70  00 

Interior  fittings  for  show  cases,  $80;  3  tables  $30.03;  2  oak  ends  $10 .  120  03 

Plate-glass  shelves,  12,  $140;  72  oxidized  cuspidors  $46.50 .  186  50 

Voucher  R-24542  not  at  nand,  Oct.  21,  1913 .  308  38 

Rankin,  W.  A.:  402  bronze  3f  x  2|-in.  plates,  and  200  small  brass  plates .  49  50 

Rea,  A.  E.  &  Co.:  16  yd.  carpet,  16  yd.  border,  mitre-mat,  making,  laying,  $59.50  ;  20  yd. 

Wilton  at  $2.75,  21  yd.  border  at  $2.65  (inch  mat,  sizing  and  laying),  $110.65 .  170  15 

Furniture  $86.60,  blinds  $36.59,  4  hose-racks  $20,  teaming  $15,  hardware  $11.97,  4  shades  $9.85, 

sundry  $4.40 .  184  41 

Mint,  ($2,932.94). 

Canada  Floors,  Ltd.:  laying  Canada  asphalt  flooring,  rolling-room  4,900  ft.,  melting-house 

1,950  ft.,  coining-room  422  ft.,  total  7,272  sq.  ft.  at  20c.;  sand,  22  yd.  at  $1 .  1,476  40 

Forbes,  Jas.  F.,  Montreal:  one  Forbes  water-sterilizing  apparatus,  filter,  storage-tank,  and 

cooling-chest .  490  00 

Garrioch,  Godard  &  Co.:  two  1-lt.  bracket  at  $23;  one  4-circuit  Krantz  panel-board  $72.75. . .  118  75 

Howe,  Wm. :  1 12  lights  glass  $42.72;  black  Ferredor  paint,  10  gal.  at  $3 .  72  72 

Otis-Fensom  Elevator  Co.:  two  field-coils  for  No.  10  F-500  volt  machine  $85,  sundry  repairs 

$18.25 . 103  25 

Stanley,  L.  E.  &  Co.:  heavy  A  linoleum,  150  yd.  at  $1.30;  laying  and  gluing  $15.75 .  210  75 

Thornton  &  Truman:  brass  plates  on  corking  $40.75;  200-ft.  iron  track  $12 .  52  75 

Thurber,  Alex.,  Montreal:  Universal  sash-operating  devices,  10  at  $11.50 .  115  00 

Hardware:  E.  J.  Laverdure  $71.28,  sundry  $75.43 .  140  71 

Foundry  work  $39.97,  electrical  supplies  $36.42,  9  sash  and  2  doors  $31.75,  cement  $27.75, 

sundry  $10.72 . 146  61 

National  Art  Gallery. 

Btewart  &  Co.,  screen  $25;  Two  Macs,  uniform  and  cap  for  E.  Delage  $22.50 .  47  50 


Carried  forward .  198,436  81 


PUBLIC  1  YORKS  DEPARTMENT:  EXPENDITURE  V— 113 

SESSIONAL  PAPER  No.  1 


Ottawa  Buildings:  Repairs,  Furniture,  &c.— Continued.  $  cts. 

Brought  forward .  198,436  81 

Naval  Service  ($318.15). 

Ottawa  Typewriter  Co.:  2  cabinets  $100,  office  chairs  $11 .  Ill  00 

Fyling-sections:  Capital  Office  Supply  Co.,  4,  $48.20;  Office  Specialty  Co.,  6,  $68.50 .  116  70 

Desk  $26,  3  coolers  $28.75,  2  chairs  $20.20,  repairing  fire-place  $12,  sundry  $3.50 .  90  45 

New  Departmental  Buildings. 

Hardware .  1  51 

Northwest  Mounted  Police  ($428.74). 

Cox,  John  E.,  Union  Bank  Building:  Goldie-McCulloch  safe  $100,  5-station  Deveau  telephone 

$75,  oak  locker  $25,  water-stand  $7 .  207  00 

Garrioeh,  Godard  &  Co.:  Deveau  desk  telephones,  3  at  $20;  switch  40c .  60  40 

Union  Bank  of  Canada;  elec,  fixtures  in  Banking  Dept,  and  basement,  telephone-cabinet, 

3  blinds . . .  50  00 

Wigmore,  J.:  teaming  from  West  Block  to  Union  Bank,  Nov.-Dee.,  1912 .  46  94 

Desk  $28.30,  chair  $17.10,  brass  rods  $11.80,  elec,  supplies  $7.20  .  64  40 

Observatory. 

Hardware  $14.40,  chair  $7.50 .  21  90 

Old  Geological  Museum:  Alterations  ($9.03). 

Fleck,  Alex.:  2  castings,  258  lb.  at  3jc .  9  03 

Ottawa  City  Post  Office  ($1,558.29). 

Douglas-Milligan,  Montreal:  “D”  size  portable  Sturtevant  ventilating  fans,  2  at  $104 . . . .  208  00 

Forbes,  Jas.  F.,  Montreal:  one  Forbes  water-sterilizer,  filter-storage,  tank-stand  and  cooling- 

chest .  580  00 

Howe,  Wm.:  painting  letter-boxes  and  parcel  receptacles  $155;  7  extra  mail-boxes  $0.65 .  161  65 

Lord  Furniture  Co.:  kitchen  tables  for  M.O.  exchange,  30  at  $2.25;  kitchen  chairs,  48  at  50c.; 

high  stools,  3  at  $3.20 .  101  10 

Otis-Fensom  Elevator  Co.  :  repairing  armature  of  freight-hoist,  Feb.,  1912,  $127.30;  spare 

armature  for  freight  elevator  $142.50;  bearings  $10. . .  279  80 

Repairing  motors  $48.50,  hardware  $40.75,  electrical  supplies  $31.23,  filters  $31,  locks  and  keys 

$28.13,  uniform  suit  $20,  repairing  pump  $18.38,  sundry  $9.75 .  227  74 

Parliament  Building. 

Campbell  Bros.;  4  bearing-bars,  5-ft.  long  for  boilers .  9  45 

Post  Office  Dept.  ($3,788.81). 

Bertschinger,  A.  H.:  E-40  holophane  shades,  37  at  12c.;  sundry  $15.80 .  60  20 

Brophy,  W.  M.:  3  steel  mats  for  entrances  to  Langevin  Block,  74  sq.  ft.  at  80fc .  59  7o 

Bryson-Graham:  carpet,  28  yd.  at  $1.50,  making,  &c..  $2.60;  16  blinds  $60.85;  6  fyling-sections 

$18.60;  sundry  $6.10 .  130  15 

Currier,  T.  W.  &  Co.:  No.  505  library  tables,  3  at  $21.60  .  64  80 

Douglas-Milligan,  Montreal:  “E”  size  Sturtevant  portable  ventilating  sets,  2  at  $130 .  260  00 

Ellacott,  J.  A.  L.:  mahogany  mantel,  $120;  brass  fender,  $2S;  sundry,  $25.40 .  173  40 

Federal  Typewriter  Co.:  sanitary  desks,  1  at  $34.50,  3  at  $21.35;  No.  90  chair  $21.90;  high 

stools,  2  at  $7.45;  tables,  2  at  $12.15 .  159  65 

Gravelle,  J.  G.  &  Co.:  fixtures,  six  4-lt.  at  $12.25,  seven  3-lt.  at  $10.30;  sundry  $6.13 .  151  73 

Harris  &  Barry,  oak:  5  x  2J  ft.  table  $12;  leather  office  chair  $21.90;  chairs,  1  at$14.10,3at  $11.90, 

2  at  $10.40;  stool  $4.85 . . .  109  35 

Library  Bureau:  flat  top  desk  $25;  card-index  cabinet  $27.50;  guides  $4.80;  white  cards, 

14,400  at  $1.80  a  M .  83  22 

Modern  Electric  Co.:  brass  rods  for  private  secretary’s  room  $40.74;  sundry  $7 . .  47  74 

Murphy-Gamble:  Axminster  rugs,  1  at  $40,  1  at  $7.75,  2  at  $4.75;  inlaid,  27£  yd.  at  $1.10;  laying 

$1.93 . . . . .  89  43 

Office  Specialty  Co.:  standing  desk  $15;  roll-top  desk  $55;  flat  top  desk  $65;  chair  $12.15; 

sections,  1  at  $13,  1  at  $4,  7  of  No.  211  at  $3.50;  2  bases  $4,  2  tops  $4.75,  repairs  $1.45 .  198  85 
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Post  Office  Dept. — Concluded. 

Ottawa  Typewriter  Co.:  ($1,601.46) — 

Tables:  3  at  $19.58,  22  at  $14.50,  1  at  $14.17,  2  at  $10.46 .  412  83 

Chairs:  7  at  $11,  1  at  $10.12,  1  at  $5.85,2  at  $4.50,  2  at  $2.50 .  106  97 

Desks:  flat  top,  1  at  $45,  1  at  $30.38;  standing,  1  at  $32.50 .  107  88 

Fyling  cabinets:  No.  9415,  3  at  $14.50;  No.  9210,  7  at  $33;  No.  8310,  2  at  $45.50;  No.  8160, 

1  at  $18;  No.  8081,  1  at  $38.50;  special,  locked,  2  at  $225 .  S72  00 

Sections,  2  at  $15,  3  for  $9.32,  1  at  $2.63;  3  tops  $7.83;  2  bases  $8 .  57  78 

Cupboard  units,  locked,  2  at  $10;  2  ends  $10;  sundry  $14 .  44  00 

Shore  &  Cockburn:  Moncton  clocks,  4  at  $12;  repairs  $3 .  51  00 

Stewart  &  Co.:  leather  couch  $55.80;  tilter  chairs,  3  at  $9,  1  at  $9.45;  rev.  book-case  $15.30 .  107  55 

West  Disinfecting  Co.:  soap-dispensers,  loaned:  41  at  $2 .  82  00 

I. umber:  Jas.  Hill  $48.50,  Savage  &  MacDonell  $102.43 .  150  93 

Hardware  $73.95,  electrical  supplies  $52.39,  3  coolers  $43.75,  7  rollers  $17.50,  brass  plate  $14, 

sundry  $6 . 207  59 


Post  Office  Dept.:  Blackburn  Building  ($243.88). 

Grant-Holden-Graham:  23  blinds  $38.23,  10  awnings  $37.60 .  75  83 

Office  Specialty  Co.:  flat-top  desks,  No.  252,  2  at  $21.30;  No.  35  tables,  2  at  $16;  tilter  chairs, 

2  at  $9;  No.  115  sections,  2  at  $7;  sundry  $25.75 .  132  35 

Desk  $34.50,  glass  $3.20 .  37  70 


Post  Office  Dept.:  Hope  Building. 

Wigmore,  J.:  teaming  for  Mr.  Armstrong,  Jan.  29-Feb.  3,  1913 .  38  30 


Post  Office  Dept.:  Robinson  Building  ($426.05). 

Laverdure,  E.  J.:  enameled  basins,  4  at  $10.25;  sundry  $42.60 .  83  60 

Wigmore,  J.,  teaming:  Sept.  30-Oct.  25,  $115;  Oct.  26-Nov.  30,  $227.45 .  342  45 


Post  Office  Dept.:  Rural  Mail  Delivery. 

Office  Specialty  Co.:  No.  6038  system  desks,  2  at  $50;  standing  desk  $15;  tables,  2  at  $30,  2  at 
$23;  wall-map  cabinet  $45;  chairs,  1  at  $22.50,  1  at  $15,  6  at  $10.50;  No.  7  base  $21,  sundry 
$29.75 .  417  25 


Printing  Bureau  ($3,489 .08). 

Bcrtschinger,  A.  H.:  two  16  circuit  panel  boards  $105;  \  in.  loricated  conduit,  1,100  ft.  at  6c.; 

sundry  $138.96 .  309  96 

Davidson,  Jas.:  \  in.  basswood  flooring,  1,500  ft.  at  $75;  sundry  $7.25 .  119  75 

Forbes,  Jas.  F.,  Montreal:  one  Forbes  water-sterilizer,  storage- tanks,  filter,  and  two  large 

cooling-chests . 775  00 

Jones  oi  Stevens:  marble  slabs,  18  x  10|  x  1J,  polished:  20  at  $2.50 .  50  00 

Mason,  Geo.  M.:  1|  in.  w.p.  floor,  1,500  ft.  at  $54;  sundry  lumber  $62.05 .  143  05 

McCallum,  W.  R.:  Lyhne  lamps,  21  at  $5,  sundry  $15.90 .  120  90 

McKinley  &  North  wood:  porcelain  drinking-fountains,  8  at  $15.47 .  123  76 

Stanley,  L.  E.  &  Co.:  cork  carpet,  195  yd.  at  $1.15;  wadding  90c .  225  15 

Wilson,  Win.  C.  &  Co.:  best  light  filtered  cylinder  oil,  90j  gal.  at  90c.;  Ocean  marine  engine 

oil,  45  gal.  at  60c .  108  45 

Lumber:  J.  A.  Desrivieres  $91.70,  Jas.  Hill  $174.31,  E.  Laverdure  $90.10,  sundry  $12.41  368  52 

Electrical  supplies:  Garrioch  &  Godard  $310.02,  sundry  $52.60 .  362  62 

Hardware,  plumbing,  <fec.:  J.  R.  McLennan  $90.42,  sundry  $260.21 .  350  63 

Foundry  work:  Alex.  Fleck  $188.58,  sundry  $7.58 .  196  16 

Cement  and  sand  $71.31,  2  rugs  $41,  glass  $27.99,  2  ventilators  $23.80,  5  awnings  $20,  brick 

$16.50,  furniture  $15.30,  repg.  roof  $15,  sundry  $4.18 .  235  08 


Printing  Bureau:  Sterilizers  ($170.32). 

Laverdure,  E.  J.:  galv.  pipes,  tees,  elbows,  valves,  &c.,  for  sterilizers  in  Printing  Bureau _  170  32 
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Privy  Council  Office  ($1 ,083 .16). 

Can.  Buffalo  Forge  Co.:  12  inch  electric  disk  fans,  2  at  $25 .  50  00 

Library  Bureau:  5  sections  $75.25,  top  and  base  $10.50,  guides  and  folders  $21.50 .  107  25 

Murphy -Gamble:  green  cloth,  35  yd.  at  $2.50;  inlaid,  42  yd.  at  $1.35,  28|  yd.  at  $1.50; 

sundry,  $4.91 . 191  30 

Ottawa  Typewriter  Co.:  special  filing  cabinet  $125;  oak  4-dr.  legal  units,  4  at  $33;  cupboard 
units,  2  at  $18.50;  cheque-sorter  unit  $37.50;  transfer  cases,  100  at  35c.;  500  guides  $35; 

5,000  folders  $36;  sundry  $50.33 .  487  83 

Hardware  $100.26,  3  water-coolers  $46.90,  electrical  supplies  $35.30,  mirror  $12.50,  sundry 

$51.82 .  246  78 


Public  Service  Commission  (§'88 . 50 ) . 

Harris  &  Barry:  one  velvet  lounge .  22  50 

Ottawa  Typewriter  Co.:  2  No.  8,090  oak  separators,  and  2  No.  8,210  oak  units .  66  00 

Public  Works  Dejpt.  (-$4,544-66). 

Bertschinger.  A.  H.:  tungstoliers,  2  of  5-lt.  at  $17.35,  1  of  4-lt.  at  $12.70;  sundry  $16.50 .  63  90 

Capital  Office  Supply  Co.:  two  No.  5,236  typewriter  desks,  $42,  $45;  No.  11  typewriter  desk 

$30;  flat  top  desk  $38;  72  x  42  table,  wdth  6  drawers  $35;  sundry  $18.30 .  203  30 

Chabot,  A.,  stationery  cupboards:  6  x  7  ft.,  in  basement,  2  at  $108;  14  x  10  in  Accounts  Branch 

$98 . 314  00 

Federal  Typewriter  Co.:  desk  $29.70;  No.  75|  stools,  4  at  $8.15;  sundry  $27.80 .  90  10 

Harris  &  Barry:  oak  tables,  1  at  $19.90,  3  at  $13.50,  2  at  $9.90;  roll-top  desk  $54;  rev.  high 
stools,  12  at  $7.85;  rev.  tilt,  chairs,  2  at  $12.50,  1  at  $14.85;  chairs,  6  at  $6,  1  at  $8.10; 

sundry  $23.75 . 336  10 

Hurd&Co.:  revolver  for  asst,  paymaster,  $13;  cartridges  $1 . 14  00 

Laurentian  Spring:  3  coolers  and  w^ater,  $11.75;  $11.75,  $10.00 .  33  50 

Lord  Furniture  Co.:  Nol  7,040  desks,  2  at  $37.60;  table  $12.25 .  87  45 

Luke,  S.  A.:  two  tables,  $15.50,  $12;  green  axm.  carpet,  23j  yd.  at  $1 .70;  border,  21  yd. 

at  $1.50;  laying,  &c.,  $5.48 .  103  93 

Modern  Electric  Co.:  nine  brass  rods .  62  50 

Murphy-Gamble  Co.:  sheeting,  42  yd.  at  35c.,  42  at  40c.,  38  at  45c.;  green  cloth.  9  yd.  at  $2.50; 

Hochelaga  matting,  42  yd.  at  40c.,  42  at  45c.;  Wilton  rug  $37.50;  sundry  $42. 65 .  186  95 

Office  Specialty  Manufacturing  Co.  ($664.17). 

Desks:  roll-top  $67.50;  2  flat-top.  $47,  $27;  No.  5,032,  $33.25;  2  standing,  $29,  $25.50; 

3  typewriter,  $31.72,  $24.30,  $24.30 . 309  57 

Chairs:  2  at  $3.75,  1  at  $5.85,  1  at  $6.50,  1  at  $7.50;  2  tilter,  $6.98,  $21.60 .  55  93 

Shannon  sections,  3  at  $16.50;  3  sections  $13;  6  sections  $66.25 .  128  75 

Bases,  2  at  $21,  2  for  $7.50;  3  tops,  $10 . .* .  59  50 

Vertical  cabinet  $38;  guides  and  folders  $24.17 .  62  17 

Desk-trays,  14  at  $1.75;  phone  stands,  2  at  $6.50;  sundry  $10.75 .  48  25 

Ottawa  Typewriter  Co.  ($974.37). 

Units  8,210  and  8,610,  with  card-drawer,  ends  and  separator .  100  00 

Units:  8,010,  $25;  8,210,  $30;  8,610,  $18 .  73  00 

Desks:  7,363,  3  at  $40;  7,735,  $37;  3  typewriter,  $29.50,  $35,  $45;  3  oak,  $75,  $45.90, 

$45;  2  roll-top,  $31.73,  $45.90 .  510  03 

Chairs:  1  at  $15,  2  at  $13,  1  at  $8.45,  5  at  $7.50,  1  at  $5.54,  8  at  $4.50,  1  at  $4.45 .  132  94 

Trays,  10  at  $2;  2  book  cases,  $22.50,  $25 .  67  50 

Stands,  1  at  $10,  3  at  $6;  paper  rack  $15;  sundry  $47.90 .  90  90 

Rea,  A.  E.  &  Co.:  1,200  ft.  slats  $21;  white  cotton,  44  yd.  at  40c.,  44§  at  35c.;  sundry 

$12.25  * . • .  66  43 

Ross,  C.  Co.:  linoleum,  19J  yd.  at  $1.25,  36§  at  95c .  59  21 

Sproulo,  R.  A.:  oak  counter  and  screen  in  Accountant’s  Branch,  $750;  less  $562.50  paid  in 

1911-12,  page  V-95 .  1S7  50 

Stanley,  L.  E.  &  Co.:  sheeting,  46  yd.  at  45c.,  80  at  39c.,  64  at  37jc.,  95$  at  35c.;  linoleum,  44 

yd.  at  $1.25;  carpet,  21  yd.  at  $1.35;  cork  carpet,  31j  yd.  at  90c.;  sundry  $34.06 _ • _  255  09 

Storey,  D.:  roll-top  typewriter  desk .  52  00 

Thornton  &  Truman:  alterations  in  dumb-waiter  in  record-room .  89  90 

Electrical  supplies:  P.  Ackroyd  $98.18,  Garrioch  &  Godard  $51.75,  sundry  $41.35 .  191  28 

Furniture  $89.85,  hardware  $59.55,  sundry  $154.53 . .. .  303  93 

Public  Works  Dept.:  Birks  Building  ($1 ,350.70). 

Birks,  Ily.  &  Some  about  80  lin.  ft.  ash  partition,  with  V-joint  in  lower  part;  one  new  door  in 

old  partition;  taking  down  old  partition,  and  rpg.  plaster .  655  00 

Office  Specialty  Co.:  sections,  4  of  No.  100  at  $18,  8  sundry  for  $43.75;  3  bases  $14.50;  2  tops 

$8.25;  chairs,  1  at  $15,  2  at  $7.75;  book-case  $15;  No.  6,036  desk  $35;  table  $18. 50 .  237  50 
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Public  Works  Dept.:  Birks  Building — Concluded. 

Ottawa  Typewriter  Co.:  3  oak  desks,  $70,  $45,  $45;  oak  chairs,  1  at  $17,  2  at  $11,  4  at  $5;  4 

trays  $8 . 227  00 

Ross,  C.  Co.:  rugs,  2  at  $40;  2  mats  $10 . 90  00 

Sproule,  R.  A.:  alterations  to  counter,  and  making  case .  65  25 

Desk  $36.45,  2  filters  $30,  sundry  $9.50 .  75  95 

Public  IFor&s  Dept.:  Cement  Laboratory  ($74-75). 

Allan,  W.  E.:  20  x  30  sink  $15.75;  sundry  $5 .  20  75 

Lord  Furniture  Co.:  No.  6,04S  flat-top  double  desk .  54  00 

Public  Works  Dept.:  Corry  Building. 

Office  Specialty  Co.:  No.  406  uprights,  2  at  $28.50;  ends,  folders,  &c.  $33.55 .  90  55 

Public  Works  Dept.:  Robinson  Building  ($908.32). 

Savage  &  Mac Donell  Co.:  9  partitions,  1, 191  sq.  ft.  at  50c .  5!>5  50 

Wigmore,  J.,  teaming:  Oct.  11-15,  Nov.  7-15,  1912 .  128  O’) 

Disinf.  soap  $43,  8  stools  $43.40,  5  tables  $39.50,  3 'coolers  $38.25,  electrical  supplies  $15.30, 

hardware  $5.37 .  184  82 

Railways  and  Canals  Dept.  ($420.42). 

Capital  Office  Supply  Co.:  typewriter  desks  $35;  chairs,  1  at  $8.50,  2  at  $4.50 .  52  50 

Currie  &  Livock:  4  Favorite  radiators:  188  sq.  ft.  at  40c .  75  20 

Hardware  $68.29,  4  coolers  $50,  window-frames  and  sash  $47.50,  telephone  $22.50,  furniture 

$21.02,  electrical  supplies  $20.25,  sundry$63.16 .  292  72 

Railway  Commission  ($4,427.13). 

Ackroyd.P.:  12-in.  D.  C.  fans  ,  110  volt,  14  at  $14;  annunciator  $2 .  198  00 

Bertschinger,  A.  H.:  15  station  Deveau  telephone,  $30;  75  ft.  cable  $20 .  50  00 

Can.  Gen.  Electric  Co.:  12-in.  electric  fans,  17  at  $13 . 221  00 

Chabot , A.:  cupboards,  3  of  5  x  7  ft.  at  $45,  3  of  41x7  ft.  at  $42;  less  $175  paid  in  1911-12  (page  V — 96)  86  00 

Capital  Office  Supply  Co.:  No.  1701, 4  sections  $69,  top  $4.50,  base  $6;  No.  D-12$,  12  sections  at 
$3.60,  8  bases  $10,  7  tops  $14;  bookcase,  3  sections  at  $4.75,  base  and  top  $4.50;  15  fyle  letter 
cabinet  $25;  3  tables,  $22,  $21,  $19;  desks,  2  of  No.  5236  at  $45,  1  of  No.  6034  at  $36.10; 

double  wardrobe  $25;  typewriter  chair  $16.50 .  426  05 

Fraser,  W.  F.:  pine  lumber,  2,500  ft.  at  $28;  V-joint  clear  basswood,  D2S,  2,000  ft.  at  $35;  sundry 

$31.05 . . . . . . . .  17105 

Grand  Trunk  Railway:  lettering  and  numbering  doors  $59.48;  changes  in  light-wiring  and 
bell-signal  system  made  by  Western  Electric  Co.  in  rooms  to  be  occupied  by  Ry.  Com., 

$262.06 . 321  51 

Imperial  Realty  Co.:  repairs,  &c.  at  No.  66  Queen  St.,  June,  1912 .  364  94 

Kyle,  S.  L.:  work  at  Asst.  Engr’s  office:  partitions,  21£  ft.  $235,  sundry  $11.25 .  246  25 

Library  Bureau:  8-drawer  evidence-units,  3  at  $17.50;  base  and  top  $9.30 .  61  80 

Murphy-Gamble  Co.:  22  blinds,  $34.50;  25  shades  $46.99;  sundry  $18 .  99  49 

Office  Specialty  Co.:  No.  2002  leg  bases,  4  at  $9;  No.  2030  sections,  12  at  $31.50;  No.  2012  tops, 

4  at  $4.50;  one  set  5x3  guides  $140;  sundries  $10.50 .  582  50 

Ottaw’a  Typewriter  Co.  ($1,472.57). 

Flat  drawers:  units,  40  at  $17.50;  bases,  4  at  $5.30;  tops,  4  at  $4 . 737  20 

Sections,  oak  hor.,  2 for  $35;  top  $4;  base  $5. 30 .  44  30 

Oak  units:  bases,4at$5.30;  tops,  4  at  $4 .  37  20 

Oak  unit  No.  8210, 1  at  $30;  2  ends  $10;  bases  $1.50;  guides,  &c.  $11.85 .  53  35 

Oak  units,  bookcases,  2  at  $15;  ends  $5;  sundries  $28.50 .  63  50 

Glass  desk-top$  15;  rev.  bookcase  $35;  tables,  2  at  $25 .  100  00 

Typewriter  desks,  2  at  $45,  1  at  $32.40;  2  oak  desks,  $90,  $45 .  257  40 

Stratford  chairs,  16  at  $6.42;  4  oak  chairs,  $12,  $17,  2  at  $15 .  161  72 

Side  chairs,  2  at  $4.95;  cushion  $8 .  17  e,0 

Ross,  C.  Co.:  carpet,  3  6*  yd.  at  $1.75;  laying  &c.  $3.78 .  67  00 

Furniture  $42.85,  glass  $15,  sundries  $1 .  58  85 

Rideau  Hall. 

Mulha  11  Hardware:  zinc  nails,  snow-shovels,  wrongly  charged  to  this  vote .  23  65 
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Robinson  Building. 

Canadian  Alexalite:  standard  A-l  patent  Alexalite  fittings,  18  at  $18.90;  less  $5.01  brokerage 

and  express .  335  19 

Secretary  of  State’s  Dept.  ($686.43). 

Luke,  S.  A.:  one  leather  couch .  58  00 

Mills,  A.  K.  &  Son:  fire-guard  fenders, 9  at  $7.50 .  67  50 

Murphy-Gamble:  Axminister  carpet,  52$  yd.  at  $1.85;  laying,  &c.  $6.28;  green  cloth,  6  ydr  at 

$2.50 .  119  03 

Ottawa  Typewriter  Co.:  No.  7001  bookcases,  8  at  $22.50;  No.  9912  oak  sections,  6  at  $7.50;  2 
sections,  $10,  $20;  2  bases  and  2  tops,  $14;  bookcase  $35;  tilter  chair,  No.  104£  $36.45; 

4  ends  $10 . 356  45 

Electrical  supplies  $35,  2  coolers  $25.50,  3  brass  rods  $15.60,  furniture  $9.35 .  85  45 

Senate  ($885.40). 

Gravelle,  J.  G.  &  Co.:  5-lt.  tungstoliers,  complete,  Gat  $17.50;  extra  chain  $5.40 .  110  40 

McKinley  &  North  wood:  4  Favorite  radiators,  202  sq.  ft.  at  32L*  4c. ;  hardware  $20.66 .  86  26 

Ottawa  Typewriter  Co.;  No.  7463  flat-top  desk,  3  at  $17.75;  bookcase  $45;  No.  9221  sections,  3 

at$8.75;  sundries  $28.85 .  153  35 

Ross,  C.  Co:  upholstering  26  chairs,  236  h.  at  50c.;  re-staining  chairs,  26  at  $2.50;  moroccoline, 

18j  yd.  at  $2;  sundries  $36.82 .  256  32 

Linoleum,  72}  yd.  $87.07;  6  arm-chairs  $54.75;  rug  $36;  elec,  supplies  $35;  furniture  $27.50; 

hardware  $22.50;  marble  $15;  sundries  $1.25 .  279  07 

Sundry  Expenditure  ($646.85). 

Charlebois  Pure  Ice  Supply:  ice:  March  7  to  April  30,1912,  240  lb.  daily,  $84;  May  3  to  30,  1912, 

23  d.  4,972  lb.  at  25c. ,$285.89;  sundries40c .  370  29 

Teaming:  T.  Landry  $52.50,  J.  Wigmore  $73.65 .  126  15 

Customs  $46.38,  repairs  $17.96,  sand$16. 30,  sundries  $19. 32 .  99  96 

Advertising  $15.50;  King’s  Printer,  printing  and  stationery  $34.95 .  50  45 

Supreme  Court  ($7S7.73). 

Barrett  Bros.:  ^-in. clear  birch  flooring,  1,750ft.  at$43;  shingles75c .  76  00 

Campbell  Bros.  Steel  and  Iron  Works  ($243.70) — 

Repairing  boiler,  Jan.  3-8,  1912:  nightwork,  941  h.  at  90c.  (=60c.+30c.);  sundries,  36i  h. 

at  $1.20  (  =  60c.-f60c.);  3-in.  x  10-ft.  boiler  tubes,  100ft.  at  15c .  143  70 

Re-tubing  and  testing  boiler,  Sept.,  1912 .  100  00 

Carson,  W.J.:  burlap,  115  yd.  at  30c.;  sundries  $39.70 . : .  74  20 

Chabot,  A.:  laying  hardwood  flooring,  16|  sq.  at  $4;  large  pigeon-hole  cupboards,  2  at  $40; 

sundry  $12.50 . 158  50 

Dowsley,  A.  H.:  oak  cabinet  $45;  rev.  bookcase  $30;  leather  case  $17.50;  sundries  $3 .  95  50 

Harris  &  Barry:  leather  couch  for  Chief  Justice .  70  00 

Lumber  $24.33,  hardware  $12.18,  sundries  $33.32 .  69  83 

Thistle  Building. 

Royal  Trust  Co.:  damages  caused  by  neglect  in  use  of  water  taps .  25  00 

Trade  and  Commerce  ($839.25). 

Ackroyd,  P.:  3-lt.  B.T.  clusters,  7at  $6.11 .  42  77 

Bertschingcr,  A.  H.:  six  3-lt.  Benj.  clusters,  $53;  110-volt,  lamps,  47  at  65c .  83  55 

Capital  Office  SupplyCo.:  No.  6048  flat-top  desk  $54;  oaktable$17 .  71  00 

Murphy-Gamble:  Wilton  rug  $70;  brussels,  27  yd.  at  $1.50;  laying,  &c.  $3.89 . 114  39 

Ottawa  Typewriter  Co.:  flat-top  desk  $-10;  roll-top  typewriter  desk  $52;  No.  8210  unit,  $30; 

ends,  bases,  folders,  guides  $27;  lock  $3 .  152  00 

Stuart  <fc  Co.:  oak  desk  $36.45;  table  $20.70;  rev.  tilt,  chair  $20.25;  chair  $2.50 .  79  90 

Electrical  supplies  $104.79,  furniture  $S5. 62,  hardware  $60.87,  desk  $40,  sundries  $4.36 .  295  64 

Trafalgar  Building. 

Shore  &  Cockburn:  repairing  two  clocks .  2  00 

Victoria  Museum. 

Uniform  for  elevatorman  $20,  hardware  $10,  elec,  supplies  $1.58 .  51  58 
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Ottawa  Buildings:  Repairs,  Furniture,  &c.— Continued.  $  cts. 

Carried  forward . t .  . .  226, 410  79 

West  Block  ($318.09). 

McCallum,  W.  R.:  electrical  work  and  supplies  in  corridor  $200;  less  $29.50  for  2,400  ft.  of  No. 

12  wire  not  supplied .  170  50 

Otis-Fenscm  Elevator  Co.:  repairing  elevator  armature,  &c.,  July,  1912 .  125  40 

Castings  $15. 44, hose  $6.75 .  22  19 

West  Block  ($622.25). 

Architectural  Sheet  Metal  Co.:  two  galvanized  iron  sky  lights .  325  00 

Forbes,  Jas.  F.,  Montreal:  one  Forbes  water  filter .  140  00 

Ottawa  Gas  Co.:  No.  G  Ruud  heater .  150  00 

Electrical  supplies  $3.75,  ice  $3.50 .  7  25 

Shops:  Sundry  Expenses  ($460.06). 

Freight  $174.09,  street  car  tickets  $60,  foundry  work  $57.17,  hardware  $50.88,  6  tarpaulins 

$28.80,  duty  $19.30,  clock  time-sheets  $15,  sundries  $54.82 .  460  08 

Stores:  Electrical  Supplies  ($9,143-95). 

Ackroyd,  P.:  C.  G.  E.  oscillating  fans,  74  of  12-in.  at  $19,  18  of  16-in.  at  $22.40;  sundry  $154.04  1,963  24 

Bertschinger,  A.  H.:  copper  bars,  372  lb.  at  44c.;  500  ft.  N.  C.  cord,  $125;  200  Faries  F.  A. 

shades,  $120.50;  sundry  $663.45 .  1,072  63 

Canadian  Alexalite:  patent  Alcxalite  fittings,  Type  A-l,  18  junior  at  $15.65,  5  standard  at 

$18.90;  23  tungsten  lamps  $26. 10;  sundry  $3.80 .  406  10 

Capital  Electric  Co.:  r.  c.  solid  wire,  2  M.  ft.  of  No.  14  at  $12,  2  M.  ft.  of  No.  12  at  $15;  sundry 

$114.49 .  168  49 

Ellacott,  J.  A.  L.:  No.  14  r.  c.  wire,  3  M.  ft.  at  $11;  sundry  $84.86 .  117  86 

Garrioch,  Godard  &  Co.:  type  “A”  Alexalite  fittings,  6  at  $17.50;  sundry  $262.92 .  367  92 

Gravelle,  J.  G.  &  Co.:  wafers  for  glower  lamps,  500  of  Nos.  2  and  3  at  $1.32,  100  of  No.  4  at 

$2;  heater-tubes  for  220-volt  type,  500  at  $1.32;  sundry  $87.87 .  1,607.  87 

Holophane  Co.:  holophane  supplies  and  duty .  60  24 

Marchand  &  Donnelly:  18  pushes,  $47.80;  tape  $36.50;  sundry  $8.45 .  92  75 

McCallum,  W.  R.:  Duncan  key  sockets,  1,000  at  25c.;  telephone  wire,  6,071  ft.  at  2^0.;  No. 

14  r.  c.  wire,  10,105  ft.  at  lie.;  N.  C.  flex,  cord,  No.  18,  5,100  ft.  at  2c.;  fuses,  190  at  35c., 

90  at  32c.,  160  at  25c.;  1,000  lead  anchors  $50;  sundry  $333.05 .  1,148  41 

Trudeau,  Arthur,  Ottawa  ($2,001.19) — 

Silk  cord:  9-wire,  1,000  ft.  at  13c.;  7-wire,  1,000  ft.  at  10c.;  5-wire,  1,200  ft.  at  8c.;  4- wire, 

1,000  ft.  at  5c.;  3-wire,  1,000  ft.  at  4c.;  2-wire,  1,000  ft.  at  3§c .  451  00 

Telephone  wire,  style  C,  12,500  ft.  at  2§c.;  bell  wire,  150  lb.  at  45c .  380  00 

R.  C.  wire:  No.  14,  5,000  ft.  at  l^c.,  3,000  ft.  at  lie.;  No.  12,  1,000  ft.  at  $17.50;  No.  10, 

1,000  ft.  at  $22.50 .  152  50 

R.  C.  wire,  No.  6  stranded,  680  ft.  at  8c.;  No.  18  cord,  1,000  ft.  at  2c.,  3,000  ft.  at  2|c. . ..  149  40 

Galvaduct,  ^-inch,  2,000  ft.  at  8c.;  250  condulets  $119.10;  38  cut-outs  $29.80 .  308  90 

Ed.  key  sockets,  500  at  19c.;  spring  holder  bases  for  2  glower,  25  at  $2.25 .  151  25 

Sampson  B.  zincs,  1  gross  $63;  2^-in.  wood  box  bells,  60  at  75c.,  24  at  85c .  128  40 

Fuse-blocks,  16  at  $2;  sundry  electrical  supplies  $247.74 .  279  74 

Repairs  $54.05,  white  marble  $48,  8  reductors  $28,  sundry  $7.20 .  137  25 

Stores:  Furniture  ($4,429-87). 

Bristow,  M.  G.:  revolving  chairs,  152  at  $9;  chair3,  72  at  $3.75 .  1,638  00 

Bryson-Graham:  No.  444  oak  chairs,  6  at  $4.50 .  27  00 

Capital  Office  Supply  Co.:  hor.  drop-type  desks,  2  at  $35;  cane-seat  chairs,  2  at  $7.50 .  85  00 

Dowsley,  A.  H.:  60x34  flat-top  sanitary  desks,  5  at  $30 .  150  00 

Federal  Typewriter  Co.:  flat-top  desks,  55  of  G0x34-in.  at  $32.50,  12  of  60x37-in.  at  $37.50; 

table,  $5 .  2,242  50 

Malcolm  Furniture  Co.,  Kincardine:  No.  600  sanitary  flat-top  desks,  60x34-in.,  6  at  $32.50. . .  195  00 

Repairing  cushions  $18.35,  12  mirrors  $27,  2  stools  $14,  storage  $14,  freight  $12.18,  seats  $6.84  92  37 

Stores:  Hardware,  Paint,  &c.  ($12,262.07 ). 

Baron,  Jas.  H.:  one  ton  pure  white  lead,  in  25-lb.  tins,  $136;  white  shellac,  43  gal.  at  $1.85; 

sundry  paints,  glass,  &c.  $466.13 .  681  68 

Davidson  &  Crooks:  150  New-England  grate  bars,  7,341  lb.  at  4c.;  sundry  castings,  $93.35 _  386  99 

Fitzpatrick,  W.  J.:  basket  grates,  24  at  $3 .  72  00 

Fleck,  Alex.:  steel  ash  boxes,  6  at  $13.50;  manhole  cover  $13.65 .  94  65 

General  Supply  Co.:  Garth  fire  extinguishers,  50  at  $10;  sundry  hardware  $124.58 .  624  58 

Howe,  W.  S.:  pure  white  lead  in  25-lb.  tins,  one  ton,  $165;  sponges,  55  lb.  at  $2.60;  pure 

orange  shellac,  46  gal.  at  $2;  boiled  oil,  54  gal.  at  $1.12;  sundry  $166.02 .  626  50 


Carried  forward 
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Brought  forward .  243,871  41 

Stores:  Hardware,  Paint,  &c. — Concluded. 

Metropolitan  Oils  and  Soaps:  cylinder  oil,  48-47  gal.  at  75c.;  engine  oil,  47*65  gal.  at  60c.; 

boiled  linseed  oil,  48-5  gal.  at  95c.;  turpentine,  47*4  gal.  at  65c .  141  83 

Ontario  M  ay-0 1  way  Fire-Alarms:  brass  hose-valves,  nickeled,  93  at  $9.50;  packing,  &c.  $8.50  892  00 

Ottawa  Paint  Works:  dbl.  glass,  3,200  ft.,  $195.65;  15  brushes,  $25.50 .  221  15 

West  Disinfecting  Co.:  euchrelyptum,  52  wine-gallons  at  $1.75 .  91  00 

Wilson,  Wm.  C.  &  Co.:  best  light  filtered  cylinder  oil,  90  gal.  at  90c.;  Ocean  engine  oil,  90J 

gal.  at  60c.;  lard  oil,  45  gal.  at  $1 .  180  30 

Hardware,  plumbing,  paint,  &c.:  J.  P.  Band  $309.73,  W.  J.  Carson  $194.40,  Central  Hardware 
Co.  $709.72,  Cuzner  Co.  $137.89,  Geo.  Higman  &  Sons  $545.34,  Wm.  Howe  $447.66, 

Laurentian  Stone  Co.  $234.74,  E.  G.  Laverdure  &  Co.  $301.65,  E.  J.  Laverdure  $137.49, 

Mulhall  Hardware  $361.29,  McKinley  &  Northwood  $273.56,  W.  A.  Rankin  $1,111.38, 

Thos.  Robertson  &  Co.  $218.64,  Star  Hardware  Co.  $240.05,  P.  Stewart  $620.53,  J.  Storr 

$799.34,  Wm.  Strachan  $419.50,  Chas.  Watt  $149.53,  sundry  $845.84 .  7,823  54 

Foundry  work:  C.  L.  Perkins  $215.80,  Thornton  &  Truman  $141.21,  sundry  $40.24 .  397  25 

Sundry  small  items .  28  60 

Stores:  Lumber  ($5,575.95). 

Barrett  Bros.:  pine  plank,  3,000  ft.  at  $35;  2-in.  pine,  mill-run,  2,000  ft.  at  $30;  lx8-in.,  D, 

1 ,000  ft.  $35;  basswood,  3,000  ft.  of  |-in.  at  $30,  5,000  ft.  of  §-in.  at  $35;  1-in.  ash,  1 ,500  ft.  at  $35  532  50 

Desrivieres,  J.  A.:  §-in.  basswood,  V-joint,  2,000  ft.  at  $35;  1x8  t.  &  g.,  D2S  good  pine,  3,000 
ft.  at  $40;  1x12  good  pine,  D  4S,  1,007  ft.  at  $55;  3-in.  birch,  1st  qual.,  550  ft.  at  $75;  sundry 

$12.64 . ; . # . ; . . .  299  28 

Elmitt  Lumber  Co.:  1x9  good  pine  shelving,  4,008  ft.  at  $38;  l§-in.  clear  white  pine,  3,008  ft. 
at  $82;  best  basswood,  1,000  ft.  of  g-in.  D1S  at  $54,  4,400  ft.  of  1-in.  at  $45;  1-in.  best 

cjtrd.  oak,  2,316  ft.  at  $90;  1-in.  best  red  oak,  2,632  ft.  at  $60;  sundry  $34.50 .  1,051  82 

Fraser,  W.  F.,  Ottawa:  sundry  lumber,  poles  and  sash .  288  79 

Gilmour,  D.  G.  &  Co.:  good  pine,  2x6  to  11-in.,  7,012  ft.  at  $62;  1x8  up,  12  and  13  ft.,  No.  1 
pine,  3,075  ft.  at  $75;  basswood,  D2S,  3,357  ft.  at  $55;  thin  basswood,  793  pcs.,  5,966 

ft.  at  $30;  sundry  lumber  $472.59;  cartage  $7 .  1,508  43 

Hill,  James,  Ottawa:  sundry  lumber .  267  34 

Laverdure,  E.  J.:  1x8  t.  and  g.,  10,063  ft.  at  $26;  fin.  basswood,  No.  1  k.  d.  3,000  ft.  at  $35; 

lx8-in.  t.  and  g.,  6,000  ft.  at  $26;  sundry  lumber  $153.05 .  675  69 

Reliance  Moulding  Co.,  Toronto:  mouldings,  3,000  ft .  168  94 

Savage  &  MacDonell  Co.:  1-in.  No.  1  red  oak,  2,810  ft.  at  $65.50;  Ijx7  up,  12  to  16  ft.,  best 

pine,  5,000  ft.  at  $82;  sundry  $40.50 .  634  56 

Storey,  D.:  2x8  to  10-in.  rough  spruce,  4,000  ft.  at  $25;  cartage  $2 .  102  00 

Small  payments,  3 .  46  60 

Stores:  Sundry  ($1 ,370.78 ). 

Brigham,  T.  G.:  cement,  15  brl.  at  $2.25;  fire-clay,  20  bags  at  $1.25;  lime  $8.40;  less $6 bags  61  15 

Collector  of  Customs:  duty  on  I.  Lapierre’s  invoice  of  Dec.  7,  1912 .  189  50 

Murphy-Gamble:  repp,  179j  yd.  at  $1.50;  sundry  $35.95 .  304  83 

Stanley,  L.  E.  &  Co.:  cloth,  25  yd.  at  $2.75;  repp,  56*  yd.  at  $1.50;  sundry  $16.60 .  170  10 

Stevenson,  S.  J.:  sal  ammoniac,  448  lb.  at  11c.;  sal  soda,  500  lb.  at  l|c .  56  78 

West  Disinfecting  Co.:  enchrelyptum,  156  gal.  at  $1.75 .  273  00 

Freight  and  express  $52.83,  sand  and  plaster  $41.80,  street-car  tickets  $30,  stationery  $8.30, 

sundry  $182.49 .  315  42 

Insurance. 

Lapierre,  H.:  premium  of  insurance  in  Rimouski  Fire  Insurance  Co.,  policy  No.  830,946, 

amount  $3,000  (Oct.  23,  1912) .  112  50 

Dominion  Buildings:  Maintenance. 

Rankin,  W.  A.:  two  door-check  springs  for  Renfrew  Public  Building .  2  40 

Items  subsequently  refunded. 

Martin,  N.:  cheque  37,331 . .. .  60  00 

Paymaster,  error  in  addition  of  pay-list .  5  00 


260,773  71 

Less — Discounts  for  cash,  as  shown  below . (Page  V — 120)  279  38 


260,494  33 

Detailed  in  1911-12  (page  V— 100) .  16.478  00 


Total,  carried  to  page  V — 7 .  276,972  33 
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Ottawa  Buildings:  Discounts  deducted  from  Accounts,  for  Cash  Payment.  $  cts. 


Three  per  cent:  Gutta  Percha  and  Rubber  Mfg.  Co . 

Two  per  cent:  P.  Ackroyd  $23.68,  W.  E.  Allan  26c.,  J.  P.  Band  $3.73,  J.  H.  Baron  $3.32, 
Barrett  Bros.  $1.76,  A.  H.  Bertschinger  $3.69,  B.  O.  T.  Mfg.  Co.  $2.67,  H.  W.  Brooks 
s_>  40,  Can.  Elec.  ( Jo.  81c.,  Can.  Oil  Co.’s  $2.71,  Cap.  Elec.  Co.  $1.83,  Cap.  H.  W.  Co. 
35c.,  W.  J.  Carson  $10.35,  Central  Hardware  $7.04,  Currie  &  Livock  5c.,  Cuzner  Hard¬ 
ware  $5.77,  Jas.  Davidson  $2.74,  J.  A.  Desrivieres  $4.54,  Dunlop  Tire  Co.  $1.82,  J.  A.  L. 
Ellacott  $3.63,  Elmitt  Lumber  Co.  $4.92,  Esmondes  $2.41,  A.  Foisy  $2.74,  W.  F.  Frazer 
$3.20,  Garrioch-Godard  Co.  $35.09,  Gen.  Supply  Co.  $2.18,  D.  G.  Gilmour  &  Co.  $19.34, 
J.  G.  Gravelle  &  Co.  $9.09,  Gray-Harvey  Co.  $4.41,  G.  Higman  &  Sons  $11.98,  Jas.  Hill 
$20.14,  Wm.  Howe  $14.19,  W.  S.  Howe  $9.27,  F.  Keil  &  Son  41c.,  E.  J.  Laverdure  $11.92, 
G.  M.  Mason  $1.40,  Modern  Elec.  Co.  $2.60,  G.  N.  Moxlcy  $2.00,  Mulhall  Hardware 
$6.36,  W.  R.  McCallum  $12.25,  McKinley  &  North  wood  $21.28,  J.  R.  McLennan  $27.23, 
Office  Specialty  Co.  10c.,  Ottawa  Elec.  Co.  52c.,  Ottawa  Hardware  Co.  50c.,  Ottawa 
Paint  Works  $3.90,  Ottawa  Typewriter  Co.  45c.,  Phillips  Mfg.  Co.  60c.,  W.  A.  Rankin 
$17.79,  J.  Robertson  Co.  $4.38,  T.  Robertson  Co.  $1,  Savage  &  MacDonell  Co.  $22.88, 
Star  Hardware  Co.  $2.57,  Steel  and  Radiation  31c.,  P.  Stewart  $3.70,  J.  Storr  $6.92,  W. 

Strachan  $42.76,  A.  Trudeau  $81.86,  Chas.  Watt  $5.75,  Wright  &  Co.  $1 . 

One  per  cent:  Canadian  Oil  Companies . 


0  71 


505  17 
58 


Total,  distributed  below . '. .  506  46 


Deducted  from  the  following  Votes:  Observatory  (V — 28),  $8.32;  Eastern  Block  (V  —  30), 

$13.03;  New  Dept.  Buildings  (V  —  34),  $48.57;  Victoria  Museum  (V  —  37),  $36.95; 

Lavatories  (V  —  69),  $12.46;  Driveway  Pavement  (V  —  69),  $1,18;  Pari.  Buildings, 

Impvts  (V  —  70),  $4.65;  New  Exam.  Warehouse  (V  —  71),  $20.32;  Major’s  Hill  Park 
(V — 71),  23c.;  Old  Geol.  Museum  (V  —  73),  S20.87;  Printing  Bureau  (V  —  76),  34c.; 

Ottawa  Buildings,  Lighting  (V — 99),  $56.29;  Grounds  (V — 100),  $3.87;  Ottawa  Build¬ 
ings,  Repairs  (V — 119),  $279.38;  total  as  above .  506  46 


Ottawa  Public  Buildings:  Telephone  Service. 

Exchange  Service  to  Mar.  31,  1913. 


Agriculture  Department  ($828.32)— 

Offices:  Minister,  343,  $40;  4201,  $40;  Deputy,  1753,  $55;  Asst.  Deputy,  2092,  $40;  Ac¬ 
countant,  2857,  $40;  Patents  Branch,  4121,  $40;  Trade  Marks  and  Copyrights,  4133, 

$40;  Tobacco  Branch,  5473,  $50;  Publications  Branch,  5824,  $60;  Chief  Translator, 

6353,  $40;  Live  Stock  Branch,  8647,  May  6-Mar.  31,  $36.15;  Experimental  Farm, 

4232,  6  m.  to  March  31,  1913,  $22.50;  Messengers’  room,  344,  $35 .  538  65 

Residences:  Minister,  Q  5154,  Nov.  16,  1911-Mar.  31, 1913,  $54.89;  Deputy  Minister,  Q501, 

R  82,  $35;  Asst.  Deputy  Minister,  R  82,  $35;  Accountant,  Q  440,  $35;  Private  Secre¬ 
tary,  Q  4852,  Nov.  17,  1911-Mar.  31,  1913,  $54.78;  C.  W.  C.  Bate,  R  1200,  $40;  T.  K. 

Doherty,  Q  1425,  $35 .  289  67 

Auditor-General’s  Office  ($495) — 

Offices:  Auditor-General,  1101,  $40;  E.  D.  Sutherland,  4629,  $35;  F.  Hay  ter,  3096,  $55; 

J.  W.  Reid,  2753,  $50;  Win.  Kearns,  3097,  $50;  H.  Gross,  5251,  $50;  C.  Douglas,  4687 
$55;  H.  Folkins,  5395,  $40;  W.  C.  King,  3763,  $50;  Messengers’  room,  East  Block, 

310,  $35 .  460  00 

Residence:  Auditor-General,  Q  1633 .  35  00 

Census  Office  ($135) — 

Offices:  Commissioner,  Q  1916,  6  m.  to  Sept.  30,  $20,  6  m.  to  Mar.  31,  1913,  $40;  Supt.  of 

Compilation,  Q  7492,  $40 .  100  00 

Residence:  Commissioner,  Q  347, .  35  00 

Civil  Service  Commission  ($245.42) — 

Offices:  Dr.  A.  Shortt,  6806,  $40;  M.  G.  LaRochelle,  6807,  $40;  enquiry,  5325,  $55 .  135  00 

Residences:  Dr.  Shortt,  R  1101,  $35;  M.  G.  LaRochelle,  R  2310,  $35;  Dr.  Thorburn, 

6  m.  to  Sept.  30,  1912,  $17.50;  Wm.  Foran,  May,  1912,  $2.92,  season  1912  at  Britannia, 

$20 .  110  42 

Clerk  of  Crown  in  Chancery  ($125) — 

Offices:  Clerk,  5258,  $50;  Deputy,  5539,  $40 .  90  00 

Residence:  Q  4050  35  00 

(  om mission  of  Conservation  ($225.93) — 

Offices:  Secretarv,  5331,  $40;  Dr.  Hodgetts,  7157,  $55;  M.  J.  Patton,  W.  J.  Dick  and 

G .  Denis,  4620,  $90.93 .  185  93 

Residence:  Secretary,  R  338 .  40  00 

Customs  Department  ($648.80) — 

Offices:  Commissioner,  4894,  $40;  Asst.  Commissioner,  2524,  $40;  Private  Secretary, 

1016,  $60;  Chief  Appraiser,  3907,  $55;  Chief  Statistics,  2205,  $40;  Statistical  Branch, 


1250,  $35;  Clerk  of  Supplies,  2077,  Feb.  8-Mar.  31,  1912,  at  $5  additional,  72c.,  12m. 
to  Mar.  31,  1913,  $40;  Clerk  of  Supplies,  8196,  Feb.  6,  1912-Mar.  31,  1913,  $40.23; 
Law  Clerk,  7572,  $40;  Laboratory,  6597,  $35;  Drawback  Branch,  615,  6  rn.  to  Mar. 


31,  $20;  messengers,  284,  $35 . .  480  95 

Offices:  Hull  Custom  House,  6  m.  to  Sept.  30,  1912 .  20  00 

Residences:  Commissioner,  R  1S53,  $35;  R.  R.  Farrow,  Q  3183,  $35;  J.  S.  Roe,  Q  7941, 

Oct.  20,  1911-Mar.  31,  1913,  $57.85;  J.  A.  Watson,  Q  7947,  6  m.  to  Mar.  31,  1913,  $20. .  147  85 
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Dominion  Police  ($558) — 

Offices:  Commissioner,  358,  $50;  Archives,  3849,  $35;  East  Block,  51,  $58;  Langevin 
Block,  52,  $40;  Printing  Bureau,  54,  $40;  Rideau  Hall,  55,  $45;  Royal  Mint,  46S8, 
$35;  Victoria  Memorial  Museum,  7316,  $35;  West  Block,  53,  $40;  Woods  Building, 

2546,  $35;  Inspector  Hogan,  1673,  $40 . 

Residences:  Commissioner,  Q  200,  $35;  Inspector  Hogan,  Q  1377,  $35;  Inspector  Parkin¬ 
son,  Q  2160,  $35 . 

Exchequer  Court  ($105) — 

Office:  Registrar,  273 . 

Residence:  Registrar,  R  40 . 

External  Affairs  Department  ($135.50) — 

Offices:  Under  Secretary  of  State,  Q  1879,  $43;  Messenger,  5837,  $50 . 

Residence:  Under  Secretary  of  State,  R  138,  6  m.  to  Sept.  30,  $22.50;  Q  2704,  6  m.  to 

Mar.  31,  1913,  $20.. . . . 

Finance  Department  f $577. 08) — 

Offices:  Deputy  Minister,  2198,  $55;  Private  Secretary,  2920,  $40;  Accountant,  2197,  $40; 
Comptroller  of  Currency,  2744,  $40;  Clerk  of  Estimates,  2872,  $40;  E.  L.  Brittain, 
6941,  $40;  Treasury  Board,  5378,  $40;  Messengers,  304,  $50;  Room  No.  46,  7088,  June 

11,  1912-Mar.  31,  1913,  $32.08 . 

Residences:  Minister,  Q  4856,  Nov.  15,  1911-Mar.  31,  1913,  $55;  Deputy,  Q  3272,  $35; 

H.  T.  Ross,  Q  3988,  $35;  J.  A.  Russell,  Q  5784,  $35;  R.  B.  Viets,  Q  3865,  $40 . 

Governor  General’s  Office  and  Rideau  Hall  ($692.68) — 

Offices:  Secretary,  East  Block,  64,  $35;  Secretary,  Rideau  Hall,  2439,  $35;  Military 
Secretary,  R  (599)7599,  $52;  Miss  Pelly,  R  64,  $40;  Steward,  R  478,  $35;  Orderlies 
and  Household,  R  225,  $39;  J.  F.  Crowdy,  7453,  $40;  Rideau  Hall,  62,  $40;  2031,  $38; 

8324,  13  m.  to  Mar.  31,  1913,  $37.92 . 

Rideau  Hall:  private  line,  12  m . 

Residences:  Military  Secretary,  1952,  $63:  A.  F.  Sladen,  R  1782,  $35;  W.  M.  Hutchinson, 

Q  1693,  $35 . 

House  of  Commons  ($717.50) — 

Offices:  Speaker,  320,  $65;  Leader  of  Opposition,  2081,  $55;  Chief  Messenger,  551,  $40; 
Messenger,  313,  $35;  Agriculture  and  Colonization  Committee,  2667,  $40;  Distribu¬ 
tion  Office,  166,  $40;  Law  Clerk,  404,  $40;  Assistant  Law  Clerk,  3548,  $40;  Printing 
Committee,  1464,  $40;  Examiner  of  Private  Bills,  2082,  $40;  Sergeant-at-Arms,  393, 
$40;  Translation,  Votes  and  Proceedings,  1769,  $40;  Votes  and  Proceedings,  152,  $40; 
Debates  Office,  1706,  6  m.  to  Sept.  30,  1912,  $17.50;  Hansard  Office,  2954,  $35; 

Translators,  8313,  $35 . 

Residences:  Law  Clerk,  233,  $40;  W.  C.  Bowles,  Q  954,  $35 . 

Indian  Affairs  ($526.19) — 

Offices:  Deputy  Superintendent  General,  380,  $55;  Assistant  Deputy  and  Secretary, 
2849,  $40;  Accountant,  2964,  $40;  Inspector,  4561,  $40;  Records  Branch,  5355, 
$40;  Lands  Branch,  5563,  $40;  Chief  Surveyor,  5947,  $10;  Law  Clerk,  6626,  $40; 
Printing,  7943,  6  m.  to  Sept.  30,  1912,  $17.50;  Schools  Branch,  8399,  Mar.  21,  1912- 
Mar.  31,  1913,  $41. 19;  Supply  Branch,  8502,  6  in.  to  Mar.  31,  1913,  $17.50;  messengers’ 

room,  379,  $35 . 

Residences:  J.  D.  McLean,  Q.  5737,  $35;  F.  Pedley,  Q.  1528,  $45 . 

Inland  Revenue  Department  ($583.55) — 

Offices:  Minister,  961,  $70;  Deputy  Minister,  1526,  $40;  Electrical  Engineer,  4529,  $40; 
Secretary,  2719,  $40;  Stamps  and  Supplies,  4792,  $40;  Inspector  Tobacco  Factories, 
5117,  $40;  Weights  and  Measures,  7615,  Jan.  25-Mar.  31,  1912,  at  $15,  additional, 
$2.74,  12  m.  to  Star.  31,  $55;  Standards  Branch,  5798,  $40;  Gas  and  Electricity,  1407, 

6  m.  to  Mar.  31,  1913,  $17  50;  Messenger,  302,  $40 . 

Residences:  Minister,  Q.  6120,  Dec.  2,  1911-Mar.  31,  1913,  $46  48;  Deputy,  535,  6  m.  to 
Sept.  30,  1912,  $17  50;  Secretary,  282,  $30;  J.  S.  K.  Laflamme,  Q.  5184,  May  22- 
July  7,  at  $35,  July  8-Sept.  30,  6  nr.  to  Mar.  31,  1913,  at  $50,  $41;  Accountant,  R.  1110, 

8  m.  to  Nov.  30,  1912,  $23.33 . 

Interior  Department  ($2,973.97) — 

Offices:  Minister,  359,  $40;  3913,  $35;  Private  Secretary,  361,  $40;  Private  Secretary’s 
office,  5469,  May  15-Mar.  31,  $35.10;  Deputy,  1947,  $40;  Secretary,  1996,  $40; 
Accountant,  2219,  $40;  Assistant  Accountant,  5345,  $40;  Assistant  Secretary,  6584,  - 
$40;  Registration  Branch,  179,  $40;  Surveyor-General,  321,  $50,  2367,  $45,  4742, 
$50;  Patent  Writers’  Branch,  516,  $40;  Registrar  of  Patents,  701,  $40;  Dominion 
Observatory,  867,  $60;  Land  Patents  Branch,  1311,  $40;  Law  Clerk,  1360,  $40;  Chief 
Geographer,  1741,  $40;  Timber,  Grazing  and  Irrigation,  1764,  $45,  2163,  $40;  Director 
of  Forestry,  1894,  $40;  Registration  Branch,  2057,  $35;  Chief  Astromomer,  2252, 
$50;  School  Lands  Branch,  2369,  $40;  Commissioner  Dominion  Lands,  2,385,  $40; 
Assistant  Deputy  Minister,  2396,  $47  50;  Lands  Patents,  2420,  $-10;  Stationery, 
2802,  $40;  Deputy  Commissioner  Dominion  Lands,  2844,  $10;  Ordnance  Lands, 
2938,  $40;  Survey  Records,  3026,  $40;  Geographic  Board,  3050,  $50;  Railway  Lands, 
3199,  $40,  3814,  $40,  8448,  Mar.  21,  1912-Mar.  31,  1913,  $41  19;  Commissioner,  3440, 
$40;  Mining  Lands  and  Yukon  Branch,  3659,  $40,  4524,  $40;  Time  Room,  Experi¬ 
mental  Farm,  3745,  $50;  Mailing  Room,  4240,  $40;  Forestry  Branch,  4409,  $35,  7078, _ 
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840-  International  Boundary  Survey,  4490,  $35;  Chief  Clerk  Revenue,  4876,  $40; 
Chief  Clerk,  Deputy’s  Office, ~Q.  5334,  May  15-Mar.  31,  1913,  $35.10;  S.  Maber,  6289,  $40; 
Water  Power  Branch  7010,  $47.50;  Stationery  Branch,  7285,  $40;  Geodetic  Survey, 
Experimental  Farm,  7491,  $45;  Room  102,  Langevin  Block,  8115,  Jan.  25,  1912-Mar. 
31,  1913,  847.32;  Accountant  Topographical  Survey,  8116,  Jan.  23,  1912-Mar.  31,  1913, 
$55.03;  Oswald  Finnie,  S237,  Feb.  17,  1912-Mar.  31,  1913,  $44.83;  E.  W.  Hubbell, 

8416,  Mar.  25,  1912  to  Mar.  31,  1913,  $40.78;  Surveyor-General,  Imperial  Building, 

8417,  Mar.  23,  1912-Mar.  31,  1913,  $40.98;  Chief  Draughtsman,  Surveyor-General’s 

Office,  8418,  Mar.  22,  1912-Mar.  31,  1913,  $40.98;  Dr.  Klotz,  Dom.  Observatory, 
8541,  Apr.  13-Mar.  31,  1913,  $42.87;  Dominion  Parks,  7873,  $52.50 . 

Residences:  Minister,  R.  36,  Nov.  3,  1911-Mar.  31,  1913,  $74.64;  Deputy,  Q.  1982,  $50; 
R.  A.  Gibson,  5086.  Nov.  16,  1911-Sept.  30,  $34.89,  Q.  1617,  6  m.  to  Mar.  31,  $20;  J.  A. 
Cote,  Britannia,  season  1912,  $20,  Q.  2426,  6 m.  to  Sept.  30,  1912,  $17.50;  Commissioner, 
R.  2522,  $35;  Surveyor-General,  Q.  3447,  $35;  Commissioner  Dominion  Parks, 
R.  1593,  $35;  G.  Buskard,  Q.  4829,  Nov.  18,  1911-Mar.  31,  1913,  $54.67;  J.  E.  Feather- 
ston,  Q.  5733,  §35;  J.  G.  Mitchell,  Q.  4339,6  m.  to  Mar.  31,  1913,  $20;  Dr.  King,  Q.  2405, 

Aug.  10,  1910-Mar.  31,  1913,  at  $40,  $105.59 . 

Interior  Department,  Immigration  Branch  ($379.72) — 

Offices:  Superintendent,  1880,  $40;  Assistant  Superintendent,  3792,  $40;  Medical  Inspec¬ 
tor,  4S97,  $40;  Chief  Clerk,  2045,  Dec.  7,  1911-Mar.  31,  1912,  at  $15,  $4.72,  12  m.  to 
Mar.  31,  1913,  $55:  Correspondence  Registration,  3349,  $40;  Accountant  of  Immigration 

7398,  $40;  Shipping  Room,  3536,  $40;  Employment  Office,  1766,  $40 . 

Residence:  L.  M.  Fortier,  Q.  4565 . 

Justice  Department  ($839.04) — 

Offices:  Minister,  1752,  $40;  Deputy,  487,  $40;  Solicitor-General,  346,  $55,  3604,  $40; 
Private  Secretary,  337,  Mar.  19-31,  1912,  at  $15,  53c.,  12  m.  to  Mar.  31,  1913,  $55; 
Secretary,  2088,  $40;  Messenger’s  Room,  349,  $35;  Penitentiary  Branch,  1342,  $40; 
Purchasing  Agent,  Penitentiary  Branch,  4776,  Nov.  16,  1911-Mar.  31,  1913,  $54.89; 

Inspector  Foster,  6745,  $35 . 

Residences:  Minister,  Q.  6257,  Dec.  2,  1911-Mar.  31,  1913,  $53.12;  Chief  Justice,  R.  1576, 
$63;  Dcputv,  Q.  1014,  $35;  A.  J.  Cawdron,  R.  1463,  $35;  J.  O.  Clarke,  Q.  1537,  $35; 

P.  M.  Cote',  R.  2131,  $35;  R.  G.  Davis,  Q.  4126,  $42.50;  Sergt.  Giroux,  R.  1187, 

$35;  J.  Leslie,  Q.  1839,  $35;  C.  Morse,  Q.  3142,  $35 . 

Labour  Department  ($396.74) — 

Offices:  Minister,  4385,  $55;  Deputy,  1713,  $70;  Private  Secretary,  5816,  6  m.  to  Sept. 

30,  1912,  $20;  Gazette,  4369,  $35;  Stationery  Office,  7354,  $40 . 

Residences:  Minister,  Q.  4186,  Jan.  12,  1912-Mar.  31,  1913,  $45.76;  Deputy,  Q.  3293, 
$40;  Secretary,  3909,  6  m.  to  Sept.  30,  $20;  G.  H.  Brown,  Q.  2742,  $40;  Miss  McKellar, 

Q.  1246,  June  21,  1912-Mar.  31,  1913,  $30.98 . 

Library  of  Parliament  ($120) — 

Offices:  Library,  85 8 . 

Residences:  A.  D.  Decelles,  R.  823,  $35;  M.  J.  Griffin,  811,  $35 . 

Marine  Department  ($1,418.89) — 

Offices:  Minister,  2130,  $40;  5231,  6  m.  to  Sept.  30,  1912,  $20;  Deputy,  372,  $55;  Assistant 
Deputy,  3065,  $40;  Chief  Engineer,  4202,  $40;  Assistant  Chief  Engineer,  4078,  $40; 
Private  Secretary,  386,  $40;  Clerk  of  Supplies,  2000,  $40;  Rosenthal  Building,  2275, 
$35:  Fisheries  Exhibit,  2278,  $35;  Chief  Accountant,  2958,  $40;  Commissioner  of 
Lights,  3028,  $40;  Accountant’s  Branch,  3139,  $40;  Fishing  Bounty,  3431,  $35;  Com¬ 
missioner  Marine  Seivice,  4656,  $40;  Purchasing  Agent,  4325,  Mar.  21-31,  1912,  at  $5, 
16  c.,  12  m.,  $55;  Superintendent  of  Fisheries,  4751,  $40;  Fish  Breeding  Branch,  5166, 
$40:  Marine  Stores,  1810,  $41;  Engineer  Ship  Channel,  5481,  $40;  Correspondence, 
7463,  $40;  Records  Branch,  7638,  $40;  Chief  Engineer’s  Branch,  Messenger,  7942, 

Dec.  30,  1911-Mar.  31,  1912,  at  S3,  76c.,  12  m.,  $38;  Messenger,  315,  $35 . 

Residences:  Minister,  Q.  8121,  Jan.  23,  1911-Sept.  30,  1912,  $27.53;  Private  Secretary, 
Q.  4877,  Nov.  16,  1911-Mar.  31,  1913,  §48ffi3;  Deputy,  Q.  3098,  $40;  Asst.  Deputy, 
Q.  1953,  $35;  Chief  Engineer,  Q.  1910,  $35;  Purchasing  Agent,  R.  1148,  $40;  A.  Boyle, 
Q.  4759,  $35;  Capt.  Demers,  3215,  6  m.  to  Sept.  30,  1912,  $17.50;  W.  A.  Found,  Q.  3961, 
$35;  J.  G.  MacPhail,  Q.  2142,  $35;  H.  O’Brien,  Q.  2709,  $35;  J.  A.  Rodd,  Q.  7804,  to 

Mar.  31,  1913,  $45.91;  Commander  Hy.  Thompson,  Q.  1268,  $40 . 

Militia  and  Defence  Department  ($2,454.15) — 

Offices:  Minister,  6314,  $52.58;  Deputy,  635,  $55;  Asst.  Deputy,  3577,  $40;  Messengers. 
319.  $35;  Inspection  Room,  R.  333,  $50;  Private  Secretary  to  Minister,  350,  $58;  Drill 
Hall,  916,  $38;  Master-General  of  the  Ordnance,  942,  $40;  Director  of  Musketry,  1472, 
$-'0;  Room  41,  Woods  Building,  1702,  Aug.  1,  1912-Mar.  31,  1913,  $26.66:  Quarter- 
Master  General,  1919,  $40;  Director  of  Artillery,  2777,  $40;  Chief  of  the  General  Staff, 
2962,  $55;  Inspector-General,  3001,  $55;  Accountant  and  Paymaster,  3009,  $65;  Director 
of  Transportation  and  Supplies,  3013,  $40;  Director  of  General  Medical  Service,  3033, 
$40;  Asst.  Director  of  Engineer  Service,  3077,  $55;  Asst.  Adjutant-General,  3209, 
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$40;  Director  of  Clothing  and  quipment,  3213,  $55;  Militia  Council  Department, 

3222,  $35;  Central  Registry,  3256,  $40;  Typist  Room,  3263,  $40;  Adjutant-General,  34S6, 

$55;  Medical  Stores,  5804,  $35;  Director  of  Military  Operations,  6034,  $40;  Assistant 
Director,  6132,  $40;  Director  of  Militarj’  Training,  6035,  $*10;  Chief  Clerk,  Adj.  G<jn. 

Branch,  6664,  $-10;  Asst.  Paymaster-General,  6684,  $55;  Waiting  Room,  6752,  $35; 

Library,  6815,  $55;  Asst.  Director  of  Military  Surveys,  7684,  $40;  Stenographers’ 

Room,  8055,  June  26,  1912-Mar.  31,  1913,  $30.43;  Room  43,  Woods  Building,  8241, 

May  27,  1912-Mar.  31,  1913,  $42.22;  Room  29,  Woods  Building,  1292,  June  26,  1912- 
Mar.  31,  1913,  $30.43;  Superintendent  Printing,  Stationery  and  Contingencies.  3667, 
desk  set,  Jan.  31-Mar.  31,  1912,  at  $17,  $2.89,  12  m.,  $57;  Director  of  Contracts,  1922, 

Mar.  6-31,  1912,  at  §10,  71c.,  6  m.  to  Sept.  30.  1912,  $32.50,  6  m.  to  Mar.  31,  1913,  $20; 
Headquarters  Ordnance  Station.  318,  $52.95;  Ordnance  Magazine,  Rockliffe,  935, 

June  29,  1912-Mar.  31,  1913,  $71.78;  Lt.  Col.  Hurdman,  75,  $40 .  1,851  15 

Residences:  Private  Secretary,  Q.  5452,  9  m.  to  Sept.  30,  1912,  $26.25;  Deputy  Minister, 

Q.  1616.  §45;  F.  Beard,  R.  1589,  §30;  Lt.-Col.  Lyons  Biggar,  R.  1920.  $55:  H.  W.  Brown, 

R.  1049,  $48;  H.  P.  N.  Chesley,  Q.  3389,  15  m.  to  Mar.  31,  1913.  $43.75;  E.  F.  Jarvis, 

R.  389,  $35;  Col.  Lessard,  R.  1897,  $45;  Lt.-Col.  Maunsell,  R.  461,  $45;  Brig.  Gen. 

MacDonald,  Q.  3625,  $35;  Lt.-Col.  McDonald,  Q.  2455,  $40;  Major-General  Mae- 


Kenzie,  Q.  2541,  $40;  Brig.  Gen.  Otter,  Q.  6339,  $40;  C.  L.  Panet,  Q.  1801,  $40;  Colonel 
Rutherford,  R.  2136,  $35 . .  . .  603  00 

Mines  Department  ($610.24) — 

Offices:  Deputy,  4602,  $40;  Director  of  Geological  Survey,  1665,  $40;  Director  of  Mines, 

R.  172,  $40;  Messengers,  Q.  129,  $35,  R.  1419,  $55;  Accountant,  2335,  $40;  Editor.  4252, 

§40;  H.  E.  Baine,  R.  184,  $40;  H.  Frechette,  Q.  4853,  Nov.  17,  1911-Mar.  31.  1913, 

$5-1.78;  Fuel  Testing  Plant,  Q.  5934,  $43;  Laboratory,  Q.  7327,  $40;  Basement,  Q. 

6619,  $35;  C.  O.  Senecal,  Q.  8608,  Apr.  23,  1912-Mar.  31.  1913,  $37.46  .  540  24 

Residences:  Deputy,  Q.  1882,  $35;  R.  W.  Brock,  R.  1890,  $35 .  70  00 

.  Mounted  Police  ($194.27) — 

Offices:  Comptroller,  2460.  $40;  Messenger,  275.  $35;  Stores,  234,  ext.  set,  Dec.  18,  1911- 

Mar.  31,  1912,  at  $15,  $4.27,  12  m.,  $50 .  129  27 

Residences:  Comptroller,  Mr.  White,  R.  524,  $35;  Comptroller,  Mr.  Fortescue,  Q.  2826, 

9  m.  to  Mar.  31,  1913,  $30 .  65  00 


Naval  Department  ($657.70) — 

Offices:  Deputy,  4514,  $55;  Messengers’  Room.  5152,  $55;  Secretary  Fleet  Paymaster, 
1452,  $40;  Accountant,  1494,  $40;  Director  of  Stores,  1522,  Dec.  4,  1911-Mar.  31,  1912, 
at  $15,  $4  84,  Apr.  1-June  9,  at  $55,  June  10-Mar.  31,  at  $70,  $67.10;  Director  of  Naval 
Service,  1573,  $40;  Chief  of  Staff,  1647,  $40;  Tidal  Survey,  1699,  $35;  Hydrographic 


Office,  2644,  $50;  Stores,  Sussex  St.,  Q.  8215,  Feb.  9,  1912-Mar.  31,  1913,  $39.93......  466  87 

Residences:  Deput3’,  R.  1324,  $35;  L.  J.  Beausoleil,  66S6,  $35;  Rear-Admiral  Kingsmill, 

R.  2374,  $45;  R.  J.  Ling,  5034,  $35;  J.  A.  Wilson,  R.  474,  14  m.  to  Mar.  31,  1913,  $40.83.  190  S3 

Tost  Office  Department  ($1,010.93) — 


Offices:  Deputy,  2186,  $40;  Asst.  Deputy,  3089,  $-10;  Deputy  Minister’s  Secretaries,  S03S, 
$40;  Private  Secretary,  312,  $55,  8580,  6  m.  to  Mar.  31,  1913,  $20;  Messengers,  339, 
$35;  City  P.  O.,  1010,  $35;  Ry.  Mail  Service,  1429,  $35;  J.  H.  Lewis.  180S,  $40;  Account¬ 
ant,  1873,  $40;  Supt.  Mail  Contracts,  2578,  $40;  Comptroller,  Postal  Stores,  3853,  $40; 
Financial  Supt.,  4543,  $40;  Supt.  of  Annuities,  4737,  $50;  Rural  Mail  Branch,  6027, 
May  27,  1912-Mar.  31,  1913,  $33.75;  Staff  Office,  6325,  Dec.  7,  1911-Mar.  31,  1913, 
$52.58;  Postal  Stamp  Branch,  7920,  $35;  Enquiry  Office,  8294.  $40:  Supt.  Money  Order 


Branch,  8471,  6  m.  to  Mar.  31,  1913,  $20;  Money  Order  Branch,  Mr.  Cousineau,  Q. 

8472,  Apr.  3, 1912-Mar.  31,  1913,  $39.60;  Salary  Warrant  Division,  8473,  6  m.  to  Mar.  31, 

1913,  $20 . . .  790  93 

Residences:  Postmaster-General,  Q.  7940,  $40;  Deputy,  Q.  1474,  $35:  Assistant  Deputy, 

Q.  1820,  $40;  Comptroller  Ry.  Mail  Service,  Q.  14S2,  $35;  Supt.  of  Annuities,  Q.  5012, 

$35;  A.  Bolduc,  R.  484,  $35  .  220  00 

Printing  and  Stationery  Department  ($254.56) — 

Office:  8101-2,  Jan.  22-Mar.  31,  1912,  at  $50 . . .  9  56 

Residences:  King’s  Printer,  Q.  3657,  §35;  F.  Boardman,  Q.  7298,  $35;  J.  A.  Frigon,  Q. 

4788,  $35:  J.  O.  Patenaude,  R.  2387,  $35;  E.  Ryder,  R.  630,  $35;  T.  H.  Schwitzer,  Q. 

1897,  $35;  H.  T.  Smith,  Q.  3679,  $35  .  245  00 

Privy  Council  ($298.75) — 

Offices:  Office,  36,  $35;  Clerk,  3,957,  $55;  Accountant,  5,265,  $40;  Private  Secretary'  to 

Premier,  2838,  $55 . . .  185  00 

Residences:  A.  E.  Blount,  R.  2268, 15  m.  to  Mar.  31,  1913.  $43.75;  R.  Boudreau,  R.  1340, 

$35;  T.  K.  Bennetts,  Q  4016,  $35 .  113  75 

Public  Service  Commission  ($55^—  ^ 

Offices:  6  m.  to  Sept.  30,  1912:  Chairman,  4, 7S6,  $20;  Secretary’,  3,127,  $35  .  5o  00 


Carried  forward . .  * .  18, 262  93 
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.1/  niroit  oexeral's  report,  1012-1013 


4  GEORGE  V.,  A.  1914 


Ottawa  Public  Buildings:  Telephone  Service — Continued.  $  cts. 

Brought  forward .  18,262  93 

Exchange  Service  to  Mar.  SI — Continued. 


Public  Works  Department  ($3,014.71) — 

Offices:  Minister,  1763,  $55;  Deputy,  392,  $50;  Asst.  Deputy,  727,  $55;  Private  Secre¬ 
tary,  336,  $55;  Secretary,  1328,  $40;  Supt.  Government.  House,  161,  $65;  Government 
workshops,  292,  $35;  Mechanical  Engineer,  311,  $35;  Electric  Light  Room,  314,  $35; 
Messengers,  334,  $35;  Accountant,  370,  $47.50;  Chief  Engineer,  378,  $55;  Clerk  of 
Works,  394,  $70;  Collector  of  Revenue,  682,  $40;  District  Engineer,  740,  $50;  J.  B. 
Charleson,  1015,  $35;  Supt.  Doin.  Buildings,  1089,  $50;  Boiler  Room,  1158,  $35; 
Photographic  Branch,  1405,  $40;  Asst.  Engineer,  1765,  $40;  Chief  Architect,  1803, 
$40;  Parliamentary  Returns,  1961,  $40;  Greenhouses,  2839,  $35;  Asst.  Chief  Archi¬ 
tect,  2895,  $85;  Stores,  2013,  $40;  Parliamentary  Estimates,  2079,  $40;  Asst.  Supt. 
Dredging,  2419,  $35;  General  Engineering  offices,  2500,  $72.50;  Cement  Laboratory, 
3216,  $40;  T.  N.  Doody,  3257,  $40;  Deep  Waterways  Commission,  3301,  $40; 
Secretary,  2822,  $40;  General  Supt.  Dredging,  3424,  $40;  Law  Clerk,  4404,  $40; 
Electrical  Engineer,  4756,  $40;  Assistant  Secretary,  4809,  $40;  Assistant  Chief 
Engineer,  5074,  $55;  Draughting  Room,  6527,  3  m.  to  Mar.  31,  1912,  6  m.  to  Mar.  31, 
1913,  $26.25;  Victoria  Island,  Ship  yard,  6672,  Dec.  14,  1911-Mar.  31,  1912,  $49.24; 
Curator  National  Gallery,  7096,140;  Engineering  Branch,  7582,  $40;  C.  H.  Hunter, 
8165,  Feb.  2,  1912-Mar.  31,  1913,  $46.44;  Investigating  Committee,  6  m.  to  Sept.  30, 

1912.  $20;  Ottawa  River  Regulation,  218,  $40,  1,379,  6  m.  to  Mar.  31,  1913,  $20 . 

Offices:  Ottawa  River  Works: — 

Superintendent,  338,  $50;  Gatineau  Booms,  1,832,  $130 . 

Residences:  Minister,  6258,  Dee.  5,  1911-Mar.  31,  1913,  $68;  Deputy,  Q.  1575,  $45;  Chief 
Architect,  Q.  1968,  $35;  J.  B.  Charleson,  R.  1351,  $35;  J.  A.  Chasse,  R.  2235,  Nov.  1, 
1911-Mar.  31,  1913,  $49.55;  T.  Cote,  Q.  2828,  Oct.  1,  1911-Mar.  31,  1913,  $52.50;  L. 
Cousineau,  Q.  8164,  $40;  Iv.  C.  Desrochers,  R.  1844,  $50;  A.  R.  Dufresne,  R.  833, 
$45;  J.  Dumoulin,  R.  1511,  $35;  E.  B.  Godwin,  Q.  1599,  $35;  E.  D.  Lafleur,  R.  584, 
$57.72;  .J.  C.  McDonald,  Q.  8114,  Jan.  23,  1912-Mar.  31,  1913,  $41.59;  S.  E.  O’Brien, 
Q.  4781,  $35;  L.  Savault,  R.  883,  Nov.  15,  1911-Mar.  31,  1913,  $54.99;  J.  Shearer,  Q. 
4757,  $35;  E.  T.  Smith,  Q.  619,  $35;  N.  M.  Smith,  Q.  2634,  $35;  J.  Somerville,  Q. 
5571,  Dec.  27,  1911-Mar.  31,  1913,  $50.43;  A.  St.  Laurent,  R.  2004,  $35 . 


1,966  93 
180  00 


867  78 


Railways  and  Canals  Department  ($968.64) — 

Offices:  Deputy  Minister,  469,  $55;  Private  Secretary,  308,  $55;  Messengers,  303,  $35; 
Comptroller,  965,  $40;  General  Consulting  Engineer,  3073,  $40;  Accountant,  3099, 
$40;  Secretary,  3146,  $40;  Law  Clerk,  3919,  $40;  Stationery  Branch,  3924,  $40;  Elec¬ 
trical  Engineer,  4377,  $40;  C.  W.  Ross,  5075,  $40;  G.  A.  Bell  and  W.  V.  Cope,  5330, 
Jan.  10,  1912-Mar.  31,  1913,  $48.90;  Purchasing  Agent,  5982,  $47.50;  Chief  Engineer, 


6680,  $55 .  616  40 

Residences:  H.  F.  Ahvarcl,  R.  1335,  $35;  G.  A.  Bell,  Q.  3985,  $35;  W.  A.  Bowden,  Q. 

6244,  $39.74;  W.  V.  Cope,  Q.  5572,  $35;  L.  K.  Jones,  Q.  826,  $50;  L.  Lavoie,  6329, 

$35;  A.  O’Leary,  It.  410,  $35;  J.  L.  Payne,  Q.  1754,  $35;  C.  Schreiber,  Q.  827,  $35; 

G.  W.  Yates,  Q.  2418,  6  m.  to  Mar.  31,  1913,  $17.50 .  352  24 

Secretary  of  State  Department  ($496.28) — 

Offices:  Under  Secretary  of  State,  369,  $40;  Private  Secretary,  374,  $55;  Registrar's 
Branch,  4794,  Nov.  18,  1911-Mar.  31,  1913,  $54.67;  Stationery  and  Parliamentary 
Returns,  6969,  $40;  Accountant,  7594,  $40;  Archives,  Dr.  Doughty,  2591,  $40;  office, 

Q.  8652,  May  9,  1912-Mar.  31,  1913,  $35.68;  Messenger,  141,  $35 .  340  35 

Residences:  Minister,  4336,  Nov.  16,  1911-Apr.  11,  1912,  $16.08;  Dr.  Doughty,  Q.  2008,  6 
m.  to  Sept.  30,  1912,  $17.50;  T.  Mulvey,  R.  135,  $51.80;  P.  Pelletier,  R.  720,  $35; 

Private  Secretary,  4339,  Nov.  10,  1911-Sept.  30,  1912,  $35.55 .  155  93 


Senate  ($407.21) — 

Offices:  Senators,  3421,  Feb.  10-Mar.  31,  1912,  at  $10,  $1.64,  12  m .,  $53;  Deputy  Clerk, 
3485,  $40;  Law  Clerk,  2876,  Jan.  29-Mar.  31,  1912,  at  $15,  addl.,  $2.60,  12  m.,  $55; 


Clerk  of  Routine  and  Proceedings,  3348,  $40;  Chief  Translator,  2897,  $35;  Room  37, 

8273,  Feb.  22,  1912-Mar.  31,  1913,  $38.72;  Housekeeper,  494,  $35;  Messengers,  301, 

$40 .  340  96 

Residences:  Clerk,  697,  $40;  S.  Lelievre,  1104,  9  m.  to  Sept.  30,  1912,  $26.25 .  66  25 

Trade  and  Commerce  Department  ($462.43) — 

Offices:  Deputy,  2482,  $49.65;  Private  Secretary,  1835,  $55;  Accountant,  4752,  $40; 
Commissioner  of  Commerce,  Q.  1916,  May  17-June  5,  at  $40,  June  5, 1912-Mar.  31,  1913, 

at  $55,  $47  15;  Trade  Statistics,  6212,  $40;  Messengers  Room,  1353,  $50 .  281  80 

Residences:  Minister,  Q.  1720,  Oct.  9-31,  1911,  at  $40,  Nov.  1,  1911-Mar.  31,  1913,  at  $50, 

$73.21;  Deputy,  R.  781,  $35;  Commissioner  of  Commerce,  Q.  8591,  Apr.  23,  1912- 

Mar.  31,  1913,  $37.42;  T.  J.  Code,  Q.  4087,  $33 .  180  63 

Detailed  in  1911-12  (V— 104) .  3,246  38 

Refunded  in  1913-14 . ' .  70  35 


Carried  forward .  26,928  93 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Ottawa  Public  Buildings:  Telephone  Service — Concluded.  $  cts. 

Brought  forward .  26, 928  93 

Exchange  Service,  October  1-9,  1911. 

Agriculture  Department:  Minister,  1519,  SI. 33;  C.  M.  Godard,  Oct.  1-19,  $1.79 .  3  12 

Customs  Department:  R.  Telford,  4480 .  0  85 

Finance  Department:  Minister,  1343 .  1  21 

Inland  Revenue:  Minister,  5142,  97c.;  Private  Secretary,  5184,  85c .  1  82 

Interior  Department:  Minister,  1034 .  0  85 

Justice  Department:  Minister,  3386,  $1.28;  Solicitor-General,  4068,  97c.;  Secretary,  4263, 

85c . . . .  3  10 

Labour  Department:  Minister,  3343 .  0  85 

Marine  and  Fisheries  Department:  Minister,  2445,  97c.;  Private  Secretary,  1759,  97c .  .  194 

Militia  and  Defence  Department:  Minister,  1415 .  136 

Post  Office  Department:  Postmaster-General,  2470 .  1  29 

Privy  Council  Department:  Premier,  1137,  $1.21;  E.  J.  Lemaire,  2274,  $1.21;  A.  L.  de- 

Mar  tigny,  2239,  85c .  3  27 

Public  Works  Department:  Minister,  3804,  $1.21;  Private  Secretary,  3190,  97c.;  P.  D. 

Chene,  3538,  85c .  3  03 

Railways  and  Canals  Department:  Minister,  4493,  85c.;  Private  Secretary,  3579,  85c .  170 

Secretary  of  State  Department:  Secretary  of  State,  5396,  97c.;  Private  Secretary,  285,  92c. .  1  89 


Total .  26,955  21 

Less,  charged  to  1913-14 . . .  484  21 


Total,  carried  to  page  V — 7 .  26,471  00 


Rideau  llall,  including  Grounds:  Maintenance,  Repairs,  &c. 

Pay-lists,  12  m.  to  March  SI,  1913 :  General  Repairs,  Care  of  Grounds,  etc.  {$42 ,699 .98) . 

Carpenters:  T.  Ambridge,  12  m.,  $891,  3  d.  at  $2.75;  W.  Bradshaw,  July-Jan.,  7  m.,  $519.75; 

Geo.  Reid,  12  m.,  $891 .  2,310  00 

Carpenters,  at  $67.50  per  m.:  Ed.  Bambrick,  12  m.  $810;  R.  Daly,  12  m.  $810;  P.  Garrow, 

6  m.  to  Sept.  30,  $405;  E.  Palen,  Nov.-Mar.,  less  1  d.,  $335 .  2,360  00 

Carpenter,  P.  Brown:  34  d.  at  $2.50,  120.55  at  $3.15,  2  m.  at  $67.50 .  599  75 

Carpenters,  days  at  $3.15:  E.  Bigras  89,  J.  S.  Campbell  105-88,  R.  Davis  80-77,  A.  Gravelle 
19-66,  E.  Lafortune  103-72,  N.  Lamadeleine  120-22,  O.  Leduc  56-55,  W.  Mather  118-44, 

L.  Matte  62-66,  G.  Morris  26-77,  D.  McVicar  76-22,  E.  Palen  120-66,  W.  H.  Paynter  104, 

A.  Seguin  120-16,  J.  Sirois  16-66,  J.  Smith  115 .  4,209  80 

Carpenters,  days  at  $2.70:  J.  Pelletier  11-11,  C.  Seguin  51-77,  J.  Sirois  103,  J.  Tremblay  10-11, 

W.  Weston  91-38 .  721  95 

Carpenters,  days  at  $2.50:  E.  Palen  7,  W.  Palen  23 .  75  00 

Foreman  painter,  J.  Handy,  12  m.  at  $85 . 1,020  00 

Painters,  at  $64.80  per  m.:  S.  Desjardins,  June-Aug.,  $194.40;  H.  Shea,  12  m.,  $777.60 .  972  00 

Painters,  days  at  $2.40:  R.  Benjamin  22,  B.  Black  29,  G.  Bordeleau  127,  S.  Desjardins  56?,  H. 

Dorion  60?,  W.  Furnival  135,  J.  Hillas  134,  T.  Kennedy  68,  F.  Langlois  87,  J.  Mason  77^, 

A.  Mathews  31,  Nils  Meylde  112,  E.  Raizenne  36,  L.  Renaud  49?,  W.  Romhild  97,  T. 

Whelan  38,  A.  Wilson  39,  4  men  35? .  2,962  80 

Plasterer,  J.  Dunn:  July,  4  d.  $15.30;  Aug.,  24.77  d.  $99.78;  Sept.,  23-66  d.  $95.85 .  210  93 

Plasterer,  G.  A.  Wallace:  June-July,  45  d.  at  $3.82£;  Aug.,  24-77  d.  $99.78;  Sept.,  22-22  d.  $94.50  366  40 

Plasterers  and  lathers,  days  at  $4.05:  J.  Blakeney  24-88,  W.  Bond  19-66,  J.  Leroux  23-33,  J.  Lewis 

13-11,0.  Proulx  23  -88,  R.  Toombs  28 -77,  2  men  10  d .  581  85 

Mason,  A.  W.  Sturgis,  119  d.  at  $3.25 .  386  75 

Electricians:  T.  Atkinson,  Aug.-Mar.,  at  $70,  6  d.  at  $2.43,  5  h.  at  35c.;  J.  Garcious,  16  d.  at 
$2.75,  24  at  $2.70;  V.  Ladouceur,  at  $60  per  m.,  $32.22,  27  d.  at  $2.43;  T.  O’Donnell,  21.5  d. 
at  $2.43;  J.  Paisley,  54  d.  at  $2.34,  27  h.  at  50c.;  W.  Ranger,  79  d.  at  $2.43;  I.  Remi,  68?  d. 
at  $2.80,  18  at  $2.75;  R.  E.  Pelletier,  38  d.  at  $2.43;  E.  Savard,  57*  d.  at  $2.43;  H.  Simon, 

111  d.  at  $2.43,  10  h.  at  35c.,  36  at  40c.;  J.  F.  Smith  at  $70  per  m.  $184.12,  7  d.  at  $2.70, 

47  at  $2.34,  12  h.  at  40c.,  36  at  50c.;  N.  St.  Denis,  72  d.  at  $2.43,18  d.  at  $2.17,  24  h.  at 

35c.,  18  at  40c.;  short  in  Sept.  $4.25;  2  men,  48  h.  at  50 . .  2,521  10 

Plumbers:  F.  Burden,  Jan.,  17  d.  at  $2.42;  S.  Perkins,  Feb.-Mar.,  at  $75;  W.  Starrs,  Apr. -Jan., 

9-516  m.  at  $70 .  857  30 

Stcamfitter,  P.  Kerr,  48  d.  at  $4.05' . ' . . .  194  40 

Steamfitters,  days  at  $3.60:  L.  Alaric  45,  E.  Demers  15-11,  J.  C.  Gervin  63-22,  W.  Lachance 

30-33,  4  men  29-77 .  660  40 

Helpers,  days  at  $2.52:  A.  Ladouceur  48,  A.  Leduc  13-11,  C.  McLean  12-55,  J.  Plouffe  30.33, 

H.  Soucy  70-22 .  439  04 

Firemen — 

Banning,  C.:  Apr.-  May,  Oct.-Mar.,  8  m.  at  $60.83 .  486  64 

Mison,  F.:  Apr.,  Oct.-Mar.,  7  m.  at  $60.83;  19  d.  at  $1.90,  12  at  $2,  S  at  $2.03 .  502  15 

Roby,  A.,  assistant:  Apr .  54  00 

Roy,  L.:  Apr.,  Nov.-Mar.,  6  m.  at  $60.83;  12  d.  in  May  at  $2 .  388  98 

Simard,  J.:  12  m.  at  $60.83;  9  h.  at  25c.,  11  at  50c .  737  71 


Carried  forward 


23,618  95 
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AUDITOR  GEXERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Ridcau  Hall,  including  Grounds:  Maintenance,  Repairs,  &c. — Continued.  $  cts. 

Brought  forward .  23,618  95 

Pay-list,  IS  m.  to  March  311,  1913:  General  Repairs ,  Care  of  Grounds,  etc. — Concluded. 

Gardener,  G.  Muhlig,  12  ra .  1,140  00 

Assistant  gardeners,  each  12  m.:  D.  Bell  $720,  C.  Schoenherr  $900,  L.  Schrocder  $660,  8  h. 

at  28c .  2,282  24 

Kitchen  gardener,  H.  Sims,  10  m.,  $600;  forester,  T.  Doyle,  10  m.  $550,  35  h.  at  25c .  1,158  75 

Carter,  M.  Green,  12  m.  at  $79.65 . 955  80 

Horse  and  cart,  m.  at  $76.95:  J.  Brennan  7,  J.  Finley  5-963,  J.  Gorman  1-424,  M.  Quinn  4 .  1,415  02 

Horse  and  cart:  J.  Finley,  11  d.  at  S2.S5,  8  h.  at  40c.;  M.  Quinn,  16  d.  at  $2.85 .  80  15 

Team,  C.  Vandeboncoeur,  26  d.  at  $4 .  104  00 

Labourers,  m.  at  $51.30:  C.  Banning,  3  m.  to  Aug.  31,  $153.90;  A.  Gibson,  Aug.-Oct.,  Dec.,  Mar. 

$256.50;  M.  Garceau,  2  m.;  W.  Hughes,  7  m.  to  Dec.  31;  F.  Mison,  3  m.  to  Aug.  31;  M. 

O’Donnell,  7  m.  to  Dec.  31;  A.  Roby,  June-Dee.;  Roy,  5  m.  to  Oct.  31;  F.  Stevenson, 

7  m.  to  Dec.  31;  J.  Stirling,  Jan.;  J.  Wendt,  Aug.,  Oct.-Dec.,  Mar.. . . .  2,667  60 

Labourers — 

Bambrick,  F.,  9-962  m.  at  $47.25;  Bartelett,  A.,  12  m.  at  $47.25,  40  h.  at  25c .  1,047  75 

Barron,  E.,  12  m.  at  $47.25,  2  d.  at  $1.75,  11  hrs.  at  50c.,  14  at  25c .  579  50 

Bigras,  J.,  27-88  d.  at  $2.16,  50  h.  at  24c.;  Bond,  W.,  41  d.  at  $1.75 .  143  99 

Bourgeois,  J.,  14  d.  at  $1.75;  Brown,  T.,  52-55  d.  at  $2.16 .  138  02 

Cardiff,  N.,  7-85  m.  at  $47.25,  37.5  d.  at  $1.75;  Court,  W.,  1-4814  m.  at  $47.25 .  506  63 

Crover,  J.,  4-7883  m.  at  $47.25;  Dagenais,  F.,  10  m.  at  $47.25 .  698  75 

Dunn,  D.,  54-77  d.  at  $2.16;  Eget,  R.,  28-77  d.  at  $2.16 .  180  48 

Fink,  A.,  58-11  d.  at  $2.16,  3  h.  at  24c.;  Gilbertson,  A.,  22-22  d.  at  $2.16 .  174  24 

Gibson,  A.,  3-685  m.  at  $47.25,  23  d.  at  $1.90;  Girling,  A.,  5  d.  at  $1.75,  39.88  at  $2.16 .  312  74 

Gauvreau,  M.,  67.11  d.  at  $2.16,  1  at  $1.95;  Haak,  W.,  34|  d.  at  $1.75 .  207  28 

Henderson,  A.,  4  m.  at  $47.25,  10  d.  at  $1.75,  150  h.  at  24c.;  Horton,  S.  45-44d.  at  $2.16. .  340  06 

Hughes,  W.,  2  m.  at  $47.25,  3  d.  at  $1.95;  Jones,  W.,  1-703  m.  at  $47.25 .  180  85 

Laberge,  F.,  12  m.  at  $47.25,  32  h.  at  25c.;  Mison,  F.,  17  d.  at  $1.75,  19  at  $1.90 .  640  85 

Langlois,  C.,  1-878  m.  at  $47.25,  10  d.  at  $1.75,  2  at  $2.16;  O’Donnell,  M.,  2  m.  at  $47.25, 

3d.  at  $1.95 .  210  94 

Page,  A.,  60-11  d.  at  $2.16;  Park,  R.,  24-44  d.  at  $2.70 .  195  84 

Quinlan,  T.,  25-77  d.  at  $2.16;  Quinn,  M.,  5-962  m.  at  $47.25,  11  d.  at  $1.75 .  356  68 

Rameau,  G.,  10  m.  at  $47.25,  35  h.  at  25c.;  Roy,  iW,,  17  d.  at  $1.75,  1  at  $1.95 .  512  95 

Roby,  A.,  May,  $47.25;  Jan. -Mar.,  at  $58.90;  1  d.  at  $1.95,  8  at  $2.03 .  242  14 

Savard,  H.,  10  m.  at  $47.25,  35  h.  at  25c.;  Sleeman,  G.  12  m.  at  $47.25 .  1,048  25 

Stephens,  C.,  2  m.  at  $47.25,  11  d.  at  $1.75,  21  at  $2. 16:  Stirling,  J.,  8-982  m.  at  $47.25. . . .  583  49 

Stevenson,  F.,  2  m.  at  $47.25,  3  d.  at  $1.95;  Wendt,  J.,  3-962  m.  at  $47.25,  26  d.  at  $1.90. . . .  337  00 

Sundry:  11-11  d.  at  $2.16,  49  at  $1.75,  50  h.  at  24c .  121  76 

Repairer,  S.  Maxwell,  12  m.  $388.80;  sewer,  Mrs.  Ouimet,  16  d.  at  $1,  89*  at  $1.25 .  516  68 

Amounts  indicated  on  pay-lists  as  refunded  but  not  deducted  here:  F.  Dagenais  $47.25,  A.  Fink, 

96c .  48  21 


Payments  in  London,  England  ($6 <207. 12). 

Benson,  W.  A.  S.,  &  Co.:  17  three  liglitjNo.  9jEmpire  brass  finished  electric  pendants  with  cast 
joint  boxes,  lamp  holders  and  satin  finished  feathered  flint  glasses,  3  ft.  3-in.  over  all, 

$304.05;  waterproof  paper  lined  box,  $3.65 .  307  70 

Druce  &  Co.:  30  carved  mahogany  chairs  with  loose  seats  in  morocco  $511;  4  packing  cases, 

$25.55 .  536  55 

Faraday  &  Son  ($1,235.34) — 

Sconces:  3  It.  William  and  Mary,  26-in.  dead  gold  with  candles  and  fittings,  with 

half  round  screens  and  lamps,  complete,  $479.25,  1-in.  natural  bronze,  $18.43 .  497  68 

Sconces:  1  Wolsey  &  Corme  in  dead  gold,  $28.10;  50,  William  and  Mary,  3j-in.,  with 

screens,  $48 .66 . . .  76  76 

Electroliers:  N-B.  6  It.  (28-in  dia.)  No.  30  Dutch  with  4§-in.  x  l*-in.  opalescent  candles, 

with  shades  and  candle  lamps,  $71.53;  3  of  20-in.  dia.,  $91.97 .  163  50 

Standards:  N-B,  large  Italian  I’rickert,  with  5-in.  glazed  opal  candles,  key  holders, 

and  12-in.  white  pleated  and  corded  shades,  pink  lined  &c .  102  20 

S  andards:  hexagon  base,  with  switches  and  screens,  5  for  $79.07,  3  of  22-in.  for  $35.03 _  114  10 

Standards:  slide  rod,  with  switches  and  shades,  12  for  $87.60;  3,  natural  bronzed,  with 

18  yd.  wire, $16 . : .  133  GO 

Sundry  supplies  $108.46,  cases  and  packing  $39.04 .  147  50 

.  A-,  Ltd.:  Chesterfield  settees,  4  at  $55.35;  3  hand  painted  leather  screens,  $81.74,  $75.44, 

•  .  04;  4  gold  leather  paper  screens,  2  at  $31.62,  2  at  $27.98,  4  at  $11.56;  4  gilt  mirrors, 

•V)  64,  $62.04,  $37.72,  $36.50;  easy  chairs  in  linen,  2  at  $37.71,  2  at  $23.12,  2  at  $21.30; 
mahogany  nests  of  tables,  2  at  $22.52,  2  at  $14. 24,  2  at  $7 . 68;  folding  card  tables,  4  at  $8.64; 

1  <'ks,  1  bracket  $53.06,  inlaid  mahogany,  strike,  1  at  $38.94,  1  at  $36.50,  1  at  $35.80, 
i  at  $25.54;  8  day  clocks,  12  at  $3.77;  sundry,  $36.49;  packing,  freight,  etc.,  $212.85 .  1,591  08 


Carried  forward .  46,418  86 


PUBLIC  T YORKS  DEPARTMENT:  EXPENDITURE 


V— 127 


SESSIONAL  PAPER  No.  1 
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Brought  forward .  46.418  86 

Payments  in  London,  England — Concluded. 

Hatch ard:  Encyclopedia  Britannica  $126.50,  Dictionary  of  National  Biography  $80.30, 

69  volumes  Punch  $136.25,  39  vols.  Iluskin  $194.20,  33  vols.  Stevenson  $46.50,  36  vols. 

Dickens  $30.65,  24  vols.  Kipling  $35.05,  18  vols.  Meredith  $26.30,  30  vols.  Carlyle,  $25.55, 

Kingsford’s  History  of  Canada,  $25.55,  12  vols.  Parkman  $24.85,  24  vols.  Scott  $20.45, 

13  vols.  Thackeray  $19,  10  vols.  Pater  $18.25,  19  vols.  Hardy  $16.15;  sundry,  $578.50; 

total,  $1404.05;  less,  $90.44,  discount .  1,313  61 

Haynes,  W.  H.:  30  yd.  printed  linen  $35.90,  postage,  $2.18 .  38  08 

Incorporated  Soldiers  and  Sailors  Help  Society:  revolving  bookstands,  2  at  $17.03,  2  at  $13.38; 

tables,  4  at  $7.79,  6  at  $6,08;  sundry,  $18.02 .  146  48 

Keightley,  S.:  supplying  and  making  2  pairs  of  red  damask  curtains,  lined  with  cream  British 
cord,  interlining,  loops  and  tassels,  $392.90;  linen,  30  yd.  flowered,  $45.60,  60  yd.  red, 

$35.28,  20  yd.  dahlia  $29.20;  blue  wilton  carpet,  $80.30;  cables,  packing,  etc.,  $17.02 .  600  30 

Medici  Society:  38  pictures  $167. 15;  38  frames,  $194.60;  packing,  etc.,  $27.20 .  388  95 

Parks,  F. :  50  screens,  $27 . 37 ;  pink  candle  shades,  12  large  $10.95,  12  small  $9 . 50;  packing,  $1.21  49  03 

Sundry  Accounts  ($18,134.18). 

Barrett  Bros.:  235  bags  cement  $148.25,  sundry  supplies  $11.40 .  159  65 

Bishop,  A.  F.  &  Co.:  dinner  service,  500  plates  at  $2,  50  soup  plates,  at  $2,  2  soup  tureens  at 
$15.50,  2  salad  bowls  at  $10.50;  breakfast  service,  24  plates  at  $1.20,  24  cups  and  saucers 
at  $2,  muffin  dish  $5;  cups  and  saucers,  3  doz.  with  red  crest  at  $4.50,  2  doz.  with  blue 

crest  at  $4.50,  £  doz.  at  $3.60;  covered  dishes,  4  at  $6.75;  sundry,  $9.50 .  1,294  60 

Brule,  E.  D.  ($498) — 

Supplying  and  planting  trees,  541  at  $1;  §  now  paid .  270  50 

Sodding,  910  yd.  at  15c.;  levelling  with  scrapers,  910  yd.  at  5c.;  final  grading,  910  yd.  at  5c.  227  50 

Carnochan,  John:  roofing  building,  6  ply  16  oz.  felt  and  gravel,  2,220  ft.  at  6-5c .  144  30 

County  of  Carleton  General  Protestant  Hospital:  medical  attendance  and  hospital  treatment 

for  A^Sturgis,  injured  by  falling  from  scaffold .  84  50 

Donnell jVL:  101  loads  manure .  119  75 

Forbes,  James  F.,  Montreal:  one  Forbes  water  sterilizer,  storage  tank,  2  duplex  steam  pumps, 
and  Auction  of  same  (tender  price),  $2,030;  excess  of  shipment  by  express  over  that  by 

freight,  $26.50 .  2,056  50 

Graham  Bros.:  plants  and  bulbs,  $302.10,  flower  seeds  $26.55,  vegetable  seeds,  plants,  etc. 

$193.49,  implements,  and  sundry  supplies,  $357.57 .  879  71 

Higman,  Geo.  &  Son:  paint,  oil,  etc .  125  05 

Hill,  Jas.:  H  m.  pine  flooring,  5,700  ft.  at  $38;  cartage,  $1.43 .  218  03 

Hull  Wall  Plaster  Co.:  wall  plaster,  21-5  tons  at  $6;  bags,  430  at  10c.;  cartage,  50c .  172  50 

Keystone  Supply  Co.:  6-in.  x  3-in.  white  wall  tile,  116  sq.  ft.  at  80c.;  floor  tile,  20  sq.  ft.  at 

80c.;  labour,  etc.,  repairing  mantels,  $21.75 .  130  55 

Lawson,  Thos.  &  Sons:  5  diamond  floor  plates,  490  lb.  at  4c.;  making  patterns  for  same, 

39}  h.  at  70c.;  repairing  hydrant,  $16.20;  sundry,  $20.99 .  84  44 

Lillico,  J.:  ploughing  fields,  and  garden  work,  Apr.  30-May  25,  1912,  19  d.  with  team  at  $5. .  95  00 

Luke  Bros.,  Montreal:  fruit  trees  and  shrubs .  72  90 

Marshall,  A.  G.:  addition  to  tennis  court  (contract)  $7,625;  piers  and  walls  on  present  stone 
wall,  $300;  altering  windows,  etc.,  flooring,  etc.,  $142.94;  total,  $8,067.94;  less,  $3,067.94, 

paid  in  1913-14.'. . , .  5,000  00 

Mason,  Geo.  M.:  1}  in.  w.  pine  flooring,  6,000  ft.  at  $45.50,  spruce  roofing,  1$  in.  3,300  ft.  at 

$32.50,  253  pcs.  pine,  $108.76;  sundry,  3,015  ft.  at  $19;  cartage,  $1.50  .  545  80 

Morgan,  Henry,  &  Co.,  Montreal:  Durrie  carpet  for  tennis  court,  $421;  electrical  brackets, 

18  at  $60;  special  chairs  covered  in  coronation  velvet,  2  at  $70;  hand  chairs  in  plain  velour, 

12  at  $32;  love  seats  in  plain  velour,  8  at  $74;  davenport,  $120;  beds,  2  at  $55;  2  springs, 

$31.50;  2  bed  mattresses,  $52.50;  mahogany  dressing  tables,  8  at  $80;  mahogany  wash- 
stands,  6  at  $65;  somnoe,  $18;  sundry,  $32.24;  less,  $1,615,  paid  in  1911-12  (V — 109),  and 

less  $508.81,  paid  in  1913-14 .  1,887  43 

MacKenzie  &  Co.:  3  Royal  standards,  12  ft.  $27,  9  ft.  $22,  6  ft.  $18., .  67  00 

McKinley  &  Northwood:  galv.  iron  eavetrough  and  roof  on  balcony  at  secretary’s  cottage 
$91;  galv.  iron  conductors  on  tennis  court  building  $89;  sundry  supplies  $248.32;  speaking 

tube,  material  and  labour,  $20.60^  69  ft.  of  1}  in.  copper  pipe,  203  lb.  at  45c .  540  27 

McLennan,  J.  R.:  5  ft.  enamel  bath  $25,  2  low  down  closets  and  seats  $24,  sundry  supplies 

$29.36 . . . ; . . . . .  78  36 

Ottawa  Fireproof  Supply  Co.:  covering  pipes,  furnaces,  tanks,  etc.,  main  building  $187.96, 

Col.  Lowther’s  house  $101.83,  new  addition  east  wing  $92.24  ;  5  bags  asbestos,  $1.50 .  383  53 

Ottawa  Paint  Works:  pure  Venetian  red  in  oil,  1,946  lb.  at  7c.;  linseed  oil,  27-11  gal.  boiled 

at  $1.10,  82-88  gal.  at  60c.;  300  lb.  pure  white  lead,  $21.75 .  237  52 

Plouffe,  M.:  ice  for  greenhouses,  1,038  blocks  at  9}c .  98  61 

Rockcliffe  Sand  and  Gravel  Pit:  sand,  72  loads  at  $2.10 .  151  20 

Ross,  C.,  Co.:  carpet,  36  yd.  at  $2.75;  making,  laying,  etc.,  $12.80;  12}  yds.  repp  $31.51; 

14}  yd.  damask  $27.38;  14  yd.  moir6  $35;  sundry  $22.62  .  228  31 


Carried  forward .  04,308  82 
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Brought  forward .  64,308  82 

Sundry  Accounts — Concluded. 

Savage  &  MacDonell:  pine,  etc.,  5,003  ft.  at  $32,  5,588  at  $30,  2,921  at  $25,  3,088  at  $20,  3,699 
ft.  for  $125.67;  spruce,  827  ft.  at  $40,  1,230  at  $28,  936  ft.  for  $19.45;  cedar,  1,344  ft.  at  $28, 

3,000  at  $24,  3,910  at  $22;  doors  and  window  sash,  $40;  sundry,  $126.28 .  1,037  08 

Stewart,  P.:  78  panes  d.  d.  glass,  $49.84;  paint,  oil,  etc.,  $48.71 _ ; .  98  55 

Thornton  &  Truman:  making  16  plates,  1,430  lb.  at  5c.,  men’s  time  drilling,  etc.,  12  h.  at 

50c.,  21  at  60c.;  sundry  lock  and  machine  work,  $63.35 .  153  45 

Wright  &  Co.:  crushed  stone,  114-3  tons  at  $1.60,  67-68  at  $1.40;  spawls,  99-245  tons  at  90c  366  80 

Hardware:  Central  Hardware  Co.  $44.01,  E.  J.  Laverdure  $81.23,  Mulhall  Hardware  Co. 

$73.15,  W.  A.  Rankin  $42.45,  C.  Watt  $70.92 .  311  76 

Travel  and  outlay,  Thos.  Ambridge . . . .  93  30 

Sundry  payments:  electric  supplies  $161.92,  lumber  $56.10,  cleaning  curtains  $50.60,  smith- 
work  $31.60,  elbow  former  $30,  3  flags  $28.25,  10  pr.  pillows  $27.50,  manure  $25,  7  mat¬ 
tresses  $24.50,  lime  $23.55,  repairs  to  boiler  $20.95,  car  fare  and  cab-hire  $41,  freight  and 

express  $21.56,  sundry  $139.49 .  682  02 

Advertising  $34.20,  King’s  Printer’s  account  $3.46 .  37  66 


Total,  carried  to  page  V — 7.' .  67,089  44 


Ridcau  Hall:  Allowance  for  Fuel  and  Light. 

His  Royal  Highness,  the  Duke  of  Connaught:  allowance,  1  yr.  to  Mar.  31,  1913 .  9,000  00 

Ottawa  Buildings:  Power,  &c. 


Ottawa  City  Municipal  Electric  Department  ($3,969.13) — 

Blackburn  Building:  one  alternating  current  motor,  5  h.p.  at  $25  per  h.p.  per  an.,  \\\ 
m.  to  Dec.  31,  1912;  8  a.  c.  motors,  |  h.  p.  each,  at  $25  per  h.  p.  per  an.,  5j  m.  to 
June  30,  1912;  7  a.  c.  motors,  $  h.  p.  each,  at  $25  per  h.  p.  per  an.,  3  m.  to  Oct.  1,  1912; 

11  a.  c.  motors,  $  h.  p.  each,  at  $25  per  h.  p.  per  an.,  3  m.  to  Dec.  31,  1912 .  145  32 

Canadian  Building:  3  direct  current  electric  motors,  14^  h.  p.  each,  at  $30  per  h.  p.  per 
an.,  Oct.  1,  1911-Dec.  31,  1912;  alternating  current  motors  at  $25  per  h.  p.  per  an.,  18 
with  |  h.  p.  each,  3  m.  to  Dec.  31,  1911,  20  with  f  h.  p.  each,  6  m.  to  June  30,  1912, 

26  with  $  h.  p.  each,  6  m.  to  Dec.  31,  1912,  one  with  h.  p.,  15  m.  to  Dec.  31,  1912. .  1,985  34 

Robinson  Building,  Queen  St.:  direct  current  elevator  motors,  1  with  14^j  h.  p.,  1  with 

8  h.  p.,  at  $30  per  h.  p.  per  an.,  3  m.  to  Dec.  31,  1912 .  168  00 

Woods  Building,  Queen  St.:  one  direct  current  elevator  motor,  14 A  h.  p.  at  $30  per  h.  p. 
per  an.,  15  m.  to  Dec.  31,  1912;  alternating  current  motors,  |  h.  p.,  at  $25  per  h.  p. 

per  an.,  2  from  July  1-Sept.  30,  1912,  3  from  Oct.  1-Dec.  31,  1912 .  558  91 

Woods  Building,  Slater  St.:  2  d.  c.  e.  motors,  14^  h.  p.  each,  at  $30  per  h.  p.  per  an., 

15  in.  to  Dec.  31;  one  a.  c.  motor,  $  h.  p.,  at  $25  per  h.  p.  per  an.,  6  m.  to  Dec.  31. .  1,111  50 

Ottawa  Electric  Co.  ($11,103.95) — 

Archives:  current,  10  h.  p.,  at  $20  per  h.  p.  per  an.,  15  m.  to  Apr.  1,  1913;  2  Cooper-IIewitt 

lamps,  equal  to  17  lfr-c.  p.  lamps  at  $1.75  each  per  an.,  1  y.  to  Apr.  1,  1912 .  279  76 

Biological  Laboratory,  Experimental  Farm:  current,  at  $20  per  h.  p.  per  an.,  arc.  lamp, 

•86  h.  p.,  6  m.  to  Dec.  26,  1912,  2  heaters,  1  -86  h.  p.,  6  m.  to  Dec.  26, 1912,  centrifugal 

machine,  -08  h.  p.,  9  m.  to  Mar.  26,  1913 .  28  40 

Birks  Building:  current  for  3  desk  fans,  4  m.  to  Aug.  1,  1912 .  1  75 

Cement-testing  Laboratory:  current  for  motor  generator  and  cement-tester,  8-4  h.  p. 
at  $20  per  h.  p.  per  an.,  3  m.  to  Mar.  31,  1912,  8-4  h.  p.  at  $25  per  h.  p.  per  an.,  3  m. 

to  July  1,  1912,  26-05  h.  p.,  at  $25  per  h.  p.  per  an.,  9  m.  to  Mar.  31,  1913 .  582  93 

Conservation  Commission:  current  for  6  desk  fans  4  m.  to  Aug.  1,  1912 .  2  92 

Corry  Block:  current  for  10  desk  fans,  4  m.  to  Aug.  1,  1912 .  6  42 

Customs  Department,  West  Block:  elevator,  8-04  h.p.  at  $20  per  h.p.  per  ann.,  15  m.  to 
Apr.  1,  1913;  fan  motor  in  attic,  -82  h.p.  at  $20  per  h.p.  per  ann. ,15  m.  to  Apr.l,  1913; 

pump,  -8  h.p.  at  $20  per  h.p.  per  ann.,  15  m.  to  Apr.  1,  1913 .  241  50 

Customs  Department,  Laboratory,  McKenzie  Ave.:  furnace  heater,  &c.,  7-74  h.p.  at  $20 

per  h.p.  per  ann.,  9  m.  to  Oct.  1,  1912 .  116  10 

Customs  House,  Albert  St.:  elevators,  3  h.p.  at  $20  per  h.p.  per  ann.,  17  m.  to  Apr.  1,  1913  85  00 

East  Block:  elevator,  11-7  h.p.  at  $20  per  h.p.  per  ann.,  15  m.  to  Mar.  31,  1913;  current 
for  6  desk  fans,  equal  to  5-16  c.p.  lamps  at  $1.75  each  per  ann.,  4  m.  to  Aug.  31,  1912; 
current  for  7  heaters,  equal  to  59  16  c.p.  lamps,  at  $1.75  each  per  ann.,  9  m.  to  Dec.  31, 

1912;  current  for  7  motors,  equal  to  8  16-c.p.  lamps,  12  m.  to  Mar.  31,  1913 .  386  85 

Fuel-testing  plant,  Department  of  Mines:  current  for  motors,  etc.,  8-17  h.p.  at  $20  per 

h.p.  per  ann.,  15  m.  to  Apr.  10,  1913,  6  h.p.  at  $25  per  h.p.  per  ann.,  8  m.  to  Oct.  10.  304  25 


Carried  forward .  6,005  01 
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Brought  forward .  6,005  01 

Ottawa  Electric  Co. — Continued. 

Harris-Campbell  Building:  current  for  4  desk  fans,  equal  to  2  16-c.p.  lamps,  at  SI. 75 

each  per  ann.,  4  m.  to  Aug.  31,  1912 .  1  17 

House  of  Commons:  elevator,  12  h.p.  at  $20  per  h.p.  per  ann.,  15  m.  to  Mar.  31,  1913 .  300  00 

House  of  Commons  and  Senate,  during  session:  \\  m.to  Apr.  1,  1912,  at  $33.33  per  h.p. 
per  ann.;  elevators.  Commons  restaurant,  6-7  h.p.,  Senate,  10  h.p.,  twin  elevators, 

19-4  h.p.;  fans,  one  in  boiler  room,  5-36  h.p.,  one  in  Commons  closet,  -24  h.p.,  one  in 
smoking  room,  -07  h.p.,  one  in  Ry.  Comm.  Room,  2-35  h.p.,  two  in  H. of  C. tower, 

3-35  h.p.,  one  in  members'  wash  room,  -8h.p.;  exhaust  fan  in  refrigerator  room,  -6  h.p.; 
fan  motor  in  boiler  room,  14  07  h.p.;  electric  ovens,  one  for  Deputy  Speaker,  1  - 34  h.p., 
one  for  Room  59,  11  h.p.;  electric  iron  for  Commons  kitchen,  -6  h.p.;  2  heaters  in 
Speaker’s  sitting  room,  7-4  h.p.;  pump  in  boiler  room,  2.01  h.p.,  urn  for  deputy 

Speaker,  1-6  h.p . ' .  962  38 

Imperial  Building:  elevator,  1-7  h.p.  at  $20  per  h.p.  per  ann.,  15  m.  to  Apr.  1,  1913;  fan, 

•23  h.p.  at  $20  per  h.p.  per  ann.,  15  m.  to  Apr.  1,  1913;  current  for  electric  iron,  equal 

to  8  16-c.p.  lamps  at  $1.75  each  per  ann.,  1  year  to  Apr.  1,  1913 .  62  25 

Inland  Revenue,  319  Queen  St.:  current,  3  m.  to  Oct.  1,  1912,  at  $20  per  h.p.  per  ann.: 

blower,  2  h.p.,  exhaust  fan,  -4  h.p .  12  00 

Langevin  Block:  16  motors,  equal  to  60  16-c.p.  lamps  at  $1.75  each  per  ann.,  12  m.  to 
Apr.  1,  1913;  current  for  17  desk  fans,  equal  to  15  16-c.p.  lamps  at  $1 .75  each  per  ann., 

4  m.  to  Aug.  1,  1913 . . .  113  75 

Marine  and  Fisheries,  West  Block:  motor,  8  04  h.p.  at  $20  per  h.p.  per  ann.,  15  m.  to  Mar. 

31,  1913 .  201  00 

Militia  and  Defence,  113  Rideau  St.:  elevator,  6-26  h.p.  at  $20  per  h.p.  per  ann.,  1  yr.  to 
Apr.  1,  1913;  clothing  testing  machine,  -55  h.p.  at  $20  per  h.p.  per  ann.,  6  m.  to  Jan.  1, 

1913;  current  for  one  heater  and  3  fans,  equal  to  7  16-c.p.  lamps  at  $1.75  per  ann., 

11m.  to  Apr.  10,  1912  . .*. . . .  141  93 

Militia  and  Defence,  347  Sparks  St.:  current,  1-08  h.p.  at  $20  per  h.p.  per  ann.,  1  yr.  to 

Jan.  1,  1913,  1  h.p.  at  $20  per  h.p.  per  ann.,  3  m.  to  Apr.  1,  1913 .  26  60 

Militia  and  Defence,  Regal  Building:  current  for  blue-print  machine,  l-7h.p.at$20  peril,  p. 

per  ann.,  18  m.to  Apr.  1,  1913 .  51  00 

Mines  Department,  Thistle  Building:  3  small  motors,  4  h.p.  at  $20  per  h.p.  per  ann., 

15  in.  to  Apr.  1,  1913 .  100  00 

Museum:  current  at  $20  per  h.p.  per  ann.:  elevators,  freight,  9 . 95  h.p.,  9  m.  to  Oct.  1,  1912, 

11-40  h.p.,  6  m.  to  Apr.  1,  1913,  passenger,  centre,  10-82  h.p.,  9  m.  to  Oct,  1,  1912, 

18.87  h.p.  6m.  to  Apr.  1,  1913,  east  end,  8-91  h.p.,  9  m.  to  Oct.  1,  1912,  15-08  h.p., 

3  m.  to  Jan.  1 ,  1913,  15-06  h.p.,  3  m.  to  Apr.  1,  1913,  west  end,  8-27  h.p.,  9  m.  to  Oct. 

1,  1912,  7-64  h.p.,  6  m.  to  Apr.  1,  1913;  fans,  east  end,  7-64  h.p.,  9  m.  to  Oct.  1,  1912, 

8-87,  6  m.  to  Apr.  1,  1913,  west  end,  7-64  h.p.,  9  m.  to  Oct.  1,  1912,  7-07  h.p.,  6  m.  to 
Apr.  1,  1913.  .pump,  east  end  5-64  h.p.,  9  m.  to  Oct.  1,  1912,  5-05  h.p.,  6  m.  to  Apr.  1, 

1913,  west  end,  5-33  h.p.,  9  m.  to  Oct.  1,  1912,  5-71  h.p.,  6  m.  to  Apr.  1,  1913 
vacuum  cleaner,  17-70  h.p.,  9  m.  to  Oct.  1,1912,  13-17h.p.,6m.to  Apr.  1, 1913;  2arc 
lamps,  3-17  h.p.,  drill,  -35,  glue  pot,  -5  h.p,  electric  iron,  -5  h.p.,  heater  (photo.), 

•64  h.p.,  lathe,  1-04  h,p.,  3  mercury  arcs,  1.75  h.p.,  saw,  -85  h.p.  each,  6  m.  to  Apr.  1, 

1913 .  2,245  00 

Naval  Service:  12  desk  fans,  current  supplied  equal  to  4  16-c.p.  lamps,  at  $1.75  per  ann., 

4  m.to  July  31,1912 .  2  33 

Observatory:  electric  clock  service,  9  m.  to  Oct.  1,  1912,  6  clocks,  each  -31  h.p.,  at  $20 

per  h.p.  per  ann.;  2  desk  fans,  current  supplied  equal  to  1  16-c.p.  lamp  at  $1.75  per 
ann.,  4  m.  to  Aug.  31,  1912;  4  heaters,  current  supplied  equal  to  48  16-c.p.  lamps  at 
$1.75  each  per  ann.,  9  m.  to  Jan.  1,  1913;  4  motors,  15.06  h.p.  at  $20  per  h.p. per  ann., 

15  m.  to  Apr.  1,  1913 .  467  98 

Post  Office:  2  heaters,  6-5  h.p.,  1  yr.  to  Jan.  1,  1913,  at  $20  per  h.p.  per  ann.;  current 
supplied  at  $20  per  h.p.  per  ann.,  for  15 m.  to  Apr.  1, 1913,  elevators,  freight,  5-4  h.p. 

passenger,  12.72  h.p.,  pump,  4-8  h.p.,  stamping  machine,  -47  h.p .  714  75 

Printing  Bureau:  motors,  at  $20  per  h.p.  per  ann.,  69  h.p.,  12  m.  to  Jan.  1,  1913,  76-84  h.p. 

3  m.  to  Apr.  1,  1913;  desk  fan,  current  supplied  equal  to  1  16-c.p.  lamp,  at  $1 .75  per 

ann.,  4  m.  to  Aug.  1, 1912 .  1,704  78 

Regal  Building:  elevator,  10  h.p.  at  $20  per  h.p.  per  ann.,  15  in.  to  Apr.  1,  1913;  14  desk 
fans,  current  supplied  equal  to  13  16-c.p.  lamps  at  $1 .75  each  per  ann.,  4  m.  to  Aug.  31, 

1912 . .  257  58 

Supreme  Court:  current  supplied:  4  desk  fans,  equal  to  10  16-c.p.  lamps,  at  $1.75  each, 

4  m.  to  Aug.  31,  1912;  2  heaters,  equal  to  11  16-c.p.  lamps  at  $1.75  each,  9  in.  to  Jan. 

1,  1913 .  20  20 

Trafalgar  Building:  3  adding  machines,  current  supplied  equal  to  4  16-c.p.  lamps,  at  $1.75 
each  per  aim.,  12  in.  to  Apr.  1,  1913,  2  fans,  current  supplied  equal  to  2  16-c.p.  lamps, 
at  $1.75  each,  4  m.to  Aug.  31,  1912 .  8  1< 

Carried  forward .  13,45,  94 
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Ottawa  Buildings:  Power,  &c. — Concluded.  $  cts. 

Brought  forward . * .  13,  ^57  94 

Ottawa  Electric  Co.  (concluded) — 

West  Block:  elevator,  17-4  h.p.  at  $20  per  h.p.  per  nnn.,  15  m.  to  Apr.  1,  1913;  63  desk 
fans,  current  supplied  equal  o  60  16-c.p.  lamps,  at  $1.75  each,  4  m.  to  Aug.  31,  1912; 

9  heaters  and  5  mercury  lamps,  9  m.  to  Jan.  1,  1913,  current  supplied  equal  to  196 
16  c.p.  lamps,  at  $1.75  each  per  ann.;  3  motors  and  1  soldering  iron,  12  m.  to  Jan.  1, 

1913,  current  supplied  equal  to  59  16-c.p.  bmps,  at  $1.75  each  per  ann.;  motor,  Mr. 

McLoughlin’s  office,  6-45  h.p.,  at  $20  per  h.p.  per  ann.,  15  m.  to  Apr.  1,  1913 .  991  49 

Current  for  pumps:  15  m.  to  Apr.  1,  1913  .  500  00 

Shipyards:  current  supplied,  3^  m.  to  Jan.  1,  1J13,  at  $20  per  h.p.  per  ann.;  crane,  4-52  h.p., 

machine  shop,  6-65  h.p .  65  15 

Workshops:  current,  15  m.  to  Apr.  1,  1913,  2-34  h.p.  at  $20  per  h.p.  per  ann .  58  50 

Detailed  with  Ottawa  Buildings.  Lighting . (Page  V — 99)  1,358  08 


Total,  carried  to  page  Y — 196 . ; .  16,431  16 


Ottawa  Buildings:  Rents. 

Allan  &  Fleming:  Marine  &  Fisheries,  Victoria  Chambers:  12  m.  to  Mar.  31,  1913 .  480  00 

Baskerville,  W.  J.:  Geological  Survey,  537-539  Sussex  St.:  3  m.  to  May  1,  1912 .  200  00 

Bate,  H.  N.  &  Sons:  Customs  Ex.  Warehouse,  10  and  12  Albert  St.:  7  m.  to  Nov.  1,  1912. ..  933  33 

Birks,  Henry,  &  Sons:  Marine  &  Fisheries,  Birks  Building:  9  m.  to  Dec.  31,  1912 .  12,750  00 

Blackburn,  R.:  Mines  Dept.,  Rooms,  cor.  Bank  and  Sparks:  6  m.  to  Aug.  1,  1912,  $400, 

R.  37709  (voucher  outstanding),  $200 . .  600  00 

Blackburn,  R.  L.  &  R.:  P.  O.  &  Interior  Dept.,  Union  Bank  Building:  Apr.  1,  1912-Jan.  6, 

1913 .  10,000  00 

Brennan,  J.  C.,  Trafalgar  Block  ($13,162.92) — 

Lease  7639:  1  yr.  to  Feb.  1,  1913 .  11,964  00 

Rooms  104  &  112:  1  yr.  to  Feb.  1,  1913 .  500  00 

Room  213:  1  yr.  to  Feb.  1,  1913 . 244  00 

Room  214:  1  yr.  to  Feb.  1,  1913 .  182  00 

Room  404:  1  yr.  to  Feb.  1,  1913 .  272  92 

Clark,  E.  W.:  Militia,  12  Emmett  St:  6  m.  to  Sept.  30,  1912 .  240  00 

Dewar,  Barrett  P.:  Militia,  Aylmer  Annex:  13  m.  to  Feb.  1,  1913 .  585  00 

Duford  &  Charleson,  Militia  ($6,910.12) — 

111  Rideau  St.:  Mar.  12,  1912-Feb.  20,  1913 . \ .  2,210  12 

113-115  Rideau  St.:  1  yr.  to  Feb.  20,  1913 .  4,700  00 

Earlscourt  Realty  Ltd.:  Agriculture,  136  Lyon  St.:  3  m.  to  Sept.  30,  1912 .  225  00 

Fleming,  Thos.:  Militia,  347  Sparks  St.:  9  m.  to  Dec.  31,  1912 .  720  00 

Grand  Trunk  Railway  System:  Railway  Comm.  Central  Station:  12  m.  to  Jan.  31,  1913. . .  19,500  00 

Graves,  Geo.  C.:  Post  Office,  Graham  Bldg.,  55  Sparks  St.:  Dec.  17,  1912-Jan.  1,  1913. ...  250  (X) 

G.N.W.  Tel.  Co.:  Conservation  Comm.,  Lease  8248:  9  m.  to  Dec.  31,  1912 .  315  00 

Hanna,  J.  E.:  Labour  &  Militia,  Regal  Bldg.:  9  m.  to  Dec.  11,  1912 .  12,071  79 

Est.  of  late  S.  Howell:  land  behind  Langevin  Block:  1  y.  to  Apr.  25,  1912 .  5  00 

Imperial  Realtv  Co.:  Canadian  &  Woods  Bldgs.,  Queen  and  Slater  Sts.:  Lease  8348,  1  y. 

to  Mar.  31,  1913 .  78,468  94 

Ker,  E.  D.:  Agriculture,  cor.  Lyon  and  Albert:  3  m.  to  July  1,  1912 .  224  40 

Lamb,  J.  B.  &  W.  A.:  Inland  Revenue,  317-321  Queen  St.:  12  m.  to  Mar.  31,  1913 .  2,660  00 

McNeill  &  Stewart:  Audit  Office,  Queen  St.  Chambers:  1  y.  to  Jan.  5,  1913 . 1,849  98 

Mills,  A.  K.  &  Son:  Public  Works  Stores,  Slater  St.:  10  m.  to  Jan.  31,  1913 .  477  75 

Molson’s  Bank:  Conservation  Comm.:  Lease  7748,  9  m.  to  Dec.  1,  1912 .  1,755  00 

My  Wardrobe  &  Valet:  174-176-178  Wellington  St.,  rent  of  basement:  3  m.  to  Mar.  4,  1913  225  00 

Ottawa  Building  Co.  ($13,215) — 

Interior,  102-4  Wellington  St.:  12  m.  to  Feb.  28,  1912 .  1,840  00 

Interior,  cor.  Metcalfe  and  Slater  Sts.:  9  m.  to  Jan.  31,  1913 .  7,000  00 

Justice,  98  and  100  Wellington  St.:  9  m.  to  Feb.  1,  1913 .  4,375  00 

Ottawa  City:  taxes  for  year  1912-13  on  rented  properties: — 

Clarke  Est.,  $122.52;  Corry  Block,  $776  23;  Imperial  Realty  Co.,  $7,311.49;  Lamb 
property,  $430.71;  Ottawa  Building  Co.,  $1,468.23;  Ottawa  Investment  Co.,  $485.26; 

Seybold  Bldg.,  $1,701 .77;  Slater  Est.,  $351 .82 .  12,648  03 

Ottawa  Investment  Co.:  Agriculture,  94-96  Queen  St.:  1  y.  to  Jan  31,  1913 .  1,000  00 

Pearson,  Est.  E.  A.:  Interior  Dept.,  Imperial  Bldg.:  11  Vn .  to  Mar.  1,  1913 .  4,950  00 

Robinson,  Hiram:  Robinson  Bldg.,  lease  9152;  6  m.  to  Feb.  28,  1913 .  7,000  00 

Rochester,  J.  L.:  Interior  and  Public  Works,  124  Queen  St.:  1  y.  to  Mar.  15,  1913 .  6,200  00 

Royal  Trust  Co.:  Mines  Dept.,  Thistle  Chambers:  18  m.  to  Nov.  1,  1912 .  1,375  00 

Seybold,  J.  A.:  Customs,  155  and  157  Sparks  St.:  12  m.  to  Apr.  30,  1913 .  6,533  33 

Slater  Estate:  Public  Works,  lot  11,  Wellington  St.:  12  m.  to  Jan.  1,  1913 .  360  00 


Carried  forward .  217,890  59 
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Brought  forward .  217,890  59 

Slater  &  Sherwood  ($1,620) — 

Mounted  Police,  172  Wellington  St.:  9  m.  to  Oct.  15,  1912 .  855  00 

Mines  Dept.,  193  Sparks  St.,  rooms  9,  16,  17,  41,  and  49:  9  m.  to  Dec.  1,  1912 .  765  00 

Taylor,  Miss  Edith:  Interior  &  Pubhe  Works,  Corry  Bldg.:  10  m.  to  Jan.  31,  1913,  $8,500; 

on  account  (Vouchers  outstanding),  R.  48031,  $150,  R.  48032,  $100,  R.  48033, 

$444.25 .  9,194  25 


228,704  84 

Less  charged  to  1913-14 .  12,367  23 


Total,  carried  to  Page  V — 196 . .  216,337  61 


Dominion  Buildings:  Maintenance. 

Amherst  Public  Building  ($2,946.78) — 

Caretaker,  J.  H.  Chipman,  12  m.  to  Mar.  31,  1913,  at  $33.33;  care  of  clock,  D.  C.  McLeod, 

1  y.  to  Dec.  5,  1912,  $50  .  449  96 

Amherst  Town:  water  rates,  1  y.  to  Apr.  1,  1913 .  32  00 

Bent,  Geo.  H.:  wood,  4  cords  at  $5,  7  cords  at  $3.73,  3  cords  at  $3.50 .  56  75 

Canada  Electric  Co.:  lighting,  yr.  to  Mar.  31,  1913:  at  5c.  per  1.,  12  1.  for  365  n.;  at  4c., 

34  1.  for  52  n.,  59  for  19  n.,  91  for  261  n.;  at  2c.,  3  1.  for  365  n.;  supplies,  etc.,  $35.20...  1,341  70 

Dunlap  Bros.  &  Co.:  office  chair,  $21;  rubber  mats,  4  at  $2;  sundry  $24.77 .  53  77 

Holmes  and  Trenholm:  wood,  1  cord  at  $5,  8  cords  at  $3.75;  sundry,  $17.05 .  52  05 

Maritime  Coal  Railway,  and  Power  Co.:  coal,  48-5  tons  at  $3.90 .  189  15 

Matheson  &  Co.:  boiler  tubes,  32  at  $2  .  64  00 

Supplies  from  stores:  sorting  cases,  2  prel.,  $60,  8  d.  1.  c.  at  $29.50,  2  newspapers  at  $30; 

stools,  8  at  $3.50 _ ; . ; . ; .  384  00 

Small  payments:  electrical  supplies,  37  lamps  at  80c.,  sundry,  $15.50;  freight,  $39  01; 
labour,  50  h.  at  40c.,  50  h.  at  30c.;  sweeping  compound,  580  lb.  at  5c.;  wood,  4  cords 

at  $5;  sundry,  $155.29 .  323  40 

Annapolis  Royal  Public  Building  ($942.11) — 

Caretaker,  J.  McKay:  12  m.  to  Mar.  31,  1913  at  $33.33 .  399  96 

Annapolis  Royal  Coal  Co.:  coal,  44-09  t.  at  $5.75 .  253  50 

Annapolis  Royal  Town:  light,  12  m.  to  Feb.  1,  1913,  $147;  water,  9  m.  to  Mar.  1,  1913, 

$30 . 177  00 

West,  H.  A.:  bunting,  128  yd.  at  15c.,  371  yd.  at  5c.;  flags,  30  at  50c.;  labour,  $17;  sundry, 

$7.44 . 77  19 

Small  payments:  brass  plates,  $7.50;  chair,  $8.50;  sundry,  $18.46 .  34  46 

Antigonish  Public  Building  ($954.72) — 

Caretaker,  J.  C.  Fraser,  12  m.  to  Mar.  31,  1913,  at  $33.33,  care  of  clock,  1  y.  to  Sept.  17, 

1912,  $50 .  449  96 

Acadia  Coal  Co.:  coal,  45-04  t.  at  $4 .  180  16 

Antigonish  Electric  Co.:  electric  lighting,  12  m.  to  Mar.  1,  1913,  $260;  supplies,  $7.83..  267  83 

Small  payments:  wood,  3  cords  at  $3;  sundry,  $47.77 .  56  77 

Arichat  Public  Building  ($573.17) — 

Caretaker,  Mrs.  A.  De Roche:  12  m.  to  Mar.  31,  1913  at  $12.50 .  150  00 

Lebrun,  John:  carbide,  11  cans  at  $4.75 .  52  25 

Tenio,  C.  P.:  coal,  35  t.  at  $8.75,  5  t.  at  $4.75;  wood,  2  cords  at  $5 .  340  00 

Small  payments:  sundry .  30  92 

Baddeck  Public  Building  ($1,079.08) — 

Caretakers  to  Mar.  31,  1913  at  $33.33:  D.  F.  McKenzie,  3  m.;  D.  Munro,  9  m .  399  96 

McDonald,  A.  T.:  coal,  40  t.  at  $4.80 .  192  00 

McLeod,  John  P.  &  Sons:  lamps,  4  at  $5,  1  at  $2.50;  sundry  supplies,  $57.88 .  80  38 

Rubcnstein  Bros.:  6  drawer  fronts,  $22. 50;  p.  o.  box  fronts  with  pigeon  holes,  174,  $301.20; 

sundry,  $16.04 .  339  74 

Small  payments:  labour,  14  d.  at  $3,  7j  d.  at  $2;  wood,  2  cords  at  $5 .  67  00 

Bridgewater  Public  Building  ($959.90) — 

Caretaker,  Thos.  Cohoon,  12  m.  to  Mar.  31,  1913  at  $33.33;  care  of  clock,  L.  Beaumont, 

12  m.  to  Feb.  1,  1913,  $50 .  449  96 

Bridgewater  Town:  electric  lighting,  12  m.  to  Jan.  1,  1914,  86-16  c.  p.  lamps,  (flat  rate), 

$249.73;  water,  12  m.  to  Jan.  1,  1914,  (flat  rate),  $33.88;  sundry  supplies,  $20.25.  303  86 

Intercolonial  Coal  Mining  Co.:  coal,  26-68  t.  at  $4.80 .  128  08 

Small  payments:  dustbane,  $7.50;  wood,  $32;  sundry  $38.50 .  78  00 

Canso  Public  Building  ($1,256.53) — 

Caretaker,  G.  A.  Pyche:  12  m.  to  Mar.  31,  1913  at  $33  33 . . . . . .  399  96 

Cameron,  Allan:  building  cess-pit  as  per  contract,  $65;  connecting  carbide  tank  with 

cess-pit,  $10;  opening  trench  and  cleaning  drain  $50  02 . . .. .  125  02 

Green,  Vincent:  painting  outside  woodwork  as  per  contract,  $170;  oiling  hardwood  floor, 

$25. .  . .  ,  195  00 


Carried  forward .  8,175  74 
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B  rough  t  forward .  8,175  74 

Canso  Public  Building — Concluded. 

Talbot,  John  L.:  repairing  Post  Office  roof  and  tower,  $25;  staging  tower,  $50 .  75  00 

Whitman,  A.  N.  &  Son:  carbide,  30  tins,  $127.50;  coal,  30  t.  at  $7.75,  5  t.  at  $5.50;  wood, 

5  cords  at  $6.50;  sundry,  $7.75 .  427  75 

Small  payments:  sundry  supplies .  33  80 

Dartmouth  Public  Building  ($670.35) — ■ 

Caretaker,  I.  C.  Henley:  to  Mar.  31,  1913,  2  m.  at  $33.33,  10  m.  at  $37.50 .  441  65 

Cunard,  S.  &  Co.:  coal,  14-47  t.  at  $4 .  57  88 

Dartmouth  Gas,  Electric  Light  and  Power  Co.:  light,  11  m.  to  Feb.  28,  1913,  at  $10.42  114  62 

Dartmouth  Town:  water  rates,  12  m.  to  May  1,  1913 .  23  50 

Small  payments:  wood,  $7.50;  sundry,  $25.20 .  32  70 

Digby  Public  Building  ($1,575.49) — 

Caretaker,  F.  Denison,  12  m.  to  Mar.  31,  1913  at  $33.33;  care  of  clock,  C.  A.  Lundstrom, 

Jan.  20-Feb.  10,  1912,  $14.58,  Jas.  M.  Keen  &  Son,  12  m.  to  Feb.  1,  1913,  $50 .  464  54 

Bateman,  G.  C.:  installing  new  door,  $25;  opening  safe,  $25;  repairing  combination, 

$10;  replacing  fire-proof  cement,  $30;  refitting  door,  $20;  travel,  etc.,  $51........  161  00 

Daley,  John:  electric  lighting,  13  m.  to  Apr.  1,  1913,  3,294  k.  w.  at  12|c.;  meter  rent, 

$3.90;  sundry,  $7.75 .  423  40 

Digby  Town:  water  rates,  12  m.  to  Mar.  31,  1913 .  64  00 

Graham,  W.  H.:  painting,  varnishing,  etc.,  as  per  contract,  $115.50;  plumbing,  etc., 

$25 .  140  50 

Van  Blarcom,  W.  E.:  coal,  1  t.  at  $6.25,  1  t.  at  $5.75,  49  t.  at  $5.50 .  281  50 

Small  payments:  plumbing,  $22.80;  sundry,  $17.75 .  40  55 

Glace  Bay  Public  Building  ($1,279.05) — 

Caretaker,  Mrs.  J.  A.  Currie:  12  m.  to  Mar.  31,  1913,  at  $50 .  600  00 

Currie,  L.  D.:  coal,  45  t.  at  $3.70 .  166  50 

Glace  Bay  Town:  electric  lighting,  9  m.  to  Jan.  1,  1913,  3,796  k.  w.  at  10c.,  meter,  $2.25; 

water,  15  m.  to  Apr.  1,  1913,  $55 . . .  436  85 

Small  payments:  coal,  8  t.  at  $3,  5  t.  at  $3.60;  delivering  coal,  20  t.  at  70c.;  sundry, 

$19.70 .  75  70 

Guysborough  Public  Building  (S914 . 29)-^ — 

Caretaker,  Mrs.  L.  Hadley,  to  Mar.  31,  1913,  6  m.  at  $4.16,  6  m.  at  $10;  care  of  clock, 

1  y.  to  Jan.  1,  1913,  $60 .  144  96 

Hart,  Lewis  &  Co.:  carbide,  3  t.  at  $95;  coal,  35  t.  at  $6;  hauling  Avater,  $8.75;  wire 

screens,  6  at  $1.75;  wood,  16  cords,  $47;  sundry  $73.05 .  634  30 

Walsh,  Wm.  R.:  asbestos  plaster,  $8 . 65;  gas-jets,  120,  $33.50;  grate  bolts,  $9.35;  labour, 

$18;  repairing  heater,  $30;  sundry,  $5.45 .  104  95 

Small  payments:  varnishing  doors,  $10;  sundry,  $20.08.. . ; .  30  08 

Halifax  Appraiser’s  Building  ($2,99S.17) — 

Caretaker,  Martin  O’Neil:  12  m.  to  Mar.  31,  1913,  at  $54.16  .  649  92 

Cunard,  S.  &  Co.:  coal,  50  tons  at  $4,  50  tons  at  $3.75 .  387  50 

Farquhar  Bros.:  labour,  92  h.  at  40c.;  portable  lamp,  $5;  sundry  $17.20 .  59  00 

Halifax  City:  water  rates,  Mar.  1,  1909  to  Sept.  4,  1912,  2,036-2  M.  gal.,  $297.53;  meter, 

$77.40 .  374  93 

Halifax  Electric  Tramway  Co.  Ltd.;  gas,  light,  Mar.  23,  1912  to  Feb.  26,  1913,  65-8  M.  cu. 

ft.,  $109,13.  Oct.  23  to  Jan.  23,  (extra),  22-2  M.  cu.  ft.,  $37.74 .  146  87 

Walker,  Jas.:  rent  of  building,  15  m.  to  Jan.  1,  1913 .  1,250  00 

Small  payments:  cartage,  $19.40;  labour,  40  h.  at  35c.;  painting,  glazing,  &c.,  $18;  stove, 

$11.25;  sundry  $67.30 .  129  95 

Halifax  Custom  House  ($14,165.26) — 

Caretaker,  J.  F.  Sullivan,  to  Mar.  31, 1913,  8  m.  at  $37.50,  4  m.  at  $41.66;  care  of  clock,  C.  G. 

Schutze,  15  m.  to  Feb.  1,  1913,  $125 .  591  64 

Cleaning  &c.,  12  m.  to  Mar.  31,  1913 .  2,289  80 

Ele\'ator-man,  P.  L.  Nickerson,  to  Mar.  31,  1913,  12  m.  at  $54.16;  engineer,  J.  Barnes, 

to  Mar.  31,  1913,  12  m.  at  $64.16 .  1, 419  84 

Firemen:  F.  Warner,  12  m.  to  Mar.  31,  1913,  at  $41.66;  G.  Selig,  12  m.  to  Mar.  31,  1913 

at$54.16;  J.  Handley,  4  m.  to  July  31,  1913,  at  $50 . . .  1,349  84 

Carmichael,  Chas.  &  Son.:  fitting  up  large  room  as  per  contract,  $590;  putting  shelves.  &c.; 

$22.96;  shifting  storm  sashes,  $23.50;  sundry  $10.31 .  646  77 

Cunard,  S.  &  Co.:  coal,  142-55  tons  at  $4,  195  tons  at  $3.75 .  1,301  45 

Farquhar  Bros.;  altering  fixtures,  $17.20;  sundry  $33.81 .  51  01 

Halifax  City:  fire  protection,  4  y.  to  May  1,  1913,  $2,000;  water  rates,  Mar.  10,  1908  to 

Sept.  5,  1912,  269-8  M  gals.,  $380.15;  meter,  $64  .  2,444  15 

Halifax  Electric  Tramway  Co.  Ltd.:  electric  lighting,  Mar.  22  to  Feb.  24,  6,911  k.w.  at 
10c.,  4,357  k.w.  at  7- 75c.;  electric  power,  Mar.  22,  1912  to  Mar.  24,  1913,  1,  260  k.w.  at 
10c.,  1 , 306  k.w.  at  8-37c.,  261  k.w.  at  6-4c.;  Oct.  26-Jan.  24,  (extra),  electric  light, 

9,361  k.w.  at  10c.,  electric  power,  857  k.w.  at  10c.;  gas  light,  Mar.  23-Aug.  19,  7-8  M. 
cu.  ft.  at  $1.48  Oct.  23-Jan.  23,  (extra)  12-2  M.  cu.  ft,,  $20.74;  gas  fuel,  Mar.  23-Feb. 

21,  1913,  (flat  rate)  11  m.  at  50c.,  Sept. 6,  -Feb.  21,  1-6  M.  cu.  ft.  $2.50;  (extra),  Sept. 

23-  Jan.  23,  3m.  at  50c .  2,344  54 
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Halifax  Custom  House — Concluded. 

Horne,  E.  J.  &  Son:  cartage,  $19.20:  labour,  36  h.  at  50c.,  257  h.  at  40c.,  110  h.  at  23c.; 

repairing  columns  and  plaster,  $75 . 

McKenzie,  Hugh  D.  Co.:  coal,  5  ton  at  $5.50,  4  ton  at  $5.25,  8  ton  at  $5;  sundry  $2 . 

Nova  Scotia  Furnishing  Co.,  chairs,  2  at  $9;  one  desk,  $32;  elm  desk,  $28;  repairing  chairs, 

$9.25;  Wilton  rugs,  large,  1  $60,  2  small  at  $6;  sundry  $16.91 . 

Office  Specialty  M’fg.  Co.:  plan  cabinet,  $55;  freight  $1.87 . 

Perrier,  Geo.  A.:  repairing  heating  apparatus,  labour,  $49.60,  5  radiator  sections,  $11.75; 

sundry  $12.64 . 

Walsh  Bros.:  decorating  buildings  on  occasion  of  visit  of  H.R.H.  Duke  of  Connaught, 

$600;  painting  elevator,  as  per  contract,  $105;  sundry  $7.20 . 

Small  payments:  brooms  $25.85;  cleaning  windows  $15;  labour,  20  h.  at  40c.;  opening 
vault  and  repairing  combination,  $28.60;  removing  waste  paper  and  ashes,  79  loads 
at  60c.;  repairing  flags,  $16.90;  repairing  tile  floors  $40.52;  soap  $35.10;  telephone  tolls 

$36.36;  toilet  case,  $10.50;  sundry  $111.97 . 

Halifax  Immigration  Building  (S7.683.14) — 

Firemen:  John  Oxley,  12  m.  to  Mar.  31,  1913,  at  $64.16;  John  Brennan,  Feb.-Mar.,  2 

m.  at  $54.16 . . . 

Cunard,  S.  &  Co.:  coal,  2  ton  at  $8.45,  1  ton  at  $S.25,  2  ton  at  $8.20,  2  ton  at  $7.90,  2  ton 

at  $7.70,  188-405  ton  at  $3.75 . 

Halifax  City:  water  rates,  Mar.  16,  1909-Sept.  4,  1912,  1,764-68  M  gal.,  $1,826.26;  meter, 

$60 . 

Halifax  Electric  Tramway  Co.  Ltd.:  electric  light,  Mar.  30-Feb.  28,  1913,  9,672  k.w.  at 
10c.,  17,808  k.w.  at  7-5c.;  (extra),  Oct.  31, -Jan.  31,  1913,  7,506  k.w.  at  10  c.;  gas  fuel 
Mar.  25-Feb.  22,  82-5  M.  cu.  ft.  at  $1;  (extra),  Oct.  24-Jan.  22, 1913,  24  M.  cu.  ft.  at  $1. . . 
Mackenzie,  Hugh  D.  &  Co.:  coal,  16  ion  at  $8.50,  20  ton  at  $7.20,  5  ton  at  $5.50,  153-9  at 

$4;  sundry  $2 . 

Small  payments:  16  c.p.  lamps,  250  at  19c.;  sundry  $6.90 . 

Halifax  Immigration  Hospital  ($2,692.76) — 

Acadia  Coal  Co.:  coal,  139-7025  t.  at  $4,  103-685  t.  at  $3.80 . 

Halifax  City:  fire  protection,  4  yrs.  to  May  1,  1913,  $240;  water  rates,  927-7  M  cu.  ft., 

$1,052.89,  on  account,  (voucher  out),  $75;  meter,  $28 . 

Halifax  Electric  Tramway  Co.  Ltd.:  Electric  lighting,  Mar.  27-Feb.  28,  591-7  k.w.  at 
10c.:  1,838-9  k.w.  at  9  07c.,  (extra)  July  29-Aug.  30,  69-8  k.w.,  at  10c.,  Oct.  31-Jan.  29, 

757-4  k.w.  at  10c . ; . . . 

Small  payments:  coal,  2  t.  at  $5.50;  electrical  supplies,  $23.92;  sundry,  40c . 

Halifax  Marine  and  Fisheries  Dept.  ($435.25) — 

Nova  Scotia  Furnishing  Co.:  2  “Brussels”  rugs,  $50;  cabinets,  2  at  $28.50;  3  chairs,  $12; 

f.t.  desk,  $30;  linoleum,  246  yds.  at  75c.;  wash  stand  $16.50;  sundry  $40.50 . 

Small  payments:  chair,  $5.75;  painting  walls,  &c.,  $15;  typewriter  desk  $24 . 

Halifax  Post  Office  ($15,888.32)— 

Engineer,  R.  Powers:  12  m.  to  Mar.  31,  1913  at  $62.50 . 

Elevator  men:  L.  W.  Anderson,  12  m.  to  Mar.  31,  1913  at  $54.16;  L.  Umlch,  8  m.  to  Mar. 

31,  1913  at  $54.16 . 

Firemen:  J.  De  Young,  12  m.  to  Mar.  31,  1913  at  $54.16;  I.  Handley,  8  m.  to  Mar.  31, 

1913  at  $50 . 

Watchman,  L.  Dee:  to  Mar.  31,  1913,  7  m.  at  $41.66,  5  m.  at  $54.16 . 

Cleaners,  to  Mar.  31,  1913 . . . . . 

Keefe,  M.  E.:  sundry  extra  work  on  contract  for  repairs  to  building . 

Bateman,  S.  C.:  cleaning  locks,  &c.  $15;  door  check,  $9.50;  labour,  10  d.  at  $4;  repairing 

vestibule  doors,  $8;  “Yale”  locks,  6  at  $3.50;  sundry,  $63.55 . 

Berlin  Interior  Hardwood  Co.:  labour,  25  h.  at  60c.,  40  h.  at  40c.;  oak,  112  ft.  at  9c.; 

sundry,  $9  70 . 

Cunard,  S.  &  Co.:  coal,  160-95  t.  at  $4,  199-145  t,  at  $3.75 . 

Dunn,  J.  A.:  duplex  wire,  416  ft.  at  10c.;  galv.  conduit,  203  ft.  at  12c.;  labour,  208  h.  at  40c., 

133  h.  at  20c.;  sundry,  $8.60 . , . 

Eclipse  M’fg.  Co.:  metallic  fittings  as  per  contract . 

Farquhar  Bros.:  boiler  section,  $67;  conduit  pipe  $23.25;  disconnecting  old  boiler  section 
and  installing  new  one,  $72;  electric  waxer  for  sealing,  $35;  fitting  up  new. smoke  pipe, 
$145;  fitting  up  2  hot  water  radiators,  $124;  fuses,  50  at  35c.;  labour,  398  h.  at  40c., 
59  h.  at  20c.,  208  h.  at  10c.;  16  c.p.  lamps,  53  at  19c.;  desk  lamp,  $5;  tungsten  lamps  4 
doz.,  $38;  portable  lamps,  3  at  $5;  repairing  elevator,  $6.60;  repairing  boiler,  $135; 

repairing  radiator,  $35;  sundry  repairs,  $32.60;  wire,  $19.92;  sundry,  $357.06 . 

Grant,  A.  J.:  castor  oil,  $13.20;  floor  brushes,  \  doz.,  $7.50;  sundry,  $51.19 . 

Halifax  City:  fire  protection,  4  y.  to  May  1,  1913,  $2,000;  (less  $1,000  charged  to  Halifax 
Post  Office);  water  rates,  Apr.  17,  1911-Sept.  10,  1912,  30-59  M.  gal.,  $45.89;  meter, 

$12 . 

Halifax  Electric  Tramway  Co.:  electric  lighting,  Mar.  29-Feb.  24, 1913,  6,147  k.w.,  at  10c., 
18,253  k.w.  at  7-5c.,  Oct.  26-Jan.  24,  (extra),  1,428  k.w.  at  10c.;  power,  Mar.  22,  1912- 
Mar.  24,  1913,  594  k.w.  at  10c.,  956-5  k.w.  at  7-4c.,  Oct.  26-Jan.  24  (extra),  341-5  k.w. 
at  10c . 
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Brought  forward .  53,895  63 

Halifax  Post  Office — Concluded — 

Horne,  E.  J.  &  Son:  making  five  and  hanging  six  doors,  as  per  tender .  240  00 

Nova  Scotia  Furnishing  Co.:  book  case  $36;  8  chairs,  $87;  2  f.t.  desks,  $60,  $40,  filing 
cabinet,  $38;  matting,  20  yds.  at  $3;  screen,  $13.50;  wardrobe,  $20;  “Wilton”  rug,  $70; 

sundry,  $14.50. . : . ; .  439  00 

Otis-Fensom  Elevator  Co.:  supplying  and  installing  “Bostwick”  gate .  60  00 

Roche,  David:  plate  glass,  $15.35;  painting  letter  boxes,  82  at  $1.20 .  113  75 

Taylor,  Jas.:  labour,  76|  h.  at  50c.,  35  h.  at  25c.,  24  h.  at  22c.;  sundry  repairs,  &c.  $117.40  169  68 

Thomson  &  Theakston:  coat  and  hat  hooks,  8  doz.,  $28;  2  cupboard  doors,  $19.50;  3 
slide  doors,  $12.50;  2  f.  t.  desks,  $35;  $12;  labour,  339  h.  at  45c.;  white  wood,  200  ft.  at 

12c.;  vault  fittings  as  per  contract,  $643;  sundry,  $40.85 .  967  40 

Walsh  Bros.,  Ltd.:  decorating  for  occasion  of  visit  of  H.  R.  H.  Duke  of  Connaught,  bronze, 

11  lb.  at  $1.20,  bunting,  830  yd.  at  7c.,  labour,  147  h.,  $61.15;  paint,  53  lb.  at  20c., 
sundry,  $16.95;  plate  glass  panes,  $14;  painting  letter  boxes,  32  at  $2.45;  painting 

wire  screens,  $37.95;  plate  glass  shelves,  &c.,  $21;  sundry,  $18.90 .  330  25 

Wonnacott,  J.:  repairing  letter  boxes,  locks,  &c . _ .  88  30 

Supplies  from  stores:  one  f.  1.  sorting  case,  $54;  1  prel.  1.  sorting  case,  $30;  letter  carrier's 

stools,  36  at  $3.50 .  210  00 

King’s  Printer,  $10.54:  advertising,  $12.60 .  23  14 

Small  payments:  ash  barrels,  6  at  $5;  cleaning,  $31.50;  coal,  6  tons  at  $5;  drawer  glasses, 

2  doz.,  $9.60;  brass  casting,  $11;  dustbane,  2  brl.,  $15;  erecting  partition,  $29;  freight, 

$8.36;  labour,  6  d.  at  $2.50,  32  h.  at  50c.;  marble,  $27.50;  removing  ashes,  $43.60;  soap, 

$9.50;  table  rims,  $8.50;  style  ‘B’  truck,  $46.63;  telephone  service,  6  m.,  $19.50;  sundry, 

$126.53 .  477  22 

Inverness  Public  Building  ($1,237.72) — 

Caretaker,  J.  A.  McDonald:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Bateman,  G.  C.:  repairing  vaults,  locks,  &c.,  hotel  bill,  9  d.  at  $2,  labour,  86  h.  at  $1, 

80  h.  at  50c.,  travel,  $16,  sundry,  $2 . * .  162  00 

Inverness  Railway  &  Coal  Co.:  electric  light  (flat  rate),  to  Mar.  1,  1913,  11  m.  at  $27.45; 

coal,  34-272  tons  at  $3.40 . - .  418  47 

Inverness  Town:  water  rates,  12  m.  to  Mar.  31,  1913 .  45  00 

McKinnon,  Donald:  kalsomining  and  painting  post  office,  as  per  contract .  75  00 

Small  payments:  labour,  men  and  team,  14?  n.  at  $4,  40  h.  at  30c.;  sundry,  $67.29 .  137  29 

Kentville  Public  Building  ($1,474.75) — 

Caretaker,  W.  Hiltz:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Bishop,  A.  H.:  trucking  and  raising  large  safe  to  second  story  of  Custom  House .  50  00 

Goldie  &  McCulloch  Co.:  safe  as  per  order,  $310;  freight  and  packing,  $28.75 .  •  338  75 

Illsley  &  Harvey  Co.:  coal,  10-045  tons  at  $9.50 . .  95  43 

Kentville  Electric  Light  &  Pow'er  Co.:  electric  light,  1  y.  to  Mar.  31,  1913  (flat  rate), 

$200;  morning  service,  4*  m.  to  Mar.,  $22.50;  supplies,  50  lamps,  $27 .  249  50 

Kentville  Town:  water  rates,  1  y.  to  June  30,  1913 .  50  00 

Minudie  Coal  Co.:  coal,  30-35  tons  at  $5.40 .  163  89 

Small  payments:  blinds,  9  at  $1.50;  2  chairs,  $12;  clock,  $10;  leather  cushions,  $13;  remaking 

couch,  $9;  rug,  $30;  sundry,  $39.72 .  127  22 

Liverpool  Public  Building  ($1,071.78) — 

Caretaker,  Jas.  Clements:  to  Mar.  31,  1913,  12  m.  at  $33.33 .  399  96 

Hart,  F.  W.:  coal,  35  tons  at  $4.50 .  157  50 

Liverpool  Town:  electric  lighting,  49  lights  (flat  rate),  1  y.  to  Mar.  31,  1913,  $171.52,  sup¬ 
plies,  $11.08;  water  rates,  12  m.  to  Mar.  31,  1913,  $18 .  200  60 

McQuinn,  H.  S.:  labour,  7  d.  at  $2.50;  sundry  repairs,  $38.95 .  56  45 

Rubenstein  Bros.:  10  drawer  fronts  with  drawers,  $37;  82  p.  o.  box  fronts  with  pigeon 

holes,  $161.80;  sundry,  $11.47 .  210  27 

Small  payments:  repairing  locks,  &c.,  $30;  sundry,  $17 .  47  00 

Lunenburg  Public  Building  ($1,804. Ill- 

Caretakers:  N.  Myra,  3  m.  to  July  1,  1912,  at  $33.33,  C.  Dauphenee,  9  m.  to  Mar.  31,  1913, 

at  $33.33;  care  of  clock,  J.  S.  Holland,  1  y.  to  Jan.  1,  1913,  $50 .  449  96 

Anderson,  A.  &  H.:  coal,  35  tons  at  $8.75;  wood,  2  cords  at  $8,  2  at  $5.50 .  333  25 

Lunenburg  Gas  Co.,  Ltd.:  light  (flat  rate),  12  m.  to  Mar.  31,  1913,  at  $40;  supplies,  $25.90.  505  90 

Lunenburg  Town:  water  rates,  1  y.  to  Mar.  31,  1913 .  59  00 

McKinnon,  M.  A.:  erection  and  removing  of  staging,  as  per  tender .  150  00 

Morash,  A.  J.:  painting  galvanized  iron  work,  as  per  tender,  $147;  sundry,  $4.75 .  151  75 

Powers,  Frank:  labour,  14  h.  at  40c.;  10  polished  brass  kick  plates,  91*  lb.  at  40c.;  sundry, 

$15.60 .  57  90 

Small  payments:  1  doz.  brooms,  $5.40;  Jawn  mower,  $10;  rubber  hose,  $7;  soap,  $9.75; 

sundry,  $64.20 .  96  35 

Middleton  Custom  House  ($323.86) — 

Taylor,  J.  J.:  safe,  as  per  order .  280  00 

Small  payments:  freight,  $23.86;  moving  safe,  $20 .  43  86 
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New  Glasgow  Public  Building  ($1,709.27) — 

Caretaker,  K.  Forbes:  12  m.  to  Mar.  31,  1913,  at  $37.50 . 

Acadia  Coal  Co.:  coal,  49-445  tons  at  $4 . 

Grant,  John  J.:  repairing  building,  as  per  contract,  $150;  sundry,  $2 . 

Livingstone,  Wm.:  bunting,  880  yd.  at  5c.;  flags,  4£  doz.,  $12.15;  labour,  40  h.  at  38c.; 

sundry,  $5.75 . 

MacDonald,  J.  Gordon:  painting  post  office,  as  per  contract,  $187;  sundry,  $7.50 . 

New  Glasgow  Town:  water  rates,  1  y.  to  June  1,  1913 . 

Pictou  County  Elec.  Co. :  electric  lighting,  Mar.  30,  1912-Mar.  3,  1913,  2,974  k.  w.,  $306.61; 

meter,  $3.30;  arc  light,  258  n.  at  45c . 

Sutherland,  Wm.  A.:  repairing  roof,  &c.,  as  per  contract . 

Small  payments:  wood,  2  cords  at  $5;  sundry,  $46.88 . 

North  Sydney  Engineer’s  Office  ($636.30) — 

Office  Specialty  Mfg.  Co.:  2  ‘Shannon’  sections . 

Y.  M.  C.  A.:  rent  of  offices,  1  y.  to  Jan.  1,  1913 . 

North  Sydney  Immigration  Office  ($173.92) — 

Cape  Breton  Electric  Co.:  electric  lighting,  Jan.  26-Nov.  23,  1912,  273-5  k.  w . 

Colonial  Coal  Co.:  coal,  20  tons  at  $3.50 . 

Dooley,  John  J.:  coal,  20  tons  at  $3.50 . 

North  Sydney  Public  Building  ($4,616.65) — ■ 

Caretaker,  H.  D.  McMillan:  12  m.  to  Mar.  31,  1913,  at  $37.50 . 

Cape  Breton  Electric  Co.:  electric  lighting,  Mar.  26,  1912-Mar.  25,  1913,  6,100-1  k.  w., 

$584.88;  meter,  $3;  supplies,  $12.42 . 

Dooley,  John  J.:  coal,  70  tons  at  $3.50;  furnishing  and  erecting  flag  pole,  $50;  repairing 
window  frames,  renewing  plaster,  &c.,  as  per  contract,  $1,750;  repairing  plumbing, 
roof,  &c.,  as  per  tender,  $1,060;  staging  and  pointing  outside  walls,  $100;  sundry,  $57. 

North  Sydney  Town:  water  rates,  1  y.  to  Dec.  31,  1912 . 

Office  Specialty  Mfg.  Co.:  5  sections  of  key  cabinet  with  top  and  base,  $14.03;  style  XXX 

wheeled  truck,  $60;  freight  on  truck,  $7.37 . 

Small  payments:  chairs,  3,  $15.25;  clock,  $16;  coal,  8-4  tons  at  $3.50;  labour,  72  h.  at  40c., 

sundry  labour,  $11.82;  wrood,  $10;  sundry,  $79.68 . 

Pictou  Custom  House  ($1,051.85) — 

Caretaker,  F.  J.  Cole:  7  m.  to  Mar.  31,  1913,  at  $25 . 

Brown,  John:  kalsomining  ceilings,  &c.,  as  per  tender . 

Intercolonial  Coal  Mining  Co.:  coal,  61-04  tons  at  $4 . 

Nova  Scotia  Furnishing  Co.:  3  h.  a.  f.  units,  $49.50;  sundry,  $9.75 . 

Whalen,  Jas.:  work  and  material,  illuminating  for  reception  of  H.  R.  H.  Duke  of  Connaught 
Small  payments:  bunting,  570  yd.  at  7c.;  electrical  supplies,  $21.10;  labour,  10  h.  at  40c., 
58*  h.  at  20c.;  repairing  chairs,  &c.,  $16.75;  removing  ashes,  56  loads  at  25c.;  sundry, 


$42  94 

Pictou  Post  Office  ($1,259.53) — 

Caretakers:  Jas.  Arbuckle,  5  m.  to  Sept.  1,  at  $50;  N.  Rooch,  7  m.  to  Apr.  1,  1913,  at  $25. 

Intercolonial  Coal  Mining  Co.:  coal,  48-16  tons  at  $4 . . 

MacKenzie,  W.  D.:  repairing  heating  apparatus,  as  per  tender  . 

McDonald,  Eccles:  decorating  for  arrival  of  H.  R.  H.  Duke  of  Connaught,  $.50;  kalsomining 
walls  and  ceiling,  $50;  painting  outside  of  building,  $95;  painting  radiators,  &c.,  $22; 

painting  and  varnishing  woodwork,  $110 . . 

McDonald,  Geo.  L.:  furnishing  material  and  laying  floors,  as  pertenders,  $106.21;  putting 

50  ft.  to  sewer,  $14.75;  sundry,  $25.03 . 

Small  payments:  labour,  35  h.  at  20c.;  wood,  2§  cords,  $10;  sundry,  $01.90 . 

Point  Tupper  Junction  Post  Office  ($67.17) — 

Office  Specialty  Mfg.  Co.:  style  XXX  truck,  $60;  freight,  $7.17 . 

Shelburne  Public  Building  ($1,277.85) — 

Caretaker,  H.  Swensburg,  12  m.  to  Mar.  31,  1913,  at  $33.33;  care  of  clock,  J.  F.  McQuhae, 

12  m.  to  Mar.  11,  1913,  $50 . 

Holden,  J.  E.:  cabinet,  $35;  desks,  1  f.  t.,  $35;  1  typewriter,  $15;  5  office  chairs,  $45;  2  rugs, 

$-15;  sundry,  $11 . 

McGill,  Jas.:  coal,  11-23  tons  at  $7.75,  34-82  tons  at  $4.98 . 

Shelburne  Town:  lighting  (flat  rate),  12  m.  to  Mar.  31,  1912 _ '. . 

Small  payments:  100  carbon  lamps,  $19;  wood,  $7;  sundry,  $79.84 . 

Springhill  Public  Building  ($1,941.29) — 

Caretaker,  J.  A.  Watt.  12  m.  to  Mar.  31,  1913,  at  $37.50;  care  of  clock,  R.  Anderson,  1  yr. 

to  Dec.  31,  1912,  $50 . 

Dominion  Coal  Co.:  coal,  60-8  t.  at  $4 . 

Edison  Electric  Light  &  Power  Co.:  electric  lighting,  1  yr.  to  Mar.  31,  1913,  3,910  k.w.  at 

12c.;  supplies,  $9.30 . 

Springhill  Mfg.  Co.:  cleaning  cess  pool  and  connecting  with  drain,  $40;  labour,  3  d.  at  $2.25; 
hinges,  $7.50;  painting  and  varnishing  woodwork,  repairing  masonry,  &c.,  $451.50; 

repairing  roofing  and  plumbing,  $90;  sundry,  $10.68 . 

Springhill  Town:  water  rates,  1  yr.  to  Dec.  31,  1912 . 

Small  payments:  galv.  iron,  87^  lbs.  at  10c.;  wood,  5  c.  at  $2.50;  sundry,  $61.91 . 
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Sydney  Public  Building  ($1,903.57)— 

Caretaker,  Mrs.  M.  Keefe,  12  m  to  Mar.  31,  1913,  1  m.  at  $33-33,  11  m.  at  $38.33;  cleaners, 
Mrs.  M.  Keefe,  $80,  Mrs.  J.  Gibau,  $30;  Miss  E.  McNeil,  $30;  care  of  clock,  E.  McPher¬ 
son,  12  m.  to  Nov.  30,  1912,  $50 . 

Cape  Breton  Electric  Co.,  Ltd.:  electric  lighting,  Mar.  22,  1912-Mar.  24,  1913,  11,037  k.w., 

$1,007.74;  meter  $3 . 

O’Callaghan  &  MacKenzie:  decorating  P.O.  for  arrival  of  H.R.H.  Duke  of  Connaught, 

bunting,  576  yd.  at  5c.,  labour,  83  hr.  at  50c.,  sundry,  $4.30 . 

Small  payments:  ‘Anti-dust,’  1  brl.,  $6;  desk,  $30;  labour,  $6;  repairs,  $25.90;  removing 

ashes,  $18:  tiles,  $15;  sundry,  $72.37 . 

Sydney  Mines  Public  Building  ($1,321.23) — 

Caretakers  at  $37.50;  C.  McMillan,  7  m.  18  d.,  Wm.  Way,  4  m.  12  d.,  to  Mar.  31,  1913 - 

Campbell,  Hugh  G.:  coal,  60  t.  at  $3.75 . 

Sydney  Mines  Electric  Co.,  Ltd.:  electric  lighting,  Mar.  26-Feb.  28,  1913,  4,232  k.w.  at 

11c.;  meter,  $2.20 . 

Sydney  Mines  Town:  water  rates,  1  yr.  to  Dec.  31,  1912 . 

Small  payments:  coal,  12-95  t.  at  $3.50;  new  boiler  section,  $40;  sundry,  $63.19 . 

Truro  Public  Building  ($2,584.09)— 

Caretakers:  A.  P.  Smith,  6  m.  to  Sept.  30,  1912,  at  $33.33;  W.  Roebuck,  8  m.  to  Mar.  31, 

1913,  at  $33.33 . 

Chambers  Electric  L.  &  P.  Co.:  lighting,  11  m.  to  Mar.  1,  1913,  6,666  k.w.,  $577.28; 

supplies,  $78.60 . 

Chase,  H.:  decorating  post  office,  bunting,  94  yds.  at  20c.,  90  yd.  at  12c.,  flags,  $9,  sundry, 
$36.40 . 


Kent,  J.  H.:  coal,  60  t.  at  $4.40 . 

Murray,  W.  K.:  installing  electric  lights,  &c.,  $24.50;  letter  boxes,  &c.  (voucher  out¬ 
standing),  $160;  papering,  kalsomining,  &c.,  $100;  putting  in  locked  boxes,  as  per 

tender,  $310 . 

Rubenstein  Bros.:  203  p.o.  box  fronts,  $313.81;  sundry,  $18.09 . 

Small  payments:  graining  and  varnishing  desk  and  vault,  $20;  hardware,  $32.41;  installing 
lavatory,  $35;  key  cabinet,  $14.95;  painting,  &c.,  $15;  repairing  flag  pole,  $11;  plumbing, 

$17.58;  rubber  stamps,  $12;  sorting' case,  $10;  sundry,  $28.25 . 

Westville  Public  Building  ($808.83) — 

Caretaker,  M.  Connors:  12  m.  to  Mar.  31,  1913,  at  $33.33 . , . 

Hayman,  A.  E.:  installing  new  sections  of  h.w.  boiler,  $55;  repairing  mason  work,  &c.,  as 

per  contract,  $100 . 

Pictou  County  Electric  Co.,  Ltd.:  electric  lighting,  Mar.  25,  1912-Mar.  27,  1913,  1,747  k.w., 

$191.31;  meter,  $3.60... . '. . 

Westville  Town:  water  rates,  1  yr.  to  Jan.  1,  1913 . 

Small  payments:  wood,  4  c.  at  $5;  sundry,  $17.96 . 

Windsor  Public  Building  ($1,298.60) — 

Caretaker,  J.  A.  Mosher:  12  m.  to  Mar.  31,  1913,  at  $41.66 . 

Anderson,  T.  J.:  painting  windows,  doors,  stairway,  &c.,  as  per  tender . 

Dimock,  F.  W.:  coal,  4-38  t.  at  $5,  60  t.  at  $4.20,  9-645  t.  at  $4.15;  wood,  $18.75 . 

Wmdsor  Town,  18  m.  to  July  1,  1913 . 

Windsor  Electric  L.  &  P.  Co.,  Ltd.:  light,  1  yr.  to  Dec.  31,  1912,  (flat  rate)  $190;  supplies, 

$30.55 . 

Small  payments:  sundry . 

Wolfville  Public  Building  ($193.40) — 

Harris,  R.  E.  &  Son.:  coal,  35-6  t.  at  $5.25 . 

Woodman,  A.  J.:  office  table . 

Yarmouth  Public  Building  ($1,952.49) — 

Caretaker,  W.  H.  Whelan,  12  m.  to  Mar.  31,  1913,  at  $33.33;  care  of  clock,  L.  C.  Hood  Co., 

1  yr.  to  Mar.  31,  1913,  $75 . 

Baker,  L.  E.  &  Co.:  coal,  55  t.  at  $6.98 . 

Crosby,  J.  F.:  repairing  letter  boxes,  &c.,  $22.23;  table,  $38 . '. . 

Crosskill,  Jas.  H.:  tungsten  lamps,  132,  $44.80;  wiring  for  lights,  $15;  sundry,  $3.17 . 

Morton,  G.  J.:  labour,  26  d.  at  $-3,  17  d.  at  $2,  30  h.  at  50c.;  sundry  material,  $34.17 . 

Yarmouth  Gas  Light  Co.:  gas  light  to  Jan.  1,  1913,  35.2  M.  cu.  ft.  gas  at  $2 . 

Yarmouth  Street  Railway  Co.,  Ltd.:  electric  lighting,  9  m.  to  Jan.  1,  1913,  4,556  k.w.  at 

43.5c . 

Yarmouth  Water  Co.:  water  rates,  1  yr.  to  Dec.  31,  1912 . 

Small  payments:  repairing  flags,  $18.90;  repairing  locks,  &c.,  $18.89;  wood,  3  c.,  $14 _ 

Charlottetown  Engineer’s  Office  ($543.92) — 

Caretaker,  Ed.  Flynn:  12  m.  to  Mar.  31,  1913,  at  $41.66 . 

Prince  Edward  Island  Telephone  Co.:  rent  of  telephone,  1  yr.  to  June  30,  1913 . 

Charlottetown  Experimental  Farm  ($242.25) — 

Charlottetown  Light  &  Power  Co.:  electric  lighting,  Mar.  22-Feb.  24,  1913,  Barn,  74  k.w. 

at  11c.,  meter,  $2.75,  superintendents’  house,  342  k.w.  at  11c.,  meter,  $2.75 . 

Lyons,  G.  &  Co.:  coal,  20-465  t.  at  $7.50,  1-445  t.  at  $4.50 . 

Small  payments:  decorating  house,  &c.,  $25;  labour,  10  h.  at  60c . 
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Charlottetown  Immigration  Office  ($121.25) — 

B agnail,  Mrs.  T.  B.:  rent  of  rooms,  including  water,  June  8-Oct.  8,  1912,  4  m.  at  $13 .  52  00 

Royal  Bank  of  Canada:  rent  of  rooms,  Oct.  9-Feb.  28,  1913 .  69  25 

Charlottetown  Marine  and  Fisheries  Building  ($1,670.25) — 

Beardsley,  A.  W.:  building  private  office:  bevelled  glass,  $35.70;  labour,  15  d.  at  $2, 

sundry,  $38.50 .  104  20 

Charlottetown  City:  water  rates,  9  m.  to  Mar.  31,  1913 .  16  50 

Charlottetown  L.  &  P.  Co.;  electric  lighting,  Mar.  22-Mar.  17,  1913,  212  k.w.,  $38.37; 

meter,  S3;  extra  light,  Aug.,  Oct.,  and  Dec.,  $1.76,  meter,  75c .  43  88 

Currie  &  Murnaghan:  conductor,  27  ft.  at  40c.;  copper  gutters,  252  ft.  at. 50c.;  flag  pole,  $11; 
flashing,  252  ft.  at  35c.;  garden  hose,  50  ft.  at  16c.;  ‘Gurney  Oxford’  boiler  with  fit¬ 
tings,  $280;  installing  boiler,  $20;  labour,  16  d.,  $96;  piping,  100  ft.,  $7;  repairing  con¬ 
ductors,  $15;  slates  for  roof,  75  at  20c.;  wrapping  pipes,  $10;  sundry,  $40.88 .  727  88 

Lyons,  G.  &  Co.:  coal,  63-295  t.  at  $4.40 .  278  50 

McDuff,  J.  J.:  services,  130|  h.  at  60c .  78  30 

Pickard,  A.  &  Co.:  coal,  20-35  t.  at  $3.75 .  76  31 

Stanley  Bros.:  decorating  building,  as  per  tender .  100  00 

Trainor,  Fred  H.:  re-installng  lavatory,  labour-,  2  d.  at  $4,  galv.  water  pipe,  60  ft.  at  10c., 

soil  pipe,  60  ft.  at  20c.,  sundry  $39 .  65  00 

Trainor,  P.  H.  &  Son:  painting,  varnshing,  &c.,  as  per  contract .  157  18 

Small  payments:  wood,  2c.  at  $6;  sundry,  $10.50 .  22  50 

Charlottetown  Public  Building  ($7,156.72) — 

Caretakers:  A.  McKenzie,  to  Mar.  31,  1913,  9  m.  at  $50,  3  m.  at  $58.33;  P.  McKenna,  8  m. 

to  Nov.  30,  1912,  at  $50;  J.  Savidant,  3  m.  22  d.  to  Mar.  31,  1913,  at  $50 .  1,210  47 

Cleaning,  &c.,  12  m.  to  Mar.  31,  1913 .  327  96 

Messengers  to  Mar.  31,  1913:  M.  A.  Allen,  12  m.  at  $50;  E.  Cameron,  12  m.  at  $41.66 .  1,099  92 

Beardsley,  A.  W.:  office  desk,  $27;  sundry,  $27.69 .  54  69 

Charlottetown  City:  water,  1  yr  to  Mar.  31,  1913 .  225  00 

Charlottetown  L.  &  P.  Co.:  electric  light,  Mar.  18,  1912-Mar.  27,  1913,  11,127  k.w., 

$1,244.72;  meter  $3;  gas,  Mar.  18,  1912-Mar.  19,  1913,  420.8  M.  cu.  ft.  at  $2.20; 
meter,  $4.80;  installing  two  pillars  complete  with  Mazda  lamps,  as  per  tender,  $275; 
providing  separate  circuit  for  outside  lighting,  $40;  sundry  $19.15  (less  short  paid, 

20c.) .  2,512  23 

Crockett,  J.  T.  &  Co.:  brooms,  $19.50;  soap,  $36;  sundry,  $21.68 .  77  18 

Full,  Geo.  E.:  coal,  126.79  t.  at  $4.70 .  595  90 

Higgins- Luke:  sundry  repairs . .  50  95 

McDuff, .J.  J.:  letting  contract  for  lamps,  &c.,  commission,  5  p.c.  of  $315;  services,  196  h. 

at  60c.;  sundry,  $34.42 .  167  77 

Paton,  Jas.  &  Co.:  J.2  chairs,  $77.50;  decorating  post  office,  $150;  2  desks,  $75;  2  rugs,  $75; 

2  tables,  $37;  sundry,  $69.87 .  484  37 

Trainor,  Fred.  H.:  plumbing,  labour,  30  h.  at  40c.,  material,  $47.18 .  59  18 

Supplies  from  stores:  1  d.l.c.  sorting  case. . _ .  29  50 

Small  payments:  painting  letter  boxes,  20  at  $1.25;  painting  partition,  $15;  removing  ashes, 

60  1.  at  20c.;  renovating  room,  $20;  toilet  paper,  $20;  wood,  5  c.  at  $6;  sundry,  $139.60. .  261  60 

Georgetown  Public  Building  ($427.35) — 

Caretaker,  A.  D.  McPhee:  services,  12  m.  to  Mar.  31,  1913,  at  $10 .  120  00 

MacDonald,  A.  &  Bros.:  dustbane,  $7.50;  oil,  195  gal.  at  25c.;  sundry  $46.50 .  102  75 

Poole  &  Thompson:  coal,  20-5  t.  at  $6.75,  8  t.  at  $4.25 .  172  40 

Small  payments:  electrical  supplies,  $10.80;  wood,  $7.50;  sundry,  $13.90 .  32  20 

Montague  Public  Building  ($658.41)— 

Caretaker,  H.  L.  Peardon:  12  m.  to  Mar.  31,  1913,  at  $13.33 .  159  96 

Campbell,  D.  T.:  painting  exterior  and  interior  of  building,  as  per  contract .  87  50 

Ives,  Isaac:  laying  hardwood  floor,  as  per  contract,  &c .  84  70 

Montague  Electric  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1913  (flat  rate) .  67  48 

Poole  &  Thompson:  coal,  20-185  t.  at  $6.75,  5-22  t.  at  $4.75,  12-485  t.  at  $4.25;  sundry,  $8.25  222  37 

Small  payments:  wood,  3  c.  at  $3;  sundry,  $27.40 .  86  40 


Souris  Public  Building  ($1,558.27) — 

Caretakers:  T.  Shea,  3  m.  to  July  1,  1912,  at  $29.16;  R.  F.  St.  John,  to  Mar.  31,  1913,  2 

m.  at  $29. 16,  7  m.  at  $33.33 . 

Lyons,  G.  &  Co.:  coal,  40-195  t.  at  $8.40 . 

McDonald,  Augustus:  carbide,  1  t.,  $102,  10  cans,  $47.50;  dustbane,  1  brl.,  $13;  3  steel 

mats,  $27.50;  sundry,  $50.77 . . . . . . 

McDuff,  J.  J.:  services  inspecting  construction  of  buildings,  making  contracts,  &c.,  60  h. 

at  $1;  sundry,  $31.97 . . . . . . 

McPhee,  Peter  A.:  building  bridge,  repairing  mason  work  on  building,  &c.,  labour,  18  d. 

at  $2,  42J-  h.  at  40c.,  70  h.  at  20c.;  lumber,  $23.90;  shingles,  $7;  sundry,  $11.10 . 

Paquet,  A.  B.:  alabastining  ceilings  and  walls,  $24;  painting  fence,  $27;  painting  floors, 

&c.,  $43.50;  sundry,  $7.80 . ' . 

Trainor,  Fred.  H.:  copper  conductor,  62  ft.  at  40c.;  copper  gutter,  126  ft.  at  70c.;  labour, 
8  d.  at  $4;  sundry,  . . 
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Brought  forward .  97,973  57 

Souris  Public  Building — Concluded. 

Small  payments:  carbide,  10  cans,  $35;  2  oak  doors,  $35;  wood,  5  c.  at  $4;  sundry, 

$37.48 .  127  48 

Summersidc  Public  Building  ($1,421.10) — 

Caretaker,  Angus  McSween:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Holman,  R.  T.,  Ltd.:  coal,  50-17  t.  at  $6.50,  12-595  t.  at  $4.35 .  380  91 

Strong,  Henry  P.:  decorating  post  office,  flags,  82  at  25c.,  labour,  5  d.  at  $3,  5  d.  at  $2, 

sundry,  $29.50 . 75  00 

Summerside  Town:  water  rates,  1  y.  to  Mar.  31,  1913,  $36;  hose,  $2 .  38  00 

Sun  Electric  Co.:  electric  lighting,  11  m.  to  Mar.  1,  1913,  1,742  k.w.,  $325.20;  meter, 

$4.40;  supplies,  $14.65 .  344  25 

Small  payments:  coal,  $13.00;  dustbane,  $13.50;  labour,  20  h.  at  $1;  sundry,  $135.88 _  182  98 

Tignish  Post  Office  ($75.19) — 

Schurman,  M.  F.:  coal,  $62.29;  freight,  &c.,  $12.90 .  75  19 

Bathurst  Public  Building  ($989.77) — 

Caretaker,  J.  H.  Doucet,  12  m.  to  Mar.  31,  1913,  at  $33.33;  care  of  clock,  F.  O.  Landry, 

1  y.  to  Oct.  1,  1912,  $50 .  449  96 

Bathurst  Lumber  Co.:  coal,  5-25  t.  at  $10 .  52  50 

McTomney,  T.  P.:  tanks,  as  per  contract .  60  00 

Rogers  &  Melvin:  coal,  30-107  t.  at  $10 .  301  07 

Small  payments:  labour,  3 J  d.  at  $3;  repairing  P.  O.  safe,  &c.,  $26.50;  wood,  2  cds.  at  $4, 

9  cds.  at  $3.75;  sundry,  $47.49 .  126  24 

Campbellton  Public  Building  ($1,237.85) — 

Caretaker,  C.  Watson:  12  m.  tr>  Mar.  31,  1913,  at  $33.33 .  399  96 

Campbellton  Town:  electric  lighting,  Nov.  1,  1911-Dec.  31,  1912,  14  lights,  each  136  n. 
at  2c.,  10  lights,  each  120  n.  at  2c.,  3,392  k.w.  at  10c.,  meter  60c.;  water  rates,  May  1* 

1911,  Dec.  31,  1912,  $43.25 .  445  13 

Connaeher,  Elizabeth:  rent  of  land  for  use  of  post  office,  Aug.  20,  1911-Oct.  2,  1912 .  Ill  50 

Shives,  R.  K.:  coal,  40  t.  at  $5.25 .  210  00 

Small  payments:  dustbane,  1  brl.,  $12;  soap,  $8.75;  wood,  4  c.  at  $3.50;  sundry,  $36.51..  71  26 

Carleton  Public  Building  ($399.96) — 

Caretaker,  Mrs.  J.  C.  Leonard:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Chatham  Public  Building  ($909.43) — 

Caretaker,  Chas.  Johnston:  12  m.  to  Mar.  31,  1913,  at  $25 .  300  00 

Chatham  Town:  electric  lighting,  11  m.  to  Mar.  1,  1913,  4,135  k.w.  at  12c.;  water,  1  y. 

to  Mar.  31,  1913,  $20 . . .  516  23 

New  Brunswick  Telephone  Co.:  exchange  service,  from  Apr.  1,  1912-Jan.  1,  1914,  No. 

78,  S43. 75,  No.  79,  $35 .  78  75 

Small  payments:  sundry .  14  45 

Clair  Immigration  Office  ($100) — ■ 

Clair,  Thos.  Jas.:  rent  of  office,  10  m.  to  Dec.  31,  1912  at  $10 .  100  00 

Dalhousie  Public  Building  ($795.53) — 

Caretaker,  Wm.  Gould:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Dalhousie  Town:  water  rates,  9  m.  to  Mar.  31,  1913 .  19  50 

McDonald,  D.:  oil,  125  gal.  at  27c.,  40  gal.  at  24c.;  sundry,  $24.25 .  67  60 

Powell,  Chas.r  coal,  26-625  t.  at  $9.25,  4^  t.  at  $6 .  273  22 

Small  payments:  labour,  $7.50;  wire-wound  hose,  100  ft.  at  20c.;  sundry,  $7.75 .  35  25 

Edmundston  Public  Building  ($55) — 

Belanger,  Leon  R.:  rent  of  office,  Mar.  14-Aug.  31,  1912,  5|  m.  at  $10 .  55  00 

Fairville  Public  Building  ($224.51) — 

Caretaker,  Alex.  Scott:  Mar.  1913 .  33  33 

Colwell,  C.  E.:  coal,  35-1  t.  at  $5 .  175  50 

Small  payments:  ash  barrels,  5  at  $2.50;  sundry,  $3.18 .  15  68 

Fredericton  Immigration  Office  ($333.68) — 

Byrne,  Miss  Eveleen:  rent  of  office,  9  m.  to  Apr.  1,  1913 .  299  98 

Fredericton  City:  water  rates,  Nov.  1,  1912-May  1,  1913 .  9  00 

Fredericton  Gas  Light  Co.:  electric  lighting,  4  m.  to  Mar.  1,  1913,  79  k.w.,  $14.60;  meter 

$1.60 .  16  20 

Small  payment  :  coal,  1  ton .  8  50 

Fredericton  Public  Building  ($2,987  48) — 

Caretaker,  L.  Yerxa,  12  m.  to  Mar.  31,  1913,  at  $41.66;  cleaning  $18 .  517  92 

Edgecomb  ',  Norman:  decorating  Post  Office  and  Custom  House,  as  per  agreement,  Old 

Home  Week,  $150,  visit  of  H.  R.  H.,  Duke  of  Connaught,  $75 .  225  00 

Fredericton  City:  water  and  sewer  rates,  1  y.  to  May  1,  1912 .  81  00 

Fredericton  Gas  Light  Co.:  1  y.  to  Apr.  1,  1913,  arc  lamp,  361  d.  at  30c.,  electric  light, 

4,774-1  k.w.,  $747  02;  meter,  $4.80 .  860  12 

Hall,  Chas.  A.:  building  platform,  repairing  doors,  &c.,  $70;  repairing  window-bolts, 

&c.,  $12;’,  Yale’  latch,  $14;  sundry,  $57.07 .  153  07 

Office  Specialty  Mfg.  Co.:  desk,  $79;  ‘Shannon*  section,  $11 .  90  00 

Staples,  W.  Allan:  25  w.  ‘Mazda’  lamps,  100  at  55c .  55  00 


Carried  forward 


106,625  18 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE 


V— 139 


SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance— Continued.  $  eta. 
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Fredericton  Public  Building — Concluded. 

Van  wart,  Asa  H.:  coal,  59-255  t.  at  $8.50 .  503  66 

Wanless  Bros.:  repairing  roof,  hot  water  boiler,  &c.,  as  per  estimate,  $45;  sundry,  $39.82.  84  82 

Supplies  from  stores:  sorting  cases,  3  f.  1.  c.,  $107,  1  prel.  1.  c.,  $30,  3  1.  c.,  $88.50;  1  section 

n.  s.  bin,  No.  1,259,  $40;  6  letter  carrier’s  stools,  $21 .  286  50 

Small  payments:  3  doz.  carbon  lamps,  $8.25;  1  doz.  tungsten  lamps,  $9;  chairs,  2  at  $9, 

5  at  $2.25:  coal  3-4  .  at  $9.50;  table,  $7;  sundry,  $44.59 .  130  39 

Grand  Falls  Public  Building  ($306.36) — 

Caretaker,  I.  R.  Graham:  7  m.  to  Mar.  31,  1913,  at  $33.33 .  233  31 

McCluskey,  Jas.  F.:  supplies .  13  05 

McCormick,  Jos.  E.:  rent  of  building,  6  m.  to  Oct.  1,  1912  at  $10 .  60  00 

ITartland  Public  Building  ($504  02) — 

Caretaker,  J.  W.  Adams:  9$  m.  to  Mar.  31,  1913,  at  $41.66 .  402  67 

Estey  &  Curtis  Co.,  Ltd.:  carbide,  15  cwt.  at  $4 .  60  00 

Hartland  Village:  water  rates,  1  y.  to  June  30,  1913 .  30  00 

Keith  &  Plummer:  supplies .  11  35 

Hillsborough  Public  Building  ($242.51) — 

Caretaker,  Robt.  Slater:  3  m.  28  d.  to  Mar.  31,  1913,  at  $33.33 .  130  09 

Moncton  Tramways,  Elec,  and  Gas  Co.:  gas,  4  m.  to  Feb.  28,  1913,  272  M.  cu.  ft.  at  38c...  103  36 

Steeves,  Jordan  &  Son:  sundry .  9  06 

Marysville  Public  Building  ($499.97) — 

Caretaker,  Jas.  Inch:  10  m.  to  Mar.  31,  1913,  at  $12.50 .  125  00 

Inch,  Geo.  L.:  water  rates,  12  m.  to  Mar.  31,  1913 .  52  00 

Vanwart,  Asa  H.:  coal,  20-565  t.  at  $9.50 .  195  36 

Small  payments:  lawn  mower,  $7.50;  oil,  $10;  repairing  hot  water  boiler,  radiators,  &c., 

$31;  screen  door  and  windows,  $24.95;  wood,  $10;  sundry  $44.16 .  127  61 

Moncton  Public  Building  ($2,793.38) — 

Caretaker,  E.  B.  Hicks:  services,  12  m.  to  Mar.  31,  1913,  at  $37.50;  outlay,  $50.81 .  500  81 

Barnes,  W.  C.,  charges  for  overseeing:  alterations,  &c.,  5  p.  c.  of  $1,339;  changing  electric 

lights,  5  p.c.  of  $191.75;  laying  tile  floor,  5  p.c.  of  $800 .  116  53 

Leblanc,  P.  N.:  laying  tile  floor  in  lobby  and  painting  it,  as  per  tender .  800  00 

Moncton  City:  water  rates,  1  y.  to  June  1,  1913 .  134  00 

Moncton  Tramways,  Elec,  and  Gas  Co.,  Ltd.:  electric  light,  1  y.  to  Mar.  31,  1913,  5,675 
k.w.,  $561.87;  gas,  July  15-Mar.  31,  1913,  1,216  M.  cu.  ft.,  $440.12;  installing  natural 

gas,  as  per  agreement,  $123 .  1,124  99 

Small  payments:  bracket,  $8;  dustbane,  $7.50;  iron  shelf,  $10;  painting  3  mail  trucks, 

$30;  repairing  trucks,  $7;  repairing  grills,  &c.,  $16.65;  sundry,  $37.90 .  117  05 

Newcastle  Public  Building  ($1,790.61) — 

Caretaker,  Patrick  Keating:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Newcastle  Town:  electric  lighting,  1  y.  to  Mar.  31,  1913,  3,047  k.  w.  at  15c.;  meter,  $3.60; 

supplies,  75c.;  water  rates,  1913,  $35 .  496  40 

Office  Specialty  Mfg.  Co.:  bag  rack,  Style  D.,  $100;  freight,  $3.47 .  103  47 

Stothart  Mercantile  Co.:  coal,  25-12  t.  at  $7.25,  90-57  t.  at  $5.25;  wheel  barrow,  $6 .  663  65 

Small  payments:  electric  globes,  60  at  25c.;  gaskets,  36  at  25c.;  painting,  &c.,  $14; 

repairing  ‘Robb’  heater,  $36;  sundry,  $53.13 .  127  13 

Ricliibucto  Public  Building  ($1,325.94) — 

Caretaker,  G.  Holleran:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  ‘  399  96 

Forbes,  W.  E.:  coal,  45-997  t.  at  $8.20;  hand  sprayer,  $7;  lamps,  2  at  $1.25,  12  at  80c.; 

window  screens,  14,  $7.50;  sundry,  $41.04 .  444  82 

Ivavanagh,  Harry:  repairing  chimney,  as  per  contract,  $60;  tarring  roof,  and  painting 

building,  $15 .  75  00 

Kent  Electric  Co.:  electric  lighting,  1  y.  to  Mar.  17,  1913,  2,428-9  k.w.  at  15c.;  meter,  $6  370  26 

Small  payments:  dustbane,  $7.50;  wood,  $24.90;  sundry,  $3.50 .  35  90 

Sussex  Public  Building  ($1,007.34) — 

Caretaker,  Mrs.  N.  Dryden:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Brown,  Thos.  II.:  coal,  45  t.  at  $8.75;  wood,  $25.50 .  419  25 

Sussex  Mfg.  Co.:  electric  lighting,  11  m.  to  Mar.  1,  1913,  458  k.w.  at  14c.,  205  k.w.  at  12 •  6c. ; 

meter,  $2.75;  supplies,  $2.15 .  94  86 

Sussex  Town:  water  rates,  1  y.  to  Dec.  31,  1912 .  50  00 

Small  payments:  dustbane,  $8;  plumbing,  $23.52;  sundry,  $11.75 .  43  27 

St.  John  Custom  House  ($10,698.74) — 

Caretaker,  N.  J.  Morrison,  12  m.  to  .Mar.  31,  1913,  at  $70;  cleaners,  $93.25 .  933  25 

Firemen,  to  Mar.  31,  1913:  C.  White,  12  m.  at  $55;  J.  T.  Logan,  12  m.  at  $50 .  1,260  00 

Messenger,  J.  A.  Paul:  12  m.  to  Mar.  31,  1913,  at  $58.33 .  699  96 

Canadian  Sand  Blast  Co.:  on  account  sand  blasting  (voucher  outstanding) .  1,110  00 

Christie  Wood  Work  Co.:  oak  cabinet .  50  00 

Craig,  Robt.  S.:  painting,  varnishing,  &c.,  as  per  contract . 150  00 

Earle,  W.  Norman:  cleaning  windows,  188  at  65c.,  134  at  50c.,  114  at  43c.;  cording  win¬ 
dows,  $50.70;  sundry,  $23.65 .  312  57 

Gibbon,  J.  S.  &  Co.:  coal,  11-68  t.  at  $9 .  105  13 
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St.  John  Custom  House — Concluded. 

Magee  &  Co.:  asphalt,  08  yd.  at  SI .  68  00 

Manchester,  Robertson,  Allison  Ltd.:  decorating  for  Old  Home  Week,  as  per  agreement, 

S135;  4  chairs,  $35.50;  cork  carpet,  78^  yd.  at  $1;  6  cushions,  $7. 50;  d.  f.  t.  desk,  $46; 

2  stools,  S10;  sundry,  $38.70 .  351  20 

McGowan,  H.  L.  &  J.  C.:  cleaning  and  painting,  &c.,  $50;  sundry,  SO. 50 .  56  50 

New  Brunswick  Telephone  Co.:  rent  of  phones,  1  y.  to  Mar.  31,  1913,  No.  M.  178,  $45, 

No.  2,427,  $45 .  90  00 

Office  Specialty  Mfg.  Co.:  chairs,  1  oak,  $15.50,  2t.  w.,  $15;  direct  name  guides,  6  sets, 

$10.50;  sections,  3  letter  size,  $45.25,  ‘Policy’,  $17,  3  ‘Shannon’,  $20.43;  sundry, 

$12.70 . .  136  38 

Porter,  Wm.  T.:  removing  ashes,  &c.,  154  loads  at  50c .  77  00 

Starr,  R.  P.  &  W.  F.:  coal,  2-075 1.  at  S7,  303-22  t.  at  $7.25 .  2,212  88 

St.  John  City:  water  rates,  11  m.  to  Jan.  1,  1913,  6,525-7  M.  gal.  at  25c.;  meter,  $30.25; 

rent  of  lot  in  Duke’s  ward,  1  y.  to  July  1,  1912,  $22 .  1,683  68 

St.  John  Railway  Co.:  electric  lighting,  Feb.  3,  1912-Feb.  5,  1913,  608-1  k.  w.  at  13-5c.; 
meter,  $5.15;  gas  lighting,  1  y.  to  Feb.  3,  1913,  338-9  M.  cu.  ft.  at  $1.75;  meter,  $4.80; 

supplies,  $13.50 .  698  63 

Thorne,  W.  H.  &  Co.:  sundry  hardware .  73  75 

Webb,  Hiram  &  Son:  installing  electric  bells,  &c.,  $40;  wiring  building  as  per  contract, 

$162.65;  wiring  signal  office,  $30;  sundry,  $14.15 .  246  80 

Wilson,  J.  E.:  copper  chimney,  $13;  labour,  22  d.  at  $3.60;  sundry,  $19.08 .  11128 

Small  payments:  coal,  5-2  t.  at  $4;  copper  lining  for  tank,  $15;  desk,  $37.80;  garden 
hose,  $7.25;  labour,  30  h.  at  54c.,  36}  h.  at  50c.,  18t  h.  at  40c.;  repairs  $16.35;  shovelling 

snow,  $24.55;  2  truck  wheels,  $12;  3  Union  Jacks,  $22.25;  sundry,  $73.88 .  271  73 

St.  John  Engineer’s  Office  ($1,095.25) — 

Canadian  Bank  of  Commerce:  rent  of  flat,  1  y.  to  Jan.  31,  1913,  $950;  water  rates,  1912, 

$7.50 .  957  50 

New  Brunswick  Telephone  Co.:  rent  of  telephone:  No.  W.  181,  12  m.  to  Mar.  31,  1913, 

$47;  No.  561,  July  18-Sept.  30,  Jan.  1-Mar.  31,  $25.27;  No.  2327,  3  m.  to  June  30,  1912, 

$12.75;  No.  2597,  Oct.  14-Mar.  31,1913,  $21.73 .  106  75 

Small  payments:  linoleum,  16  yd.  at  $1.50;  sundry,  $7 .  3100 

St.  John  Immigration  Building  ($5,910.74) — 

Watchmen,  to  Mar.  31,  1913,  at  $55  per  m.:  Fred  Haslem,  12  m.;  Jos.  Sleeth,  12  m .  1,320  00 

Dominion  Coal  Co.:  coal,  99-22  t.  at  $4 . • .  396  88 

McGivern,  Jas.  S.:  coal,  9  t.  at  $8.25,  122-7  t.  at  $8 .  1,055  89 

St.  John  City:  rent  of  lot,  ‘Brooks  Ward’,  1  y.  to  Jan.  1,  1912,  $2,105.32;  water  rates,  6  m. 

to  July  31,  1912,  Sin.  to  Jan.  1,  1913,  1,254-9  M.  gal.  at  25c.,  meter,  $7.33 .  2,426  37 

St.  John  Railway  Co.:  electric  lighting,  Feb.  1,  1912-Feb.  3,  1913,  4,898-8  k.  w.  at  13-5  c.; 

meter,  $7.56;  supplies,  $10 .  678  95 

Small  payments:  coal,  $8;  wood,  $14.75;  sundry,  $9.90 .  32  65 

St.  John  Immigration  Detention  Hospital  ($563.02) — 

Caretaker,  &c.,  R.  Stackhouse:  12  m.  to  Mar.  31,  1913 .  547  50 

St.  John  Railway  Co.:  electric  lighting,  May  3-Aug.  2,  1912,  58-3  k.  w.  at  13-5c.;  meter, 

$3.15 . . ' .  11  02 

Small  payments:  sundry,  $4.50 .  4  50 


St.  John  Post  Office  ($11,557.79) — - 

Caretakers:  John  Killen,  12  m.  to  Mar.  31,  1913  at  $50;  A.  E.  Thcal,  9  m.  to  Jan.  1,  1913, 

at  $50;  II.  R.  Garity,  to  Mar.  31,  1913,  2  m.  at  $25,  10  m.  at  $40 .  1,500  00 

Care  of  clock,  Geo.  D.  Martin,  12  m.  to  Aug.  1,  1912,  $80;  cleaners,  Apr. -Mar.,  $314.50 _  394  50 

Engineer,  Jos.  Wolfe,  to  Mar.  31,  1913,  2  m.  at  $60,  10  m.  at  $65;  elevatorman,  E.  Haney, 

to  Mar.  31,  1913,  6  m.  at  $55,  6  m.  at  $60 .  1,460  00 

Canadian  Revolving  Door  Co.:  q.  c.  oak  revolving  door,  with  bevelled  glass,  $695;  freight 

&c.,  $16.63 . . . . . .  71163 

Christie  Wood-working  Co.:  building  addition  to  private  office .  55  00 

Demings,  Wm.  E.:  painting  trucks,  $29.50;  painting  6  rooms,  hall,  &c.,  as  per  contract, 

$165;  whiting  boiler  room,  &c.,  $56.50 .  251  00 

Drury,  J.  &  Son:  fitting  up  revolving  doors,  &c.,  labour,  18  d.,  $63;  material,  $15.50; 

springs,  $14.40;  sundry,  $19.79 .  112  69 

Earle,  W.  Norman:  building  platform,  &c.,  $24.25;  cleaning  windows,  164  at  45c.;  repair¬ 
ing  woodwork,  $15;  sundry,  $43.34 .  156  39 

Eddleston,  F.  W.:  painting  and  varnishing  letter  boxes,  78  at  $1.25;  parcel  receptacles,  24 

at  $2.25;  sundry,  $2.50 . j .  154  00 

Ementon,  Wm.  E.:  installing  pipes,  &c.,  $30;  sundry  plumbing,  $23.87 .  53  87 

Manchester,  Robertson,  Allison,  Ltd.:  chairs,  7,  $25.70;  3  desks,  $37,  $32,  $28.50; 

decorating  for  ‘Old  Home’ week  as  per  agreement,  $60 . . .  183  20 

Noble,  Jos.  H.:  repairing  tanks,  hot  water  pipes,  &c.,  $30.04;  plumbing,  as  per  agree¬ 
ment,  $75 .  105  04 

Starr,  R.  P.  &  W.  F.:  coal,  8-575 1.  at  $7.60, 15-295 1.  at  $7.50,  99-83 1.  at  $7.25 .  903  66 

St.  John  City:  water  rates,  11  m.  to  Jan.  1,  1913,  4,647-3  M.  gal.  at  25c.,  meter  $22 .  1, 183  82 
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St.  John  Post  Office — Concluded. 

St.  John  Railway  Co.:  electric  lighting,  12  m.  to  Feb.  3,  1913,  26,549-9  k.  w.  at  13 -5c., 

meter,  $2.52;  gas,  Apr.  3-Feb.  3,  1913,  104-3  M.  cu.  ft.  at  $1.75,  meter,  $8 .  3,777  35 

Thorne,  W.  H.  &  Co.:  4  ash  barrels,  $10;  electrical  fixtures,  $36.85;  sundry,  $81.22 .  128  07 

Webb,  Hiram  &  Son:  repairing  motor,  $28.90;  repairing  speaking  tube,  $10.95;  sundry, 

$13.68 . .  53  53 

Supplies  from  stores:  3  l.c.  sorting  cases . .  88  50 

Small  payments:  coal,  7  t.  at  $4;  labour,  20*  h.  at  50c.,  84  h.  at  40c.,  laying  hardwood 

floor,  $28;  removing  ashes,  &c.,  84  loads  at  50c.;  2  Union  Jacks,  $13;  sundry,  $130.69.  285  54 

St.  John  Quarantine  Barns  ($13.50) — 

St.  John  City:  water  rates,  9  m.  to  Oct.  31,  1912,  38-4  M.  gal.,  $11.25;  meter,  $2.25 .  13  50 

St.  John  Quarantine  Station  ($1,145.41) — 

Caretaker,  Fred.  Hargrave:  12  m.  to  Mar.  31,  1913,  at  $60 .  720  00 

St.  John  City:  water  rates,  9  m.  to  Oct.  31,  1912,  2,616-1  M.  gal.  at  15c.;  meter,  $33 .  425  41 

St.  John  Savings  Bank  ($2,389.15) — 

American  Bank  Protection  Co.:  electrical  burglar  alarm  system,  installed  as  per  agree¬ 
ment,  $1,672.90;  freight,  &c.,  $73.46 .  1,746  36 

Gibbon,  J.  S.  &  Co.:  coal,  5  t.  at  $7.50,  32-8  t.  at  $7.25 .  275  30 

St.  John  City:  water  rates,  11  m.  to  Jan.  1,  1913,  120-7  M.  gal.  at  25c.;  meter,  $2.31 .  32  45 

St.  John  Railway  Co.:  gas,  12  m.  to  Feb.  1,  1913,  58-2  M.  cu.  ft.,  $102.39;  meter,  $1.20 _  103  59 

Small  payments:  coal,  5-23  t.  at  $4;  constructing  heavy  grill  door,  &c.,  $25;  constructing 
partition  in  vault,  $20;  decorating  for  ‘Old  Home’  week,  $25;  electrical  fixtures, 

$12.20;  fence,  $24;  labour,  29  d.  at  50c.;  repairing  flag  mast,  $18;  repairing  furnace, 

$10.60;  repairing  windows,  $16.88;  sundry,  $44.35  .  231  45 

St.  Leonard  Public  Building  ($56) — 

Cyr,  L.  M.:  rent  of  office,  8  m.  to  Nov.  30,  1912,  at  $7 .  56  00 

St.  Stephen  Immigration  Office  ($185.34) — 

Chipman,  John  D.:  rent  of  office,  9  m.  to  Nov.  30,  1912 .  112  50 

Johnson,  D.:  rent  of  office,  3  m.  to  Feb.  13,  1913 .  37  50 

St.  Stephen  Town:  water  rates,  1  y.  to  Apr.  1,  1913 .  12  84 

Small  payments:  coal,  3  t.  at  $7.50 .  22  50 

St.  Stephen  Public  Building  ($1,122.54) — 

Caretakers,  to  Mar.  31,  1913  at  $45.83:  S.  Topping,  7  m.,  J.  W.  McLanghan,  2  m.,  lid.; 

Wm.  Evans,  3  m .  566  22 

Purves,  W.  C.:  coal,  24  t.  at  $7.50 .  180  00 

St.  Croix  Gas  Light  Co.:  gas,  9  m.  to  Jan.  1,  1913,  197-8  M.  cu.  ft .  301  92 

St.  Stephen  Town:  water  rates,  Apr. -June,  Oct. -Dec.,  1912 .  32  00 

Small  payments:  laying  hardwood  floor,  $15;  wood,  $7.50;  sundry,  $19.90 .  42  40 

Tracadie  Lazaretto  ($2,571.35) — 

Firemen:  P.  Arsenault,  to  Mar.  31,  1913,  6  m.  at  $40,  6  in.  at  $45;  A.  Arsenault,  Oct.  10- 

Mar.  31,  1913,  $192.25;  B.  Budeau,  Apr. -May,  1913,  2  m.  at  $30 . 762  25 

L6g6re,  Soeur  L.:  wood,  110  c.  at  $4,  40  c.  at  $3.50 .  580  00 

Stothart  Mercantile  Co.:  coal,  98-375  t.  at  $9.25,  44-02  t.  at  $7.25 .  1,229  10 

West  St.  John  Public  Building  ($205.44) — 

Care  of  clock,  Chas.  R.  Clark:  9  in.  to  Jan.  1,  1913 .  48  75 

Colwell,  C.  E.:  coal,  15-195  t.  at  $7.40 . x . .  112  43 

St.  John  City:  water  rates,  12  m.  to  Dec.  31,  1912 .  10  50 

Small  payments:  decorating  for  ‘Old  Home’  week,  $25;  sundry,  $8.76 .  33  76 

Woodstock  Public  Building  ($1,744.14) — 

Caretaker,  W.  Hay,  12  m.  to  Mar.  31,  1913,  at  $37.50;  care  of  clock,  H.  V.  Dalling,  1  y.  to 

Feb.  1,  1913,  $75 . . . ....  525  00 

Baird,  Harry  D.:  25-w.  tungsten  lamps,  61  at  85c.;  sundry  electrical  fixtures,  $25.10 -  76  95 

Burtt,  H.  E.:  coal,  35  t.  at  $9 .  315  00 

Dibblee,  W.  F.  &  Son:  coal,  31-895  t.  at  $8 .  255  16 

Woodstock  Electric  Ily.,  L.  &  P.  Co.:  electric  lighting,  Apr.  1,  1912-Mar.  28,  1913,  3,855-8 

k.  w.  at  10c.;  supplies,  $5.35 .  390  93 

Woodstock  Town:  water  rates,  1  y .  to  Nov.  1 , 1912 . . . ; .  34  00 

Woodstock  Wood -working  Co.:  supplying  and  putting  in  place  2  nests  of  drawers  with  Yale 

locks . ; . ; . , . : .  50  00 

Small  payments:  brass  kick  plates,  $11.75;  4  chairs,  $10;  wardrobe  and  mirror,  $17.40; 

sundry,  $57.95 .  97  10 

Buildings  Maritime  Provinces  Generally  ($773.11) — 

Bishop,  Wm.,  inspector  of  Public  Buildings:  travel,  and  outlay . .* .  408  53 

Waterbury,  D.  H.,  clerk  of  works:  travel  and  outlay . . .  290  13 

Small  payments:  typewriting  bill,  $45;  telegraph  tolls,  $9.02;  telephone  tolls,  $4.97; 

sundry,  $8.75 . . . : .  97  ^4 

Stationery .  9  71 
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Acton  Vale  Public  Building  ($1,079.97) — 

Caretakers  at  $41.66:  J.  B.  Carter,  Apr.,  1912;  F.  X.  Beauregard,  11  m.  to  Mar.  31,  1913. .  499  93 

Acton  Vale  Water  Works  Co.:  water  rates,  12  m.  to  May  1,  1913 .  24  00 

Blondin,  A.  &  Co.:  repairing  radiator,  &c.,  as  per  tender,  $65;  sundry  $18.85 .  83  85 

Guertin  Pierre:  lighting,  13  m.  to  May.  1st,  1913,  1,741-5  k.w.  at  10c.;  supplies,  $6.76  180  91 

Mongeau,  V.  J.:  coal,  15-77  t.  at  $9.25;  sundry,  $1.25 . . .  147  12 

Small  payments:  labour,  $7.35;  painting,  &c.,  $12;  19  trees,  $19;  25-w.  tungstens  lamps, 

100  at  42c.;  wood,  7  cords,  $14.50;  sundry,  $49.31 .  144  16 

Arthabaska  Public  Building  ($856.55) — 

Caretaker,  E.  O.  Belleau:  7  m.,  20  d.  to  Mar.  31,  1913,  at  $33.33  .  254  81 

Arthabaska  Water  and  Power  Co.:  electric  current,  Aug.  31-Dec.  31,  1912,  20  lamps  at 

36c.  per  m .  28  80 

Ouellet,  J.  B.:  coal,  52-75  t.  at  $10.25 .  540  68 

Small  payments:  sundry .  32  26 

Asbestos  Public  Building  ($52.50) — 

The  Asbestos  Co.:  rent  of  post  office,  6  m.  to  Oct.  5,  1912 .  52  50 

Aylmer  Public  Building  ($1,578.26) — 

Caretakers:  D.  J.  Bourgeau,  April  1-June  4,  1912,  65  d.  at  $1.50;  L.  Chartier,  services, 

10  m.  to  Mar.  31,  1913,  at  $8.33,  outlay,  $79.63 .  260  43 

Aylmer  Coal  and  Supply  Co.:  coal,  5-855  t.  at  $7.75,  30-77  t.  at  $7.50;  wood,  10  c.  at  $4. . . .  316  12 

Aylmer  Town:  water  rates,  15  m.  to  Mar.  31,  1913 . .  47  25 

Beaudry,  Telesphore:  labour,  170  h.  at  25c.;  sundry  paint,  &c.,  $50.25 . 92  75 

Beaupre,  P.  C.  :  hardwood  flooring,  1,000  ft.  at  11c.;  building  cupboard,  $25;  building 
partition,  $8;  door  frame,  $12;  picture  moulding,  680  ft.  at  5c.;  plastering,  36yd.  at  60c.; 

truss  beam,  12  ft.  at80c.;  sundry,  $18.80 .  239  00 

Emond,  V.  A.  &  Son,  j-in.  mechanical  filter .  100  00 

Hull  Electric  Co.;  electric  lighting,  13  m.  to  Mar.  31,  1913,  at  $16.66;  supplies,  $11.40  227  98 

Therien,  Hercule:  burlap,  72  yd.  at  60c.;  moulding  389  ft.  at  5c.;  papering  parlor  and 

den,  $46 . . . ; .  108  65 

Small  payments:  lawn  mower,  $9;  lawn  sprinkler,  $9;  plumbing,  $28.80;  rubber  hose,  50 
ft.,  $10;  taking  off  double  windows,  &c.,  $26.74;  tinned  wire,  $12;  tungstens,  1  doz.,  $9; 

sundry  electrical  fixtures,  $16.35;  wood,  2 \  c.  at  $6.50;  sundry,  $48.94 .  186  08 

Beauharnois  Public  Building  ($967.45) — 

Leduc,  J.  L.:  rent  of  post  office,  9  m.  to  Jan.  31,  1913 .  112  50 

Leduc  &  Fortin:  interior  fittings .  436  30 

Rubenstein  Bros.:  2  brass  grills,  $44;  10  drawer  fronts  with  wood  drawers,  $37.50;  3 
engraved  plates,  $25.50;  2  indoor  receivers,  $16.75;  out-door  receiver,  $25.50;  post 

office  box  fronts  with  pigeon  holes,  115,  $221.50;  sundry,  $12.16 .  382  91 

Small  payments:  bag  rack,  $35;  sundry,  74c .  35  74 

Bcrthicrville  Public  Building  ($459.61) — 

Caretakers:  J.  N.  Plante,  Apr.  1912,  20  d.,  $4.17;  J.  A.  Rocray,  11  m.  to  Mar.  31,  1913, 

at  $6  25 .  72  92 

Berthier  Town:  water  rates,  1  yr.  to  Jan.  1,  1913 .  33  25 

Lamarche,  F.  O.:  coal,  -5  t.  at  $9,  17  t.  at  $8.75;  wood,  2£  c.  at  $7,  5£  c.  at  $5,  2  c.  at  $4.50; 

sundry, $6. . . .  .# - ; .  213  25 

St.  Maurice  Light  and  Power  Co.:  electric  lighting,  12  m.  to  Mar.  20,  1913,  782  k.w .  73  04 

Small  payments:  labour,  $16.90;  25-w  tungsten  lamps,  25  at  42c.;  sundry,  $39.75 .  67  15 

Black  Lake  Post  Office  ($112.50) — 

Carrier,  Ovide:  rent  of  building,  9  m.  to  Dec.  23,  1912 . .  112  50 

Buckingham  Public  Building  ($626.76) — 

Caretaker,  T.  F.  Blisson:  12  m.  to  Mar.  31, 1913,  at  $10;  outlay,  wood,  15  c.,  $62.50 .  182  50 

Buckingham  Town:  water  rates,  Oct.  1,  1911-April  1,  1913 .  55  80 

Emond,  V.  A.  &  Son:  §-in.  mechanical  filter. . . . .  100  00 

MacLaren,  Albert  Electric  Light  Co.;  electric  lighting,  6  m.  to  Dec.  31,  1912,  36  lamps. .  63  00 

The  Traders  Co.:  coal,  23-745  t.  at  $7.75 .  184  02 

Small  payments:  oiling  floors,  painting  verandahs,  &c.,  $28.85;  sundry,  $12.59. . : .  41  44 

Cap  Rouge  Experimental  Farm  ($7.55) — 

Pruneau,  A.  R.:  coal,  -5  t.  at  $12;  sundry  $1.55 .  7  55 

Chicoutimi  Public  Building  ($2,587.93) — 

Caretaker,  G.  A.  Blais:  to  Mar.  31,  1913,  8  m.  at  $40,  4  m.  at  $45.83;  care  of  clock,  Wm. 

Gauthier,  1  yr.  to  Nov.  1,  1912,  $50 .  553  32 

Beaulieu,  Adolphe:  repairing  window  sills,  as  per  agreement .  50  00 

Chicoutimi  Electric  and  Water  Co.;  electric  lighting,  9  m.  to  Dec.  31,  1912,  5,265-3  k.w. 

at  10c.;  meter,  $2.25;  water  rates,  1  yr.  to  Mar.  31,  1913,  $300 .  828  78 

Cote,  Boivin  &  Son:  coal,  40  t.  at  $9;  sundry,  $5.91 .  365  91 

Emond,  V.  A.  &  Son:  J-in.  mechanical  filter .  100  00 

Fortier,  Eugene  N.:  fabour,  8  d.  at  $3;  4  lettered  dials,  $14;  plate  glass,  2  pcs.  at  $20; 

window  glass,  24  panes,  $39.42,  putting  in  glass,  $15;  sundry,  $22 .  154  42 

Morin,  Toussant:  cleaning,  repairing  and  kalsomining  as  per  contract .  300  00 

Saguenay-Quebec  Telephone  Co.:  rent  of  telephones,  9  m.  to  Oct.  1,  1912,  house,  $15,  office, 

$22.50;  extra  box,  5  m.  to  Oct.  1,  1912,  $6.25 .  43  75 


Carried  forward .  164,269  53 
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Chicoutimi  Public  Building — Concluded. 

Small  payments:  hardware,  $18.19;  repairing  clock  dial,  $25;  25-w.  tungsten  lamps,  100  at 

42c.;  wood,  8  c.  at  $6;  sundry,  $58.56 .  191  75 

Coaticook  Public  Building  ($1,152.10) — 

Caretaker,  I.  Baldwin:  to  Mar.  31,  1913,  4  m.  at  $37.50,  8  m.  at  $41.66 .  483  28 

Coaticook  Town:  electric  light  (flat-rate),  11  m.  to  Mar.  1,  1913,  $236.06;  supplies,  $3.63. .  239  69 

Coaticook  Water  Co.:  water  rates,  1  yr.  to  Sept.  1,  1912 .  50  00 

Webster,  W.  C.  &  Son:  coal,  39  t.  at  $7.40 .  288  60 

Small  payments:  chairs,  4  at  $2.50,  1  tilter,  $9;  labour,  $18;  soap,  $7.75;  sundry,  $45.78 _  90  53 

Cookshire  Public  Building  ($2,201.52) — 

Caretaker,  S.  Wright:  to  Mar.  31,  1913,  12  m.  at  $33.33 .  399  96 

Cookshire  Town:  water  rates,  1  y.  to  Mar.  31,  1913 .  20  00 

Cromwell,  Ayton:  building  cement  sidewalk,  repairing  drains,  painting  roof  and  wood¬ 
work,  &c.,  as  per  tender,  $1,300;  sundry  repairs,  $36.80 .  1,336  80 

Planche,  E.  J.  &  Co.:  coal,  23-667  t.  at  $8.50.. . .  201  15 

Westbury  Electric  L.  &  P.  Co.:  electric  lighting,  11  m.  to  Mar.  1,  1913,  1,505-1  k.w.  at 

10c . 150  51 

Small  payments:  6  awnings,  $28;  grates  and  shaker,  $11.50;  repairing  radiator,  $10.50; 

tungsten  lamps,  2  at  $1.25,  8  at  75c.;  wood,  7£  c.  at  $4;  sundry,  $4.60 .  93  10 

Drummond ville  Public  Building  ($1,339.73) — 

Caretakers,  at  $33.33  per  m.:  A.  Pare,  4  m.  to  Aug.  1,  1912,;  O.  H.  Bernard,  8  m.  to  Mar. 

31,1913 . 399  96 

Archambault,  Ephrem:  coal,  20- 135  t.  at  $8.50 .  171  15 

Drummondville  Town:  electric  lighting  (flat  rate),  1  yr.  to  July  1,  1913,  $114;  water,  6  m. 

to  Jan.  1,  1913.  $10.45..  v. .  124  45 

Gauthier  Bros.  &  Co.:  repairing  doors,  chairs,  window,  &c.,  labour,  $26,  material,  $20.50; 

wood, 18  c.  at  $3 . . . . . . . 100  50 

Seguin,  J.  A.  R.:  metal  ceilings,  as  per  contract,  $136;  plumbing,  $51;  repairing  electric 

clocks,  labour,  $28.80,  material,  $14.25;  steel  fencing,  as  per  contract,  $200 .  430  05 

Small  payments,  ash  sifter,  $6.50;  3  bracket  lamps,  $6.75;  coal,  2.05  t.  at  $8;  25-w.  tungsten 

lamps,  50  at  42c.;  sundry,  $62.97 .  113  62 

Dundee  Custom  House  ($118.45) — 

Matthews,  Allen  S.:  coal,  12  t.  at  $7 .  84  00 

Small  payments:  25-w.  tungsten  lamps,  25  at  42c.;  wood  5  c.  at  $2.50;  sundry,  $11.45 .  34  45 

Farnham  Public  Building  ($1,709.96) — 

Caretakers:  J.  Belanger,  12  m.  to  Mar.  31,  1913,  at  $25;  W.  F.  Choquette,  Nov.  25,  1895- 

Jan.  31,  1906,  at  $100  per  annum,  $1,018.33 .  1,318  33 

Comeau,  A.B.  &  Co.:  coal,  15  t.  at  $7.75 .  116  25 

Farnham  Town:  electric  light,  10  m.  to  Dec.  1,  1912,  732-6  k.w.  at  10c.;  meter,  $2  50; 

water  rates,  15  m.  to  Mar.  31,  1913,  $25 .  100  76 

Small  payments:  chair,  $7.75;  hardware,  $8.84;  labour,  20  h.  at  35c.;  repairing  furnace,  &c., 
as  per  tender,  $35;  2  stools,  $11.75;  25-w.  tungsten  lamps,  50  at  42c.;  wood,  12  c.  at 

$3,  4  at  $2.25;  sundry,  $38.28 .  174  62 

Fraserville  Public  Building  ($1,278.98) — 

Caretaker,  E.  Dub6;  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Boulanger,  Arthur:  coal,  30-385  t.  at  $8.75 . .  265  87 

Fraserville  City:  electric  lighting,  9  m.  to  Dec.  31,  1912,  1,117-6  k.w.,  $102.08;  meter, 

$2.25;  supplies,  $16.77;  water,  1  y.  to  Mar.  31,  1913,  $200 .  321  10 

Laforest,  J.  E.:  labour,  160  h.  at  30c.;  solder,  45  lb.  at  35c.;  sundry,  $5.90 .  69  65 

Pineau,  J.  E.:  wood,  7c.  at  $7,  8  c.  at  $5;  sundry,  $13.40 .  102  40 

Rubenstein,  M.:  25  w.  tungsten  lamps,  100,  $57;  sundry.  $1.70 .  58  70 

Small  payments:  labour,  26  h.  at  50c.;  painting  fence,  $11 . 10;  wood,  15  c.  at  $2;  sundry,  $7.20  61  30 

Granby  Public  Building  ($1,141.48) — 

Caretaker,  Wm.  Bourgeois:  12  m.  to  Mar.  31,  1913,  at  $25 .  300  00 

Granby  Village:  electric  lighting,  9  m.  to  Jan.  2,  1913,  1,574  k.w.  at  8-1  c.;  meter,  $7.20; 

water  rates,  1  y.  to  May  1,  1913,  $150 .  284  71 

Phoenix  &  Vandal:  coal,  35  t.  at  $7.25;  sundry,  $11.31 .  265  06 

Topp,  Wm.  &  Co.:  asbestos,  $7;  furnace  pipe,  $10;  sand  and  gravel  roofing,  10  squares  at 

$5;  sundry,  $18.30 . ... .  85  30 

Small  payments:  clock,  $15;  labour,  45  h.  at  30c.;  office  tilter,  $10;  repairing  clock,  $10; 
repairing  pipes,  labour,  $35,  material,  $10;  table,  $18;  wood,  6  c.  at  $2.50;  sundry, 

$79.91 .  206  41 

Hull  Public  Building  ($1,940.84) — 

Caretaker,  T.  J.  Madore:  12  m.  to  Mar.  31,  1913,  at  $12.50 .  150  00 

Emond,  V.  A.  &  Son:  1-in.  mechanical  filter .  155  00 

Hull  City:  street  sprinkling,  1912,  $19.35;  taxes,  May  1,  1912,  to  Apr.  3,  1913,  $271.22....  290  57 

Hull  Coal  Co.:  coal,  40  t.  at  $7.40 . 296  00 

Ottawa  Electric  Co:  electric  lighting,  Mar.  7,  1912,  to  Mar.  18,  1913,  6,072  k.w.  at  7 -2c.; 

meter,  $1 .  438  27 

Taylor,  J.  &  J.:  safe  as  per  order,  $540;  freight,  $15 .  555  00 


Carried  forward .  175,288  34 
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Hull  Public  Building — Concluded. 

Small  payments:  carting  safe,  $25;  check  spring,  $8;  labour,  $6;  wood.  4c.  at  $2.50;  sundry, 

>7  5G  00 

Iberville  Public  Building  ($675.88) — 

Caretaker,  A.  Courtois:  12  in.  to  Mar.  31,  1913,  at  C40  .  480  00 

Donaghy,  John:  coal,  12-265  t.  at  $6.35 .  77  88 

Emond,  V.  A.  &  Son:  f  in.  mechanical  filter .  100  00 

Iberville  Village;  water  rates,  1  yr.  to  Feb.  1,  1913 .  12  00 

Thuot  &  Thuot:  1  cord  wood .  6  00 

Isle  Verte  Engineer’s  Office  (SS4) — 

Bertrand,  B.  H.:  rent  of  office,  1  yr.  to  Jan.  1,  1913 .  84  00 

Joliette  Public  Building  ($1,259.98) — 

Caretaker,  A.  Ratel:  to  Mar.  31,  1913,  10  m.  at  $33.33,  2  m.  at  $41.65 .  416  62 

Carrier,  Georges:  coal,  24-51  t.  at  $6.65 .  163  00 

Dostaler,  D.  A.:  desk,  $35;  labour,  130  h.,  $58.50;  sundry,  $34.33 .  127  83 

Goulet,  J.  A.:  7  chairs,  $41;  desk,  $42;  2  stools,  $12;  sundry,  $3.20 .  98  20 

Joliette  Town:  electric  lighting  (flat  rate),  7  m.  to  Nov.  1,  1912,  at  $11.10;  water,  1  yr. 

to  Nov.  1,  1912,  $108 . 185  70 

Trudeau,  A.  &  Co.:  rug, 'SIS;  tarpaulin,  55)  yd.  at  60c.:  sundry,  $7.28 . 55  58 

Small  payments:  carpet,  34  yd.  at  $1;  removing  waste,  18  1.  at  40c.;  taking  off  and 
putting  on  windows,  54  at  40c.;  travel,  F.  O.  Hamel,  $19;  waste  paper  baskets,  4  at  $5; 
wood,  12  c.  at  $3.50;  sundry,  $69.25 .  213  05 

Knowlton  Public  Building  ($576.42) — 

Caretakers,  at  $12.50  per  m.:  F.  A.  Knowlton,  Apr.,  1912;  J.  H.  Pibus,  May-March,  1913  150  00 

Brome  Lake  Electric  Power  Co.:  electric  lighting,  9  m.  to  Dec.  31,  1912,  1,130  k.w.  at 

10c.;  meter,  $2.25 .  115  25 

Knowlton  Village:  water  rates,  1  yr.  to  Apr.  1,  1913 .  21  00 

Pibus,  L.  H.:  coal,  23-81  t.  at  $8;  sundry,  $6.74 .  197  22 

Small  payments:  tungsten  lamps,  27  at  75c.;  wood,  8  c.  at  $2.35,  2  c.  at  $2.25,  IO2  c.  at 

$2;  sundry,  $28.40 .  92  95 

Laehine  Public  Building  ($741.24) — 

Caretaker,  O.  P.  Robert:  12  m.  to  Mar.  31,  1913,  at  $8.33 . -. .  99  96 

Aquin,  M.  J.:  labour,  13  h.  at  45c.,  60|  h.  at  40c.:  rebuilding  fence,  as  per  tender,  $34; 

sundry,  $20.45 .  84  50 

Laehine  Town:  electric  lighting,  12  m.  to  Apr.  1,  1913,  2,297  k.w.,  $217.04;  meter,  $1.30; 

water  rates,  1  yr.  to  June  30,  1913,  $52.40 .  270  74 

Martin  &  Co.:  coal,  16.415  t.  at  $7.25;  wood,  6  c.  at  $7.50:  sundry,  $12 .  176  01 

Small  payments:  galv.  pipe,  $9;  labour,  $29.70;  plumbing,  $18.30;  sundry,  $53.03 .  110  03 

Lachute  Public  Building  ($1,263.80) — 

Caretaker,  D.  Joss:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Campbell,  J.  D.:  coal,  35  cwt.  at  60c.,  172 - 4  cwt.  at  50c.,  193. 16  cwt.  at  40c .  184  47 

Charlebois,  E.:  building  hardwood  counter  with  drawers,  shelves,  &c.,  19  ft.  at  $3; 

sundry,  $5 .  62  00 

Lachute  Electric  Light  System:  electric  light  (fiat  rate),  to  Mar.  31,  1913,  12  m.  at  $37.33  447  96 

Lachute  Town:  water  rates,  12  m.  to  Nov.  1,  1912 .  37  00 

Lafleur,  O.  B.,  &  Son:  2  chairs,  $12.50;  desk.  $27.50;  table,  $10;  sundry,  50c .  50  50 

Small  payments:  clock,  $15;  1  set  of  grills,  $11 .50;  wood,  4  c.  at  $2.75,  6  c.  at  $1 .30,  6  c. 

at  $1.25:  sundry,  $29.11 .  81  91 

Laprairie  Public  Building  ($510.12) — 

Caretaker,  Jos.  Brisson:  12  m.  to  Mar.  31,  1913,  at  $12.50 .  150  00 

Beaulieu,  Alfred:  labour,  8  h.  at  50c.,  31  h.  at  40c.;  oil,  169  gal.  at  20c.;  wood,  2  c.  at  $8; 

sundry,  $64.29 .  130  49 

Brossard,  Emery:  coal,  20.64  t.  at  $8 .  165  12 

Demers,  A.  A.:  water  rates,  12  m.  to  Feb.  1,  1913 .  45  00 

Demers  &  McGee:  coal,  2-365  t.  at  $8.25... .  19  51 

L’Assomption  Public  Building  ($1,504.28) — 

Caretaker,  A.  Martel:  12  in.  to  Mar.  31,  1913,  at  $25 . I .  300  00 

Bedard,  T.:  constructing  cement  pavement,  1,089  ft.  at  30c .  326  70 

Courtois,  Chas.:  coal,  20-247  t.  at  $8. 15 .  165  00 

L’Assomption  Town:  water  rates,  2  yr.  to  Jan.  1,  1913,  $130;  construction  of  drain  pipe 

as  per  agreement,  $177.50 . .  307  50 

Laval  Electric  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1913,  1,177  k.w .  119  31 

Rho,  Chas.:  cleaning,  painting,  &c.,  as  per  agreement,  $137;  repairing  and  painting  fence, 

$17.05;  sundry,  $53.30 .  207  35 

Small  payments:  chairs,  3  at  $2.75;  25-w.  tungsten  lamps,  50  at  42c.;  wood,  5  c.  at  $5; 

sundry,  $24  17  .  78  42 


Carried  forward .  181,960  06 
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Levis  Public  Building  (52,161 .52) — 

Caretaker,  C.  Larnontagne,  to  Mar.  31,  1913,  12  m.  at  S35.41;  care  of  clock,  A.  Lemieux, 

1  yr.  to  Jan.  15,  1913,  S50 .  474  92 

Bissonnette,  T.  &  Frere:  labour,  513.50;  2  sets  of  grills,  $32;  sundry,  $17.90 .  63  40 

Fournier,  J.  T.:  coal,  61-5  t.  at  $7.90 .  485  85 

Levis  Town:  water  rates,  1  yr.  to  Apr.  30,  1913 .  250  00 

Paquet,  Jos.  A.:  coal,  7  t.  at  $9,  1-075  t.  at  $8 . . .  71  60 

Paquet  &  Jean:  sundry  supplies .  59  71 

Quebec  Railway,  L.  H.  &  P.  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1913,  4,459-7  k.w. 

at  12c. ;  meter,  $3.25 . . .  538  43 

Robitaille,  P.:  wood,  24  c.  at  $3.50,  2  c.  at  $3.25,  2  c.  at  $3,  2  c.  at  $2.50 .  101  50 

Small  payments:  labour,  60  h.  at  35c.;  removing  ashes,  24  1.  at  50c.;  removing  snow, 

$16;  telephone  service,  1  yr.  to  Mar.  1,  1913,  $35;  sundry,  $32.11 .  116  11 

Little  River  Immigration  Hospital  ($600) — 

Jack,  John:  rent  of  Dr.  J.  D.  Page’s  house,  12  m.  to  Mar.  1,  1913 . '  600  00 

Longueuil  Public  Building  ($691.12) — 

Caretaker,  E.  H.  Lamarre:  12  m.  to  Mar.  31,  1913,  at  $25 . a .  300  00 

Denicourt,  C.  F.:  coal,  25  t.  at  $7 .  175  00 

Longueuil  Town:  water  rates  and  taxes,  1  yr.  to  May  1,  1913  . . .  .„ .  52  30 

Montreal  L.  H.  &  P.  Co.:  electric  lighting,  1  yr.  to  Mar.  3,  1913,  1,316  k.w.  at  7c.;  meter, 

$1.65 . .  93  77 

Small  payments:  25-w  tungsten  lamps,  50  at  42c.;  wood,  2  c.  at  $6;  sundry,  $37.05 .  70  05 

Magog  Public  Building  ($1,128. 10) — 

Caretaker,  N.  Lacasse:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Hamel  <fc  Leduc:  radiator  as  per  contract,  $60;  sundry,  $21.65 .  81  65 

Magog  Town:  electric  lighting  (flat  rate),  9  m.  to  Jan.  1,  1913,  at  $16.66;  water  rates, 

1  yr.  to  Apr.  1,  1913,  $78.56 .  228  50 

Mullins,  T.  B.:  coal,  33-39  t.  at  $7.20;  wood,  6  c.  at  $2.50,  6  c.  at  $1 .75 .  265  93 

Small  payments:  advertising,  $4.30;  dustbane,  $13.50;  fire  grate,  $6.50;  labour,  34  h. 

at  50c.;  25-w  tungsten  lamps,  50  at  42c.;  varnish,  7  gal.  at  $3.50;  sundry,  $65.26 -  152  06 

Marieville  Public  Building  ($332.98) — 

Caretaker,  P.  Prairie,  4  m.  to  Mar.  31,  1913,  at  $25 .  100  00 

Poulin,  W.  E.:  coal,  6  t.  at  $7.50,  24-17  t.  at  $7.25 .  220  23 

Small  payments:  wood,  2  c.  at  $5.50;  sundry,  $1.75 .  12  75 

Matane  Public  Building  ($150) — 

Marquis,  J.  A.:  safe,  as  per  order .  150  00 

Megantic  Public  Building  ($916.08) — 

Caretaker,  S.  Brousseau:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  90 

Evans,  A.  H.;  coal,  1-25  t.  at  $9.50,  21-375  t.  at  $9 .  204  26 

Megantic  Village:  electric  lighting,  7-m.  to  Apr.  1,  1913,  1,805  k.w.  at  10  -  8c. ;  meter,  $1.75; 

water  rates,  4  m.  to  Dec.  31,  1912,  $6 .  *  202  75 

Small  payments:  ash  sifter,  $7.25;  grill,  $12.60;  wood,  $31;  sundry,  $58.26 .  109  11 

Montmagny  Engineer’s  Office  ($374.55) — 

Bell  Telephone  Co.:  rent  of  telephone  office,  21  m.  to  Dec.  31,  1913,  $35,  residence,  2  yr. 

to  Dec.  31,  1913,  $30 .  65  00 

Cot6,  Ained6e:  clock . . .  24  00 

Dietzen,  Eugene,  Co.:  3  sections,  top  and  base .  86  00 

Office  Specialty  Mfg.  Co.:  6  ‘Shannon’  sections  at  $16.50;  ‘storage’  bases,  3  at  $21; 

‘storage’  sections,  3  at  $6.25;  tops,  3  at  $4.25;  freight,  $6.05 .  199  55 

Montmagny  Public  Building  ($1,  161.12) — • 

Caretakers,  at  $33.33:  C.  Normand,  7  m.  to  Nov.  1,  1912,  H.  Courteau,  9  m.  to  Mar.  31, 

1913 .  533  28 

Basin  Electric  L.  &  P.  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1913,  1,604-2  k.w.  at 

10c.;  meter,  $3 .  163  42 

Boulanger,  E.  &  Son:  coal,  20  t.  at  $11,  1-05  t.  at  $10 .  230  50 

Dube,  Maxime:  sundry  supplies  .  50  26 

Montmagny  Town:  water  rates,  12  m.  to  May  15,  1913 .  50  00 

Small  payments:  door,  $8;  labour,  3)  d.  at  $2.50;  25-w  tungsten  lamps,  50  at  42c.;  wood, 

3  c.  at  $6.50,  4  c.  at  $5.50,  5  c.  at  $3;  sundry,  $39.41 .  133  66 

Montreal  Bonuventure  lty.  Station  ($383.10) — 

Office  Specialty  Mfg.  Co.:  trucks,  style  XXX,  6  at  $60;  freight,  $23.10 . .  . .  383  10 

Montreal  Clerk  of  Works  Office  ($354.95) — 

Bell  Telephone  Co.:  rent  of  telephone,  Apr. -Sept.,  Jan. -Mar.,  1913,  office  No.  3019,  $42.75, 

house.  No.  3645,  $26.25;  messages,  $15.25 .  84  25 

Merchants’  Bank  of  Canada:  rent  of  office,  1  yr.  to  Jan.  31,  1913 .  250  00 

Small  payments:  sundry .  20  70 

Montreal  Custom  House  ($11,341.28) — 

Caretaker,  C.  Daudelin,  to  Mar.  31,  1913,  1  m.  at  $39.50,  11  m.  at  $41.66;  care  of  clock, 

W.  A.  Wood,  May  1,  1911-Apr.  30,  1912,  $80 .  577  76 

Carpenters:  F.  X.  Bernier,  to  Mar.  31,  1913,  1  m.  at  $50,  11  m.  at  $55;  C.  Girard,  to  Mar. 

31,  1913,  1  in.  at  $50,  11  m.  at  $55 .  1,310  00 


Carried  forward .  192,101  34 
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AUDITOR  GENERAL'S  RETORT ,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  192,101  24 

Montreal  Custom  House — Continued. 

Cleaners,  to  Mar.  31,  1913:  A.  Clermont,  4  m.  at  $50;  A.  Cousineau,  llj  m.  at  $50;  A. 

Langlois,  1  m.,  $50 .  825  00 

Electrician,  G.  Flanaghan:  12  m.  to  Mar.  31,  1913,  at  $65 .  780  00 

Firemen:  B.  Lajeunesse,  to  Mar.  31,  1913,  1  m.  at  $60,  11  m.  at  $65;  J.  Lynch,  May,  1912, 

$27.50;  Thos.  McMahon,  to  Mar.  31,  1913,  4  m.  13  d.  at  $65 .  1,090  66 

Plumber,  A.  Tremblay:  12  m.  to  Mar.  31,  1913,  at  $60. . .  720  00 

Painters,  24 If  d.  at  $2.70 .  652  45 

Bedard,  N.  A.  &  Co.:  window  blinds,  $72;  sundry,  $10 .  82  00 

Bell  Telephone  Co.:  rent  of  telephone  No.  4098,  9  m.  to  Dec.  31,  1912 .  26  25 

Canada  Paint  Co.:  roof  paint,  10  gal.  at  $1.65,  10  gal.  at  $1.20;  white  lead,  $15.90;  sundry 

$39.08 .  83  48 

Charette  &  Fr&re:  asbestos  cement,  4  bags  at  $1 .50;  duck,  62  yd.  at  35c.;  labour,  50  h. 

at  65^ .  60  20 

Daudelin,  C.:  cleaning  outside  of  building .  50  00 

Daoust  &  Co.:  building  chimney  top,  repairing  ventilation,  &c.,  as  per  contract .  131  00 

Elie,  Jos.:  coal,  21-63  t.  at  $3.65;  short  paid  30c . • .  78  65 

La-Lo  Mfg.  Co.:  ‘La-Lo’  spray,  50  gal.  at  $2 .  100  00 

Lamarre,  W.  &  Co.:  coal,  4-815  t.  at  $7.50,  9-2  at  $7.25 .  102  80 

Lemire,  E.:  coal,  61-96  t.  at  $4.85 . _ . _ .  300  54 

Lessard,  T.  &  Sons:  enamelled  sink,  $20;  fitting  up  ‘Broender’  automatic  cellar  drawer 

$65;  labour,  42  h.  at  60c.,  10  h.  at  20c.;  sundry,  $23.89 .  136  09 

LcTourneux,  Son  &  Co.:  extension  ladder,  $8.96;  gas  generator,  $7.80;  grate  bars,  817  lb. 
at  4c.;  kalsomining  brushes,  2  at  $5.30,  2  at  $4.80;  paint,  $6;  repairing  brick  work, 

$19;  side  plates  for  boiler,  $15;  trussel  extension,  2  pr.,  $26.40;  white  lead,  $11.93; 

sundry  $94. 28 .  242  25 

Merchants  Coal  Co.:  coal,  150-585  t.  at  $7.25 .  1,091  75 

Montreal  City:  hand  hose  permit,  1  y.  to  May  1,  1913,  $2;  water  rates,  1  y.  to  May  1, 

1913,  $504.40 .  506  40 

Montreal  L.  H.  &  P.  Co.:  electric  light,  Dec.  30,  1911-June  29,  1912,  July  31-Oct.  31,  Nov. 

30-Jan.  31,  18,827  k.  w.  at  6c.;  meter,  $3.75;  gas,  1  y.  to  Dec.  31,  1912,  266-8  M.  cu.  ft., 

$262.55;  meter,  $6 .  1,401  92 

Richardson,  Romuald:  coal,  10  t.  at  $7.50 .  75  00 

Rubenstein  Bros.:  4  brass  grills . ' .  80  00 

Valiquette,  N.G.:  double  typewriter  desk .  50  00 

West  Disinfecting  Co.:  euchrelyptum,  64  gal.  at  $1.75 . .  112  00 

White,  W.  J.  C.:  casting  and  machining  new  set  of  grate  bars  for  boiler,  1,350  lb.  at 

4c.;  repairs  to  dampers,  &c.,  labour  52  h.  at  50c.,  26  h.  at  35c.,  materials,  $4.96.  ...  94  06 

Wilders,  Ltd.:  arm  chair,  $11 .25;  t.  w.  chair,  $9;  f.  t.  g.  o.  desk,  $45;  t.  w.  desk,  $50; 

filing  cabinet,  $60;  3  sections  and  top,  $20;  stool,  $7.50 .  202  75 


Small  payments:  ‘Blount’  door  spring,  $7;  chair,  $7;  cotton,  20  yd.  at  55c.;  desk,  $15; 
electrical  supplies,  $10;  12  in.  fan  motor,  $14.97;  gas  water  heater,  $6.50;  hardware, 

$20.50;  liquid  soap,  $  brl.,  $19.50;  oak  table,  $22.50;  painting,  &c.,  $25;  rubber, 

19  lb.,  $12.67;  tarpaulin,  33  yd.  at  $1.15;  toilet  paper,  $10.50;  waste  (cotton),  366  lb. 

at  12jc.;  2  wickets  with  brass  mesh,  $30;  sundry  $82.43 .  378  27 

Montreal  Canal  Customs  ($56.87) — 

Montreal  City:  water  rates,  1  y.  to  May  1,  1913 .  3  88 

Montreal  L.  H.  &  P.  Co.:  electric  lighting,  1  y.  to  Nov.  30,  1912,  504  k.  w.  at  6c.;  meter, 

$1.80 .  32  04 

Small  payments:  coal,  1  t.,  $8;  wood,  $11.75;  sundry,  $1.20 .  20  95 

Montreal  Customs  Express  ($3,768.98) — 

Fireman,  Jas.  Quinn,  to  Mar.  31,  1913,  1  m.  at  $60,  11  m.  at  $70;  night  watchman,  J. 

Findlay,  Jan  1-Mar.  17,  1913,  at  $60 .  982  90 

Charette  &  Frere:  repairing  roof,  labour,  65  h.  at  65c.,  tar,  1,500  lb.  at  2c.,  sundry,  $15  87  25 

Labrecque  <fe  Co.:  coal,  99-615  t.  at  $7.50;  wood,  $3 .  750  16 

Lamarre,  W.  &  Co.:  coal,  8-985  t.  at  $7.50;  wood,  2\  cord's,  $15.50 .  82  89 

Montreal  City:  hand  hose  permit,  1  y.  to  May  1,  1913,  $2;  water  rates,  1  y.  to  Mav  1, 

1913,  $246.38 . ". . . .  248  38 

Montreal  L.  H.  &  P.  Co.:  electric  lighting,  13  m.  to  Jan.  31,  1913,  20,577  k.  w.  at  6c.; 

(short  paid,  $1);  meter,  $1.95;  gas,  1  y.  to  Dec.  31,  1912,  17-2  M.  cu.  ft.,  $16.72,  meter, 

80c . 1,253  09 

O’Connell,  Thos.:  cleaning  snow  from  roof,  58|  h.  at  40c.;  repairing  water  pipes,  70  h. 

at  60c.;  6-in.  soil  pipe,  30  ft.  at  50c.;  sundry,  $25.33 .  105  73 

White,  W.  C.:  making  and  fitting  blower  from  main  steam  pipe,  96  h.  at  50c.,  48  h.  at 

35c.;  repairing  ash  buckets,  $16.20;  sundry,  $23.93 .  104  93 

Small  payments:  coal,  2  t.  at  S7.75,  6  at  $7.50;  21  holophane  shades,  $10.17;  1  doz. 

lamp  guards,  $5.20;  labour,  21  h.  at  70c.;  sundry  $63.08 .  153  65 

Montreal  Engineer’s  Office  ($1,771.53) — 

Beardmore  &  Co.:  rent  of  office,  Jan.-Feb.,  1913 .  133  34 

Bell  Telephone  Co.:  rent  of  telephones,  No.  1518,  Apr.-Mar.,  $35,  No.  4126,  Apr.-Sept., 

Jan  .-Mar.,  $51.39,  No.  5540,  Oct.  16-Mar.  31,  $16.05 .  102  44 


Carried  forward 


205,016  49 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 147 

SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance—  C  ued.  $  cts. 

Brought  forward .  205, BIG  49 

Mont  real  Engineer’s  Office — Concluded. 

Merchants  Bank  of  Canada:  rent  of  office,  1  y.  to  Jan.  31,  1913 .  1,209  00 

Montreal  City:  water  rates,  1  y.  to  May  1,  1913 .  41  00 

Smith  Premier  Typewriter  Co.:  oak  desk,  $40;  double  pedestal  typewriter  desk,  $45  85  00 

Wilders’  Ltd.:  chairs,  3  rotary,  $35.50,  4  office,  $12;  desks,  2  r.  t.,  $75  and  $30,  1  f.  t., 

$22.50;  2  stools,  $5.75;  table,  $6.50 . * .  187  25 

Small  payments:  window  draping .  22  50 

Montreal  Examining  Warehouse  ($23,320.47) — 

Caretaker,  M.  Boyer,  to  Mar.  31,  1913,  1  m.  at  $65,  11  m.  at  $70;  carpenters,  to  Mar.  31, 

1913,  A.  Poirier,  1  m.  at  $60,  11  m.  at  $65,  H.  Valiquette,  1  m.  at  $65,  11  m.  at  $70; 
cleaners,  to  Mar.  31,  1913,  J.  Brunet,  2  m.  at  $55,  J.  B.  Desjardins,  1  m.  at  $50,  11  m. 
at  $55,  Jos.  Larocque,  1  m.  at  $50,  11  m.  at  $55,  S.  Lanctot,  1  m.  at  $50,  11  m.  at 

$55,  U.  Paquette,  1  m.  at  $50,  11  m.  at  $55 .  5, 175  00 

Electrician,  A.  Nuttall,  12  m.  to  Mar.  31,  1913,  at  $65;  firemen,  to  Mar.  31,  1913,  Jos. 

Forgues,  1  m.  at  $60,  11  m.  at  $65,  A.  Tremblay,  1  m.  at  $55,  11  m.  at  $60 .  2,270  00 

Elevator  attendants,  to  Mar.  31,  1913  :  A.  Barrette,  12  m.  at  $60;  A.  Drouin,  1  m.  at 

$55,  11  m.  at  $60;  A.  Lesieur,  1  m.  at  $55,  11  m.  at  $60;  H.  Marchand,  1  m.  at  $55, 

11  m.  at  $60;  S.  McGarry,  1  m.  at  $55,  11  m.  at  S60;  Jas.  Neville,  1  m.  at  $55,  11  m. 

at  $60;  P.  Prudhomme,  1  m.  at  $55,  11  m.  at  $60 .  5,010  00 

Painters,  24  d.  at  $2.70 . .  64  80 

Bell  Telephone  Co.:  No.  1560,  3  m.  to  June  30,  1912,  $8.75;  No.  2454,  1  y.  to  Apr.  1,  1913, 

$55 . . .  63  75 

Constantin  &  O’Brien:  repairing  elevator,  coal  cart,  &c.,  labour,  380£  h.  at  50c.,  7  h. 

at  35c.,  13  h.  at  25c.,  steel,  $12.15,  wire  rope,  t60  ft.  at  6c.,  sundry,  $38.16 .  255  86 

Dominion  Lubricating  Oil  Co.:  boiler  compound,  1, 184  lb.  at  10c.;  ‘Superior’  compound, 

776  lb.  at  10c.;  ‘Laings’  cleanser,  1  brl.,  $13.86;  oil,  1  brl.  dynamo,  $18.23,  1  brl. 

engine,  $21 .  249  09 

Eagle  Oil  Co.:  boiler  compound,  610  lb.  at  12c .  73  20 

Mie,  Jos.:  coal,  102-71  t.  at  $3.65 .  374  88 

Hall,  Geo.,  Coal  Co.:  coal,  220-07  t.  at  $4,  1-09  t.  at  $2.50 . 883  01 

La-Lo  Mfg.  Co.:  ‘La-Lo’  spray,  50  gal.  at  $2;  brass  sprayer,  $10 .  110  00 

Lessard,  T.  &  Sons:  repairing  sink,  boiler,  &c.,  ‘empire’  fire  bricks,  500  at  5c.,  labour, 

282  h.  at  50c.,  ‘rainbow’  packing,  20  lb.  at  $1,  sundry,  $23 . 65 .  209  65 

LeTourneux,  Son  &  Co.:  leather  belting,  36  ft.,  $34.56;  toilet  paper,  $52.50;  sundry, 

$69.99 .  157  05 

Mathieu,  H.  &  Co.:  lumber,  1,000  ft.  at  $35,  506  ft.  at  life.,  500  ft.  at  7§c.,  365  ft.  at  6c., 

400  ft.  at  3c.;  sundry,  $11 .40 .  175  99 

McColl  Bros.:  castor  oil,  1  brl.,  $28;  ‘Globe’  compound,  490  lb.  at  15c .  101  50 

Montreal  City:  hand-hose  permit,  1  y.  to  May  1,  1912,  $2;  water  rates,  1  y.  to  Jan.  25, 

1913,  141-68  M.  cu  ft.  at  $1 . 15,  meter,  $8;  additional  water  (flat  rate),  1  y.  to  May  1, 

1913,  $946.72 . 1,119  63 

Montreal  L.  H.  &  P.  Co.:  electric  lighting,  13  m.  to  Jan.  31,  1913,  57,775  k.  w.  at  6c., 
meter,  $8.40;  power  for  elevator,  15  m.  to  Mar.  31,  1913,  14-8  h.  p.  at  $40  per  h.  p. 

per  an.;  gas,  9  m.  to  Sept.  30,  1912,  213-5  M.  cu.  ft.  $206.78,  meter,  $11.90 .  4,433  55 

Montreal  Wreckage  &  Construction  Co.:  concrete  wall,  fence,  &c.,  as  per  tender,  $1,028; 
laying  new  hardwood  floor,  as  per  tender,  $230.45;  putting  up  railing,  &c.,  $40;  sundry, 

$17.60 .  1,316  05 

O’Connell,  T.:  repairing  radiators,  &c.,  labour,  80  h.  at  60c.,  material,  $49.66 .  97  66 

Page,  O.:  cartage,  37  loads  at  $2 . • . . . .  74  00 

Supplee  Elevator  Co.:  repairing  two  bridges,  installing  steel  hoisting  chains,  &c.,  labour, 

50j  h.,  $27.50,  steel  chain,  85  ft.,  $18.94,  sundry,  $9.32 . 55  76 

Thibeault,  Jos.:  repairing  steam  radiators,  &c.,  labour,  55  h.  at  65e.,  material,  $24.61.  60  36 

Tremblay,  F.  &  Co.:  plank,  625  ft.  at  $40,  2,705  ft.  at  $35;  sundry  $13.26 .  132  94 

Walker,  Jas.  Hardware  Co.:  sundry  hardware .  51  29 

West  Disinfecting  Co.:  euclirelytum,  64  gal .  112  00 

White,  W.  C.:  castings,  1,013  lb.  at  4c.;  labour,  80  h.  at  50c.;  sundry  $41.20 .  121  72 

Small  payments:  ‘Acme’  white  cotton  wipers,  140  at  12c.;  ‘Alpine’  white  waster  158  lb. 
at  12Jc.;  arm  chairs,  4  at  $6;  belting,  30  ft.,  $28.80;  brooms,  $7.50;  cleaning,  40  h. 
at  20c.;  cylinder  oil,  1  brl.,  $34.45;  electrical  supplies,  $38.50;  100  fuses,  $17.50; 

3  fiushometers,  $38;  18  gaskets,  $10.63;  hardware,  $38 .78;  machine  oil,  \  brl.,  $15.61; 
packing,  140  lb.  at  10c.;  removing  ashes,  $33;  repairing  elevator,  arc  lamp,  &c., 

$98.84;  rubber  boots,  5  pr.,  $18.55;  wood,  2  cords,  $12.50;  sundry,  $96.52 .  571  73 

Montreal  Immigration  Building  ($4,204.59) — 

Labrecque,  J.  O.  &  Co.:  coal,  58-85  t.  at  $7.50 .  441  38 

Lemire,  E.:  coal,  2-5  t.  at  $8.25,  4  t.  at  $7.75;  wood,  $6.40 .  57  95 

Montreal  City:  hand  hose  permit,  1  y.  to  May  1,  1913,  $2;  water  rates,  Jan.  13,  1912- 

Jan.  15,  1913,  111-44  M.  cu.  ft.  at  $1 . 15,  meter,  $4 .  134  15 

Montreal  L.  H.  &  P.  Co.:  electric  light,  13  m.  to  Jan.  31,  1913,  4,848  k.  w.  at  6c.,  meter, 

$1.95;  gas,  1  y.  to  Dec.  31,  1912,  51-7  M.  cu.  ft.,  $50.31,  meter,  $2.80 .  345  94 

Rodier,  Hon.  C.  S.,  Estate:  rent  of  306  St.  Antoine  St.,  Apr.-Feb.,  1  in.  at  $208.37,  10  m. 

at  $291 .66;  insurance,  1  y.  to  May  1,  1913,  $41 .20 .  3,166  17 


Carried  forward .  234,618  30 
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AUDITOR  GEXEKAL’S  RETORT.  1912-1913 


4  GEORGE  V.,  A.  1914 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  234,618  30 

Montreal  Immigration  Building — Concluded. 

Small  payments:  coal.  1  t.,  89;  dustbane,  2  brl.,  $17.50;  euchrelyptum,  10  gal.,  $17.50; 

wood,  3  cords  at  $5 .  59  00 

Montreal  Inland  Revenue  Office  ($3,891.37) — 

Caretaker,  M.  O’Donnell,  11  m.  to  Mat.  31,  1913,  at  $20;  fireman,  L.  St.  Jean,  to  Mar. 

31,  1913,  1  m.  at  ?•')."),  11  m.  at  $60 .  935  00 

Painters,  40  d.  at  $2.70 . .  108  00 

Canada  Office  Furniture  Co.:  2  chairs,  $10;  cupboard,  $20;  table,  $17;  sundry,  $5.50 .  52  50 

Canada  Stove  &  Furniture  Co.:  cabinet,  $5;  chair,  $10;  r.  t.  desk,  $40;  wardrobe,  $10....  65  00 

Canadian  Sand  Blast  Co.:  sand  blasting,  as  per  tender,  10,626  sq.  ft.  at  15c .  1,593  90 

Labrecque,  J.  O.  &  Co.:  coal,  45-16  t.  at  $7.50 .  338  71 

Le  Tourneux,  Son  &  Co.:  2  extension  ladders,  $31.68;  '50  mantles,  $11;  ‘Yale’  lock,  $7.20; 

sundry,  $22.90 . T .  72  78 

Mathieu,  H.  &  Co.:  16  doors,  complete,  $83;  sundry,  $1.50 .  84  50 

Montreal  City:  hand  hose  permit,  1  y.  to  May  1,  1913,  $2;  water  rates,  1  y.  to  May  1, 

1913,  $117.37 .  119  37 

Montreal  L.  H.  &  P.  Co.:  gas,  Dec.  30-Sept.  30  1912,  91-3  cu.  ft.,  $89.85;  meter,  $2.30. . .  92  15 

Office  Specialty  Mfg.  Co.:  base,  $5.50;  freight,  87c.;  4  sections,  $62;  top,  $3.25 .  71  62 

Wilders,  Ltd.:  chair,  $10;  r.  t.  desk,  $40 . * .  50  00 

Small  payments:  cartage,  $14;  coal,  2-025  tons  at  $7.50;  euchrelyptum,  20  gal.,  $35;  hard¬ 
ware,  $31 .85;  lumber,  1,005  b.  f.  at  $45;  new  grate  bars,  250  lb.  at  7c.;  paint,  &c.,  $34.39; 
repairing  filter,  $15.55;  repairing  pipes,  cistern,  &c.,  $21.25;  thermometer,  $8.25; 

wall  paper,  59  rolls  at  22c.;  sundry,  $56.66. ..' .  307  84 

Montreal  Lymburner’s  Temporary  Office  ($985.48) — 

Bell  Telephone  Co.:  rent  of  telephones,  No.  458,  Apr.-Mar.,  $35,  No.  7796,  Apr.-Dec., 

1912,  $42.75,  No.  8442,  Aug.-Dee.,  1912,  $15.95;  messages,  $4.90 . .  98  60 

Canada  Stove  &  Furniture  Co.:  5  chairs,  $42;  filing  cabinet,  $75;  toilet  cabinet,  $9;  table, 

$10;  sundry,  $4 .  140  00 

Seminaire  St.  Sulpice:  rent  of  offices,  No.  313,  9  m.  to  Jan.  31,  1913,  at  $356.40  per  an., 

No.  407,  10  m.  to  Jan.  31,  1913,  at  $370  per  an .  575  63 

Wilders,  Ltd.:  small  rugs,  4  at  $4;  2  large  Axminster  rugs,  $35.50,  $37.50 .  89  00 

Small  payments:  12-in.  fan  motor,  $14.97;  steel  cabinet,  $30;  sundry,  $37.23 .  82  20 

Montreal  Marine  &  Fisheries  Office  ($24.20) — 

W’ilders,  Ltd.:  cork,  22  yd.  at  $1;  sundry,  $2.20 .  24  20 

Montreal  Military  Stores  Building  ($1,671.17) — 

Delorme,  S.  Estate:  rent  of  building,  272-274  St.  Paul  St.,  10  m.  to  Jan.  31,  1913 .  1,666  66 

Montreal  City:  water  rates,  1  y.  to  May  1,  1913 .  4  51 

Montreal  General  Post  Office  ($70,505.31) — 

Caretaker,  I.  Trudeau:  to  Mar.  31,  1913,  2  m.  at  $60,  10  m.  at  $95;  allowance  for  living 

quarters,  Apr.-May,  1912,  $55 .  1,125  00 

Care  of  clock,  T.  A.Grothe,  5  m.  to  July  1,  1911 .  25  00 

Carpenters,  to  Mar.  31,  1913:  L.  Bedard,  12  m.  at  $65;  J.  W.  Corbeil,  147  d.,  $315.04;  E. 

Hallee,  2  m.  at  $67.50;  J.  M.  Labelle,  3  m.  at  $65;  J.  Trudeau,  3  in.  at  $65;  A.  Vallee, 

1  m.  at  $55,  11  m.  at  $65;  F.  Valin,  10  m.  at  $65 .  3,040  04 

Charwomen:  A.  Crocheti^re,  to  Mar.  31,  1913,  1  m.  at  $23,  11  m.  at  $28;  D.  Royer,  to 

Mar.  31,  1913,  1  m.  at  $23,  11  m.  at  $28 .  662  00 

Cleaners,  12  m.  to  Mar.  31,  1913:  F.  Aube,  $346;  A.  Bastien,  $164.51;  E.  Beaudette,  $596; 

N.  Bissonette,  $296;  L.  Belanger,  $530.63;  E.  W.  Blisset,  $26.66;  P.  Blisset,  $250; 

WT.  J.  Boots,  $600;  Jos.  Brunet,  $232.75;  P.  Cloutier,  $303.23;  A.  Cunningham,  $440; 

J.  Davidson,  $50;  A.  Deschesne,  $200;  F.  D.  Descary,  $300;  A.  Gaignerie,  $300;  T. 

Gauthier,  $655;  P.  Germain,  $600;  D.  Hugues,  $50;  I.  Jasmir,  $563.71;  F.  Labelle, 

$215;  J.  Laplante,  $596;  C.  Lauzon,  $50;  J.  Lauzon,  $600;  V.  Laverdure,  $124.13;  O. 

Ledoux,  $218.33;  M.  Lorange,  $530.63;  P.  Lucey,  $50;  II.  Martin,  $321.45;  II.  Mont- 
migny,  $300;  J.  P.  Murphy,  $50;  J.  Ouimet,  $50;  W.  Page  $596;  M.  Pare,  $596;  L. 
Prudhomme,  $50;  H.  Provencher,  $50;  P.  Roy,  $655;  C.  Roelion,  $596;  II.  St.  Pierre, 

$50;  E.  Thompson,  $50 . .  12,253  03 

Electricians,  to  Mar.  31,  1913:  G.  Fauteux,  2  m.  at  $65;  F.  X.  Lefevre,  1  m.  at  $65,  11  rn. 
at  $70;  P.  Lucy,  2  m.  5  d.,  $153.39;  O.  Renaud,  1  m.  at  $65,  11  m.  at  $70;  J.  D.  Thibault, 

12  m.  at  $70 .  2,793  39 

Elevatormen,  12  in.  to  Mar.  31,  1913:  A.  Archambault,  $204.83;  A.  Bourassa,  $715;  L. 

Brault,  $706.43;  J.  Cantin,  $60;  O.  Chaput,  $715;  A.  Daoust,  $415;  W.  Filiatrault, 

$60;  O.  de  Ladurantaye,  $715;  C.  Prudhomme,  $591.92;  Oscar  Renaud,  $715;  J.  B. . 

Ritchot,  $60;  F.  Roehon,  $60;  W.  J.  Tremblay,  $660;  S.  Trudeau,  $60;  A.  Trudeau, 

$715;  C.  Yadeboncoeur,  $110;  C.  Varin,  $655;  M.  Wickham,  $695 .  7,913  18 

Engineers:  J.  T.  Murphy,  2  m.  7  d.  to  June  7,  1912,  at  $108.33;  D.  Brown,  9  m.  6-75  d.  to  Mar. 

31,  1913,  at  $108.33 .  1,241  36 

Fireman,  Jos.  Langevin,  to  Mar.  31,  1913,  1  rn.  at  $55,  11  m.  at  $60;  painters,  A.  Hallee, 

Mar.,  1913,  $67.50,  Jos.  Renaud,  to  Mar.  31,  1913,  11  m.  28}  d.  at  $80,  sundry  painting, 

75s  d.  at  $2.70,  47}  d.  at  $2.40,  46}  d.  at  $1 .50 .  2,126  16 
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Montreal  General  Post  Office — Concluded. 

Lobby-keepers,  to  Mar.  31,  1913:  J.  McClanaghan,  1  m.  at  $54,  2  m.  at  $60,  9  m.  at  $65; 

J.  Murphy,  1  m.  at  $54,  6  m.  at  $60,  5  m.  at  $65;  E.  Richer,  9  m.  at  $60;  G.  Robert, 

1  m.  at  $54,  11  m.  at  $60 .  2,752  00 

Messengers,  to  Mar.  31,  1913:  J.  R.  Barthe,  1  m.  at  $50,  11  m.  at  $55;  J.  C.  Thibault,  1  m. 

•  at  $60,  11  m.  at  $65;  watchmen,  C.  Berthiaume,  1  m.  at  $55,  11  m.  at  $65;  J.  Brunet, 

1  m.  at  $50,  10  m.  at  $55;  J.  Thompson,  8  m.  at  $65 .  3,320  00 

Bell  Telephone  Co.:  rent  of  telephones,  .No.  496,  Apr.  2-Dec.  1,  1912,  $42.54;  No.  504, 

Apr.  2-Mar.  31,  1913.  $73.64;  No.  535-42,  1  y.  to  Mar.  31,  1912,  $148.96;  messages,  $1.90  267  04 

Canada  Paint  Co.:  English  vermilion  paint,  270  lb.  at  $1;  varnish,  5  gal.  at  $2.90,  10  gal. 

at  $1.55;  sundry,  $28.40 .  328  40 

Deschamps,  David  &  Co.:  sweeping  powder,  500  lb.,  $15;  toilet  paper,  $21;  sundry,  $18.96  54  96 

Desourdy,  O.:  three  uniforms  for  attendants .  69  00 

Dominion  Lubricating  Oil  Co.:  cylinder  oil,  43  gal.  at  45c.;  machine  oil,  58|  gal.  at  35c.; 

disinfecting  powder,  428  lb.  at  7|c.;  liquid  soap,  1,578  lb.  at  6§c .  174  51 

Dustwaxine  Mfg.  Co.:  soap  powder,  375  lb.  at  6^c.;  sweeping  powder,  3,500  lb.  at  2-8c. . .  122  38 

Electrical  Equipment  Co.:  tungsten  lamps,  40-w.,  1,220  at  35c.,  60-w.,  360  at  37c .  560  20 

Engineering  Equipment  &  Supply  Co.:  tungsten  lamps,  60-w.,  600  at  49c.,  40-w.,  915  at 

45c.;  sundry,  $6.30 .  712  05 

India  Alkali  Works:  Marblica,  500  lb  at  5|c.;  White  Star  savogran,  465  lb.  at  6§c .  57  73 

Labrecque,  J.  O.  &  Co.:  coal,  7  tons  at  $9.50,  4  03  tons  at  $9.75 .  105  70 

LeTourneux,  Son  &  Co.:  22  brooms,  $48.75;  18  dusters,  $22.20;  paint  brushes,  $7.25;  2 

doz.  mops,  $12;  toilet  paper,  $126;  sundry,  $250.29 . .  466  49 

Malo,  Jos.:  supplying  ice,  May-Sejrt.,  1912 . . . .- .  201  10 

Meyer  Bros.:  ‘Wyandotte’  detergent,  4  brl .  50  00* 

Montreal  City:  hand  hose  permit,  1  y.  to  May  1,  1913,  $2;  water  rates,  1  y.  to  May  1, 

1913,  $2,684.96 .  2,686  96 

Montreal  L.  H.  &  P.  Co.:  electric  light,  13  m.  to  Jan.  31,  1913,  289,680  k.  w.  at  6c.,  meter, 

$11.70;  power  for  elevators,  15  m.  to  Mar.  31,  1913,  70?  h.  p.  at  $40  per  h.  p.  per  an., 

15-1  h.  p.  at  $40  per  h.  p.  per  an.,  balance  due  for  power  Nov.  1911,  $34.50;  gas,  1  y. 
to  Dec.  31,  1913,  203-6  M.  cu.  ft.,  $197.21,  meter,  80c.;  steam  heating,  Dec.  31-May 
31,  Sept.  1-Jan.  31,  1913,  64  M.  lb.  at  65c.,  212  M.  lb.  at  55c.,  7,568  M.  lb.  at  50c.,  meter, 

$36 .  25,883  16 

Nicolas,  F.  &  Co.:  40-w.  tungsten  lamps,  230  at  45c .  103  50 

Sapho  Mfg.  Co.:  anti-dust,  3,400  lb.  at  3c.;  sundry,  $17.50 .  119  50 

Walker,  Jas.  Hardware  Co.:  dustbane,  1,000  lb.  at  3c.;  ‘Gillet’s’  lye,  $5;  rubber,  $7.50; 

sundry,  $26.45 . 68  95 

West  Disinfecting  Co.:  euchrelyptum,  84  gal.  at  $1.75 .  147  00 

Supplies  from  stores:  4  f.  1.  sorting  cases  at  $54,  6  prel.  1.  sorting  cases  at  $45. . .  486  00 

Small  payments:  brooms,  $13.80;  cartage,  $17;  chamois  skins,  $20;  coal,  1  ton  at  $9,  1 
ton  at  $8.75,  2-7  tons  at  $8,  7-505  tons  at  $7.75;  cylinder  oil,  46^  gal.  at  65c.;  engine 
oil,  40£  gal.  at  35c.;  hardware,  $13.20;  linseed  oil  soap,  472  lb.  at  6|c.;  ‘Old  Dutch’ 
cleanser,  $14.70;  oil  tank,  $6.50;  repairing  filter,  $32.30;  repairing  lamps,  $16.20;  rent 
of  office,  Apr.,  1912,  $45;  sheeting,  40^  yd.  at  20c.;  uniform  caps,  12  at  $3.50;  white 
waste,  352  lb.  at  12£c.;  sundry,  $144.12 . . . .  589  52 

Montreal  Postal  Sta.  A.  (Windsor  Depot)  ($222.13) — 

Canadian  Pacific  Ity.  Co.:  rent  of  office,  1  y.  to  Oct.  31,  1913 .  213  00 

Montreal  City:  snow  cleaning  tax .  8  68 

Small  payments:  sundry . .  0  45 

Montreal  Postal  Sta.  B  ($3,588.83) — 

Caretaker,  T.  Drolet,  12  m.  to  Mar.  31,  1913,  at  $54.17 .  650  04 

Cleaner,  A.  Cunningham,  5  m.  to  Mar.  31,  1913,  at  $65 .  325  00 

Canada  Stove  &  Furniture  Co.:  filing  cabinet .  277  50 

Le  Tourneux,  Son  &  Co.:  toilet  paper,  $10.50;  sundry,  $51.86 .  62  36 

Montreal  City:  hand  hose  permit,  12  m.  to  May  1,  1913,  $2;  water  rates,  12  m.  to  May  1, 

1913,  $406.41 . . .  408  41 

Montreal  L.  H.  &  P.  Co.:  electric  light,  13  m.  to  Jan.  31,  1913,  15,132  k.  w.  at  6c.,  34  k.  w. 
at  10c.,  meter,  $5.85;  installing  extra  meter,  $12.68;  gas,  1  y.  to  Dec.  31,  1913,  160-7 

M.  cu.  ft.,  $157.50,  meter,  $6.20 . : .  1,093  55 

Robertson,  F.,  Ltd.:  coal,  48-3  tons  at  $7.75 .  374  33 

Sauv6,  A.:  decorating  building  for  reception  for  Hon.  R.  L.  Borden . 75  00 

Small  payments:  anti-dust,  600  lb.  at  3c.;  coal,  1-12  tons  at  $8,  5  tons  at  $7.50;  electrical 
supplies,  $17.28;  euchrelyptum,  10  gal.  at  $1.75;  grate,  $19.36;  plumbing,  $13.78; 
removing  ashes,  31  loads  at  $1.50;  slabs,  $6.50;  soap,  $14.56;  soap  powder,  $6.50; 

180  sockets,  $29.06;  sweeping  compound,  $7.50;  sundry,  $79.64 .  322  64 

Montreal  Postal  Station  C.  ($2,924.16) — 

Cleaner,  N.  Robillard:  to  Mar.  31,  1913,  1  m.  at  $55,  11  m.  at  $60 . v . . .  715  00 

Charette  &  Frere:  repairing  cement  pavement,  &c.,  labour,  96  h.  at  65c.,  materials,  $11.67; 

plumbing,  &c.,  $11.65 .  35  72 
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Montreal  Postal  Station  C. — Concluded. 

Citizen’s  Gas  Control  Co.:  rent  of  gas  governor,  6  m.  to  Nov.  1,  1912 .  3  00 

Le  Tourneux,  Son  &  Co.:  toilet  paper,  $17.50;  sundry,  $40.99 .  58  49 

Montreal  City:  12  m.  to  May  1,  1912,  hand  hose  permit,  $2,  water  rates,  $94.09 .  96  09 

Montreal  L.  H.  &  Co.:  electric  light,  13  m.t:>  Jan.  31,  1913,  13,473  k.w.  at  6c.,  meter,  $1.95; 

gas,  Dec.  30,  1911-Sept.  30,  1912,  44-1  m  cu.  ft.,  $43.55,  meter,  $3 .  856  88 

Thibault,  C.  E.:  rent  of  building,  12  m.  to  Jan.  31,  1913 .  1,000  00 

Small  payments:  anti-dust,  $6:  cartage,  $18;  coal,  1015  t.  at  $7.50;  euchreyptum,  20 

gal.  at  $1.75;  sweeping  powder,  $7;  wood,  $6.50;  sundry,  $28.87 .  108  98 

Montreal  Postal  Station  D.  ($2,142.12) — • 

Caretaker,  J.  H.  Roy:  to  Mar.  31,  1913,  5  m.  at  $41.66,  7  m.  at  $60 .  628  30 

Painters,  21-4  d.  at  4-59,  150-5  at  $2.70,  10  d.  at  $2.50,  22  d.  at  $1.50 .  560  66 

Labrecque,  J.  O.  &  Co.:  coal,  24-325  t.  at  $7.50 .  182  46 

Montreal  City:  1  yr.  to  May  1,  1913,  hand  hose  permit,  $2,  water  rates,  $112.52 .  114  52 

Montreal  L.  H.  &  P.  Co.:  electric  light,  13  m.  to  Jan.  31,  1913,  3,182  k.w.  at  6c.,  meter, 

$1.95;  gas,  1  yr.  to  Dec.  31,  1913,  30-12  M.  cu.  ft.,  $29.89;  meter  80c .  223  56 

O’Connell,  T.  “Daisy”  heater,  $17;  galv.  pipe,  $9.48;  labour,  102^  d.  at  60c.;  sundry,  $23.67.  Ill  65 

Small  payments:  coal,  2-075  t.  at  $8.50,  1-86  t.  at  $7.50;  euc.hrelyptum,  20  gal.  at  $1.75; 
lumber,  $10.56;  marble,  $16.75;  paint,  &c.,  $45.48;  repairing  motor,  $8.50;  repairing 
roof,  walls,  &c.  $47.15;  removing  ashes,  12  1.  at  $1.50;  sweeping  compound,  $7; 

sundry,  $100.92 .  320  97 

Montreal  Postal  Station  E.  ($2,191.69) — 

Caretakers:  M.  A.  Campeau,  Apr.-May,  1912,  $66.66;  H.  Paquette,  10  m.  to  Mar.  31,  1913 

at  $60 .  666  66 

Care  of  clock,  T.  A.  Grothe,  1  yr.  to  Mar.  1,  1912,  $50;  cleaners,  12  m.  to  Mar.  31,  1913, 

M.  Labelle,  $10,  Miss  Ste.  Marie,  $37.50 . 97  50 

Charette  &  Frere:  repairing  pipes,  &c.,  labour,  47  h.  at  65c.,  material,  $30.10 .  60  65 

Hall,  Geo.,  Coal  Co.:  coal,  46-915  t.  at  $7.50 .  351  87 

Le  Tourneaux,  Son  &  Co.:  toilet  paper,  $i/. 50;  sundry,  $48.38 .  65  88 

Major,  J.  A.  &  Co.:  covering  roof,  as  per  tend  .  50  00 

Montreal  L.  H.  &  P.  Co.:  electric  light,  13  m.  to  Jan.  31,  1913,  95-70  k.w.  at  6c.,  meter, 

$1.95;  gas,  1  yr.  to  Dec.  31,  1912,  118-2  M.  cu.  ft.,  $115.26,  meter  $2 .  693  41 

Montreal  W.  &  P.  Co.:  water  rates,  6  m.  to  May  1,  1913 . .  21  45 

Small  payments:  anti  dust,  $12;  coal,  2 1.  at  $8.75;  euchrelyptum,  20  gal.  at  $1.75;  jin.  hose, 

75  ft.,  $10.13;  liquid  soap,  410  lb.  at  6^c.;  toilet  paper,  $10.50;  wood,  3c.,  $29.50; 

sundry,  $42.98'. .  184  27 

Montreal,  Hochelaga  Post  Office  ($1,215.99) — 

Caretaker:  Jas.  H.  Brown,  12  m.  to  Mar.  31,  1913,  at  $16.66 .  199  92 

Painters,  30-5  d.  at  $2.70,  2  d.  at  $2.40 . 87  15 

Charette  &  Frere:  installing  radiators,  as  per  tender .  175  00 

Hall,  Geo.  Coal  Co.:  coal,  2-26  t.  at  $7.75,  18-83  t.  at  $7.50 .  158  75 

Le  Tourneux,  Son  &  Co.:  3  door  springs,  $16.50;  paint,  10  gal.  at  $2;  sundry,  $20.94 .  57  44 

MontreaLCity:  12  m.  to  May  1,  1913,  hand  hose  permit,  $2,  water  rates,  $68.87 .  70  87 

Montreal  L.  H.  &  P.  Co.:  electric  light,  13  m.  to  Jan.  31,  1913,  4,966-6  k.w.  at  6c.,  meter, 

$1.95;  gas,  1  yr.  to  Dec.  31,  1913,  95-6  M.  cu.  ft.,  $94.36,  meter,  $2 .  396  31 

Small  payments:  dustolio,  5  gal.,  $9;  windows,  6  at  $4;  wood,  $10.50;  sundry  $27.05. . .  70  55 

Montreal,  Ste.  Cunegonde  Post  Office  ($1752.03) — 

Montreal  City:  rent  of  building,  1  yr.  to  Dec.  31,  1912 .  1,750  00 

Munderloh  &  Co.:  sundry .  2  03 

Montreal,  St.  Henri  Post  Office'  ($1,585.26) — 

Cleaners,  12  m.  to  Mar.  31,  1913:  Mrs.  Colborne,  $270;  Mrs.  Gagnon,  $36  80;  Mrs.  St. 

Amour,  $32.20 .  339  00 

Painters,  33|  d.  at  $2.70 .  90  45 

Daoust,  Oscar  &  Co.:  plumbing,  labour,  82  h.  at  50c.,  2  radiators,  $36.68,  sundry  material 

$6.34;  repairing  roof,  laboux',  72  h.  at  50c.,  materials,  $13.79 .  133  81 

Fortier,  Chas.:  18  window  shades,  $52.68;  sundry,  $30  95 .  83  03 

Hall,  Geo.  Coal  Co:  coal,  31-5  t.  at  $7.50 . 236  25 

Montreal  L.  H.  &  P.  Co.:  electric  light,  Dec.  30,  1911-Aug.  30,  1912,  2,827  k.w.  at  6c., 

meter,  $1  80;  gas,  12  mi.  to  Nov.  15,  1912,  1-5  M.  cu.  ft.,  $1.34,  meter,  $3.60 .  176  36 

Montreal  W.  &  P.  Co.:  water  rates,  May  i-Nov.  1,  Feb.  1-Mar.  1,  1912 .  33  03 

Sicily  Asphaltum  Paving  Co.:  laying  asphalt  pavement,  as  per  tender,  74  sq.  yd. at  $2.97.  219  78 

Solomon  &  Spielmann:  “Ferrodor”  paint,  20  gal .  52  60 

Ulley,  J.  J.  &  Co.:  11  extra  heavy  window  screens .  62  50 

Small  payments:  brass  polish,  5  gal.,  $11.25;  electrical  supplies,  $32.84;  euchrelyptum, 

20  gal.  at  $1.75;  gold  leaves,  $7.50;  rotary  stools,  2  at  $7.50;  sweeping  powder,  500  bl., 

$14;  2  tables,  $7;  sundry,  $35.26 .  157  85 

Montreal  Public  Buildings  Generally  ($433.10) — 

Deschamps,  R.  L.:  travel  and  outlay .  171  00 

Desjardins,  C.:  travel  and  outlay .  10  65 

Lvmburner,  N.  H.,  supt.  of  buildings:  travel  and  outlay . .* .  119  86 

Renaud,  J.,  foreman  of  painters,  outlay . .  70  90 


Carried  forward .  327,749  40 
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Montreal  Public  Buildings  Generally — Concluded. 

Thibault,  Miss  A.:  tr.  vel  and  outlay . 

Small  payments:  cab  hire,  151-  h.  at  $1;  steel  cabinet,  as  per  order,  $30;  sundry,  $3.34... 
Nicolet  Public  Building  ($980.12) — 

Caretaker,  U.  Papillon,  12  m.to  Mar.  31,  1913  at  $43.33 . 

Courteau,  Julien:  coal,  22-865  t.  at  $7.50;  wood,  2  c.  at  $3.50;  sundry  $6.59 . 

Nicolet  Electric  Co.:  electric  lighting,  1  yr.  to  Mar.  19,  1913,  1,820  k.w.,  $147.23;  meter, 

$12;  supplies,  $2.35 . » . 

Nicolet  Town:  water  rates,  1  yr.  to  Nov.  1,  1912 . 

Small  payments:  door  spring,  $7;  repairs,  351  h-  at  40c.;  sundry,  $21.80 . 

Nomining  Public  Building  ($497.13) — 

Caretaker,  V.  Charbonneau:  12  m.  to  Mar.  31,  1913,  at  $25 . 

Lamoureux,  E.:  wood,  51  c.  at  $3.50 . 

Small  payments:  oil . 

Peribonka  Public  Building  ($385.75) — 

Caretaker,  E.  Roy:  12  m.  to  Mar.  31,  1913,  at  $25 . 

Cote,  Elie:  wood,  5  c.  at  $1.50,  53  c.  at  $1.40 . 

Small  payments:  sundry . 

Pierreville  Public  Building  ($522.09) — 

Caretaker,  Mrs.  S.  G.  Boucher:  12  m.  to  Mar.  31,  1912,  at  $12.50 . 

Cote,  J.  &  Co.:  cleaning  and  painting  ceiling,  &c.,  as  per  tender,  $114;  painting  double 

windows  and  doors,  $7 . 

Laperrere  &  Son:  coal,  12  t.  at  $8;  sundry,  $5.94 . 

Small  payments:  coal  oil,  41|  gal.  at  24c.,  43  gal.  at  20c.;  cylinder  latches,  2  at  $4;  door 
check,  $8;  removing  rubbish,  30  1.  at  $1.10;  Waterbury  clock,  $16;  wood,  8  cds.,  $22; 

sundry, $43. 59 . 

Plessisville  Public  Building  ($725.53) — 

Caretakers,  at  $10  per  m.:  Geo.  Savoie,  7  m.  to  Nov.  1,  1912;  J.  O.  Vallee,  5  m.  to  Mar. 

31,  1913 . 

Auger,  Ferdinand:  wood,  23  cds.  at  $3 . •. . . 

Mathieu,  Alfred:  repairing  pipes,  painting  doors,  &c . 

Plessisville  Village:  coal,  20  t.  at  $9.50;  electric  lighting,  10  m.  to  Dec.  31,  1912,  $118.65; 

water  rates,  9  m.  to  Mar.  1,  1913,  $55.90 . 

Small  payments:  ‘Daisy’ boiler  section,  $22.30;  hardware,  $10.60;  repairing  combination 

of  iron  chest,  $25;  f  in.  rubber  hose,  75  ft.  at  10e.,  sundry,  $51.71 . 

Quebec  Citadel  and  Governor  General’s  Quarters  ($1,756.79) — 

Caretaker,  M.  Lewis:  to  Mar.  31,  1913,  365  d.  at  $1.50 . 

Bell  Telephone  Co.:  rent  of  telephone,  1  yr.  to  Apr.  1,  1913 . 

Canadian  Import  Co.:  coal,  86-305  t.  at  $8.35,  -95  t.  at  $9.25 . 

Collin,  Jerome:  wood,  6  c.  at  $7,  2  c.  at  $6;  cutting  wood,  $8 . 

Quebec  Ry.,  L.  H.  &  P.  Co.:  electric  light,  1  yr.  to  Dec.  31,  1912,  3,224-1  k.w.  at  10c; 
meter,  $7.75;  gas,  Dec.  29-Jan.  29,1909,1-1  M.cu.ft.  $1.32,  May  21-Oct.  26,  1910, 

30-6  M  cu.  ft.,  $36.72,  May  30-Dec.  30,  1911,  2-8  M.  cu.  ft.,  $3.36 . 

Small  payments:  labour,  9  h.  at  $1.20;  sundry,  $1.50 . 

Quebec  Culler’s  Office  ($553.25)— 

Caretaker,  J.  O.  Neil:  12  m.  to  Mar.  31,  1913,  at  $45 . 

Small  payments:  removing  ashes,  $12;  sundry,  $1.25 . 

Quebec  Custom  House  ($2,354.35) — 

Caretaker,  J.  Mountain,  12  m.  to  Mar.  31,  1913,  at  $45;  charwoman,  Mrs.  Murphy,  $20; 

elevator  man,  A.  Martin,  1  m.  16  d.,  $78.57 . 

Canadian  Import  Co.:  coal,  178-25  t.  at  $7.95 . 

('oil in,  Jerome:  wood,  6  c.  at  $7,  6  c.  at  $6  50,  2  c.  at  $6;  cutting  wood,  14  c.  at  $1 . 

Jobin,  P.  &  Frcre:  labour,  90  h.  at  35c.;  pine,  438  ft.  at  5c.;  sundry,  $7.45 . 

Quebec  Ry.,  L.  II.  &  P.  Co.:  electric  light,  (flat  rate),  Oct. -Dec.,  1912,  16  c.p.  lamps, 

57  at  $3  per  lamp  per  an . . 

Small  payments:  chairs,  6  at  $2;  cleaning  typewriter,  $12.25;  removing  ashes,  $21 .60; 
toilet  paper,  $14;  sundry,  $28.25 . 

Quebec  Engineer’s  Office  ($246.25) — 

Bell  Telephone  Co.:  rent  of  telephones,  to  Mar.  31,  1913:  office,  No.  673,  12  m.,  $25,  No. 

954,  12  m.,  $55;  residence,  No.  1,640,  15  m.,  $46.25 . 

Breen,  Thos.:  allowance  for  office  rent,  10  m.  to  Jan.  31,  1913,  at  $12 . 

Quebec  Examining  Warehouse  ($3,899.72) — 

Engineer,  D.  P.  Kennedy,  12  m.  to  Mar.  31,  1913,  at  $75 . 

Fireman,  J.  G.  McLaughlin,  12  m.  to  Mar.  31,  1913,  at  $60 . 

C'anadian  Import  Co.:  coal,  1-2  t.  at  $9,  74-78  t.  at  $7.95,  8-28  t.  at  $6. 10 . 

Collin,  Jerome:  wood,  8  c.  at  $7,  2  c.  at  $6.50,  25  c.  at  $6;  cutting  and  piling  wrood,  $41. . . 

Jobin  &  Frere:  labour,  199  h.  at  30c.,  180  h.  at  16c.;  sundry,  $7.04 . 

Larose,  Edouard:  pointing  building,  1,288  sq.  yd.  at  40c . 


$  cts. 
327,749  40 
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338,975  90 
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AIL)  1T0R  G  EXE  HAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dominion  Buildings:  Maintenance— Continued.  S  cts. 

Brought  forward .  328,975  90 


Quebec  Examining  Warehouse — Continued. 

Quebec  Ry.,  L.  H.  &  P.  Co.:  Dec.  28,  1911-Dec.  30,  1912,  electric  light,  (flat  rate),  16 
c.p.  lamps,  173  at  $3  per  1.  per  an.;  gas,  24-8  eu.  ft.  at  $1 ;  power,  5  h.p.  at  $35  per  h.p. 

per  an . 

Small  payments:  removing  snow,  82  h.  at  20c.;  sundry,  $17.94 . 

Quebec  Gas  Inspector’s  Office  ($20S.77) — 

Cleaner,  Mrs.  A.  Bouchard,  Aug.-Mar . 

Quebec  Ry.  L.  H.  &  P.  Co.:  electric  light,  Dec.  28,  1911,  to  Nov.  22,  1912,  426-5  k.w. 

"  at  10c..  meter.  $2.50;  gas,  Dec.  29,  1911-Dec.  30,  1912,  30-1  M  cu.  ft.  at  $1.20 . 

Quebec  Federal  Minister’s  Office:  Bell  Telephone  Co.,  rent  of  phone  No.  353,  12  m.  to  Mar. 


31,  1913 . ;  . . 

Quebec  Immigration  Buildings  ($2,914.07) — 

Canadian  Import  Co.:  coal,  24-32  t.  at  $8.05,  5-53  t.  at  $6.35 . 

Collin,  Jerome:  wood,  20  c.  at  $8.50,  34  e.  at  $7,  3  c.  at  $6.50;  cutting  and  piling  wood,  $41. 
Quebec  Harbour  Commission:  water  rates,  Dec.  2,  1911-Dec.  27,  1912,  2,306-1  M  gal. 

at  20c . - . .  •  •  • 

Quebec  Ry.,  L.  H.  &  P.  Co.:  Jan.  1-Dec.  31,  1912,  electric  light,  32-c.p.  lamps,  13  for  3 
m.  at  $5  per  1.  per  an.,  27  for  3  m.  at  $6  per  1.  per  an.,  16-c.p.  lamps,  41  for  3  m.  at  $2.50 
per  1.  per  an.,  62  for  9  m.  at  $2.50  per  1.  per  an.,  378  for  3  m.  at  $3  per  1.  per  an.,  367 

for  9  m.  at  $3  per  1.  per  an.;  4  arc  lights,  12  m.  at  $30 . 

Rousseau,  N.  E.:  gas,  June  1-Oct.  18,  512$  lb.  at  12c . 

Small  payments:  electrical  supplies,  $22.60;  sundry,  $1.50 . 

Quebec  Immigration  Hospital  ($6,853.77) — 

Canadian  Import  Co.:  coal,  99-87  t.  at  $8.35,  17-22  t.  at  $6.75 . 

Collin,  Jerome:  wood,  6  c.  at  $6.50,  1  c.  at  $6;  sundry,  $14 . 

Quebec  City:  water  rates,  4  y.  to  May  1,  1912,  22,832-8  M  cu.  ft.  at  25c.,  less  $200  paid 

on  account,  V — 136,  1911-12 . 

Quebec  Ry.,  L.  H.  &  P.  Co.:  electric  light,  Dec.  27,  1911-Dec.  30.  1912,  3,128  k.w.  at 

10c.;  meter,  $9;  supplies,  $14.64 . 

Quebec  Inland  Revenue  Office  ($1,353.50) — 

Petrie,  Alex.:  sundry  labour . . . 

Richilieu  and  Ontario  Navigation  Co.:  rent  qI  offices  at  No.  46  Dalhousie  St.,  15  m.  to 

Apr.  30,  1913 . 

Quebec  Interior  Department  ($520.93) — 

Banque  d’Hochelaga:  rent  of  office,  Feb.  1-Apr.  15,  1912 . 

Bergeron,  J.  S.  &  A.  G.  Ycrret:  rent  of  office,  at  No.  103  Rue  St.  Jean,  Apr.  15,  1911-Jan. 


31,  1912 . 

Small  payments:  chair,  $7;  clock,  $10;  t.  w.  desk,  $30;  labour,  3  d.  at  $4;  rug,  $30.75; 

sundry,  $2 . 

Quebec  Marine  Office  ($1,980.84) — 

Canadian  Import  Co.:  coal,  83-39  t.  at  $8.05 . 

Legare,  P.  T.:  2  desks,  $39,  $23.50;  2  chairs,  $15.80;  sundry,  $6.25 . 

Quebec  City:  water  rates,  13  m.  to  Apr.  30,  1913.... . 

Office  Specialty  M’fg.  Co.:  5  “Shannon”  sections  with  top  and  base . 

Yalliere,  Edouard:  cabinet,  $8.50;  6  chairs,  $51;  desks,  2  oak,  $80,  1  t.  w.,  $44;  rent 

(if  furniture,  $25;  sundry,  $2.75 . 

Small  payments:  desk . 

Quebec  Observatory  ($665.69) — 

Buteau,  J.  A.:  labour,  611  h.  at  35c.,  230  h.  at  25c.;  sundry  lumber,  &c.,  $92.60 . 

Gignac,  J.  H.:  cloth,  30  yd.  at  70c.;  labour,  46  h.  at  35c.;  paint,  60  lb.  at  20c.;  sundry, 

90c . 

Quebec  City:  water  rates,  2  y.  to  Apr.  30,  1913 . 

Quebec  Ry.,  L.  H.  &  P.  Co.:  electric  light,  Dec.  28,  1911-Dec.  30,  1912,  1,087-5  k.w.  at 

10c.;  meter,  $3 . 

Small  payments:  flag  stones,  70  ft.  at  50c.;  sundry,  $4.99 . 

Quebec  General  Post  Office  ($19,096.80) — 

Caretakers:  T.  F.  Battle,  June  15,  1894-Apr.  30,  1896,  686  d.  at  50c.;  Rod.  Roy,  12  m.  to 

Mar.  31,  1913,  at  $66.06 . 

Care  of  clock,  E.  V.  Cantin,  12  m.  to  Nov.  1,  1912,  $100:  cleaners,  12  m.  to  Mar.  31,  1913, 
Mrs.  A.  Bouchard,  $90,  Miss  K.  Edwards,  $240,  Mrs.  A.  Lacombe,  $160.83,  Miss 
G.  Lavoie,  $210,  Mrs.  A.  Roy,  $180,  Mrs.  F.  Savard,  $197.34,  Mrs.  G.  Trudel, 
$131.46 . . . . . 


Electrician,  A.  Lacasse,  11  m.  28  d.  to  Mar.  31,  1913,  at  $75;  elevator  men,  to  Mar.  31, 

1913,  A.  Poulin,  12  m.  at  $50,  G.  Cloutier,  11  m.  13  d.  at  $50 . 

Firemen,  F.  J.  Cooper,  11  m.  16  d.  to  Mar.  16,  1913,  at  $75,  Jos.  Boulanger,  28  d.,  $54.13. 
Joiners,  12  m.  to  Mar.  31,  1913,  D.  Lortie,  $800.25,  A.  Petitclerc,  $903  75;  messenger, 
J.  D.  Villeneuve,  12  m.  to  Mar.  31,  1913,  at  $50;  watchman,  S.  Lortie,  to  Mar.  31, 

1913,  11  m.  9  d.  at  $50 . 

Bell  Telephone  Co.:  rent  of  telephones,  offices,  15  m.  to  Mar.  31,  1913,  No.  3,824,  $31.25, 
No.  1,226,  $67.50;  Mr.  Beland’s  residence,  No.  2,124,  6  m.  to  Sept.  30,  1912,  $12.50. . 
Canadian  Import  Co.:  coal,  22-065  t.  at  $9,  132-045  t.  at  $8 . 
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Carried  forward 


364,044  87 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  364,044  87 

Quebec  General  Post  Office— Concluded. 

Chinic  Hardware  Co.:  1  doz.  chamois  skins,  $6;  6  cotton  mops,  $4.50;  6  “Lepage”  door 
check  springs,  $10.50;  5  “Ruswin”  door  checks,  $51;  glass,  $6;  metal  polish,  $4  50; 

sundry,  $105.66 . 188  16 

Cote,  P.  J.:  linoleum,  36 J  yd.  at  $1.25;  sundry,  $8.15 . .  53  36 

Gervais,  E.:  alabastinc,  34  pkgs.  at  50c.;  decorating  building,  as  per  tender,  $867.29; 
labour,  15^  d.  at  $1,  798  h.  at  35c.;  paint,  15  gal.  at  $2.35,  15  lb.  at  90c.,  284  lb.  at  18c.; 
painting  roof,  &c.,  as  per  tender  $406;  rent  of  vacuum  cleaner,  4  d.  at  $3;  sundry,  $80.15  1,777  11 

Gignac,  J.  H.:  oak,  63-8  ft.  at  15c.;  pine,  186  ft.  at  $80,  184  ft.  at  $70,  228  ft.  at  $60,  151 

ft.  at  $50;  sundry,  $48.92 .  107  45 

Gravel,  Ad.:  “carbon”  lamps,  200  at  1 3§c. ;  “Dalite”  lamps,  100  at  60c.;  “Laco”  lamps, 

100  at  45c.;  “Mazda”  lamps,  60  w.,  100  at  76c.,  40  w.,  100  at  56c.,  25  w.,  100  at  50c.; 

4  B.B.  lanterns  complete  with  400  w.  lamps,  $65;  sundry,  $6.60 .  385  60 

Legare,  P.  T. ,  Ltd.:  11  chairs,  $91.75;  3  desks,  $53,  $28,  $19.50;  3  secretaries,  $45,  $43, 

$19  50;  table,  $15;  sundry,  $12 .  326  75 

Leonard,  B.:  glass,  $23.25;  painting  letter  boxes,  36  at  $1.75,  119  at  $1.25 .  235  00 

Masson,  A.  D.:  brooms,  2  doz.  at  $5.50,  2  doz.  at  $4;  candles,  4  cases,  $21.60;  dusters, 

2  doz.  at  $8;  ladder,  $17;  mops,  $30;  soap,  6  cwt.  at  $9.50;  solarine,  6  doz.  at  $4.75; 

sweeping  powder,  300  lb.  at  5c.;  sundry,  $90.50 .  294  60 

Nesbitt,  E.  T.:  building  porch  as  per  contract . . . . .  168  00 

Mechanics’  Supplv  Co.:  12-in.  fan  motor,  $14.85;  16-in.  oscillating  fan,  $22.50;  sundry, 

$18.23 .  55  58 

Munderloh  &  Co.:  “Munderloh”  watchman’s  control  clock,  complete  for  nine  stations. .  65  00 

Noel,  Pierre:  basin,  $10;  installing  radiator,  $70;  labour,  30  h.  at  50c.;  2  pieces  of  grill, 

$10;  sundry,  $34.15 . 139  15 

Office  Specialty  M’fg.  Co.:  1,000  folders,  $10.75;  5  sections,  $110;  steel  cabinets,  2  at 

$30;  sundry,  $28  34 .  209  09 

Paquet  Co.:  2  rugs,  $59.50,  $58.25;  sundry,  $5.43 .  123  18 

Quebec  City:  water  rates,  1  y.  to  May  1,  1913 .  750  00 

Quebec  Electric  Co.:  electric  decorating,  as  per  agreement,  $600;  16-in.  fan,  $20,  2  oscil¬ 
lating  fans,  12  in.,  at  $22;  installing  lights  and  supplying  current,  as  per  agreement, 

$300;  lamps,  1,000  at  18c.,  250  at  17c.;  sundry,  $50.43 .  1,236  93 

Quebec  Ry.,  L.  H.  &  P.  Co.:  electric  light,  16  c.p.  lamps,  12  m.  to  Dec.  31,  1912,  (flat 
rate),  439  for  3  m.  at  $3  per  an.,  447  for  9  m.  at  $3  per  an.,  May  1-Oct.  31,  1910,  16  c.p. 
lamps,  124  for  6  m.  at  $3  per  an.;  gas,  Dec.  28,  1911-Dec.  30,  1912,  19-6  M  cu.  ft., 

$20.35,  58-7  M  cu.  ft.  at  $1;  power,  12  m.  to  Dec.  31,  1912,  elevator  and  ventilator, 

25  h.  p.  at  $35  per  h.  p.  per  an.,  stamping  machine,  k  h.  p.  at  $50  per  an.;  sundry,  $5.60  2,530  65 

Simard,  T.  &  Co.:  rug,  $70;  window  shades,  $7  50;  sundry,  $6.20 .  83  70 

Valliere,  Edouard:  5  chairs,  $39;  2  desks,  $45,  $30;  table,  as  per  order,  $68.50;  table  with 

rubber  top,  $10 .  192  50 

Small  payments:  antidust,  $7;  chairs,  $9.50;  chemical  hose,  $9;  3  clocks,  $70;  curtains, 

6  at  $1.35;  r.  t.  desk,  $22;  disinfectant,  4  gal.,  $11;  labour,  47  h.  at  35c.,  34  h.  at 
30c.;  laundry,  $11.98;  linen,  22  yd.  at  40c.;  paint,  52  gal.  at  25c.;  “Old  Dutch” 
cleanser,  300  lb.,  $14.70;  “Pyramid”  cleanser,  300  lb.,  $14.70;  putting  new  stone  on 
threshold,  $10;  removing  ashes,  $8;  soap,  $25.50;  spray,  $7;  wood,  2  c.,  $15;  sundry, 

$120.83 . .  412  76 

Quebec,  St.  Rocli  Post  Office  ($3,451  32)— 

Caretaker,  J.  B.  Turcotte:  12  m.  to  Mar.  31,  1913,  at  $41.66 .  499  92 

Canadian  Import  Co.:  coal,  45-465  t.  at  $7.95 .  361  44 

JOesLauriers,  Adelard:  building  lobby,  &c.,  as  per  contract .  70  00 

Gignac,  J.  H.:  fence,  60  ft.  at  $1.50;  oak  door,  $63 .  153  00 

Jinchereau  &  Lamonde:  sundry  repairs  to  building,  as  per  contract. .  .n .  350  00 

Office  Specialty  M’fg.  Co.:  letter  carrier’s  sorting  cases,  4  at  $50;  freight,  $9.86 .  209  86 

Paquet,  Elisee:  grilled  iron  doors,  2  at  $76.25 .  152  50 

Quebec  City:  water  rates,  1  y.  to  May  1,  1913 .  800  00 

Quebec  Electric  Co.:  installing  300  lights  at  50c.;  “Mazda”  lamps,  40-w.,  100  at  56c., 

60-w.,  100  at  76c . . . . . •. .  282  00 

Quebec  Ity.,  L.  H.  &  P.  Co.:  electric  light,  1  y.  to  Dec.  31,  1912,  (flat  rate),  16-c.p.  lamps, 

102  at  $3  per  an.;  gas,  Dec.  27,  1911-Dec.  30,  1912,  27-5  M  cu.  ft.  gas  at  $1 .20;  power, 

1  y.  to  Dec.  31,  1912,  i  h.'p.,  $50 .  389  00 

Vaillancourt,  B.:  painting  and  varnishing  doors,  &c.,  glass,  $35.20,  labour,  89  h.  at  35c., 

lettering  signs,  $11,  paint,  35  lb.  at  30c.,  22  lb.  at  20c.,  varnish,  2  gal.  at  $5 .  102  25 

Small  payments:  photographs,  $15;  removing  ashes,  $13;  wood,  4  c.  at  $6;  sundry, 

$29.35 . v .  81  35 

Quebec,  St.  Sauveur  Post  Office  ($918.50) — 

Caretaker,  C.  Turcotte:  12  m.  to  Mar.  31,  1913,  at  $12.50 .  150  00 

Turcotte,  C.:  rent  of  building,  12  m.  to  Jan.  31,  1913,  at  $60;  water  rates,  $40 .  760  00 

Small  payments:  cartage,  $0  50;  sundry,  $2 .  8  50 


Carried  forward .  377,749  26 
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Brought  forward .  377,740  26 

Quebec  Railway  Mail  Service  Cl 97. 36) — 

Lefebvre,  Et.:  labour,  38  h.  at  40c.;  sundry,  $14.96 .  30  16 

Legare,  P.  T.:  2  chairs  at  $12.50;  2  desks,  $65.  $14.50 .  104  50 

Office  Specialty  Mig.  Co.:  truck,  style  XXX,  $60;  freight,  $2.70 .  62  70 

Quebec  Weights  and  Measures  Office  ($142) — 

Canadian  Import  Co.:  coal,  12-54  t.  at  $7.95 .  99  69 

Collin,  Jerome:  wood,  &c .  8  25 

Quebec  Ry.,  L.  H.  &  P.  Co.:  electric  light,  Dec.  26,  1911-Dec.  24,  1912,  310-6  k.w.  at  10c.; 

meter  S3 .  34  06 

Richmond  Public  Building  ($1,337.56) — 

Caretaker,  H.  Desmarais,  12  m.  to  Mar.  31,  1913,  at  $33.33;  also  care  of  clock,  9  m.  to 

Jan.  1,  1913.  $37.50 .  437  46 

Desmarais,  S.  E.  &  Co.:  coal,  1  t.  at  $8,  34-65  t.  at  $6.80;  repairs,  $29.96;  wood,  7  c.  at  $5, 

2  c.  at  $3.50;  sawing  and  piling  wood,  $15;  sundry,  $18.90 . . .  349  48 

Linahen,  Jas.  D.:  cleaning,  papering,  <fcc.,  as  per  tender,  $65.75;  plastering,  30  yd.  at  60c.; 

sundry,  $17.94 .  101  69 

Richmond  Electric  Co.:  electric  current,  9  m.  to  Jan.  1,  1913  (flat  rate) .  229  95 

Richmond  Town:  water  rates,  1  yr.  to  Sept.  30,  1912 .  25  00 

Smith,  J.  D.:  tungsten  lamps,  100  at  53c.;  sundry,  $13.12 .  66  12 

Small  payments:  fire  extinguishers,  4  at  $11.50;  plumbing,  $22.60;  sundry,  $59.26 .  127  86 

Rigaud  Public  Building  ($416.32) — 

Caretakers,  at  $12.50  per  m.:  J.  B.  Charlebois,  5  m.  to  Mar.  31,  1913;  G.  Vallee,  5  m.  to 

Mar.  31,  1913 .  125  00 

Chevrier  &  Freres:  coal,  36-415  t.  at  $8 .  291  32 

Rimouski  Public  Building  ($1,593.93) — 

Caretakers,  to  Mar.  31,  1913,  at  $25  per  m.:  A.  Lepage,  9  m.;  P.  Lepage,  3  m .  300  00 

Credit  Municipal  Canadien:  electric  lighting,  12  m.  to  Jan.  1,  1913,  1,379  k.w.,  $185.97; 

meter  $3 .  188  97 

Lepage.  H.  C.:  coal,  34-567  t.  at  $8.60;  soap,  $4;  wood,  11  c.  at  $2.50;  sundry,  $15.35 .  344  14 

Office  Specialty  Mfg.  Co.:  bases,  3  at  $21.75;  desks,  r.t.,  $56,  system,  $35;  freight,  $8.15; 

sections,  6  at  $16.50,  3  at  $6.25;  tops.  3  at  $4.25 .  294  90 

St.  Germain  de  Rimouski  Town:  water  rates,  1  yr.  to  Nov.  1,  1912 .  75  00 

Tache,  Mme.  J.  C.:  rent  of  engineer’s  office,  11  m.  to  Mar.  31,  1913,  at  $25 .  275  00 

Tetre,  Cj'rille:  rent  of  office,  26  Mar .-26  Apr.,  1912 .  10  00 

Small  payments:  coal,  2  t.  at  $8.60;  25-w.  tungsten  lamps,  50  at  65c.;  whitening  ceiling  and 

walls,  &c.,  $24.60;  sundry,  $31.62 .  105  92 

Riviere  du  Loup  Public  Building  ($58.91) — 

Small  payments:  clock,  $15;  trunk,  $43;  freight,  91c .  58  91 

Roberval  Immigration  Building  ($545.27) — 

Caretaker,  G.  Audet:  12  m.  to  Mar.  31,  1913,  at  $25 .  300  00 

Roberval  Electric  Co.:  electric  lighting,  Nov.  6,  1911-Nov.  16,  1912,  1,810-5  k.w.,  $217.27; 

meter,  $3 .  220  27 

Roberval  Town:  water  rates,  1  yr.  to  May  1,  1912 .  25  00 

Shawonegan  Falls  Public  Building  ($280) — 

Flamond,  C.  H.:  coal,  35  t.  at  $8 .  280  00 

Sherbrooke  Engineer’s  Office  ($613.18) — 

Ansell,  Mrs.  Whiting:  rent  of  office,  Apr.,  1912 .  40  00 

Bell  Telephone  Co.:  rent  of  telephones,  office,  1  yr.  to  Mar.  31,  1913,  $42,  residence,  Mar.  22, 

1912-Mar.  31,  1913,  $25.62 .  67  62 

Dufresne,  L.  A.:  rent  of  office,  May  22-Feb.  28,  1913 .  505  56 

Sherbrooke  Public  Building  ($3,155.76) — . 

Caretakers,  O.  Deseve,  12  m.  to  Mar.  31,  1913,  at  $33.33;  care  of  clock,  R.  J.  Spearing, 

1  yr.  to  Mar.  1.  1913,  $30;  cleaner,  Mrs.  J.  Laliberte,  12  m.  to  Mar.  31,  1913,  at  $15 _  609  96 

Bayley,  L.  A.:  rubber,  216  sq.  ft.  at  25c.;  2  rugs,  $18,  $17;  sundry,  $3.70 .  92  70 

Codere,  Son  &  Co.:  64-15  t.  at  $6.85;  sundry,  $53.85 .  493  31 

McCaw-Biss'  l  Furniture  Co.:  chairs,  1  at  $9,  1  at  $8,  1  at  $6  50,  5  at  $4.50;  cupboard, 

$16;  desks,  2  at  $30;  3  stoves,  $15.50;  3  tables,  $36.50;  sundry,  $1.50 .  175  50 

McSwiggin.W.  T.:  chimney,  $40;  repairing  brick  walls,  &c.,  as  per  contract,  $185;  repairing 

steps,  $60  . . . . . . . ... . .. .  285  00 

Montminy,  M.  A.:  painting  and  kalsomining,  as  per  contract . ’. .  109  00 

Morin,  L.  P.:  cupboard,  $50;  table,  $10 .  60  00 

Office  Specialty  Mfg.  Co.:  cupboard,  $18;  ends,  1  pr.,  $7;  sections,  1  at  $30,  9at$23,  lat$21  283  00 
Sherbrooke  City:  electric  light,  Mar.  27,  1912-Mar.  1,  1913,  appraiser’s  office,  68  k.w., 

$8.54,  post  office,  9,728  k.w.,  $554.56;  gas,  Mar.  27,  1912-Mar.  1,  1913,  heat,  39.2  M. 
cu.  ft..  $45.25,  light,  22.1  M.  cu.  ft.,  $29.02;  stone,  4  loads  at  $2.50;  water,  1  yr.  to  May 

1,  1913,  $50 . . . .  .  697  37 

Sherbrooke  Construction  Co.:  labour,  26  h.  at  35c.;  making  counter,  as  per  tender,  $39; 

plate  glass,  $7.80 . . .  55  90 


Carried  forward .  385,795  53 
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Brought  forward . 

Sherbrooke  Public  Building — Concluded. 

Small  payments:  electrical  supplies,  S15.95;  grate  bars,  1  set,  $13.62;  household  supplies, 
$24.95;  installing  new  stamping  machine,  $13.22;  removing  waste  paper,  etc.,  $15.75; 
repairing  locks,  <fcc.,  $19.30;  sign,  $7;  25-w.  tungsten  lamps,  100  at  42c.;  wood,  3  c.  at  $6; 

sundry,  $124.23 . 

Sorel  Public  Building  ($2,997.47) — 

Caretakers,  to  Mar.  31,  1913,  at  $40,  Chas.  Robitaille,  3  m.,  J.  B.  Caderette,  9  m.;  care 

of  clock,  A.  Mathieu,  1  yr.  to  Feb.  28,  1913,  $50 . 

Beaucage,  Henri:  repairing  walls,  ceiling,  &c.,  as  per  contract . 

Caron,  F.  D.:  repairing  pipes,  &c.,  cement,  200  lb.  at  10c.,  labour,  99  h.  at  50c.,  sundry, 

$21.52 . . 

Fagnon,  J.  O.:  sundry  caretaker’s  supplies . 

Gagne,  J.  B.  &  Son:  coal,  60  t.  at  $7.75 . 

Mathieu,  A.:  repairing  dial  labour,  109  h.  at  $1,  materials,  $38.75 . 

Peloquin,  Delphis:  constructing  partition,  as  per  contract . 

Rubenstein  Bros.:  12  drawer  fronts,  $45;  240  p.o.  box  fronts  with  pigeon  holes,  $516; 

sundry,  $18.86 . . . 

Sorel  Electric  Co.:  electric  light,  1  yr.  to  Mar.  31,  1913,  5,707  k.w.  at  8c.;  meter,  S3 . 

Sorel  Town:  gas,  Apr.  1-Feb.  3,  *1913,  31-2  M.  cu.  ft.,  $40.14;  sprinkling  streets,  season  of 

1911,  $7.48;  water,  1  yr.  to  Sept.  30,  1913,  $250 . 

Small  payments:  cylinder  latches,  2' at  $6;  repairing  electric  fixtures,  etc.,  $39;  repairing 

fitter,  $35;  25-w.  tungsten  lamps,  50  at  42c.;  wood,  3  c.  at  $6;  sundry,  $29.77 . 

Ste  Anne  de  Bellevue  ($575) — 

Duquette,  A.:  installing  plumbing  system,  as  per  contract . 

Pilon,  Telesphore:  altering  P.O.,  removing  partitions,  &c.,  as  per  contract . 

Ste.  Anne  de  Bellevue  Town:  rent  of  office,  1  yr.  to  Dec.  1,  1911 . 

St.  Eustache  Post  Office  ($195.98) — 

Laval  Electric  Co.:  electric  lighting,  Apr.  2,  1912-Mar.  3,  1913,  456  k.w.  at  10-8c . 

St.  Eustache  Village:  rent  of  office,  1  yr.  to  Mar.  31,  1912 . 

Small  payments:  sundry . 

St.  Felix  de  Valois  Public  Building  ($93) — 

Cripeau,  M.:  rent  of  post  office,  1  yr.  to  Feb.  23,  1913 . 

Pelletier,  O.:  rent  of  building,  6  m.  to  Sept.  10,  1912 . 

St.  Gabriel  de  Brandon  Post  Office  ($150) — 

Early,  Paul:  rent  of  building,  9  m.  to  Sept.  30,  1912 . 

St.  George  East  ($100) — 

Morsan,  Ph.  L.:  rent  of  building,  6  m.  to  Feb.  28,  1913 . 

St.  Hyaeinthe  Inland  Revenue  Office  ($871.47) — 

Caretaker,  E.  C.  Clapin:  12  m.  to  Mar.  31,  1913,  at  $33.33 . 

Blondin,  A.  &  Co.:  heater,  $17;  installing  drain  pipe,  $48;  installing  radiator,  $70;  sundry, 

£10.22 . 

Demers  &  Cooney:  coal,  l(f.77  t.  at  $7.25.  . . 

Gas,  Electricity  and  Power  Co.:  electric  light,  9  m.  to  Dec.  25,  1912,  164  k.w.  at  12c., 
meter,  $2.16;  gas,  9  m.  to  Dec.  25,  1912,  18.6  M.  cu.  ft.  at  $1.20,  -4  M.  cu.  ft.  at  $2.40, 

meter,  $6.84 . 

St.  Hyacinth  City:  water  rates,  12  m.  to  Jan.,  1913 . 

Small  payments:  section  with  top  and  base,  $17.42;  sundry,  $13.58  . 

St.  Hyaeinthe  Public  Building  ($1,728.71) — 

Caretaker,  F.  X.  Tetreault,  12  m.  to  Mar.  31,  1913,  at  $43.33;  care  of  clock,  1  yr.  to  Dec., 

1913,  $100 . . . - . . . 

Blondin,  A.  <fc  Co.:  labour,  22  h.  at  40c.;  painting  walls  and  ceiling,  $29.70;  repairing  filter, 

$10;  repairing  pipes,  $12.77;  sundry  repairs,  $93.47 . 

Demers  &  Cooney:  coal,  30  035  t.  at  $7.25 . 

Gas,  Electricity  &  Power  Co.:  electric  light,  9  m.  to  Dec.  25,  1912,  1,967  k.w.  at  12c., 

meter,  $5.40;  gas,  9  m.  to  Dec.  25,  1912,  18 - 1  M.  cu.  ft.  at  $2.40,  meter,  $3.24 . 

Nolan,  Flavien:  3  chairs,  $17;  desk,  $35 . 

St.  Hyaeinthe  City:  water  rates,  1  yr.  to  Jan.  1,  1913 . . 

,  Small  payments:  cleaning.  $8;  electrical  supplies,  $27.09:  labour,  73|  h.  at  30c.;  repairing 
tower  clock,  $14.60;  toilet  paper,  $7;  25-w  tungsten  lamps,  100  at  42c.;  wood,  3  c.  at 
$8.25;  sundry,  $100.64 . 

St.  Jerome  Public  Building  ($1,474.28) — 

Caretaker,  T.  Grignon:  12  m.  to  Mar.  31,  1913,  at  $33.33 . 

Cousineau,  H.:  wood,  7  c.  at  $6,  7  c.  at  $5.50 . 

Fournelle,  J.  D.:  coal,  30  03  t.  at  $7.75 . . . 

Monette,  Simeon:  cleaning  walls,  ceiling,  <fce.,  varnishing,  putting  up  moulding,  &c.,  as 
per  tender,  $170;  labour,  97  h.  at  40c..,  38  h.  at  35c.;  repairs  to  locks,  $12,  to  pavement, 
&c.,  $72.50,  to  stone  foundation,  $6.25,  to  storm  windows,  $14;  solder,  30  lbs.  at  35c.; 

sundry,  $30.07 . . . . . . 

St.  Jerome  City:  street  sprinkling  tax,  Apr.  21,  1890-May  1,  1911,  $46.80;  water  rates, 

1  yr.  to  Nov.  30,  1912,  $56  . 


$  cts. 
385, 795  53 
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Brought  forward .  393,984  00 

St.  Jerome  Public  Building — Concluded. 

St.  Jerome  Power  &  Elec.  L.  Co.:  electric  light,  Apr.,  1912-Feb.  28,  1913,  6,859  k.w.  at  Uc.; 

meter,  $5.50;  supplies,  $1.85 . .  .  . . . . . .-.  110  25 

Therien,  Chas.:  installing  new  sink,  repairing  walls,  &c.,  $41.50;  repairing  furnace,  as  per 

tender,  $60  . . . _ . _ . .  101  50 

Small  payments:  cupboard,  $9;  cylinder  locks,  $12;  electrical  supplies,  $14.01;  removing 

snow,  winter  of  1911-12,  $22.50;  2  step  ladders,  $5;  sundry,  $16.60 .  79  11 

St.  John’s  Custom  House  ($599.05) — 

Caretaker,  Leon  Forrant:  12  m.  to  Mar.  31,  1913,  at  $29.16 .  349  92 

Donaghy,  John:  coal,  16-21  t.  at  $6.20 .  100  50 

St.  John’s  City:  water  rates,  1  yr.  to  May  1,  1913 .  60  00 

St.  John’s  Elec.  L.  Co.:  electric  lighting,  1  yr.  to  Mar.  20,  1913,  314  k.w.  at  10c.;  meter, 

$3 . . . -. .  34  40 

Small  payments:  cylinder  lock,  $10;  25-w.  “Sterling”  lamps,  50  at  42c.;  telephone  rent, 

4  m.  to  Oct.  30,  1912,  $7.33;  sundry,  $15.90 .  54  23 

St.  John’s  Post  Office  ($965.48)— 

Caretaker,  W.  Brousseau:  12  m.  to  Mar.  31,  1913,  at  $25 . 300  00 

Donaghy,  John:  coal,  40-72  t.  at  $6.20. . . . .  252  46 

Marchessault,  L.  D.:  furnishing  and  placing  flag  stones,  &c.,  $4(7;  sundry,  $17.45 .  57  45 

St.  John’s  City:  water  rates,  1  yr.  to  May  1,  1913 .  50  00 

St.  John’s  Electric"Co.:  electric  lighting,  Mar.  22,  1912-Mar.  25,  1913,  2,533  k.w.  at  10c.; 

meter,  $3;  supplies,  $5.82 . .  . .  262  12 

Small  payments:  cleaning  and  whitening  walls  and  ceiling,  $10;  sundry,  $33?45 .  43  45 

St.  Regis  Custom  House  ($50.75) — 

Milmoe  Bros.:  coal,  7  t.  at  $7.25 .  50  75 

Terrebonne  Public  Building  ($864.03) — 

Caretaker,  J.  Briere:  12  m.  to  Mar.  31,  1913,  at  $25 .  300  00 

Chaplcau,  J.  Henri:  building  cement  walks,  as  per  tender,  $109.80;  cement,  100  lb.  at  10c.; 

labour,  47  h.  at  45c.,  26  h.  at  35c.;  repairing  and  cleaning  walls,  &c.,  $28 .  178  05 

Gauvreau,  C.:  coal,  20-05  t.  at  $7.75 .  155  39 

Terrebonne  Electric  Light  Co.:  electric  light,  Sept.  30,  1911-Jan.  31,  1913,  1,928-5  k.  w.  at 

8c .  154  28 

Terrebonne  Village:  water  rates,  1  y.  to  Dec.  31,  1912 .  15  00 

Small  payments:  25-w.  tungsten  lamps,  50  at  42c.;  sundry,  $40.31 .  61  31 

Thctford  Mines  Public  Building  ($1,166.65) — 

Caretaker,  J.  Rousseau:  12  m.  to  Mar.  31,  1913,  at  $12.50 .  150  00 

Blais,  Alphonse:  coal,  2-7  t.  at  $9,  8-46  t.  at  $8.50,  19-285  t.  at  $8.25;  soap,  $15;  sundry, 

$29.53 . . . . . . . .  299  85 

Hebert,  J.  S.:  as  per  contracts,  gravelling  roof  and  repairing  chimney,  $48,  painting 
and  plastering  ceiling  and  walls,  &c.,  $100,  putting  letters  on  fanlight,  &c.,  $72.90; 

sundry,  $13.15 .  234  05 

Lachance,  L.  E.:  wood,  5  c.  at  $6.75,  7  c.  at  $4.50 . * .  65  25 

Thetford  Mines  City:  water  rates,  1  y.  to  May  1,  1913 .  100  00 

Thetford  Mines  Elec.  L.  Co.:  electric  light,  (fiat  rate),  12  m.  to  Apr.  1,  1913,  at  $20; 

supplies,  $3 .  243  00 

Small  payments:  cartage,  $6;  coal,  $7.60;  wood,  5  c.  at  $5;  sundry,  $35.90 .  74  50 

Three  Rivers  Engineer’s  Office  ($104) —  * 

Bell  Telephone  Co.:  rent  of  telephone  No.  193,  3  m.  to  June  30,  1912 .  8  00 

Berlinguet,  Lucy  M.  Caven:  rent  of  two  rooms,  June  1-Jan.  31,  1913,  8  m.  at  $12 .  96  00 

Three  Rivers  Public  Building  ($2,316.27) — 

Caretaker,  E.  Cossette,  12  m.  to  Mar.  31,  1913,  at  $50;  assistant,  P.  Gravelle,  12  m.  to 

Mar.  31,  1913,  at  $25 . . . . .  900  00 

Hamelin,  Chas.:  installing  heating  apparatus,  $47;  putting  on  and  gravelling  new  roof, 

$110;  3  ventilators,  $12;  sundry,  $2.30 .  171  30 

Laurin,  A.  &  Co.:  chair,  $10;  M.  O.  desk,  $50;  3  sections  of  cabinet,  $52 .  112  00 

Mart-hand,  Zeph.:  coal,  20  t.  at  $7;  wood,  $20.50 . 160  50 

North  Shore  Power  Co.:  electric  lighting,  Apr.  20,  1912-Mar.  11,  1913,  5,260  k.  w.  at  10c.; 

meter,  $2.75 .  528  75  . 

Parent,  Arthur:  cutting  down  and  removing  tree,  $25;  labour,  9  d.  at  $2.50,  51  h.  at  35c., 

76|  h.  at  17^c.;  pine,  3  M  ft.  at  $25;  sundry  lumber,  $13.20;  sundry,  $63.39 .  230  34 

Three  Rivers  City:  water  rates,  1  y.  to  June  30,  1913,  $50.95;  sundry,  $2.80 .  53  75 

Small  payments:  door  with  frame,  $8;  electrical  supplies,  $48.25;  portable  lamps,  2  at 
$5;  8  tungsten  lamps,  $8.80;  2  s.  1.  c.  sorting  cases  supplied  from  stores,  at  $20;  sun¬ 
dry,  $44.58 . 159  63 

Trois  Pistoles  Public  Building  ($75) — 

Trois  Pistoles  Town:  rent  of  building,  9  m.  to  Jan.  1,  1913 .  75  00 

Valleyfield  Public  Building  ($4,616.62) — 

Caretakers,  to  Mar.  31,  1913:  J.  B.  Laniel,  1  m.  at  $33.33;  Nap.  Picard,  1  m.  at  $33.33, 

10  in.  at  $40 .  466  66 

Bourdon,  Wilbrod:  painting,  plastering,  kalsomining,  walls  and  ceiling,  oiling  floors, 

supplying  burlap,  &c.,  as  per  contract .  774  00 


Carried  forward .  401,657  35 
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Valleyfield  Public  Building — Concluded. 

Dore,  Phileas:  building  cement  wall,  as  per  tender,  $400;  earth,  28  loads  at  $1;  repair¬ 
ing  sidewalk,  <fcc.,  $30 .  458  00 

Emend,  V.  A.  &  Son:  1  in.  mechanical  filter .  155  00 

Hainault  &  Frere:  as  per  contracts,  kalsomining  and  painting  passage,  $174.50,  railing 

for  steps,  $67.25,  re-lettering  and  varnishing  doors,  window,  &e.,  $336.75 .  578  50 

Lamothe,  J.  M.:  2  cupboards,  $25,  $15;  labour,  23^  d.  at  $3,  12^  h.  at  35c.,  5  h.  at  30c.; 

sundry  lumber,  $16.55;  sundry,  $48.15 .  181  08 

Langevin,  N.:  coal,  50  t.  at  $7.25;  2  door  springs,  $18;  glass,  $10.25;  f  in.  hose,  75  ft.,  $15; 

tungsten  lamps,  59  at  75c.;  oil,  $13.25;  sundry,  $107.83 .  571  08 

Lcduc  &  Prieur:  curtains  with  poles,  $38;  2  rugs,  $42;  2  small  rugs,  $8.70;  vacuum 

cleaner,  $13.50;  sundry,  $19.37 .  121  57 

Morand,  Alex.:  10  chairs,  $49.75;  4  desks,  $49.50,  $24.95,  $19,  $16.50;  table,  $12.80; 

sundry,  $10.50 .  183  00 

Robinault,  Arthur:  asbestos,  $9;  labour,  87  h.  at  60c.,  20  h.  at  50c.;  making  pipe  for 
chimney,  $22;  marble  plate,  $11.50;  pipe,  $20.50;  repairing  and  tarring  roof,  as  per 

tender,  $237;  sundry,  $81.75 . _ .  443  95 

Valleyfield  Electric  Co.:  electric  light,  Mar.  29,  1912-Mar.  27,  1913,  flat  rate  for  minimum 
of  current,  $108;  additional  current,  2,340-8  k.  w.,  $123.39;  meter  $1.56;  supplies, 

$11.73 .  244  68 

Valleyfield  Town:  water  rates,  1  y.  to  Sept.  30,  1913,  $90;  sundry,  $2.73*. .  92  73 

Small  payments:  cartage,  19  loads  at  75c.;  clock,  $25;  fire  grate,  $13.42;  labour,  30  h. 
at  55c.,  30  h.  at  25c.,  125  h.  at  15c.,  475  h.  at  12^c.;  lettering  boxes,  &c.,  $9;  painting 
boxes,  6  at  $1.25;  soap,  $9.54;  window  screens,  &c.,  $14.20;  wood,  5^  c.  at  $8.75; 

sundry  wood,  $42. "5;  sundry,  $60.45 . .  346  37 

Victoriaville  Public  Building  ($1,185.97) — 

Caretakers,  to  Mar.  31,  1913:  G.  Beaudet,  2  m.  at  $10;  Mrs.  A.  B.  Dunn,  3  m.  at  $10; 

C.  Thibault,  7  m.  at  $25 .  225  00 

Arthabaslca  Water  &  Power  Co.:  electric  lighting,  12  m.  to  Mar.  31,  1913,  2,205  k.w.  at 
12c.;  meter,  $3;  repairs,  $1.50;  extra  light,  Dec.,  1912,  61  lamps,  $14.16,  Jan. -Mar., 

81  lamps  at  36c.  each  per  m .  370  74 

Gaudet,  Octave:  coal,  19-655  t.  at  $8;  sundry,  $13.11 .  170  43 

Giroux,  J.  E.  C.:  wood,  25^  c.  at  $3,  10  c.  at  $2.75 .  104  00 

Tourigny,  Paul  &  Co.:  wood,  15  c.  at  $3.50,  10  c.  at  $2.50 _ : .  77  50 

Victoriaville  Town:  water  rates,  1  y.  to  Mar.  31,  1913 .  50  00 

Small  payments:  4  chairs,  $12.20;  g.  o.  desk,  $26.25;  soap,  $26.35;  wood,  25  c.  at  $1 .25; 

sundry,  $92.25 . , .  188  30 

VYestmount  Public  Building  ($1,141.05) — 

McCall,  C.  &  M.  T.:  rent  of  building  (including  heating  and  lighting,  &c.)  Apr. -Dec.,  1912.  912  50 

McDonald,  Roy:  rent  of  No.  220  Elm  Ave.,  as  temporary  post  office,  Dec.,  1912 .  100  00 

Montreal  Water  &  Power  Co.:  water  rates,  18  m.  to  Nov.  1,  1912 .  21  59 

Westmount  Light  and  Power  Dept.:  lighting  temporary  P.  O.,  Dec.  18-Jan.  2,  1913, 

356  k.  w.  at  9c.;  meter,  15c .  32  19 

Small  payments:  coal,  3-175  t.,  $25.02;  labour,  180  h.  at  25c.;  sundry,  $4.75 .  74  77 

Quebec  Province  Generally  ($924.05) — 

Small  payments:  telephone  tolls,  $11.10;  sundry,  $14.60 .  25  70 

Travel  and  outlay  of  officials: — 

C.  S.  Gingras,  clerk  of  works .  662  42 

Jos.  Lamarche,  heating  inspector .  55  90 

Jules  Pothier,  clerk  of  works .  70  57 

King’s  Printer,  $60.33;  Stationery  Office,  $49.13 .  109  46 

Alexandria  Public  Building  ($1.487.75) — 

Caretaker,  D.  K.  McDonald:  12  m.  to  Mar.  31,  1913,  at  $41.66 . .  499  92 

Alexandria  Town:  electric  light,  1  y.  to  Dec.  1,  1912,  (flat  rate),  3  lamps  at  371  c.  per  m, 

58  lamps  at  30c.  per  m;  water  rates,  1  y.  to  Jan.  1,  1913,  $7.50 .  229  80 

Chisholm,  John  R.:  on  account  demolishing  partition  (voucher  outstanding) .  300  00 

Hastings,  Thos.  A.:  travel  and  outlay .  55  00 

McDonald,  Angus:  coal,  31-75  t.  at  $6.90,  1-6  t.  at  $7.50 .  231  10 

Schell,  J.  T.  &  Co.:  door  check  and  brackets,  $9;  granite  door  step,  $13.50;  labour,  55  h. 

at  50c.;  sundry,  $2.90 .  52  90 

Small  payments:  brooms,  $6;  door  lock,  $9;  electrical  supplies,  $13.15;  glass,  $7; 

wood,  15  c.  at  $3;  sundry,  $38.88 .  119  03 

Allandale  Railway  Station:  G.  T.  R.  Co.:  painting  letter  box .  1  05 

Almonte  Public  Building  ($857.95) — 

Caretaker,  P.  Burns:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Almonte  Elec.  Light  Commission:  light,  9  m.  to  Dec.  31,  1912,  $50.19;  supplies,  $7.21..  57  40 

Little,  Jas.:  excavating  drain  and  putting  in  new  galv.  iron  pipe,  781  ft.  at  $2.50;  removing 

ashes,  $4 . -  •  200  25 

Mississippi  Iron  Works:  repairing  door  sills,  &e.,  $8;  water,  12  m.  to  Mar.  31,  1913,  $75, 

sundry,  85c .  83  85 
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Almonte  Public  Building — Concluded. 

Small  payments:  cleaning  and  putting  on  storm  windows,  $12;  labour,  20  h.  at  40c.; 

removing  ashes,  $8.75;  wood,  6  c.,  $23;  sundry,  $64.74 .  116  49 

Amherstburg  Public  Building  ($1,458.82) — 

Caretaker,  Mrs.  R.  E.  Elliott:  12  m.  to  Mar.  31,  1913,  at  $33.33  ! .  399  96 

Amherstburg  Elec.  L.  H.  &  P.  Co.:  electric  lighting,  (flat  rate),  Jan.  1,  1912-Feb.  28,  1913, 

1  m.  at  $13.75,  13  m.  at  $14.75 . . .  205  50 

Amherstburg  Town:  water  rates,  1  y.  to  Mar.  31,  1913,  $35;  street  sprinkling,  $10. .  45  00 

Brown,  Fred:  building  cement  steps  at  front  entrance,  $45;  erecting  flag  pole,  $25;  sun¬ 
dry,  $12.60 .  82  60 

Falls  Bros.:  coal,  26  t.  at  $7.50 .  195  00 

Ryan  &  Co.:  cement,  5  cwt.,  $7;  cement  floor,  &c.,  as  per  agreement,  $73.75;  2  chains 
and  hooks  for  gate  valves  on  furnace,  $33.75;  cutting  and  threading  pipes,  $17.85; 

14  gate  valves,  $31.60;  labour,  1735  h.  at  70c.,  29|  h.  at  60c. ;  pipe,  4585  ft.,  $63.09; 

rubber  packing,  42^  lb  at  50c.;  sundry,  $80.08 .  467  40 

Small  payments:  electrical  supplies,  $12.70;  wood,  10  c.  at  $3;  sundry,  $20.66 .  63  36 

Arnprior  Public  Building  ($1,373.28) — 

Caret:  ker.  R.  Tait,  12  m.  to  Mar.  31,  1913,  at  $33.33;  care  of  clock,  W.  A.  Whyte,  1  y.  to 

Sept,  30,  1912,  $50;  oil,  &c.,  $1.25 .  451  21 

Arnprior  Town:  water  rates,  1  y.  to  Apr.  1,  1913,  $32;  sundry,  40c .  32  40 

Drysdale,  R.  S.:  coal,  3012  t.  at  $7.75;  wood,  5|  c.  at  $6 .  264  99 

Galetta  Electric  Power  &  Milling  Co.:  electric  lighting,  9  m.  to  Dec.  31,  1912,  6,607  k.  w. 

at  9c.;  meter,  $2.25;  supplies,  $11.40 .  608  28 

Small  payments:  wood,  5  c.  at  $2.50;  sundry,  $3.90 .  16  40 

Barrie  Public  Building  ($1,145.96) — 

Caretaker,  E.  Sevigny:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Barrie  Gas  Co.:  gas  light,  Apr.  1-Feb.  15,  1913,  202-55  M.  cu.  ft.  at  $1  50§;  supplies,  $16.39  321  06 

Barrie  Town:  water  rates,  1  yr.  to  June  1,  1913,  $50;  street  sprinkling,  1912,  $17.50 .  67  50 

Sarjeant  Co.:  coal,  35  t.  at  $7.45 .  260  75 

Small  payments:  labour,  $5.40;  radiator,  $19.20;  wood,  4  c.  at  $3.25;  sundry,  $59.09 .  96  69 

Belleville  Public  Building  ($3,962.33) — 

Caretaker,  S.  Haight,  12  m.  to  Mar.  31,  1913,  at  $54.16 .  649  92 

Allen,  N.:  coal,  85  t.  at  $6.93 .  589  06 

Anderson,  H.  S.:  coal.  7  t.  at  $7.25;  wood,  5  c.  at  $8.25,  4  c.  at  $6 .  116  00 

Belleville  City  Gas  Dept.:  gas  light,  12  m.  to  Mar.  31,  1913,  415-85  M.  cu.  ft.  at  $1.25; 

supplies,  $31 .77 .  551  59 

Belleville  City:  water  rates,  6  m.  to  June  1,  1913 .  60  00 

Mclninch,  H.:  painting  and  repairing  iron  fence,  as  per  tender .  56  00 

McPherson,  R.:  labour,  172  h.  at  40c.;  making  wardrobe  table,  &c.,  $22.90;  sundry,  $50.03  141  73 

Office  Specialty  Mfg.  Co.:  post  office  boxes,  style  ‘A’,  72  at  $1.80,  style  ‘B’,  18  at 

$2.25;  freight,  94c . . .  17104 

Ritchie  Co.:  making  and  laying  two  cork  carpets,  as  per  tender .  89  25 

Trenton  Electric  &  Water  Co.:  electric  lighting,  1  yr.  to  Mar.  31,  1913,  7,350  k.w .  655  51 

Walton,  Geo.  &  Co.:  laying  hardwood  floors,  and  making  metal  ceiling,  as  per  contract, 

$.540;  sundry,  $15 . . .  555  00 

Small  payments:  electrical  supplies,  $80.30;  floor  oil,  $49;  plumbing,  $32;  repairing  desks, 
table,  &c.;  $-10;  repairing  windows,  steps,  &c.  $16.40;  scrap  baskets,  $8;  sprinkling 

streets  $23.25;  sundry,  $107.28 .  327  23 

Berlin  Public  Building  ($1,747.24) — 

Caretaker,  J.  Clements,  12  ro.  to  Mar.  31,  1913,  at  $33.33;  care  of  clock,  A.  Paquegnat, 

Dec.  12,  1911-Apr.  1,  1912,  $15.27,  Alfred  Heller,  1  yr.  to  Apr.  1,  1913,  $50 .  465  23 

Berlin  Town:  electric  light,  1  yr.  to  Mar.  31,  1913,  5,584  k.w.,  $247.15,  meter,  $3;  gas, 

1  yr.  to  Mar.  31,  1913,  82-7  M.  cu.  ft.  at  $1,  meter,  $1.20,  supplies,  $3.10;  water  rates, 

1  yr.  to  Apr.  1,  1913,  $20.71 .  357  86 

Branim.  Geo.:  coal,  13-72  t.  at  $7.25 . : .  99  52 

Gross  Garage  &  Electric  Co.:  installing  100  lamps  and  fixtures,  as  per  contract,  $67.80; 

sundry,  $15.30 .  83  10 

Kloepfer  &  Co.:  coal,  47-15  t.  at  $7.25 .  341  77 

Mills,  C.  H.  &  Co.:  bunting,  321|  yd.  at  5  c.;  labour,  68  h.  at  33jC.;  sundry,  $11.25 .  50  00 

Office  Specialty  Mfg.  Co.:  truck,  style  XXX,  $60;  express,  $2.80 .  62  80 

Pipe,  Alfred  A.:  coal,  13-03  t.  at  $7.25... .  94  47 

Small  payments:  labour,  25  h.  at  40c.:  painting,  letter  boxes,  25  at  $1.25,  parcel  receptacles, 

7  at  $2.50;  removing  ashes,  $10.80;  soap,  $8.90;  s.l.c.  sorting  case  (supplied  from  stores), 

$20;  toilet  paper,  $9.75;  5  window  screens,  $9.85;  sundry,  $74.44 .  192  49 

Blenheim  Post  Office  ($150) — 

Blenheim  Town:  rent  of  building,  9  m.  to  Dec.  1,  1912 .  150  00 

Bowmanville  Public  Building  ($953.77) — ■ 

Caretaker,  W.  W.  Allen,  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Bowmanville  Town:  water  rates,  1  yr.  to  Dec.  31,  1912 .  10  00 

Jury  &  Lovell:  24  window  boxes  with  plants .  74  00 

Liscombe,  E.  W.:  coal,  4  t.  at  $7.25,  24  t.  at  $7 .  197  00 
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Bowmanville  Public  Building — Concluded. 

Seymour  Power  &  Electric  Co.  Ltd.:  electric  light,  Mar.  22,  1912-Feb.  28,  1913,  3,625 

k.w.,  $146.22;  supplies,  4  doz.  lamps  at  $9.25 .  183  22 

Small  payments:  labour,  $8;  oil,  $10;  wood,  $7.50;  sundry,  $14.05 .  39  55 

Brac.ebridge  Railway  Station:  Grand  Trunk  Ry.  Co.:  painting  2  letter  bpxes .  2  10 

Brampton  Public  Building  ($784.46) — 

Caretaker,  Jos.  Foster:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Brampton  Town:  electric  lighting,  Jan.  9,  1912  to  Feb.  27,  1913,  3, 187  k.w.  at4|  cts.;  water, 

6  m.  to  Dec.  31,  1912,  $25 . * _  178  00 

McCulloch,  W.  B.:  labour,  253  h.  at  40c.;  sundry  lumber,  &c,  $13.70 .  114  90 

Small  payments:  hardwood,  2  c.  at  $9;  lamps,  3  doz.,  $24.60;  labour,  $7.50;  varnishing 

and  painting  post  office,  $37;  sundry,  $4.50 .  91  60 

Brantford  Public  Building  ($2,029.77) — 

Caretaker,  John  Squire:  12  m.  to  Mar.  31,  1913  at  $50 .  600  00 

Brantford  City:  water  rates,  1  yr.  to  Mar.  1,  1913,  $38;  street  sprinkling,  1912,  $18.79; 

caring  for  parade  ground,  &c.,  around  armouries,  as  per  agreement,  1912,  $250 .  306  79 

Brantford  Gas  Co.:  gas,  Apr. -Feb.,  1913,  16  M.  cu.  ft.  at  40c.;  meter,  $2.20 .  8  60 

Goldie  &  McCulloch  Co.:  safe,  as  per  order,  $150;  freight,  &c.,  $3.17 .  153  17 

Office  Specialty  Mf’g.  Co.:  book  case,  $15.25;  d.  f.t.  desk,  $47;  filing  cabinet,  $36; 

freight,  &c.,  $7.13 .  105  38 

Western  County  Electric  Co.:  electric  light  (flat  rate),  12  m.  to  Mar.  31,  1913,  $327; 

supplies,  $2 . /. .  329  00 

Wilson  Coal  Co.:  coal,  48-68  t.  at  $6.40. . .» .  311  60 

Supplies  from  stores:  l.c.  sorting  cases,  2  at  $28.60 .  57  20 

Small  payments:  4  chairs,  $12;  2  clocks,  $20,  $6.50;  plumbing,  $34.81;  removing  ashes,  $6; 
repairing  tables,  &c.,  $18.75;  repairing  vault  and  stamping  machine,  $21.82;  3  waste 

paper  baskets,  $15;  sundry  $23.15 .  158  03 

Bridgeburg  Public  Building  ($896.63)— 

Caretaker,  Wm.  Hanna:  12  m.  to  Mar.  31,  1913,  at  $29.16 .  349  92 

Atwood,  J.  H.:  desk  and  chair .  67  50 

Bridgeburg  Village:  water  rates,  1  yr.  to  Mar.  31,  1913 .  20  00 

Canadian  Niagara  Power  Co.:  electric  light,  Nov.  1  to  Feb.  28,  1913,  469  k.w .  24  52 

Kraft,  W.  R.:  2  ‘Brussels’  rugs,  $40;  soap,  $6.75;  10  window  shades,  $15;  sundry,  $31.54  93  29 

Malone,  C.  O.:  electric  wiring,  as  per  tender .  53  00 

Provincial  Natural  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1913,  251-8  M.  cu.  ft.  at  30c .  75  57 

White,  Isaac:  coal,  25  t.  at  $6.50 .  162  50 

Small  payments:  labour,  24  h.  at  50c.;  sundry,  $38.33 .  50  33 

Brockville  Public  Building  ($3,468.16)  — 

Caretaker,  C.  F.  Gray,  12  m.  to  Mar.  31,  1913",  at  $45.83;  cleaner,  E.  MacLean,  to  Mar. 

31,  1913,  4  m.  at  $8,  8  m.  at  $12. . . . . . . .  677  96 

Clow,  F.  W.:  contract  for  interior  fittings  and  repairs  in  Brockville  Post  Office,  on  account  1,000  00 
Brockville  Town:  electric  light,  1  yr.  to  Mar.  15,  1913,  (flat  rate),  1  arc  lamp  and  2  incan¬ 
descent  lamps,  $118;  gas,  1  yr.  to  Mar.  15,  1913,  493-5  M.  cu.  ft.  at  $1;  water  rates, 

1  yr.  to  April  30,  1913,  $170 .  781  50 

Office  Specialty  M’fg.  Co.:  post  office  drawers,  style  ‘C’,  30  at  $2.75,  style  ‘D’,  3  at 

$5.50;  truck,  style  XXX,  $60;  freight,  $3. 17 . . .  162  17 

Parslow  &  Horton:  repairing,  gravelling  and  painting  roofs,  &c.,  as  per  tender,  $120; 

sundry,  $5.80 .  125  80 

Reynolds,  W.  B.  &  Co.:  coal,  56-25  t.  at  $7.25;  w'ood,  7  c.  at  $3.50 .  432  30 

Steacy,  B.  D.:  coal  beater,  $10;  gas  mantles,  $26.65;  glass,  $6;  “Yale”  lock,  $7.50;  sundry 

supplies,  $92. 15 .  142  30 

Small  payments:  caretaker’s  supplies,  $32.55;  coal,  2  t.  at  $7;  iron  railing,  $8.50;  painting 

letter  boxes,  14  at  $1 .25;  removing  ashes,  39  1.  at  40c.;  sundry,  $57.98 .  146  13 

Cardinal  Custom  House  ($186.53) — 

Taylor,  J.  &  J.;  safe,  as  per  order,  $180;  freight,  $6.53 .  186  53 

Carleton  Place  Public  Building  ($769.75) — 

Caretaker,  J.  F.  Ilalpenny:  12  m.  to  Mar.  31,  at  $33.33 .  399  96 

Brown,  H.  &  Sons:  electric  light,  Jan.  1-Dec.  26,  1912,  2,138-6  k.w.  at  6c.;  supplies,  $2.95  131  27 

Taylor  Bros.:  coal,  24  t.  at  $7.48;  sundry,  $17.35 .  196  87 

Small  payments:  wood,  5  c.  at  $5.50;  sundry,  $14.15 .  41  65 

Cayuga  Public  Building  ($219.52) — 

Caretaker,  G.  A.  Gibson,  12  m.  to  Mar.  31,  1913,  at  $1.16 .  49  92 

Dominion  Natural  Gas  Co.:  gas,  Apr. -Feb.,  1913,  383  M.  cu.  ft.  at  25  c.;  meter,  $1.35 .  97  10 

Small  payments:  awning,  $19;  hardware,  $10.45;  sundry,  $43.05 .  72  50 

Chatham  Public  Building  ($2,628.90) — 

Caretaker,  W.  W.  Mitchell:  12  m.  to  Mar.  31,  1913,  at  $50 .  600  00 

Chatham  City:  water  rates,  1  yr.  to  Jan.  5,  1913,  13,370  cu.  ft .  14  63 

Chatham  Gas  Co.:  Apr. -Mar.  1913,  electric  light,  1,362  k.w.  at  8c.,  gas,  70  M.  cu.  ft. 

at  35  r.,  34  M.  cu.  ft.  at  25c.J  supplies,  $8.10 .  150  06 

Crow,  A.  R.:  coal,  36-007  t.  at  $6.75 .  243  05 


Carried  forward .  430, 787  19 
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Brought  forward 


430, 7S7  19 


Chatham  Public  Building — Concluded. 

Draper,  John  W.:  asbestos,  $7.20;  asbestos  wrapping,  $9.30;  enlarging  furnace  pit,  &c.,  $42.50, 
freight,  $33.65;  labour,  24  d.  at  $6,  15  d.  at  $3;  piping,  <fce.,  $13.22;  2  ‘Safford’  boilers, 

as  per  order,  $675.06;  smoke  pipe,  $32.75;  sundry,  $37.97. . . 

Martin,  J.  N.:  painting  outside  woodwork,  flag-pole  &c.,  as  per  tender . 

McKie,  Thos.:  constructing  stamp  vendor’s  counter,  laying  cork  carpet,  &c.  as  per  tender, 

$285;  panelled  door,  $21 . 

Small  payments:  electrical  supplies,  $11.27;  50  ft.  hose,  $7.50;  gas  heater,  $12;  painting 
letter  boxes  and  posts,  $37.55;  removing  waste  paper,  &c.,  $10.50;  s.  1.  c.  sorting  case 

(supplied  from  stores),  $20;  sundry,  $45.69 . . . 

Clinton  Public  Building  ($756.28) — 

Caretaker,  Jas.  Scott:  12  m.  to  Mar.  31,  1913,  at  $16.66 . 

Clinton  Electric  Light  Co.:  electric  light,  Apr. -Mar.,  1,913  k.w.  at  10c.;  meter,  $3;  sup¬ 
plies,  $3.80 . 

Clinton  Town:  street  sprinkling,  1912,  $3;  "water  rates,  1  yr.  to  Jan.  1,  1913,  $14.02 . 

Forbes,  A.:  coal,  3-29  t.  at  $7.75,  25-36  t.  at  $7.50,  9-94  t.  at  $7.25 . 

Small  payments:  door  check,  $6;  flower  beds,  $10;  toilet  paper,  $8;  wood,  6  c.  at  $3.25; 

sundry, $10 . 

Cobourg  Public  Building  ($1,957.85) — 

Caretaker,  M.  Russell:  12  m.  to  Mar.  31,  1913,  at  $37.50 . 

Bentley,  F.:  building  new- platform,  as  per  tender,  $59.50;  labour,  $9.90;  putting  on  and 

removing  storm  windows,  $12;  sundry,  $4.25 . 

Cobourg  Utilities  Corporation  Ltd.:  electric  light,  9  m.  to  Dec.  26,  1912,  4,129  k.w.  at  8c.; 

.  9  m.  to  Dec.  26,  1912,  40-3  M  cu.  ft.  at  $1.25,  meter  $2.25;  water,  9  m.  to  .Ian.  1, 

1913,  $34.12;  supplies,  $1.53 . 

Fctherston,  John:  painting,  kalsomining,  varnishing,  &c.,  as  per  contract,  $127.25;  sundry, 
$2.50 . . . 


Henderson  Bros.:  3  desks,  $35.50;  labour,  201  h.  at  35c.;  varnishing,  &c.,  $15.75;  wire 

guard,  $8.50;  sundry,  $19.61 . 

McArthur,  Fred  J.:  desk  with  chair  and  revolving  stool,  $45;  linoleum,  38  yd.  at  $1.10; 

sundry,  $13.80 . 

Plunkett,  Geo.:  coal,  40-08  t.  at  $7.25 . 

Rubenstein  Bros.:  8  drawer  fronts,  $19.20;  p.o.  box  fronts,  style  ‘M,’  16,  $29,  style  ‘S’ 

84,  $120.12;  sundry,  $7.99 . . . . . . . 

Small  payments:  coal,  $14.75;  electrical  supplies,  $8.65;  floor  oil,  $16.25;  varnishing 

steps,  &c.,  $21;  wTood,  $7.50;  sundry,  $88.53 . 

Collingwood  ($1.05) — 

Grand  Trunk  Ry.  Co.:  painting  letter  box . 

Cornwall  Public  Building  ($2,630.21) — 

Caretakers,  to  Mar.  31,  1913,  at  $37.50:  R.  Conroy,  1  m.  7  d.;  C.  Rivers,  10  m.  24  d . 

Care  of  clock,  L.  E.  Bailey:  12  m.  to  Sept.,  1912 . 

Broderick,  Jas.:  coal,  25  t.  at  $7.45 . 

Cornwall  Town:  water,  12  m.  to  July  1,  1913 . . . 

Hermiston  &  Conrie:  chandelier,  $5;  numbering  letter  boxes,  $8  50;  sundry,  $47.07 . 

Mulhern,  A.  T.:  coal,  44-33  t.  at  $6.93 . 

Pitts,  H.:  glass,  $14  95;  wheelbarrowr,  $4.50;  sundry,  $41.75 . 

Roberts,  R.  W.:  painting,  papering,  &c.,  as  per  tender,  $246.20;  sundry,  $14.36 . 

Ross,  S.  A.:  cupboard,  $20;  laying  hardwood  floor,  1,400  ft.  at  14c.;  sundry,  $39  05 . 

Stormont  Electric  L.  &  P.  Co.:  electric  light,  15  m.  to  Jan.  1,  1913,  $22.50;  gas,  15  m. 

to  Jan.  1,  1913,  352-1  M  cu.  ft.,  $751.11;  meter,  $2.80;  supplies,  $16.63 . 

Small  payments:  labour,  $6;  ‘Quebec’  heater,  with  pipes,  $15;  wood,  8  c.  at  $3;  sundry 
$61.27 . . . 


Deseronto  Public  Building  ($1,692.64) — 

Caretaker,  M.  Hart,  12  m.  to  Mar.  31,  1913,  at  $41.66;  care  of  clock,  M.  Hart,  1  yr.  to 

Mar.  31,  1913,  $50 . 

Deseronto  Town:  gas,  9  m.  to  Dec.  31,  1913,  155-1  M  cu.  ft.  at  $1.75;  meter,  $3.15;  water 

rates,  1  yr.  to  Apr.  1,  1913,  $39 . 

McVicker,  D.:  labour,  62-5  h.  at  40c.,  20  h.  at30c.;  wire  cable,  250  ft.,  $17;  sundry,  $13.88 

Rathbun  Co.:  coal,  40  t.  at  $7.35,  5  t.  at  $7 . 

Taylor,  N.  P.:  painting  and  renovating,  ar  per  contract,  $385;  sundry,  $6.25 . 

Small  payments:  dustbane,  $10.50;  soap,  $4.70;  sundry,  $31.85 . 

Dresden  Public  Building  ($291) — 

Wells,  Garnet:  coal,  4  t.  at  $9,  30  at  $8.50 . 

Dundas  Public  Building  ($778.33) — 

Caretaker,  Wm.  Graham:  12  m.  to  Mar.  31,  at  $4.16 . 

Dominion  Natural  Gas  Co.:  gas,  1  yr.  to  Dec.  31,  1912 . 

Dundas  Electric  Co.:  electric  lighting  (flat  rate),  Apr. -Feb . 

Dundas  Town:  water  rates  ,  1  yr.  to  Mar.  31,  1913 . . . 

Pennington,  J.  D.:  rent  of  offices,  1  yr.  to  June  30,  1913 . 

Woodhouse  &  Co.:  coal,  7-115  t.  at  $7.20 . 

Small  payments:  painting  letter  boxes,  10  at  $1.25;  sundry,  $1.88 . 
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Brought  forward .  440,515  71 

Elora  Public  Building  ($458.01) — 

Caretaker,  Thos.  Godfrey:  Apr.  6,  1912,  to  Mar.  31,  1913,  at  $8.33  per  m .  98  57 

Fergus  Electric  Light  Plant:  electric  light,  11  m.  to  Jan.  1,  1913,  1,590  k.w.  at  10c.;  meter, 

$2.75 .  161  75 

Fischer,  C.:  coal,  21-61  t.  at  $7.10 .  153  49 

Small  payments:  oil,  $10.50;  sundry,  $33.70 .  44  20 

Essex  Public  Building  ($78.88) — 

Caretaker,  Thos.  Trewin:  1  m.  18  d.  to  Mar.  31,  1913,  at  $33.33 .  54  75 

Small  payments:  sundry  supplies .  24  13 

Fergus  Public  Building  ($837.91) — 

Caretaker,  T.  M.  Broadfoot:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Fergus  Electric  Light  Plant:  electric  light,  9  m.  to  Jan.  1,  1913,  1,832  k.w.  at  10c.;  meter 

$2.25;  power,  9  m.  to  Apr.  1,  1913,  155  k.w.  at  10c.;  meter,  $2.25 .  203  20 

Pritchard,  W.  H.:  coal,  27  t.  at  $7. 45 .  201  15 

Small  payments:  wood,  1  c.,  $8;  sundry,  $25.60 .  33  60 

Fort  Frances  Public  Building  ($60) — 

Blackmore  &  Reeves:  rent  of  building,  Feb.,  Apr-June,  1912 .  60  00 

Fort  William  Engineer’s  Office  ($600) — 

Murray,  Vickers  &  Moffatt:  Apr. -Feb.,  1913,  9  m.  at  $50,  2  m.  at  $75 .  600  00 

Fort  William  Public  Building  ($2,629.06) — 

Caretakers,  to  Mar.  31,  1913,  at  $45.83:  D.  J.  McCallum,  5  m.;  John  Skea,  7  m .  549  96 

Evans,  J.  Hales:  altering  and  repairing  building,  as  per  tender,  $120;  labour,  30  h.  at  50c.; 

sundry,  $5.55 .  140  55 

Fort  William  City:  electric  light,  Mar.  15,  1912-Mar.  8,  1913,  11,338  k.w.  at  6-3c.;  water, 

Apr.  1,  1912-Mar.  20,  1913,  $90 . •. . .  804  30 

Murphy,  Jas.:  coal,  70  t.  at  $7.50 .  525  00 

Office  Specialty  Mfg.  Co.:  locks,  1  doz.,  $15;  sorting  cases,  1  newspaper,  $25,  1  “standard” 

$16.50;  truck,  style  ‘B,’  $45;  sundry,  $3.82 .  105  32 

Piper,  W.  S.:  |-in.  hose,  50  ft.,  $10;  floor  polish,  $6;  16-c.p.  lamps,  3  doz.,  $7.50;  sundry, 

$28.85 . 52  35 

Whalen,  W.  H.  Co.,  r.  t.  desk  and  tilter  chair .  50  00 

Supplies  from  stores:  sorting  cases,  No.  1258,  1,  $29.50,  No.  1264,  2  at  $54;  1.  c.  stools,  18 

at  $3. 50 . ; . . .  200  50 

Small  payments:  cleaning  carpets,  $10;  labour,  $9;  25-w  lamps,  36  at  50c.;  repairing  doors, 

windows,  &c.,  $22.75;  4  waste  paper  baskets,  $20;  wood,  7  c.  at  $6;  sundry,  $79.33..  201  OS 

Galt  Public  Building  ($2,859  54) — 

Caretaker,  T.  Barrett:  12  m.  to  Mar.  31,  1913,  at  $41.66 .  499  92 

Burns,  J.  D.:  coal,  46-22  t.  at  $6.89 .  318  46 

Dominion  Natural  Gas  Co.:  gas,  Apr-Mar,  36  M  cu.  ft.  at  45c.;  meter,  $1.20 .  17  40 

Galt  City:  water  rates,  Apr. -Mar.,  22  M  cu.  ft.  at  $1.26;  street  sprinkling  $11.60 .  39  38 

Galt  Hydro-Electric  Com.:  electric  light,  Apr. -Mar.,  2,806  k.w.,  $181.80;  supplies,  $11.90  193  70 

Goldie  &  McCulloch  Co.:  safe  as  per  order,  $135;  freight,  &c.,  $53.19 .  188  19 

Thomas  &  Hancock:  rebuilding  river  wall  in  concrete,  as  per  contract .  1,025  00 

Supplies  from  stores:  sorting  cases,  6d.  l.c.  at  $32.80,  1  at  $29.50,  1  final,  $54,  prel.,  2  at  $30; 

newspaper  case  and  bin,  $62.- .  402  30 

Small  payments:  altering  pigeon  holes,  $9.70;  glass,  &c.,  $9.01;  labour,  24  h.  at  40c.; 
moving  partition,  $10;  painting  walls  and  ceiling,  $31.50;  stools,  8  at  90c;  sundry, 

$98.18 . .  175  19 

Gananoque  Public  Building  ($947.06) — 

Crouter,  W.  R.:  linoleum,  45  yd.,  $30;  painting,  paper  and  kalsomining  C.  H.,  as  per 

contract,  $90;  painting  8  letter  boxes,  $10;  repairs,  $30;  sundry,  $3 .  163  00 

Gananoque  Electric  L.  &  W.  Supply  Co.:  electric  light,  Apr.-Feb.,  1913,  C.  H.,  814-4  k.w. 

at  8c.,  P.O.,  2,749-6  k.w.  at  8c.;  meter,  $3.30;  supplies,  $25.34 .  313  77 

Gananoque  Town:  street  sprinkling,  1912,  $4.80;  taxes,  1912,  $4.12;  water  rates,  1  yr. 

to  Apr.  1,  1913,  13-86  M  cu.  ft.,  $36.32 . . .  45  24 

Mitchell  &  Wilson: ‘Blount’ door  check,  $9.50;  making  pigeon  hole  case,  $11 .25;sundry, 

$32.39 .  53  14 

Taylor,  Jas.  &  Son:  coal,  41  t.  at  $6.95,  2  t.  at  $4.85 .  294  65 

Small  payments:  |-in.  hose,  100  ft.,  $17;  painting  and  papering,  $15;  sundry,  $45.26 .  77  26 

Glencoe  Public  Building  ($951) — 

Caretaker,  E.  Waterwortli:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Glencoe  Town:  electric  light,  Apr.-Feb.,  1913,  2,051  k.w.  at  10c.;  meter,  $4.41 .  209  51 

Huston  &  Co.:  coal,  4-96  t.  at  $6.99,  2-5  t.  at  $6.75,  20-01  1.  at  $6.74;  wood,  20*  c.  at  $3; 

sundry,  $11.85 .  259  90 

Small  payments:  labour,  15  h.  at  45c.;  wood,  10  c.  at  $3;  sundry,  $44.88 .  81  63 

GoderiehPublic  Building  ($1,130.55) — 

Caretaker,  A.  Christal:  12  m.  to  Mar.  31,  1913,  at  $37  50 .  450  00 

Goderich  Town:  electric  light,  9  m.  to  Dec.  31,  1913,  3,568  k.w.,  $192.60:  meter,  $1.80; 

water,  1  yr.  to  Jan.  1,  1913,  $60 .  254  40 

Harper,  Chas.  J.:  labour,  18  h.  at  50c.;  h.  w.  thermometer,  $7.50;  wooden  tank,  copper 

lined,  $14;  sundry,  $30.64 .  51  14 


Carried  forward .  450,702  <1 
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Goderich  Public  Building — Concluded. 

MacEwan,  H.  J.  A.:  coal,  1-58  t.  at  $8.25,  32-97  t.  at  S8;  sundry,  $3.25 . 

Small  payments:  electrical  fixtures,  87.60;  linoleum,  $15;  repairs,  $32.65;  sundry,  $29.68 


Grafton  Post  Office:  T.  A.  Hastings . . . . . 

Gravenhurst  Ry.  Sta.:  Grand  Trunk  Ry.  Co.:  painting  letter  box . 

Guelph  Public  Building  ($4,670.60) — 

Caretakers,  to  Mar.  31,  1913,  at  $41.66:  R.  McLeod,  5  m.;  G.  N.  McLean,  7  m . 

Care  of  clock,  Savage  &  Co.:  1  y.  to  Dec.  31,  1913 . 

Schell,  J.  T.  Co.:  contract  complete  for  interior  fittings  for  post  office . 

Allan,  E.:  door  spring,  $9;  labour,  60£  h.  at  45c.;  sundry,  $22.17 . 

Barber,  R.  H.:  painting,  letter  boxes,  43  at  $1.25,  parcel  receptacles,  9  at  $2.  .1 . 

Canadian  Revolving  Door  Co.:  on  account  revolving  door  (voucher  outstanding) . 

Citizens’  Gas  Control  Co.:  rent  of  gas  governor,  10  m.  to  Jan.  31,  1913 . 

Cray,  M.  T.,  coal,  8-09  tons  at  $6.49 . 

Guelph  City:  electric  light,  Apr.-Mar.,  9,292  k.  w.,  $584.57;  gas,  Apr.-Mar.,  128-7  M. 

cu.  ft.  at  90c.;  taxes,  1912,  $32.93;  water  rates,  12  m.  to  July  15,  1913,  $29.71 . 

Klocpfer  Coal  Co.:  coal,  67-26  tons  at  $6.88 . . . . 

Metcalf,  Chas.:  bronzing  radiators,  &c.,  $48;  graining  woodwork,  $47;  lcalsomining  and 
tinting,  $240;  painting  halls,  $55;  painting  Mr.  Powell’s  flat,  $124;  sandpapering  and 

varnishing  doors,  &c.,  $Q.90;  washing  walls,  repairing,  tinting,  &c.,  $84.50 . 

Office  Specialty  Mfg.  Co.:  drawers,  style  ‘C,’  21  at  $2.75;  post  office  boxes,  style  ‘A,’  39 
at  $1 .80,  style  ‘13,’  16  at  $2.25,  style  ‘C,’  22  at  $2.75,  style  ‘D,’  4  at  $8;  freight,  $2.23; 

wicket,  $8 . . . . . . 

Rubenstein  Bros.:  brass  grill,  $14;  receivers,  3  indoor,  $24.50,  1  outdoor,  $22;  sundry,  $1.60 

Smith,  Frederick:  gas  heater,  $20;  sundry  plumbing,  $41.19 . 

Stevenson  &  Malcolm  Co.:  labour,  113  h.  at  45c.;  sundry,  $48.62 . 

Advertising . . 

Small  payments:  cartage,  $11.15;  hardware,  $15.70;  floor  oil,  $8.50;  labour,  21  h.  at  70c.; 
matting,  17  yd.  at  $1;  removing  ashes,  $21.30;  screen,  $49;  sorting  case  (supplied  from 

stores),  $20;  20  window  shades,  $13;  sundry,  $80.85 . 

Hamilton  Custom  House  ($1,195.38) — 

Engineer,  T.  Nicholson:  to  Mar.  31,  1913,  8  m.  at  $55,  4  m.  at  $58.33 . 

Hamilton  Elec.  L.  &  P.  Co.:  electric  light,  Mar.  28-June  7,  1912,  fixed  charge,  $18.72; 

422  k.  w.  at  4c.;  meter,  80c . 

Hamilton  Gas  Light  Co.:  gas,  1  y.  to  Mar.  31,  1913,  92-2  M.  cu.  ft.  at  $1;  meter,  $3.20.... 

Hamilton  Hydro-Electric  Co.:  electric  light,  7  m.  to  Jan.  6,  1913,  1,542  k.  w . 

M  yles,  Thos.  &  Son. :  coal,  35  tons  at  $6.23 . 

Small  payments:  labour,  19  hr.  at  75c.,  44  h.  at  60c.;  rent  of  gas  governor,  $2.43;  repairing 

desk,  shelves,  &c.,  $10.50;  revolving  stools,  2  at  $6;  sundry,  $23.57 . 

Hamilton  Gas  Inspectors  &  Weights  and  Measures  Office  ($183.97) — 

Hamilton  City:  water  rates,  1  y.  to  Apr.  1,  1913 . 

Hamilton  Electric  Light  Co.:  electric  lighting,  Mar.  28-June  7,  1912,  fixed  rate,  $8.24, 

31  k.  w.  at  4c.;  meter,  58c . 

Hamilton  Gas  Light  Co.:  gas,  12  m.  to  Mar.  31,  1913,  4-7  M.  cu.  ft.  at  $1;  meter,  $1.50. . . 

Hamilton  Hydro-Electric  Co.:  electric  light,  7  m.  to  Jan.  6,  1913,  110  lc.  w . 

Myles,  Thos.  &  Son:  coal,  20  tons  at  $6.23 . 

Hamilton  Grand  Trunk  Railway  Station  ($110) — 

Patterson,  J.  D.  &  Co.:  2  new  trunks,  as  per  tender . 

Hamilton  Immigration  Building  ($240) — 

Munro  &  Mead:  rent  of  offices,  12  m.  to  Apr.  15,  1913,  at  $20 . 

Hamilton  Inland  Revenue  Office  ($492.37) — 

Johnston,  Benson  Co.:  r.  t.  desk  and  chair . 

Office  Specialty  Mfg.  Co.:  2  sections  with  base  and  top . 

Thomson,  P.:  cleaning,  tinting  and  varnishing  as  per  tender . 

Hamilton  Post  Office  ($9,340.08) — 

Caretaker,  A.  Barnard,  to  Mar.  31,  1913:  1  m.  at  $52.16,  7  m.  at  $54.16,  4  m.  at  $58.33 _ 

Care  of  clock,  Thos.  Lees,  1  y.  to  June  2,  1912,  $65;  cleaners,  12  m.  to  Mar.  31,  1913,  T.  C. 

Butler,  $616.64,  B.  Moriarity,  $682,  C.  Partridge,  $616.64,  C.  White,  $338.75 . 

Fireman,  J.  Wigglesworth:  12  m.  to  Mar.  31,  1913 . 

Burton  &  Baldwin  Mfg.  Co.:  labour,  13  h.  at  60c.,  51  h.  at  50c.,  23  h.  at  45c.,  4  h.  at  40c.; 

toilet  paper,  $12;  sundry,  $4.46 . 

Citizens’  Gas  Control  Co.:  rent  of  gas  governor,  9  m.  to  Dec.  31,  1912 . 

Connell  Anthracite  Mining  Co.:  coal,  15-6  tons  at  $5.25 . 

Culley  <fe  Breay:  cycle  C.  &  W.  fans,  14-in.,  3  at  $14,  10-in.,  1  at  $10.50;  oscillating  fans, 

12-in.,  6  at  $24;  sundry,  $1.20 . 

Electrical  Supply  Co.:  labour,  103  h.  at  45c.;  shades,  12  at  50c.;  sockets,  $5.20;  sundry 

supplies,  $55.69 . 

Fairbanks  &  Guest:  painting,  letter  boxes,  161  at  $1.25,  parcel  receptacles,  50  at  $1.66 _ 

Freeth,  John:  removing  ashes,  56  loads  at  $2.50 . 

Hamilton  Cataract  P.,  L.  &  Traction  Co.:  power,  Apr.  1 -June  24 . 

Hamilton  City:  water  rates,  1912,  $1,000;  fountain,  $14.15 . 
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Brought  forward .  463,553  09 

Hamilton  Post  Office — Concluded. 

Hamilton  Electric  L.  &  P.  Co.:  electric  light,  Dec.  6-Jan.  10,  1913,  121  k.  w.,  $12.56, 

Mar.  28-June  7,  1912,  6,957  k.  w.,  $140.88;  meter,  58c.;  power,  Oct.  1-28,  1911,  $2.46. .  156  48 

Hamilton  Gas  Light  Co.:  gas,  Apr.-Mar.,  424  M  cu.  ft.,  $584;  meter,  $12;  lighting 

clock,  241-3  M.  cu.  ft.,  $124.98 .  720  98 

Hamilton  Hydro-Electric  Co.:  electric  light,  7  m.  to  Jan.  6,  1913  (flat  rate),  $393.49; 
power,  elevator,  June  2-Mar.  3,  1913,  $15.73,  cancelling  machine,  July  (HMar.  31, 

1913,  $12.69;  supplies,  16  c.  p.  lamps,  325  at  18c.,  500  at  16c.,  sundry,  $7.50 .  567  91 

Meade,  Thos.:  contract  for  making  8  table  tops  and  24  trestles,  $55;  sundry,  $19.15 .  74  15 

Myles,  Thos.  &  Sons:  coal,  150  tons  at  $6.23,  1  ton  at  $7 .  941  50 

Nova  Scotia  Bank:  rent  of  building,  Dec.  7-Jan.  6,  1913 .  100  00 

Press,  Richard  &  Son:  making  50  tables,  100  shelves  and  150  trestles,  as  per  contract _  270  00 

Toronto  &  Hamilton  Electric  Co.:  £  h.  p.,  25  cycle,  motor,  $40;  installing  motor,  $20; 

rewinding  mo.tor,  $20;  sundry,  $4.50 .  84  50 

Supplies  from  stores:  sorting  cases,  5  d.  1.  c.  at  $29.50,  2  f.  1.  c.  at  $50,  1  at  $54,  1  prel.  1.  c., 

$60,  1  s.  1.  c.,  $20,  2  1.  c.,  at  $28.60;  newspaper  bins,  2  at  $20 .  478  70 

Small  payments:  floor  oil,  $20.50;  hardware,  $12.65;  insecticide,  5  gal.  at  $2.10;  labour, 

47  h.  at  60c.,  40  h.  at  50c.,  17  h.  at  35c.;  ‘Old  Dutch’  cleanser,  300  lb.,  $14.70;  pipe, 

$9;  plumbing,  $23.08;  repairing  awnings,  $20,  gutter,  $14,  halyard,  $10,  truck,  $19; 

waste  paper  baskets,  4  at  $5;  uniform  for  elevator  attendant,  $24;  sundry,  $103.21 _  354  79 

Hamilton  Postal  Station  B  ($786.32) — 

Hamilton  E.  L.  &  P.  Co.:  light,  Mar.  27-Sept.  30,  Nov.  28-Dec.  28,  696  k.  w.,  $40.50; 

meter,  $2.25 .  42  75 

Office  Specialty  Mfg.  Co.:  special  bag  rack,  $65;  freight,  77c . ! .  65  77 

Swales,  C.  J.:  rent  of  office,  9  m.  to  Dec.  31,  1912,  at  $70;  water  rates,  $13.10 .  643  10 

Small  payments:  labour,  40  h.  at  50c.;  sundry,  $14.70 .  34  70 

Harriston  Post  Office  ($754.42) — 

Caretaker,  Jos.  Grisch:  Nov.  8-Mar.  31 .  166  83 

Acetylene  Construction  Co.:  gas,  Nov  .-Mar.,  1913,  20-1  M.  cu.  ft.  at  $1.25 .  25  13 

Howes,  John.:  coal,  44-08  tons  at  $9;  electric  light,  Nov.  1-Feb.  11,  1913,  50  lamps  at  2c. 

per  n.  per  1.;  lamps,  60-w.,  17  at  $1.10,  40-w.,  34  at  90c .  549  06 

Small  payments:  sundry .  13  40 

Hawkesbury  Public  Building  ($894.73) — 

Caretaker,  A.  Marleau:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Bcaulne,  L.  P.:  brooms,  $16.20;  floor  oil,  $6;  paint,  $12.60;  soap,  $10.60;  sundry,  $51.70. .  97  10 

Berthiaume,  F.  X.:  coal,  25-18  tons  at  $8 .  201  47 

Hawkesbury  Electric  L.  &  P.  Co.:  electric  light,  1,389-4  k.  w.  at  8c.;  meter,  $1.80;  sup¬ 
plies,  $2.45 .  115  40 

Hawkesbury  Town:  water  rates,  1912 .  18  00 

Small  payments:  wood,  10  cords  at  $3;  sundry,  $32.80 .  62  80 

Huntsville  Railway  Station:  Grand  Trunk  Ry.  Co.:  painting  letter  box .  1  05 

Ingersoll  Public  Building  ($1,317.12) — 

Caretaker,  J.  McDonald:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Ingersoll  Gas  Light  Co.:  gas,  Apr.-Mar.,  59-3  M.  cu.  ft.  at  $1.20;  meter,  $3 .  74  15 

Ingersoll  Town:  electric  light,  Apr  .-Feb.,  3,516  k.  w.  at  9c.;  supplies,  $16.80;  water,  9 

m.  to  Jan.  1913,  6-1  M  cu.  ft.,  $9.54,  meter,  $2.50 .  345  28 

Nagle  &  Mills:  cement,  $9;  enlarging  platform,  $11;  labour,  80  h.  at  60c.,  60  li.  at  35c.; 

sundry,  $2.39 . ! .  91  39 

Scott  &  Daniels:  coal,  35  t.  at  $7.75,  1  t.  at  $7.50 .  278  75 

Small  payments:  labour,  $10.35;  painting  letter  boxes,  $8.75;  papering  two  rooms, 

$12;  wood,  2  cords  at  $3.50;  sundry  $39.45 .  77  55 

Kenora  Public  Building  ($1,389.16) — 

Caretaker,  Mrs.  J.  Link:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Henderson,  W.  A.:  cartage,  $5;  wood,  10  cords  at  $6 .  65  00 

Horn  &  Taylor:  t.  w.  desk  and  2  chairs.  $50;  sundry,  $8.10 .  5S  10 

Kenora  Town:  electric  light,  9  m.  to  Jan.  3,  1913,  4,688-5  k.  w.,  $2S4 .06,  meter,  $2.70; 

water  rates,  1  y.  to  Mar.  31,  1913,  $70.76 . ' .  357  52 

Windatt  &  Co.:  coal,  36-5  t.  at  $9.95 .  363  18 

Small  payments:  coal  oil,  $5.25;  electrical  supplies,  $15.60;  labour,  48  h.  at  45c.;  making 

cupboard,  $20;  plumbing,  816.40;  soap,  $7.25;  sundry,  $59.30 .  145  40 

Kincardine  Public  Building  ($934.90) — 

Caretaker,  G.  D.  Morrison:  12  m.  to  Mar.  31,  1913  at  $20.83 .  249  96 

Harvie,  W.:  decorating  post  office,  as  per  tender .  50  00 

Kincardine  Town:  electric  light,  Apr.-Scpt.,  1912,  1,895  k.  w.  at  10c.,  meter,  $1 .50;  water 

rates,  6  m.  to  Jan.  1,  1913,  $10;  decorating  post  office  for  ‘Old  Boys  Reunion,’  $49.08.  250  08 

Wilson,  J.  W.:  coal,  5- 17  t.  at  $7.40,  32-31  t.  at  $7.20 . 270  85 

Small  payments:  coal,  3-48  t.  at  $7.25,  4-4  t.  at  $7  ;  dustbane,  $8.50  ;  removing  ashes, 

$7;  tungsten  lamps,  &c.,  $9;  sundry,  $33.50 .  114  07 

Kingston  Custom  House  ($960.86) — 

Caretaker,  Mrs.  J.  Stanburg,  12  m.  to  Mar.  31,  1913,  at  $16.66;  labourer,  S.  L.  Spencer, 

9  m.  to  Mar.  31,  1913,  at  $18 .  361  92 


Carried  forward .  473,741  78 
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Brought  forward .  473,741  <8 

Kingston  Custom  House — Concluded. 

Kingston  City  :  electric  light,  9  m.  to  Jan.  1,  1913,  409  k.  w.  at  10c.,  meter,  $1.50;  gas, 

9  m.  to  Jan.  1,  1913,  34-1  M.  cu.  ft.  at  $1,  meter,  $1.50;  street  sprinkling,  1912,  $4.85; 

water  rates,  1912,  $54.40 . .  •  137  25 

Payne,  Geo.  A.:  repairing  windows,  doors,  locks,  &c.,  labour,  162  h.  at  45e.,  materials, 

'$27.15 . .  100  05 

Taylor  &  Hamilton:  repairs  to  plumbing,  &c.,  labour,  58  h.  at  50c.,  pipe,  $9.12,  sundry 

material,  $16.47 . i .  54  59 

Walsh,  P.:  coal,  24  t.  at  $6.90 .  . . . . :  -  •  165  60 

Small  payments:  chair,  $10;  electrical  supplies,  $10.30;  hose,  100  ft.,  $15;  supplying 

plants  and  caring  for  grounds,  $40;  ‘Wilton’  rug,  $20;  sundry,  $46.15 .  141  45 

Kingston  Inland  Revenue  ($2,761.75) — 

Caretaker,  J.  Lawless,  12  m.  to  Mar.  31,  at  $41.66;  stokers,  P.  Clark,  $75,  Jas.  Loughern, 

$60 .  634  92 

Committee,  Miss  Helen  Herchmer:  rent  of  building,  9  m.  to  Dec.  31,  1912 .  1,321  50 

Kingston  City:  electric  light,  9  m.  tcf  Jan.  1,  1913,  395  k.  w.  at  10c.,  meter,  $1.50;  gas, 

9  m.  to  Jan.  1,  1913,  17  M  cu.  ft.  at  $1,  meter,  $1.50;  taxes,  1912,  $437.93;  water 

rates,  1  y.  to  Apr.  1,  1913,  57-3  M.  cu.  ft.,  $109.08.... .  606  51 

Lemmon  &  Sons:  plumbing,  labour,  55  h.  at  60c.,  materials,  $28.35 .  61  35 

Peters,  John:  repairs,  labour,  156  h.  at  45c.,  materials,  $9.54 . 79  74 

Small  payments:  removing  ashes,  $21;  repairing  dooi'3,  &c.,  $10.48;  sundry,  $26.25 .  57  73 

Kingston  Military  Stores  ($1,000) — 

Polley,  T.  J.:  rent  of  building,  1  y.  to  Feb.  1,  1913 .  1,000  00 

Kingston  Post  Office  ($3,187) — 

Caretaker,  Jos.  Kchoe:  12  m.  to  Mar.  31,  1913,  at  $52.50 .  630  00 

Kingston  City:  electric  light,  9  m.  to  Jan.  1,  1913,  6,490  k.  w.  at  10c.,  meter,  $1.50;  gas, 

9  in.  to  Jan.  1,  1913,  302-8  M.  cu.  ft.  at  $1,  meter,  $2.25;  street  sprinkling,  1912,  $4.40; 

water  rates,  1912,  $55.10 .  1,015  05 

Lemmon  &  Sons:  plumbing  repairs .  65  41 

McMahon,  T.  &  Co.:  painting,  letter  boxes  59  at  $1.25,  parcel  receptacles,  20  at  $2.25; 

sundry,  $42.31 .  161  06 

Office  Specialty  Mfg.  Co.:  truck,  style  XXX,  $60;  freight,  $1.75 .  61  75 

Oldfin,  John  W.  &  Co.:  gas  mantles,  128  at  15c.;  globes,  50  at  20c.;  electric  lamps,  4  doz., 

$13.20  ;  ‘Mazda’  lamps,  60-w.,  13  at  $1.25;  labour,  60  h.  at  40c.;  sundry,  $53.14..  135  79 

Payne,  Geo.  A.:  repairing  doors,  locks,  windows,  &c.,  labour,  637  h.  at  45c.,  lumber,  &c., 

$59.29 .  345  94 

Smith  &  Ryan:  ‘Mazda’  lamps,  150-w.,  1  at  $1.50,  100-w.,  3  at  $1.25,  40-w.,  79  at  75c.; 

3  portable  desk  lamps,  $9.75;  ‘Sunbeam’  lamps,  32  c.  p.,  12  at  25c.,  16  c.  p.,  13  at  20c.; 

‘Tungsten’  lamps,  250  w.,  6  at  $4,  150-w.,  1  at  $2,  40-w.,  12  at  75c.;  sundry,  $20....  134  85 

Taylor  &  Hamilton  :  plumbing  repairs,  grate  bars  for  furnace,  $19.34,  labour,  86  h.  at 

50c.,  pipe,  &c.,  $45;  sundry,  $78.40 . ’ .  185  74 

Supplies  from  stores:  2  bins  at  $20;  3  f.  1.  sorting  cases  at  $54 . •  202  00 

Small  payments:  awnings,  3  at  $5.50;  coal,  4  t.  at  $6.90;  hose,  100  ft.,  $15;  removing 
ashes,  &c.,  93  1.  at  50c.;  repairing  truck,  $16;  caretaker’s  supplies,  $22.30;  sundry, 

$105.51........ .  249  41 

Leamington  Public  Building  ($970) — 

Caretaker,  J.  W.  Ross:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Foster,  Henry:  building  storm  porch,  $80;  door  check  and  spring,  $10.50;  sundry,  $3.35  93  85 

Leamington  L.  &  H.  Co.:  electric  light,  1  y.  to  Apr.  1,  1913,  $237.30;  meter,  $3 .  240  30 

Leamington  Town:  water  rates,  1  y.  to  Apr.  1,  1913 .  21  00 

Smith,  Ed.:  coal,  15  t.  at  $7.50 .  112  50 

Small  payments:  brooms,  $5.50;  electric  lamps,  24  at  25c.;  wood,  5  cords  at  $3;  sundry, 

85  52  35 

Lindsay  Public  Building  ($1,046.13) — 

Caretaker,  W.  Healey:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Anderson,  Nugent  &  Co.:  desk  set  of  pigeon  holes,  and  revolving  stool,  $60.50;  sundry, 

70c .  61  20 

Baker  Lumber  Co.:  coal,  1|  t.  at  $8.25,  16.t.  at  $8 .  140  38 

Flavelles,  Ltd.:  coal,  \\  t.  at  $8.25;  16  t.  at  $8;  wood,  $11.90 .  152  28 

Lindsay  L.  H.  &  P.  Co.:  electric  light  (flat  rate),  1  y.  to  Apr.  1,  1913,  53  lights,  $107.04; 

supplies,  $9.77 . 116  81 

Lindsay  Town:  water  rates,  1  y.  to  Apr.  1,  1913 .  30  00 

Small  payments:  covering  steps  with  wood,  $13;  labour,  12  h.  at  65c.,  20  h.  at  30c.; 

sundry,  $68.66 .  95  40 

Listowel  Public  Building  ($718.23) — 

Caretaker,  A.  Bailey:  Nov.  28-Mar.  31  at  $33.33 .  136  65 

Hay,  John  C.  &  Son:  coal,  4- 15  t.  at  $8.25,  55  t.  at  $8 .  474  23 

Listowel  Town:  electric  light,  Oct.  22-Mar.  1,  1913,  770  k.  w.  at  10c.;  water  rates,  3  m. 

to  Apr.  1,  1913,  $2.50 .  79  50 

Small  payments:  sundry .  27  85 


Carried  forward .  484,023  83 
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Brought  forward .  484,023  83 

London  Custom  House  ($2,854.15) — 

Caretaker,  W.  Greer:  12  m.  to  Mar.  31,  1913  at  $33.33 .  399  96 

Engineer,  M.  Malkern:  12  m.  to  Mar.  31,  1913,  at  $50 .  GOO  00 

Colcrick,  Henry:  decorating  building,  as  per  tender .  175  00 

Colerick  Bros.:  labour,  111  h.  at  45c.;  re-glazing  lights,  &c.,  $35.60 .  85  55 

Connell  Anthracite  Mining  Co.:  coal,  10-98  t.  at  $5.60 .  61  50 

Everett,  Geo.:  fire-bricks,  450,  $15.30;  fire  clay,  7  cwt.,  $3.50;  labour,  64  li.  at  60c., 

32  h.  at  35c.;  sundry,  $7.80 . 76  20 

Goldie  &  McCulloch  Co.:  safe,  as  per  order,  $210;  freight,  &c.,  $5.85 .  215  85 

Gray,  Patrick:  removing  ashes,  &c.,  11  m.  to  Feb.  28,  1913,  at  $6 .  66  00 

London  City:  water  rates,  9  m.  to  Jan.  15,  1913 .  91  89 

London  City  Gas  Co.:  gas,  Apr.-Mar.,  553-1  M  cu.  ft.  at  90c.;  meter,  $2.40 .  500  19 

London  Electric  Co.:  electric  light,  9  m.  to  Jan.  1,  1913,  3,921  k.  w.  at  4|c.;  supplies,  40c.  176  86 

Office  Specialty  Mfg.  Co.:  d.  f.  t.  desks,  2  at  $47;  freight,  $1.71 .  95  71 

Young,  Geo.  C.:  covering  stone  steps,  repairing  windows,  doors,  shelves,  &c.,  hinges, 

2  sets,  $9,  labour,  110  h.  at  45c.,  lumber  $17.48,  sundry,  $34.70 .  110  68 

Small  payments:  awning,  $11  ;  hardware,  $14.36;  labour,  60|  h.  at  50c.  ;  moving  safe  * 

$8;  plumbing,  $23.90;  toilet  paper,  $16;  wood,  6J  cord  at  $6;  sundry,  $58.25 .  198  76 

London  Engineer’s  Office  ($375) — 

Merchants’  Bank  of  Canada:  rent  of  office,  9  m.  to  Sept.  30,  1912 .  375  00 

London  Post  Office  ($4,903.97) — 

Caretaker,  J.  Gilbank,  to  Mar.  31,  1913,  12  rn.  at  $41.66;  cleaner,  Mrs.  B.  Gilbank,  Apr.- 

Mar.,  $313 .  812  92 

Engineers,  to  Mar.  31,  1913,  at  $50:  Wm.  Service,  2  m.;  D.  Regan,  10  m .  600  00 

Bartlett,  W.  H.  F.:  cleaning  ashes,  &c.,  12  m.  to  Mar.  31,  1913,  at  $6;  sundry,  $1 .  73  00 

Gas  Appliance  Co.:  ‘Weis,  Loop’  mantles,  275  at  25c.;  sundry  fixtures,  *>40.63 . . . .  109  38 

Langford,  A.  A.  Co.:  chairs,  2  at  $10,  1  at  $7;  4  desks,  $70,  $55,  2  at  $35;  stools,  $37;  toilet 

paper,  $24;.  wardrobe  $25 .  308  00 

London  City:  water  rates,  9  m.  to  Jan.  15,  1913 .  52  50 

London  City  Gas  Co.:  gas,  Mar.  28,  1912-Mar.  31,  1913,  2,274-2  M  cu.  ft.  at  90c.;  meter, 

$8.52 . .' . . .  2,055  30 

London  Electric  Co.:  electric  light,  9  m.  to  Dec.  31,  1912,  1,316  k.  w.  at  4|c.;  supplies, 

$4.15 .  63  37 

Noble  &  Rich:  repairs  to  plumbing,  labour,  $31.40,  pipe,  $6,  radiator,  $20,  safety-valve, 

$9.60,  sundry,  $25.20... . . . . . . .  92  20 

Sanders  &  Robson:  building,  partition,  $36;  decorating  building  as  per  tender,  $200; 

labour,  $12.51;  sundry,  $43.88 .  292  39 

Supplies  from  stores:  1.  c.  sorting  cases,  2  at  $28.60 .  57  20 

Small  payments  :  brick,  $6.80;  brooms,  $10.50;  chairs,  $12;  coal,  7-26  t.  at  $5.60  ;  desk, 

$8  J>0;  hardware,  $18.85;  insecticide,  5  gal.,  $10.50;  labour,  26  h.  at  60c.,  26  h.  at  35c.; 
linoleum,  27  yd.  at  55c.  ;  plastering,  $20.40  ;  repairing  locks,  furniture,  &c.,  $89  30; 

'soap,  $9;  stools,  $13;  rubber  tired  wheels,  $10;  waste  paper  baskets,  4  at  $5;  sundry, 

$78.66 .  387  71 

L’Orignul  Public  Building  ($125) — 

Chatelain,  Alex.:  rent  of  building,  12  m.  to  Apr.  1,  1913 .  125  00 

Markham  Public  Building  ($770.56) — 

Caretaker,  C’has.  Wales:  12  m.  to  Mar.  31,  1913,  at  $50 . .  600  00 

Markham  Village:  electric  light,  1  y.  to  Apr.  1,  1913,  615  k.w.  at  10c.;  meter,  $3;  supplies, 

$8.40 .  72  90 

Welsh,  R.:  coal,  12-03  t.  at  $7.30 .  87  84 

Small  payments:  sundry .  9  82 

Morrisburg  Public  Building  ($288) — 

Weegar,  J.  E.:  building  store  house  on  wharf,  as  per  contract,  $260;  installing  electric 

lights,  $25;  building  platform,  $3 .  288  00 

Mount  Forest  Public  Building  ($514.72) — 

Caretaker,  W.  L.  Smith:  Nov.  8-Mar.  31,  1913,  at  $30 .  143  00 

Mount  Forest  Town:  electric  light,  4  m.  to  Mar.  1,  1913,  853  k.w.  at  10c.;  meter,  40c.; 

water  rates,  Jan. -Mar.,  1913,  $4.83 .  90  53 

Tangney,  T.  F.:  coal,  29-495  t.  at  $8 .  235  96 

Small  payments:  dustbane,  $7.50;  hose,  $7.50;  “Old  Dutch’’  cleanser,  $7.50;  wood, 

$10.50;  sundry,  $12.23 .  45  23 

Muskoka  Wharf  (SI  05) — 

Grand  Trunk  Ry.  Co.:  painting  letter  box .  1  05 

Napanee  Public  Building  ($1,241.54) — 

Caretaker,  Mrs.  C.  E.  Webster:  12  m.  to  Mar.  31,  1913,  at  $41.66 .  499  92 

Boyle  &  Son:  floor  oil,  $6;  galv.  stove,  $8;  gaskets,  2  sets,  $7.50;  glass,  $7.20;  mantles, 

4doz.,$12;  repacking  boilers  and  cleaning  pipes,  $12.75;  repairing  pump,  $5.25;  sundry, 

$51.38 .  HO  08 

Gleeson,  P.:  coal,  4  t.  at  $7.50,  36  t.  at  $7.25 .  291  00 

Napanee  Gas  Co.:  gas,  Apr.  1-Oct.  29,  1912,  GO-4  M.  cu  ft .  73  99 

Napanee  Waterworks  Co.:  water,  1  y.  to  May  1,  1913 .  79  35 
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Napanee  Public  Building— Concluded. 

Seymour  Power  and  Electric  Co.  and  Napanee  Gas  Co.:  gas,  Oct.  29-Feb.  25,  1913,  87-1 

M  cu.  ft.,  $92.10;  40-w.  lamps,  13  at  90c.,  32  at  85c.;  sundry,  $1.20 . . . .  132  20 

Small  payments:  brooms,  $6;  coal,  $7;  papering  room,  $10;  putting  on  and  removing 

storm  windows,  $9;  sundry,  $23 .  55  00 

Niagara  Falls  Public  Building  ($1,483.77) — 

Caretaker,  J.  C.  Brown:  to  Mar.  31,  1913,  2  m.  at  $49.16,  10  m.  at  $53.33 .  631  62 

Hutchings,  J.  E.  &  Co.:  coal,  4-99 1.  at  $6.15,  49-52 1.  at  $5.66 . .  311  00 

Niagara  Falls  City:  electric  light,  Apr. -Feb.,  1913,  custom  house,  290  k.w.  at  4c.,  post 

office,  5,666  k.w.  at  4e.;  taxes,  1912,  $11.60;  water  rates,  1  y.  to  Apr.  1,  1913,  $25,39..  275  17 

Office  Specialty  M’fg.  Co.:  f.  t.  desk,  r.  t.  desk,  and  3  chairs .  126  00 

Small  payments:  decorating  walls,  &c.,  $30;  dustbane,  $13;  16  c.p.  lamps,  100  at  18c.; 

40-w.  tungsten  lamps,  25  at  60c.;  soap,  $9.25;  1.  c.  sorting  case,  supplied  from  stores, 

$20;  sundry,  $34.73 .  139  98 

North  Bay  Public  Building  ($3,490.31) — 

Caretaker,  L.  A.  Gauthier:  12  m.  to  Mar.  31,  1913,  at  $55 .  660  00 

Burrows  &  Parmalee:  100  w.  lamps,  7  at  $1.50,  60-w.  lamps,  9  at  $1.10,  40-w.  lamps,  7  at 

90c.;  labour  38$  h.  at  45c.;  sundry,  $22.19 .  66  11 

Cherry,  S.  J.:  cleaning  drain,  $8.47;  grate  bars,  $16.15;  labour,  81  h.  at  45c.;  sundry, 

$82.28 . 143  35 

Cochrane  Hardware  Co.,  Ltd.:  ash  sifter,  $5;  chloride  of  lime,  $15.12;  dustbane,  $27; 

floor  oil,  $11.05;  mop  rags,  $10;  soap,  $13.80;  sundry,  $115.20 .  197  17 

Eclipse  M’fg.  Co.:  metallic  fittings  for  post  office,  as  per  contract .  894  43 

Leak,  B.  S.:  removing  rock  from  grounds,  as  per  tender .  125  00 

Lindsay  &  McCluskey:  coal,  8-55  t.,  $56.83;  wood,  3  cords  at  $5.50 .  73  33 

North  Bay  Fuel  Supply:  coal,  65-01  t.  at  $7.80;  wood,  $5.50 .  512  58 

North  Bay  L.  H.  &  P.  Co.:  electric  light,  Apr. -Feb.,  3,812  k.w.  at  8c.,  2,295  k.w.  at  4-  lc.  399  07 

North  Bay  Town:  water  rates,  9  m.  to  Mar.  31,  1913 .  27  00 

Sewell,  J.  W.:  labour,  94  h.  at  40c.;  dressed  pine,  550  ft.,  $25;  sundry,  $28.70 .  91  30 

Supplies  from  stores:  sorting  cases,  1  prel.  $30,  1  final,  $50;  case  and  bin,  $31 .  Ill  00 

Small  payments:  chair,  $9;  desk,  $26.25;  t.  w.  desk  and  chair,  $45;  matting,  27  y.  at 
70c.;  painting  6  letter  boxes,  $7.50;  removing  ashes,  18  1.  at  $1;  sprinkling  streets, 

$11;  sundry,  $54.32 .  189  97 

Orangeville  Public  Building  ($962.48) — 

Caretaker,  D.  McPherson:  to  Mar.  31,  1913,  3  m.  at  $33.33,  9  m.  at  $50 .  549  99 

Dufl’erin  Light  and  Power  Co.:  electric  light,  Apr.  1,  1912-Feb.  5,  1913,  1,998  k.w.  at  8c.  159  86 

Hannah,  C.  C.  G.:  coal,  24  t.  at  $7.25 .  174  00 

Orangeville  Town:  water  rates,  1  y.  to  June  30,  1913 .  20  00 

Small  payments:  brooms,  $1 1 .70;  coal,  2  t.  at  $7;  glass  for  letter  boxes,  46  pcs.  at  20c.; 

sundry,  $23.73 .  58  63 

Orillia  Public  Building  ($1,257.96) — 

Caretaker,  J.  Frawlcy:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Bennett,  W.  L.:  building  platform,  $12;  2  door  checks,  $12.50;  labour,  70  h.  at  35c.; 

sundry,  $15.87  .  64  87 

Eaton,  J.  R.  &  Son:  coal,  3  t.  at  $7.90,  30  t.  at  $7.65 .  253  20 

Office  Specialty  M’fg.  Co.:  post  office  boxes,  style  “A”,  120  at  $1.80,  style  “B”,  8  at 

$2.25,  style  “C”,  8  at  $2.75;  repairing  boxes,  &c.,  $26.06 .  282  08 

Orillia  Hardware  Co.:  covering  and  repacking  boiler,  $18;  installing  sink,  $12;  sundry, 

$23.93 .  53  93 

Orillia  Town:  electric  light  (flat  rate),  to  Mar.  22,  1913,  8  m.  at  $7.44,  4  m.  at  $11.04; 

water  rates,  1  y.  to  Apr.  1,  1913,  $32.50 .  136  18 

Small  payments:  brooms,  $6.60;  electrical  fixtures,  $17.33;  painting  letter  boxes,  12  at 

$1 .25:  soap,  chips,  $6  30;  wood,  2  cords  at  $4.50;  sundry,  $13.53 .  67  76 

Oshawa  Public  Building  ($811.25) — 

Caretaker,  A.  W.  Brodie:  12  m.  to  Mar.  31,  1913,  at  $41.66 .  499  92 

Oshawa  City  Gas  Co.:  electric  light,  12  m.  to  Mar.  31.  1913,  1,466  k.w.  at  8c.;  gas,  12 

m.  to  Mar.  31.  1913,  122-3  M  cu.  ft.,  S105.66;  meter,  $1.80 . ; .  224  74 

Oshawa  Town:  water  rates,  1  y.  to  Apr.  1,  1913,  8  M  cu.  ft.  at  $1,  9-54  M  cu.  ft.  at  50c. , 

meter,  $7;  street  sprinkling,  $7.87 .  27  61 

Small  payments:  electrical  supplies,  $8;  floor  oil,  SS.83;  6  screens,  $10.50;  wood,  $6.50; 

sundry,  $25. 15 .  58  98 

Ottawa  Experimental  Farm  ($3,396.50) — 

Argue  &  McColl:  wood,  4  cords  at  $7,  3|  cords  at  $6.75,  1  cord  at  $6.50,  1  cord  at  $5.75, 

1  cord  at  $4 .  67  90 

Barrett  Bros.:  wood,  5  cords  at  $7 .50;  on  account  wood,  voucher  outstanding,  $40 .  77  50 

Boll  Telephone  Co.:  clock  line  service,  12  m.  to  Mar.  31,  1913 .  350  00 

Heney,  John  &  Son:  wood,  5  cords  at  $8.75,  5  cords  at  $8.25 .  85  00 

Imperial  Oil  Co.,  Ltd.:  gasoline,  5  brl .  74  85 

Ottawa  Electric  Co.:  electric  light,  Jan.  26-Sept.  13,  1912,  2,158  k.xv.  at  7-2c.;  meter, 

$6.35 .  161  80 

Queen  City  Oil  Co.:  gasoline,  10  brl .  142  88 
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Ottawa  Experimental  Farm — Concluded. 

Ray,  C.  C.  Co.:  coal,  25  t.  at  $7.60  ,  65  t.  at  $7.40,  138-85  t.  at  $7.20 .  1,670  72 

Topley  Co.:  photostat  camera,  complete  with  Cooper  Hewitt  tubes .  762  40 

Small  payments:  sundry .  3  45 

Ottawa  Public  Building  ($184.70) — 

Advertising . . .  5  70 

Supplies  from  stock:  sorting  cases,  6  newspaper  at  $20,  2  prel.  letter,  at  $29.50 .  179  00 

Owen  Sound  Public  Building  ($1,663.04) — 

Caretaker,  H.  Wright:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Davis-Smith-Malone  Co^:  coal,  75  t.  at  $7.25,  32-18  t.  at  $6.95 .  767  44 

Office  Specialty  M’fg.  Co.:  1.  c.  sorting  case,  $50;  freight,  $1.62 .  51  62 

Owen  Sound  Town:  electric  light,  Mar.  1-Dec.  1,  1912,  Jan.  1-Mar.  1,  19.13,  3,416  k.w.  at 
4-8c.,  meter,  $1.87;  gas,  Apr.  1-Oet.  29,  1912,  13-3  M.  cu.  ft.  at  $1.20,  34-3  M.  cu.  ft. 

at  $1,  meter,  $1.50,  water  rates,  1912,  $50 .  267  62 

Pickard,  Fred.:  painting,  papering,  &c.,  as  per  tender .  60  00 

Small  payments:  brooms,  $9;  canopy  top  for  gas  range,  $7;  linseed  oil  soap,  1  keg,  $10; 

40-w.  Mazda  lamps,  12  at  65c.;  removing  ashes,  8  1.  at  $1.50;  taking  down  and  storing 

storm  windows,  $12;  wood,  4  cords  at  $3;  sundry,  $46.60 .  116  40 

Paris  Public  Building  ($742.43) — 

Caretaker,  Sam  Lee:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Cunningham  &  Co.:  boiler  section,  $30;  labour,  $18;  sundry,  $9.15 .  57  15 

Paris  Town:  electric  light,  Apr.  1-Feb.  1,  1913,  436-8  k.w.  at  8c.,  417-9  k.w.  at  7c.;  taxes, 

1912,  $16;  water  rates,  1  y.  to  Mar.  31,  1913,  $45.60 .  125  87 

Taylor,  Geo.  E.:  coal,  22-57  t.  at  $6.25 .  141  10 

Small  payments:  sundry .  18  35 

Parkhill  Public  Building  ($501.69) — 

Caretaker,  W.  H.  Taylor:  12  m.  to  Mar.  31,  1913,  at  $16.66 .  199  92 

Baird,  H.  C.,  Son  A  Co.:  electric  light,  Mar.  1-Dec.  1,  1912,  373-2  k.w.,  $33.17,  meter, 

$1.75;  Dec.-Jan.,  (flat  rate),  $20;  supplies,  $7.60 .  62  52 

Leary,  W.:  coal,  13  t.  at  $7 .  91  00 

Mark,  W.  H.  A  Co.:  coal,  1-92  t.  at  $7.25,  14-54  t.  at  $7 .  115  79 

Small  payments:  gasoline,  $14.46;  sundry,  $18.  .* .  32  46 

Pembroke  Public  Building  ($1,175.33) — 

Caretaker,  H.  Church:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Dunlop  A  Co.:  coal,  5-14  t.  at  $8.75,  32-94  t.  at  $8.50;  sundry,  $13.86 .  338  89 

Pembroke  Electric  Light  Co.:  electric  light,  12  m.  to  Jan.  31,  1913  (flat  rate),  $228; 

sundry,  $7.16 .  235  16 

Pembroke  Town:  water  rates,  1  y.  to  July  1,  1913 .  36  00 

Stapleton,  P.  J.:  wood,  6  cords  at  $5,  3  cords  at  $4 .  42  00 

Small  payments:  “Brussels”  rug,  $32;  glass,  Ac.,  $11 .53;  repairing  ceiling,  $11;  repairing 

clock,  $15;  window  shades,  $6.50;  sundry,  $47.29 .  123  32 

Penetanguishene  Public  Building  ($24.01) — 

Small  payments:  cabinet,  $16;  sundry,  $8.01 .  24  01 

Peterborough  Custom  House  ($967.30) — 

Caretaker,  B.  McGill:  12  m.  to  Mar.  31,  1913,  at  $25.* .  300  00 

Chamberlain  Metal  Weatherstrip  Co.:  supplying  weather  strips  for  64  windows  and  6 

doors,  1,500  ft.  at  10c.;  sundry,  $4 .  154  00 

Library  Bureau  of  Canada:  oak  book  case,  with  cornice,  base,  3  units  and  6  ends .  165  00 

Peterborough  City:  water  rates,  1  yr.  to  Mar.  31,  1913 .  50  00 

Peterborough  Light  A  Power  Co.:  electric  light,  Mar.  8,  1912-Mar.  5,  1913,  1,318  k.w.  at 

10c.;  gas,  Oct.  9-Mar.  5,  1913,  14-9  M.  cu.  ft.,  $18.64 .  150  44 

Small  payments:  electrical  supplies,  $13.32;  removing  ashes,  $10;  repairing  slate  roof,  Ac., 

$19.80;  repairing  window  shades,  $24.14;  supplying  plants  for  2  flower  beds,  $10; 

varnishing  linoleum,  $12;  wood,  3  c.  at  $4;  “Yale”  door  check,  $6:  sundry,  $40.60 _  147  86 

Peterborough  Post  Office  ($2,063.22) — 

Caretaker,  G.  Stenton:  to  Mar.  31,  1912,  2  m.  at  $37.50,  10  m.  at  $45.83 .  533  30 

Care  of  clock,  W.  E.  Masson,  2  yr.  to  June  30,  1912,  $100;  charwoman,  Mrs.  G.  Cooms, 

10  m.  to  Mar.  31,  1913,  at  $6.25 .  162  50 

Fair,  Robt.  &  Co.:  linoleum,  90  yd.  at  75c.;  laying  linoleum,  $5.65 .  73  15 

Fitzgerald,  J.  E.  A.:  coal,  21- lit.  at  $7.70 .  162  60 

Hutchinson,  Geo.  &  Sons:  installing  2  radiators,  Ac.,  $118;  sundry,  $8.95 .  126  95 

Masson,  W.  E.:  cleaning  tower  clock,  $25;  locking  lever,  $10;  suspension  spring,  $15;  repairs, 

$2.50 . ’ .  52  50 

Ontario  Coal  Co.:  coal,  20-02  t.  at  $7.70 .  154  19 

Peterborough  City:  water  rates,  1  yr.  to  Mar.  31,  1913,  $75;  turning  off  water  three  times, 

$3 .  78  00 

Peterborough  Light  A  Power  Co.:  electric  light  (flat  rate),  to  Mar.  31,  1913,  12  m.  at 

$17;  gas,  Mar.  8,  1912-Mar.  4,  1913,  31-1  M  cu.  ft.,  $38.90 .  242  90 

Scott,  W.  Co.:  coal,  10-28  t.  at  $7 .  71  96 

Turner,  J.  J.:  flag  pole,  $30;  flags,  $15.25;  painting  letter  boxes,  44  at  $1.25;  parcel  recep¬ 
tacles,  8  at  $2;  renting  decorating  material,  $75 .  191  25 
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Peterborough  Post  Office. — Concluded. 

Small  payments:  building  cupboard,  $15;  labour,  63  h.  at  40c.;  16  c.p.  lamps,  36  at  20c.; 
removing  ashes,  14  loads  at  75c.;  repairing  locks,  &c.,  $30.80;  repairing  slat  shades, 

$11.98;  l.c.  sorting  case  (supplied  from  stores),  $28.60;  ‘Yale’  door  checks,  $7.50; 

sundry,  $77.14 . 213  92 

Petrolia  Public  Building  ($1,108.49) — 

Caretaker,  Jas.  Shaw:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Ferguson,  W.  W.  &  Co.:  linoleum,  91  yds.  at  $1;  sundry,  75c.; .  91  75 

Petrolia  Town:  water  rates,  1  yr.  to  Apr.  1,  1913 .  47  76 

Petrolia  Utilities  Co.:  electric  light,  12  m.  to  Mar.  31,  1913,  2,168  k.w.  at  lOJ-c.,  incter, 

$2.40;  gas,  12  m.  to  Mar.  31,  1913,  885  M.  cu.  ft.  at  18c.,  meter,  $5.40;  supplies,  $10.75. .  405  61 

Small  payments:  chairs,  2  at  $11.50;  door  spring,  $6.50;  installing  wash  basin,  $15;  painting, 

varnishing,  &c.,  $23;  table,  $16;  sundry,  $29.87 .  113  37 

Picton  Public  Building  ($1,803.09) — 

Caretakers,  13  m.  to  Mar.  31,  1913:  Mrs.  D.  Welbanks,  Mar.  1-19,  1912,  m.  at  $37.50; 
at  $33.33,  N.  Welsh,  Mar.  20-May  31,  2Jf  m.,  Mrs.  N.  Welsh,  June-Sept.,  D.  Ringer, 

Oct.-Mar.,  1913 .  435  84 

Carter  Bros.:  copper  spring,  $6;  labour,  261  h.  at  40c.;  sundry, $49. 14 .  65  74 

Fraser,  G.  E.  &  Sons:  linoleum,  123  yds.  at  $1.25 .  153  75 

Hepburn  Bros.:  coal,  3  t.  at  $7.50,  30  t.  at  $7.25 .  240  00 

Hutchinson,  J.:  cleaning  cess  pool  twice,  $66.05;  removing  ashes,  $7 .  73  05 

Picton  Town:  electric  light,  Apr.-Mar.,  1,046  k.w.  at  8c.;  supplies,  $12.99;  water  rates, 

1  yr.  to  Apr.  1,  1913,  $27 . . .  123  67 

Wright,  Frank  T.:  alterations  to  building,  as  per  tender,  $625;  building  cabinet,  $15; 

changing  counter  and  cutting  door,.  $25 .  665  00 

Small  payments:  wood,  2  c.  at  $6;  sundry,  $34.04 .  46  04 

Porcupine  Custom  House  ($354.21) — 

Goldie  &  McCulloch  Co.:  safe,  as  per  order,  $310;  freight  and  packing  $26.71 .  336  71 

Hart,  Z.:  moving  safe  from  station  to  custom  house .  17  50 

Port  Arthur  Engineer’s  Office  ($508.25) — 

Andrew,  T.  N.:  rent  of  office,  5  m.  to  Sept.  1,  1912,  at  $12.50 .  62  50 

Garrick,  J.  J.:  rent  of  office,  3  m.  to  Mar.  1,  1913,  at  $40 .  120  00 

General  Realty  Corporation:  rent  of  office,  Sept.-Oct.,  Dec.-Feb.,  5  m.  at  $12.50 .  62  50 

Hewitson,  McEachern:  rent  of  office,  6  m.  to  Oct.  1,  1912,  at  $40 .  240  00 

Port  Arthur  City:  electric  light,  6  m.  to  June  30,  1912,  $8.25;  rent  of  telephone,  6  in.  to  Sept. 

30,  1912,  $15 .  23  25 

Port  Arthur  Immigration  Office  ($136.85) — 

Port  Arthur  City:  electric  light,  1  yr.  to  Mar.  31,  1913,  923  k.w.,  $34.95;  supplies,  $1.50; 

water  rates,  9  m.  to  Dec.  31,  1912,  $12.40 .  48  85 

Walsh,  Louis,  Coal  Co.:  coal,  1 1.  at  $8.50,  3  t.  at  $8.25,  2  t.  at  $7;  wood,  2  c.  (cut)  at  $7.50, 

1  c.  -at  $5.75 .  68  00 

Small  payments:  25  w.  tungsten  lamps,  1  doz.,  $9;  sundry,  $11 .  20  00 

Port  Arthur  Public  Building  ($1,920.16) — 

Caretaker,  D.  McKenzie:  12  m.  to  Mar.  31,  1913,  at  $45.83 .  549  96 

Port  Arthur  City:  electric  light  (flat  rate),  1  yr.  to  Mar.  31,  1913,  $324.32;  water  rates, 

1  yr.  to  Mar.  31,  1913,  263-3  M.  gal.,  $192.79;  removing  ashes,  $18 .  535  11 

Walsh,  Louis,  Coal  Co.:  coal,  4  t.  at  $7.65,  50  t.  at  $7.40 .  400  60 

Worthington,  John:  paipting,  letter  boxes,  33  at  $1.25;  parcel  receptacles,  8  at  $1.50....  53  25 

Supplies  from  stores:  sorting  cases,  1  l.c.,  $28.60,  2  final  l.c.,  $54,  $50;  l.c.  stools,  15  at  $3.50  185  10 

Small  payments:  30  gal.  boiler,  $10;  boiled  oil,  $7;  dustbane,  1  brl.,  $12.50;  electrical 
supplies,  $13.50;  labour,  9  h.  at  60c.;  plumbing,  $31.39;  9  ft.  twin  smoke  pipe  fitted 

to  boiler,  $9.50;  waste  paper  baskets,  4  at  $5;  wood,  4  c.  at  $5;  sundry,  $66.85 .  196  14 

Port  Bur  well  Engineer’s  Office  ($25) — 

Brough,  W.  C.:  rent  of  office,  Apr.-July,  Sept.,  1912,  5  m.  at  $5 .  25  00 

Port  Colborne  Public  Building  ($1,213.08) — 

Caretaker,  Wm.  Armstrong:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Augustine,  A.  E.:  final  estimate  of  contract  for  interior  fittings .  355  00 

Carter,  Geo.  Dew:  coal,  15  t.  at  $7 .  105  00 

Office  Specialty  Mfg.  Co.:  changing  201  locks,  $180;  sundry  $1.19 .  181  19 

Port  Colborne  Town:  water  rates,  1  yr.  to  Mar.  31,  1913 .  20  00 

Sterling  Gas  Co.:  gas.  12  m.  to  Mar.  31,  1913,  342  M.  cu.  ft.  at  30c .  102  00 

Advertising . ' .  10  35 

Small  payments:  labour,  4  d.  at  $2;  smoke  stack,  $5.95;  sundry  $25.03 .  38  98 

Port  Hope  Public  Building  ($1,551.53) — 

Caretakers,  to  Mar.  31,  1913,  at  $37.50;  Jas.  Curtis,  11m.:  John  Elliott,  1  m .  450  00 

Brown,  E.  &  Co.:  coal,  5  t.  at  $7.65,  40  t.  at  $7.40;  wood,  1J  c.,  $7.50 .  341  75 

Consumers’  Gas  Co.:  41  arc  lamps  (for  gas) .  91  00 

Office  Specialty  Mfg.  Co.:  key  boxes  style  ‘A,’  135  at  $1.80;  style  ‘B,’  24  at  $2.25;  key 

drawers,  style  ‘C,’  3  at  $2.75,  style  ‘D,’  3  at  $5.50;  freight,  $2.11 .  323  86 

Port  Hope  Gas  Light  Co.:  gas,  9  m.  to  Dec.  31,  1912,  189.4  M  cu.  ft.  at  $1.25  meter,  90c.  237  65 

Port  Hope  Town:  water  rates,  1  yr.  to  Dec.  31,  1912,  60.28  gal.  at  25c.;  meter,  $2 .  17  10 


Carried  forward .  522,352  30 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance— Continued.  $  cts. 

Brought  forward .  522,352  30 

Port  Hope  Public  Building — Concluded. 

Small  payments:  building  platform,  as  per  contract,  $42.50;  painting  letter  boxes,  10  at 

$1.25;  plumbing,  $8.40;  sundry,  $26.77 .  90  17 

Port  McNicoll  Custom  Office  ($199.76) — 

Stephens,  W.  J,:  cartage .  5  00 

Taylor,  J.  J.:  safe,  as  per  order,  $189;  freight,  $5.76 .  194  76 

Prescott  Public  Building  ($1,935.08) — 

Caretaker,  R.  Birks:  12  m.  to  Mar.  31,  1913,  at  $37.50 . .  450  00 

Charwomen,  to  Mar.  31,  1913,  at  $5:  Mrs.  Countryman,  4  m.;  Mrs.  Wilson,  8  m .  60  00 

Appleton,  Geo.:  3  ‘Blount’  door  checks,  one  with  spring,  $28;  building  oak  steps,  $20; 
fitting  up  boiler,  cleaning  pipes,  &c.,  $10;  labour,  6  d.  at  $3,  9  h.  at  75c.,  20  h.  at  50c., 

50  h.  at  40c.;  16  c.p.  lamps,  $6;  range  boiler,  $12;  red  rubber,  10  lbs.  at  80c.;  repairing 

flag  pole,  $18;  repairing  electric  system,  labour,  $45,  material,  $40;  sundry,  $83.65.  . . .  325  40 

Buckly,  Jas.:  coal,  50  t.  at  $6.10;  wood,  16  c.  at  $4 .  369  00 

Freeman,  R.  G.:  11  chairs,  $130;  desks,  2  at  $41 .  212  00 

Office  Specialty  Mfg.  Co.:  base,  $5.75;  freight,  $1.28;  3  sections,  $20.75,  $18,  $15;  top, 

$3.25 .  .  64  03 

Prescott  Town:  electric  light,  1  yr.  to  Apr.  1,  1913,  custom  house,  349-9  k.w.  at  9c., 

post  office,  2,738  k.w.  at  9c.;  water  rates,  1  yr.  to  Apr.  1,  1913,  $120 .  397  91 

Small  payments:  electrical  supplies,  $11.59;  travel  of  J.  B.  Charleson,  $23.45;  sundry, 

$21.70 .  56  74 

Renfrew  Public  Building  ($1,436.69) — 

Caretaker,  R,  Sim:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Jennings,  Syd.:  9  awnings  at  $6;  sundry,  $4.50 .  58  50 

Renfrew  Electric  Co:  electric  light,  Apr-. Mar.,  4,779  k.w.  at  10c.;  meter,  $1.35;  supplies, 

$10  85;  water  rates,  1  yr.  to  Apr.  1,  1913,  $25 . • .  515  10 

Renfrew  Manufacturing  Co.:  2  tables  with  pigeon  holes,  $27,  $25;  sundry,  $3.50 .  55  50 

Ward,  Jas.:  coal,  4-9  t.  at  $8.20,  39-54  t.  at  $8 .  356  50 

Small  payments:  extending  lawn  service,  $8;  installing  register,  $9.25;  plumbing,  $10.95; 

sundry,  $22.93 . „ .  51  13 

Ridgetown  Public  Building:  Ridgetown  Town,  rent  of  post  office,  11  m.  to  Nov.  30,  1912, 

at  $25. 00 .  275  00 

Sandwich  Public  Building  ($857.92) — 

Caretaker,  J.  McLeod,:  12  m.  to  Mar.  31,  1913,  at  $29. 16 .  349  92 

Hutchinson,  A.  G.:  coal,  30-42  t.  at  $7.40 .  225  16 

Sandwich  Town:  water  rates,  July  1,  1911-Mar.  31,  1913 .  20  43 

Sandwich,  Windsor  &  Amherstburg  Ry.:  electric  light,  1,662  k.w.,  $146.77;  meter,  $1.70  148  47 

Windsor  Gas  Co.:  gas,  9  m.  to  Dec.  31,  1913,  71  M  cu.  ft.  at  25c.,  136  M  cu.  ft.  at  30c.. . .  58  55 

Small  payments:  door  check,  $7.50;  labour,  11  h.  at  60c.;  wood,  6  c.  at  $3;  sundry,  $23.29  55  39 

Sarnia  Public  Building  ($1,466.85) — 

Caretaker,  J.  H.  Dyble:  12  m.  to  Mar.  31,  1913,  at  $45.83 .  549  96 

Care  of  clock,  Jas.  Barr:  1  yr.  to  Dec.  31,  1912 .  50  00 

Brown,  W.  A.:  coal,  46  t.  at  $7.20 .  331  20 

Sarnia  Gas  &  Elec.  L.  Co.:  electric  light,  Apr  .-Mar.,  2,161-7  k.w.  at  7-2c.,  3,146-3  k.w. 

at  6-3c.;  meter,  $5;  gas,  Apr. -Mar.,  24  M  cu.  ft.  at  30c.;  meter,  $1.20 .  367  32 

Sarnia  Town:  taxes,  1912,  $18.86;  water  rates,  1  yr.  to  Sept.  30,  1913,  $40 .  58  86 

Small  payments:  case  of  shelves,  $35;  chair,  $8.50;  hardware,  $19.64;  putting  on  and 
removing  storm  windows,  $11.97;  removing  ashes,  13  1.  at  50c.;  window  shades,  $9; 

sundry,  $19.80 .  109  51 

Sault  Ste.  Marie  Public  Building  ($2,343.18) — 

Caretaker,  P.  J.  Racine:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Charwoman,  Mrs.  E.  Racine:  12  m.  to  Mar.  31,  1913,  at  $15 . , .  180  00 

Algoma  Wood  Yard:  wood,  12  c.  at  $6.50,  3  c.  at  $4* .  90  00 

Canadian  Electric  Co.:  16  c.p.  lamps,  18  doz.  at  $3;  sundry,  $3.35 . .  57  35 

Office  Specialty  Mfg.  Co.:  cabinet  sections,  $35.25;  1  c.  stools,  7  at  $4;  2  upright  cabinets 

$29.50,  $24.50;  sundry,  $3.51 .  120  76 

Sault  St.  Marie  Coal  &  Wood  Co.:  coal,  86-38  t.  at  $8.25 .  712  64 

Tagona  Water  &  Light  Co.:  electric  light,  Mar. -Nov.,  1912,  2,131  k.w.  at  10c.,  1,989  k.w. 
at  5c.,  165  k.w.  at  2c.,  meter,  $4.50;  water,  June  20,  1911-Sept.  23,  1912,  43-19  M  cu.ft. 

at  $1.50,  1-47  M  cu.  ft.  at  50c .  385  87 

Thompson  Ltd.:  bunting,  951  yd.  at  5c.;  flags,  6  doz.  at  $1.50;  sundry,  $9.70 .  66  25 

Supplies  from  stores:  2  1.  c.  sorting  cases  at  $29.50 .  59  00 

Small  payments:  arm  chair,  $18;  glass,  $8;  hat  rail,  $3;  hardware,  $31.02;  labour,  120  h. 
at  40c.,  20  li.  at  35c.,  88  h.  at  25c.;  paper  receptacle,  $8;  table,  $9;  toilet  paper,  $11; 

sundry,  $56  29 . .j .  221  31 

Simcoe  Public  Building  ($906  79) — 

Caretaker,  N.  Porter:  12  m.  to  Mar.  31,  1913,  at  $40 .  4S0  00 

Dominion  Natural  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1913,  904  M  cu.  ft.,  $195;  meter,  $1.20; 

sundry,  $5.45 . < . ; .  201  65 

Doughty,  CL:  pointing  walls  and  repairing  coping,  etc.,  $17.50;  plastering  fire  walls,  $22; 

repairing  chimney,  $10.50 .  30  00 


Carried  forward .  531,688  60 
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AUDITOR  GEXERAL'S  RETORT,  1012-1913 


4  GEORGE  V.,  A.  1914 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  531,688  60 

Simcoe  Public  Building — Concluded. 

Office  Specialty  Mfg.  Co.:  truck,  style  XXX,  $60;  freight,  $2.59 .  62  59 

Simcoe  Town:  water  rates,  1  yr.  to  Dec.  31,  1912 .  20  00 

Small  payments:  9  arc  globes,  $13.50;  building  storm  porch,  $35;  door  check,  $6;  dust- 

bane,  $9.50;  electrical  supplies,  $9.50;  sundry,  $19.05 . • .  92  55 

Smiths  Falls  Public  Building  ($1,125.14)— 

Caretaker,  R.  W.  Lewis:  12  m.  to  Mar.  31,  1913,  at  $33.33 . .  399  96 

Citizens’  Electric  Co.:  electric  light,  Apr.-Mar.,  3,491  k.w.  at  8c.;  meter,  $3;  supplies, 

$13.30 .  295.58 

Foster  &  Co.:  coal,  2-5  t.  at  $7.75,  12-55  t.  at  $7.25 .  110  40 

Graham,  Thos.:  coal,  2-5  t.  at  $7.75,  12-5  t.  at  $7.25 .  110  00 

Jason  Island  Planing  Factory:  making  and  erecting  flag  pole  and  removing  old  pole,  as 

per  agreement .  75  00 

Smiths  Falls  Town:  street  sprinkling,  1912,  $3;  water  rates,  1  yr.  to  Mar.  31,  1913,  $85.. .  88  00 

Small  payments:  wood,  3  c.  at  $6;  sundry,  $28.20 .  46  20 

Stratford  Public  Building  ($1,882.85) — 

Caretaker,  J.  P.  Murrav:  12  m.  to  Mar.  31,  1913,  at  $50 .  600  00 

Care  of  clock,  N.  F.  Babb:  1  yr.  to  Nov.  21,  1912 .  50  00 

Brickman  &  Kennedy:  fitting  up  lavatory  as  per  contract,  $50;  sundry,  $8.60 . 58  60 

Cash,  A.  E.:  kalsomining  and  papering  2  rooms  in  tower,  $12;  papering,  etc.,  janitor’s 

rooms,  as  per  contract,  $53 .  65  00 

Johnson,  Andrew,  &  Son:  coal,  65-67  t.  at  $6.90 . 453  12 

McDonald  &  Henry:  grates,  1  set,  $10.80;  repairing  boiler,  $39;  sundry,  $13.78 .  63  58 

Ruston  &  Co.:  as  per  contracts,  building  stairs,  etc.,  $87.50,  constructing  12  lockers,  $79, 

repairing  side  entry,  $27 .  193  50 

Stratford  City:  water  rates,  1  yr.  to  Mar.  31,  1913 .  58  00 

Stratford  Gas  Co.:  gas,  9  m.  to  Dec.  31,  1913,  231-5  M  cu.  ft.  at  $1;  meter,  $2.25 . 233  75 

Small  payments:  2  door  checks,  $17;  gas  mantles,  4  doz.  $8.70;  hardware,  $11.80;  paint- 
ing  p.o.  boxes,  23  at  $1.25,  parcel  receptacles,  5  at  $2;  removing  ashes,  $6;  1  c.  wood, 

$8.75;  sundrv,  $16.30 . 107  30 

Strathroy  Public  Budding  ($1,154.01) — 

Caretaker,  N.  Leitch:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Care  of  clock,  R.  B.  Keiler:  1  yr.  to  Jan.  1,  1913.. . . . . .  50  00 

DeGroat,  Chas.:  painting  and  kalsomining  building,  as  per  contract,  $175;  painting  storm 

sashes,  $20 .  195  00 

Pincombe,  R.  M.:  coal,  4-06  t.  at  $7.25,  29-99  t.  at  $7 .  239  41 

Strathroy  Town:  electric  light,  11. m.  to  Feb.  28,  1913,  1,652  k.w.  at  12c.,  meter,  $2.75, 

supplies,  $5.20;  street  sprinkling,  1912,  $6.30;  water  rates,  1  yr.  to  June  30,  1913,  $16.20  228  69 

Small  payments:  wood,  5  c.  at  $5.75;  sundry,  $12.20 .  40  95 

St.  Catharines  Public  Building  ($1,924.36) — 

Caretaker,  A.  Clark:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Lincoln  Electric  L.  &  P.  Co.:  electric  light  (flat  rate).  12  m.  to  Mar.  31,  1913,  at  $22... .  264  00 

St.  Catharines  City:  gas,  Mar.  27,  1912-Mar.  24,  1913,  59- 6  M  cu.  ft.  at  $1,  meter,  $1.20; 
street  sprinkling,  1912,  $12.83;  water  supplied  to  fountain,  12  m.  to  Mar.  31,  1913, 

$6.32;  water  rates,  12  m.  to  Mar.  31,  1913,  82-24  M.  cu.  ft.  at  $1,  meter,  $3 .  165  20 

United  Gas  Co.,  Ltd.:  gas,  12  m.  to  Mar.  31,  1913,  1,262  M  cu.  ft.,  $497.85;  meter,  $3...  500  85 

Wilson,  Geo.:  repairing  customs  office  as  per  contract . ; .  300  00 

Small  payments:  2  brass  grills,  $9.80;  2  brass  wicket  gates,  $10.50;  electrical  supplies, 

$25.30;  floor  oil,  $7.50;  painting,  16  letter  boxes  at  $1.50,  6  paper  receptacles  at  $2.50; 
putting  on  and  removing  storm  sashes,  $27.10;  repairing  slate  roof,  $38.20;  d.l.c. 
sorting  case  (supplied  from  stores),  $29.50;  6  l.c.  stools,  $6.50;  40-w  tungsten  lamps, 

24  at  60c.;  sundry,  $36.51 . . .  244  31 

St.  Mary’s  Public  Building  ($1,174.09) — 

Caretaker,  W.  Hoyt:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

Haines,  W.  W.:  building  porch  over  front  door  of  Post  Office:  hardware,  $4.25;  labour, 

126  h.  at  30c.;  lumber,  $26.23;  paint,  etc.,  $8.25 .  76  53 

Martin,  J.  I).:  coal,  1  t.  at  $7,  35  t.  at  $6.95;  wood,  $16 .  266  25 

St.  Mary’s  Town:  electric  light,  Apr. -Dec.,  1912,  2,720  k.w.,  $214.90;  water  rates,  Apr.- 

Dec.,  1912,  $26.78 . ; . .. . . .  24168 

Small  payments:  coal,  4  t.  at  $7.25,  2  t.  at  $7;  decorating  building  as  per  tender,  $40  ; 
electrical  decorations,  $12.50;  hardware,  $19.13;  lamps,  16  e.p.,  2  doz.,  $5,  25-W 
tungstens,  12  at  60c.;  removing  ashes,  $6;  repairing  electrical  fixtures,  $23.40;  sundry 

$13  44;  sorting  bin  (supplied  from  stock),  $20; .  189  67 

St.  Thomas  Public  Building  ($1,128.79) — 

Caretakers,  G.  Luton,  12  m.  to  Mar.  31,  1913,  at  $37.50;  Thos.  Yeo,  June  5-18,  1912,  $14  .  464  00 

Ingram  <fc  Davey:  repairing  boiler,  etc.  as  per  tender,  $57:  sundry,  $34.13 .  91  13 

St.  Thomas  City:  gas,  9  m.  to  Dec.  31,  1913,  147-5  M  cu.  ft.  at  90c.;  water,  12  m.  to 

Mar.  1,  1913,  $12.39 . : .  145  14 

Scarrow,  M.  A  Co.:  coal,  50  t.  at  $6.95 .  347  50 

Smail  payments:  painting  letter  boxes,  29  at  95c.,  parcel  receptacles,  5  at  $1.20;  l.c. 

sorting  case  (supplied  from  stores),  $20;  sundry,  $27.47 .  81  02 
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Tillsonburg  Public  Building  ($362.21) — 

Caretaker,  Thos.  Fero:  6  m.  to  Mar.  31,  1913,  at  $33.33 .  199  93 

Dominion  Natural  Gas  Co.:  gas,  Oct.  10,  1912-Mar.  31,  1911,  704  M  cu.  ft.  at  20c .  140  SO 

Small  payments:  coal,  2-25  t.  at  $8;  sundry,  $3.43 .  21  43 

Toronto  A.R.G’s.  Office  ($602.90)— 

Consumers’  Gas.  Co.:  gas,  Mar.  22,  1912-Mar.  28,  1913,  226-2  M  cu.  ft.  at  70c.;  meter  $4.56.  162  90 

Holmes  Electric  Protection  Co.:  service,  365  d.  to  Mar.  31,  1913,  at  $1 .  365  00 

Reynolds,  G.N.  &  Co.:  special  q.  c.  oak  desk . 75  00 

Toronto  Custom  House  ($8,220.73) — 

Caretaker,  T.  J.  Enright:  12  m.  to  Mar.  31,  1913,  at  $54.16 .  649  92 

Care  of  clock,  John  Wanless:  9  m.  to  Jan.  1,  1913 .  7  50 

Cleaners  to  Mar.  31,  1913:  O.  Hamlet,  4  m.,  $181.91;  Wm.  Murphy,  12  m.  at  $54,16;  H. 

Somers,  12  m.  at  $54.16 .  1,481  75 

Elevator  man,  T.  Davidson,  11  m.  30  d.  to  Mar.  31,  1913  at  $54.16 .  648  18 

Firemen  to  Mar.  31,  1913:  P.  Cassidy,  12  m.  at  $62.50;  G.  McCallum,  11  m.  30  d.  at  $54.16  1,398  12 

Watchmen:  Wm.  Scott,  12  m.  to  Mar.  31,  1913,  $136;  F.  Simpson,  12  m.  to  Mar.  31,  1913, 

at  $58. 33 .  835  96 

Painters,  June,  1912,  7  d .  18  90 

Brines,  H.:  3  chairs,  $16.50;  6  costumers,  $36;  t.w.  desk,  $90;  repairing  4  chairs,  $13.50; 

sundry,  $2.95 .  153  95 

Burns,  P.  &  Co.:  coal,  9-56  t.  at  $7.25,  149-95  t.  at  $6.75,  10-75  t,  at  $4.25;  sundry,  $3....  1,130  26 

Connell  Anthracite  Mining  Co.:  coal,  27-28  t.  at  $5  25 .  143  38 

Consumer’s  Gas  Co.:  gas,  Mar.  26,  1912-Mar.  28,  1913,  250-2  M  cu.  ft.  at  70c .  175  14 

Cudahy  Packing  Co.:  ‘Old  Dutch’  cleanser,  4  brl.  at  $14.70 . . .  53  80 

Levinter,  S.:  7  chairs,  $24.50;  desk,  $32;  7  tables,  $94.50 .  151  00 

Office  Specialty  M’fg.  Co.:  No.  506,  6  cap  size  sections  with  6  pr.  of  ends,  $168;  5  cupboard 

sections,  $60;  sundry,  $33 .05 .  261  05 

Otis-Fenson  Elevator  Co.:  repairing  elevator:  labour,  59§  h.  at  60c.;  material,  $14.35. ...  50  05 

Toronto  City:water  rates,  1  yr.  to  Mar.  31,  1913,  751,961  gal .  69  41 

Toronto  Electric  Light  Co.:  electric  light,  Mar.  15,  1912-Feb.  13,  1913,  2,640 k.w.  at 6-4  c., 

9,690  k.w.  at  2-4  c.;  supplies,  40c.;  power,  1  yr.  to  Mar.  15,  1913,  3,240  k.w.  at  4c .  531  56 

Yokes  Hardware  Co:  sundry  hardware .  53  96 

Small  payments:  ‘clcansall’  1  brl.,  $16;  coal,  3  t.  at  $5.40;  disinfectant,  5  gal.  at  $2; 
r.t.  desk  and  chair,  $48.50;  electrical  supplies,  $11.25;  hair  brooms,  \  doz.,  $10. SO; 

^-in.  hoze,  50  ft.,  $6.75;  labour,  32  h.  at  60c.;  lumber,  $28.81;  removing  ashes,  17  1.  at 
$1.50;  repairing  doors,  $24.35;  reglazing  &c.,  $18.18;  toilet  paper,  $25;  sundry, 

$136.30 .  396  84 

Toronto  Engineer’s  Office  ($1,680.31) — - 

Bell  Telephone  Co.:  rent  of  telephones,  No.  M.  3246,  3  m.  to  Mar.  31,  1913,  $15.50,  J.  N. 

3940,  Nov.  22-Mar.  31,  1913,  (Wm.  Corrigan’s  residence),  $11.19 .  26  69 

Confederation  Life  Association:  rent  of  office,  12  m.  to  Mar.  15,  1913,  at  $129.17 .  1,550  04 

Office  Specialty  M’fg.  Co.:  4  cabinet  sections  with  base .  43  00 

Toronto  Electric  Light  Co.:  electric  light,  Dec.  17,  1911-Feb.  19,  1913,  688  k.w.,  $56.33; 

meter  rent,  $4.25 .  60  53 

Toronto  Examining  Warehouse  ($11,349.92) — 

Care  of  clock,  John  Wanless:  9  m.  to  Jan.  1,  1913 . 15  00 

Cleaner,  Wm.  Stringer:  at  $54.16,  11  m.  27  d.  to  Mar.  31,  1913 .  644  56 

Electrician,  Jas.  Rogers:  Sept.  16-Feb.  1,  1913 .  337  50 

Elevator-men  at  $58.33  per  m.:  J.  Cashen,  11  m.  30  d.  to  Mar.  31,  1913;  P.  Cussack, 

12  m.  to  Mar.  31,  1913;  J.  Jennings,  Apr.  1-July  15,  1912 .  1,601  25 

Engineers:  Ed.  Appleton,  to  Mar.  31,  1913,  1  m.  at  $66.66,  11  m.  at  $70.83;  Jas.  Cosgrave, 

12  m.  to  Mar.  31,  1913,  at  $79.16;  T.  R.  Matheson,  6  m.  to  Oct.  1,  1912,  at  $66.66; 

G.  Matheson,  6  m.  9  d.  to  Mar.  31,  1913,  at  $66.66 .  2,614  97 

Firemen:  F.  W.  Colby,  Aug.,  Nov.-Jan.,  $212.48;  W.  H.  Pearce,  Apr.-Mar.,  $499.67....  712  15 

Watchman:  Thos.  Jones,  .12  m.  to  Mar.  31,  1913,  at  $58.33 .  699  96 

Bell  Telephone  Co.:  rent  of  telephone,  No.  654,1  yr.  to  Apr.  1,  1913 .  30  00 

Burns,  P.  &  Co.:  coal,  161  t.  at  $6.75,  8-45  t.  at  $4.25;  wood,  l£  c.at  $6 .  1,131  66 

Connell  Anthracite  Mining  Co.:  coal,  103-72  t.  at  $5.25,  11  •  16  t.  at  $4.75 .  697  57 

Consumers'  Gas  Co.:  gas,  Mar.  26,  1912-Mar.  28,  1913,  578-4  M.  cu.  ft.  at  70c .  404  88 

Coyell,  AIL:  carpenter’s  time,  454  h.  at  55c.;  sundry,  $20.35 .  270  05 

Dinnis,  R.  &  Son:  lumber,  160  ft.  at  $125,  640  ft.  at  $55,  160  ft.  at  $45;  2  oak  tables,  $35; 

sundry,  $16.31 .  113  71 

Federal  Engineering  and  Supply  Co.:  electrical  supplies .  52  74 

Office  Specialty  Mf’g.  Co.:  12  f.t.  desks,  $327;  13  tilter  chairs,  $120.75 .  447  75 

Otis-Fensom  Elevator  Co.:  cable,  370  ft.  $71;  forging  post  braces,  $10.60;  labour,  251  h. 

at  60c.;  repairing  braces,  $12,  sundry,  $30.91 .  275  11 

Ovens,  T.  A.:  glass,  $29.77;  labour,  78  h.  at  50c .  68  77 

Rogers,  Electric  Co.:  ‘Benj.’  3  1.  clusters,  60  at  90c.;  conduit,  150  ft.  $10.13;  shades, 

12  at  $1.50,54  at  $1;  shade-holders,  24  at  35c.;  30  switches,  $9;  1,000  ft.  wire,  $12.50; 

sundry,  $159.70 .  325  73 
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Toronto  Examining  Warehouse — Concluded. 

Smith  &  Co.:  2  uniforms  for  elevator  attendants,  $30,  $24 .  54  00 

Toronto  City:  water  rates,  1  yr.  to  Mar.  31,  1913,  1,287  M  gal .  113  21 

Toronto  Electric  Light  Co.:  electric  light,  Mar.  15,  1912 — Feb.  13,  1913,  7,588  k.w.,  $261 .34; 

additional  light,  Oct.  16-Mar.  15,  900  k.w.,  $70;  supplies,  $42.53 .  373  87 

Yokes  Hardware  Co.:  calcimo,  1  brl.,  $14.88;  mixed  paint,  15  gal.,  $33.75;  nails,  &c., 

S14.93;sundry,  $83.98 . 147  54 

Small  payments:  3  doz.  chairs,  $33;  ‘cleansall’,  1  brl.,  $16;  cylinder  oil,  50  gal.,  $40; 

4-in.  double  belting,  49  ft.,  $29.88;  engine  oil,  40  gal.,  $21.56;  electrical  supplies,  $26.50; 
plumbing,  $19.20;  repairing  elevator  bells,  $18.60;  toilet  paper,  $25;  sundry,  $88.20. . . .  317  94 

Toronto  Gas  Inspector’s  Office  ($157.25) — 

Office  Specialty  M’fg.  Co.:  2  bases,  $11;  8  sections,  $124;  2  tops,  $7;  sundry,  $15.25 .  157  25 

Toronto  Immigration  Building  ($1,000) — 

Grand  Trunk  Railway  :  rent  of  office,  1  yr.  to  Jan.  1,  1913 . . . .  1,000  00 

Toronto  Inland  Revenue  Office  ($2,104.17) — 

Care  of  clock,  John  Wanless:  9  m.  to  Jan.  1,  1913 . -. .  15  00 

Fireman,  Chas.  Baillie:  12  m.  to  Mar.  31,  1913,  at  $54.16 .  649  92 

Painters,  May-June,  1912,  53  d.  at  $2.70: .  143  10 

Burns,  P.  &  Co.:  coal,  3  t.  at  $7.25,  50-04  t.  at  $6.75,  8- 105  t.  at  $4.25;  wood,  $3 .  396  97 

Office  Specialty  M’fg.  Co.:  4  chairs,  $15;  Lw.  chair,  $9;  desks,  2  f.t.,  $87,  1  r.t.  $60,  1  t.w., 

$27;  filing  cabinet,  $48;  5  sections  with  top  and  base,  $121.50;  stools,  4  at  $6;  table, 

$16;  sundry,  $15.75 .  423  25 

Stagg,  Geo.:  building  granite  walk,  as  per  tender,  $178.50,  curbing,  $25.80;  pointing  and 

repairing,  $12 .  216  30 

Toronto  City:  water  rates,  1  yr.  to  Apr.  1,  1913,  130-83  M  cu.  ft .  12  83 

Toronto  Electric  Light  Co.:  electric  light,  Mar.  20,  1912-Feb.  18,  1913,  3,200  k.w.,  $109.82; 

supplies, $5. 10 .  114  92 

Small  payments:  coal,  4-28  t.  at  $5.25;  electrical  supplies,  $10;  hardware,  $9.09;  repairing 

desks,  &c.,  $19.50;  wood,  $1.65;  sundry,  $61.14 .  131  88 

Toronto  Meteorological  Observatory  ($700.25) — 

Moyes,  R.  J.  &  Co.:  concrete  paving,  96§  yd.  at  $1.80;  steps,  $3 .  176  70 

Office  Specialty  M’fg.  Co.:  5  book-case  sections,  $30;  cabinets,  blue  print,  $60,  vertical, 

$28,  wooden,  as  per  tender,  $175;  f.t.  desk,  $38.50;  8  hat  and  coat  trees,  $44;  2  settees, 

$37;  sundry,  S17.50. . . . . _ .  430  00 

Rogers,  Chas.  &  Sons:  supplying  and  setting  up  shelves  with  drawers .  72  00 

Small  payments:  gas-fitting,  $14.50;  sundry,  $7.05 .  21  55 

Toronto  General  Post  Office  ($26,159.84) — • 

Care  of  clock,  John  Wanamaker:  9  m.  to  Jan.  1,  1913 .  37  50 

Cleaners,  Apr.-Mar.:  Wm.  Allison,  1  m.  at  $54.16,  8-11  m.  at  $50;  T.  Bridges,  3-92  m. 
at  $50,  5-8  m.  at  $54.16;  J.  Cotton,  10-85  m.  at  $54  16;  Ls.  Deas,  12  m.  at  $54.16;  J. 

Duckworth,  11-97  m.  at  $54.16;  F.  Edwards,  11-98  m.  at  $54.16;  Chas.  Gregory, 

12  m.  at  $54. 16;  Wm.  Gribble,  12  m.  at  $58.33;  John  Hayes,  11-58  m.  at  $54.16;  A.  E. 

Hules,  11  m.  27  d.  at  $54.16;  Ed.  Major,  109-9  d.  at  $1 .75;  I.  Matta,  110.9  d.  at  $1.75; 

A.  McCabe.  11-87  m.  at  $54.16;  John  McCasson,  12  m.  at  $54.16;  T.  Russell,  12  m. 

at  $54.16;  S.  Walker,  109-2  d.  at  $1 .75 . . .  8,646  45 

Electricians  to  Mar.  31,  1913:  A.  W.  Charlton,  11-76  m.  at  $66.66;  J.  H.  Rogers,  2  m.  at 

$75 .  933  76 

Elevatorman,  Apr.-Mar.:  T.  J.  Breen,  3-8  m.  at  $50,  1  m.  at  $54.16;  T.  W.  Colby,  1  m.  at 
S50,  4-86  m.  at  $54.16;  T.  Collis,  7-39  m.  at  $50,  1  m.  at  $54.16;  Henry  Gray,  2-42 
m.  at  $50,  1  m.  at  $54.16;  H.  McCullough,  12-2  m.  at  $54.16;  R.  Moore,  11  m.  at  $50, 

1  m.  at  $54.16;  A.  Morrice,  10  m.  at  $54.16,  1-98  m.  at  $50;  F.  Sturgeon,  10-6  m.  at 

$50,  1  m.  at  $54.16 .  3,646  11 

Firemen,  to  Mar.  31,  1913,  at  $62.50:  R.  Eyre,  12  m.;  J.  Somers,  12  m.;  F.  Letray,  11-45  m.  2,215  72 

Allen,  S.  &  Son:  painting  and  lettering,  parcel  receptacles,  37  at  $1.60,  letter-boxes,  98  at 

$1.35 .  191  50 

Boeckh  Bros.  Co.:  hair  brooms,  3^  doz.  at  $21.60;  sundry,  $26.11 .  101  71 

Burns,  P.  &  Co.:  coal,  12-85  t.  at  $7.25,  175-73  t.  at  $6.75;  wood,  $9 .  1,288  37 

Cahoon,  A.  &  Son:  painting  and  lettering,  parcel  receptacles,  32  at  $1.60,  letter  boxes,  114 

at  $1.35 .  205  10 

Connell  Anthracite  Mining  Co.:  coal,  2-05  t.  at  $5.50,  38-1  t.  at  $5.25,  7-09  t.  at  $4.75. . . .  245  01 

Consumers’  Gas  Co.:  gas,  Mar.  22,  1912-Mar.  28,  1913,  1,669-8  M.  cu.  ft.  at  70c.;  main¬ 
tenance  charges,  $124.51 .  1,29337 

Coyell,  AIL:  moving  fittings,  &c.,  at  exhibition,  84  h.  at  55c.;  sundry  lumber,  &c.,  $20.45.  66  65 

Cudahy  Packing  Co.:  ‘Old  Dutch’  cleanser,  6  brl.  at  $14.70 . - _  88  20 

Day  Sign  Co.:  painting  and  varnishing,  letter  boxes,  103  at  $1.35,  parcel  receptacles,  26 

at  $1.60 . 180  65 

Edison  &  Swan  United  Electric  Light  Co.:  16  c.  p.  lamps,  360  at  15c .  53  96 

Elliott,  M.:  painting  and  varnishing,  letter  boxes,  126  at  $1.35,  parcel  receptacles,  32  at 

$1.60......... . 221  30 

Federal  Engineering  and  Supplies  Co.:  25  w.  lamps,  464  at  45c.,  168  at  43c .  281  03 

Hood,  W.  J.:  repairing  locks,  &c.  (voucher  outstanding) .  205  90 
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Johnston,  H.  W.:  painting  and  varnishing,  letter  boxes,  108  at  SI  .35,  parcel  receptacles,  33 

at  SI. 60 .  198  60 

McBrien,  Fred  G.:  toilet  paper,  12^  cases  at  S12.50 .  156  25 

Mounce  Cartage  Co.:  removing  ashes,  76  1.  at  75c . 57  CO 

Ovens,  T.  A.:  painting  letter  boxes,  33  at  SI. 60,  100  at  SI. 35,  29  at  SI. 25 .  224  05 

Price,  W.  H.:  painting  letter  boxes,  117  at  $1.35,  parcel  receptacles,  36  at  SI  .  60 .  215  55 

Reynolds,  G.  N.  &  Co.:  cabinet,  as  per  specifications,  $130;  chairs,  2  at  $10,  2  at  $6 _  162  00 

Rogers  Electric  Co.:  lamps,  191  at  50c.,  64  at  17c.,  350  at  16c.;  sundry,  $21.85 .  184  23 

Toronto  City:  water  rates,  1  y.  to  Mar.  31,  1913,  1,873  M  gal.  $154. 10;  hydraulic  pressure 

for  elevator,  5', 051  M  gal.,  $424.85 .  578  95 

Toronto  Electric  Light  Co.:  electric  light,  Mar.  20,  1912-Feb.  18,  1913,  127,628  k.  w., 

S3, 501. 23;  electric  power,  1  y.  to  Mar.  20,  1913,  7,800  k.  w.,  $305.17;  supplies,  $12.80.  3,819  20 

Williamson,  Wm.:  back  boards  for  street  letter  boxes,  400  at  42c .  168  00 

Small  payments:  castor  oil,  $25.44;  coal,  6  t.  at  $5.40;  ‘cleansall’,  $46.55;  ‘euco- 
thymo’,  15  gal.  at  $2;  elevator  grease,  $10.20;  floor  oil,  33  gal.  at  90c.;  hardware,  $41.78; 


H.  E.  Hamilton  (disbursements),  $43.10;  ‘Insecticide’,  $10.50;  linseed  oil  soap, 

$9.10;  pipe  cleaner,  5  doz.  tins,  816;  repairing  trucks,  &c.,  $48.40;  sawdust,  $21.90; 

‘Uneeda’  dusters,  $31.70;  uniform  for  elevator  attendant,  $24;  sundry,  $72.95 .  493  72 

Toronto  Exhibition  Post  Office  ($90) — 

Macey  Sign  Co.:  supplying  and  erecting  electric  signs .  90  00 

Toronto  Postal  Station  A.  ($7,215.80)— 

Elevatormen  to  Mar.  31,  1913  at  $58.33:  J.  Gormaly,  11-45  m.;  O.  Johnson,  12  m.;  E. 

T.  Tooze,  12  m .  2,067  63 

Consumers’  Gas  Co.:  gas,  Mar.  26,  1912-Mar.  28,  1913,  28-6  M.  cu.  ft.  at  70c .  20  02 

Federal  Engineering  and  Supply  Co.:  25  w.  lamps,  26|  doz .  137  37 

Grand  Trunk  Railway  Co.:  rent  of  office  and  mail  elevator,  1  y.  to  Jan.  31, 1913 .  3,600  00 

Otis-Fensom  Elevator  Co.:  repairing  elevators:  2  brush  holders,  $6;  labour,  54|  h.  at 
60c.;  repairing  armature,  $18.50;  supplying  new  commutator,  $68;  200  ft.  tiller 

cable,  $20;  sundry,  $40.80 .  186  00 

Rogers  Electric  Co.:  ‘Mazda’ lamps ,  134  at  50c.;  ‘Sunbeam’  lamps,  250  at  17c.,  400 

at  16c.-  sundry,  $85.80 .  259  30 

Toronto  Electric  Light  Co.:  electric  light,  Mar.  15,  1912-Feb.  13,  1913,  16,119  k.w., 

$437.54;  electric  power,  1  y.  to  Mar.  15,  1913,  4,440  k.  w.,  $163.62;  supplies,  $18.12. .  619  28 

Winnett,  John:  repairing  trucks,  &c.,  labour,  167  h.  at  60c.;  new  top  and  2  wheels,  $28; 

sundry,  $47.85 . . * .  176  05 

Small  payments:  hardware,  $48.22;  repairing  elevator,  $34.69;  40  w.  tungstens,  68, 

$33.75;  sundry,  $33.49 .  150  15 

Toronto  Postal  Station  B.  ($1,996.36) — 

Consumers’  Gas  Co.:  gas,  Mar.  26,  1912-Mar.  28,  1913,  200-6  M.  cu.  ft.  at  70c.;  mainten¬ 
ance  charges,  $18 .  158  42 

Rossin  House  Hotel  Co.:  rent  of  building,  No.  121,  King  St.  West,  12  m.  to  Feb.  1,  1913, 

at  $150 .  1,800  00 

Toronto  City:  water  rates,  9  m.  to  Mar.  31, 1913 .  4  GO 

Small  payments:  plate  glass,  $6.50;  sundry,  $26.84 .  33  34 

Toronto  Postal  Station  C.  ($1,341.62) — 

Caretaker,  Jas.  Rae:  12  m.  to  Mar.  31,  1913  at  $50 .  600  00 

Burns,  P.  &  Co.:  coal,  29-82 1.  at  $7;  wood,  $3 .  21144 

Consumer’s  Gas  Co.:  gas,  Mar.  4,  1912-Mar.  28,  1913,  24-8  M.  cu.  ft.  at  70c .  17  36 

Rathbone,  Geo.:  stamp  drawer  cabinet .  110  00 

Toronto  City:  water  rates,  1  y.  to  Apr.  1,  1913,  143  M  gals .  13  17 

Toronto  Electric  Light  Co.:  electric  light,  1  y.  to  Mar.  1,  1913,  8,020  k.  w . . .  260  64 

Small  payments:  ‘cleansall’,  $6;  coal,  3  t.  at  $5.50,  2-03  t.  at  $5.40;  electrical  fix¬ 
tures,  $10.56;  ‘euco-thymo’,  5  gal.  at  $2;  reglazing  lights,  $11.50;  toilet  paper, 

$12.50;  sundry,  $50.99 .  129  01 

Toronto  Postal  Station  D.  ($1,655.71)— 

Caretaker,  Jas.  Devins:  12  m.  to  Mar.  31,  1913,  at  $50 .  600  00 

Burns,  P.  &  Co.:  coal,  29-93  t.  at  $7 .  209  52 

Consumers’  Gas  Co.:  gas,  Mar.  14,  1912-Mar.  28,  1913,  60-6  M.  cu.  ft.  at  70c .  42  42 

Interurban  Electric  Co.:  electric  light,  11  m.  to  Feb.  28,  1913,  6,690  k.  w .  278  95 

Moyes,  R.  J.  &  Co.:  laying  concrete  floor  in  basement,  222  yd.  at  90c .  199  80 

Toronto  City:  water  rates,  1  y.  to  Mar.  31,  1913,  59-9  M  gal .  80 

Williamson,  Wm.:  installing  and  supplying  collapsible  sorting  cases,  7  at  $11 .  77  00 

Supplies  from  stores:  sorting  cases,  1  1.  c.  at  $28.60,  3  d.  1.  c.  at  $29.50. ....  ; .  117  10 

Small  payments:  ‘cleansall’,  1  keg,  $6;  electrical  supplies,  $6.75;  oiling  floors,  $20; 

repairing  roof,  $15;  table,  $17.50;  toilet  paper,  $12.50;  sundry,  $47.37 .  125  12 

Toronto  Postal  Station  E.  ($3,002.59) — 

Consumers’  Gas  Co.:  gas,  Mar.  7,  1912-Mar.  28,  1913,  5-8  M  cu.  ft.  at  70c .  4  06 

Mullin,  Alex.:  rent  of  building,  1  y.  to  Jan.  31,  1913,  $1,440;  water  rates,  Dec.  15,  1910— 

July  31,  1912,  $23.10 .  1,463  10 

Toronto  Electric  Light  Co.:  electric  light,  Mar.  7,  1912-Feb.  5,  1913,  5,353  k.  w .  148  30 


Carried  forward .  006,505  51 


V— 174 


AJ'DITOR  GEXERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dominion  Buddings:  Maintenance — Continued.  S  cts. 

Brought  forward .  606,505  51 


Toronto  Postal  Station  E — Concluded. 

Williamson,  Win.:  supplying  and  installing  collapsible  sorting  cases,  20  at  $11 . 

Supplies  from  stores:  sorting  cases,  6  1.  c.  at  $28.60,  3  d.  1.  c.  at  $29.50,  prel.  1.  c..,  10  at  $60, 

2  at  $50;  2  sorting  cases  with  bins,  $109 . . . 

Small  payments:  ‘cloansall',  1  keg,  $6;  electrical  supplies,  $17;  tilter  chair,  $7.50; 

toilet  paper,  $12.50;  sundry,  $55.03 . 

Toronto  Postal  Station  F.  ($2,892.84) — 

Cleaner,  Thos.  Bridges:  2  m.  to  Mar.  31,  1913,  at  $54.16 . 

Elevatorman,  J.  W.  Thornton:  to  Mar.  31,  1913,  7  m.  at  $.54.16,  5  m.  at  $62.50 . 

Bell  Telephone  Co.:  rent  of  telephone,  No.  4502,  1  y.  to  Mar.  31,  1913,  $52;  tolls,  65c. . . . 

Burns,  P.  &  Co.:  coal,  51-04  t.  at  $7 . 

Conger  Coal  Co.:  coal,  11-04  t.  at  $5.40 . 

Consumers’  Gas  Co.:  gas,  Mar.  23,  1912-Mar.  28,  1913,  16-8  M  cu.  ft.  at  70c . 

Edison  &  Swan  United  Electric  Co.:  40-w.  tungsten  lamps,  200  at  48c.;  sundry,  $7.28.  . . 

Keeler,  C.  H.  L  .  Co.:  portable  standard  voltmeter . 

McLeod,  John:  erecting  glass  partition,  as  per  contract . 

Murray-Kay,  Ltd.:  3  rugs,  $54,  $35,  $24 . . ; . 

Office  Specialty  Mfg.  Co.:  book-case  sections,  $26.35;  5  chairs,  $21.75;  tilter  chair,  SI 2. 50; 
r.  t.  desk,  $75;  t.  w.  desk,  $32;  section  No.  506,  $21;  table,  $18.50;  2  wardrobes, 

$30,  $24;  sundry,  $19.72 . 

Toronto  City:  water  rates,  1  y.  to  Mar.  31,  1913,  238  M  gal . 

Toronto  Electric  Light  Co.:  electric  light,  Mar.  18, 1912-Feb.  15, 1913,  6,290  k.w.,  $194.08; 

supplies,  $5.10 . 

Williamson,  Wm.:  supplying  and  installing  collapsible  sorting  cases,  12  at  $11 . 

Supplies  from  stores:  d.  1.  c.  sorting  cases,  4  at  $30.30,  2  at  $29.50 . 

Small  payments:  cartage,  $12.25;  coal,  2-95  tons,  $16;  electrical  fixtures,  $28.28;  T.  A. 
Hastings,  disbursements,  $29.50;  100-w.  lamps,  12  at  80c.;  lettering  2  doors,  $7.50; 

painting,  papering,  &c.,  $39.35;  repairing  and  replacing  doors,  $18;  sundry,  $65.27 - 

Toronto  Postal  Station  G  ($1,358.65) — 

Barrett,  Miss  M.:  rent  of  office,  11  m.  to  Mar.  1,  1913,  at  $S0 . 

Consumers’  Gas  Co.:  gas,  Mar.  19.  1912-Mar.  28,  1913,  7-6  M  cu.  ft.  at  70c . 

Toronto  Electric  Light  Co.:  electric  light,  Mar.  22,  1912-Feb.  20,  1913,  7,167  k.w . 

Williamson,  Wm.:  supplying  and  installing  collapsible  sorting  cases,  10  at  $11 . 

Supplies  from  stores:  3  d.  1.  c.  sorting  cases . 

Small  payments:  electrical  fixtures,  $23.03;  toilet  paper,  $12.50;  sundry,  $36.73 . 

Toronto  Postal  Station  K  (Eglinton)  ($659.08) — 

Caretaker,  Jas.  Kirkwood:  to  Mar.  31,  1913,  104  d.  at  $1.75 . 

Cleaner,  E.  Golding,  Jan.,  19  d.  at  60c . 

Burns,  P.  &  Co.,  coal,  5-95  t.  at  $7.25,  3-025  t.  at  $7 . 

Consumers’  Gas  Co.:  gas,  Dec.  27,  1912-Mar.  28,  1913,  2-4  M  cu.  ft.  at  70c . . . 

Toronto  Hydro-Electric  System:  electric  light,  Dec.  12,  1912-Feb.  25,  1913,  99  k.  w.... 
Supplies  from  stores:  d.l.c.  sorting  cases,  8  at  $29.50;  newspaper  sorting  case  and  bin,  $40 
Small  payments:  electrical  supplies,  $42.22;  hardware,  $12.40;  labour,  15  h.  at  60c.,  20  h. 

at  50c.;  on  account  glazing,  $24;  sundry,  $22.24 . 

Toronto  Post  Office  Garage  ($1,268.79) — 

Cleaner,  H.  Gray,  Mar.  1913,  $54.16;  fireman,  B.  Marando,  4  m.  to  Mar.  31,  1913,  $223. . 

Burns,  P.  &  Co.:  coal,  40-36  t.  at  $7 . 

Imperial  Motor  Car  Co.:  coal,  11  t.  at  $5.50 . 

Toronto  City:  water  rates,  3  m.  to  Mar.  31,  1913 . 

Toronto  Electric  Light  Co.:  electric  light,  Mar.  19-Sept.  18,  1912,  718  k.w.,  $24.46;  Nov. 

18-Dec.  20,  1912,  980  k.w.,  $34-77;  supplies,  51c . 

Toronto  Hydro-Electric  System:  electric  light,  Dec.  27,  1912-Mar.  7,  1913,  1,192  k.w., 

$46.81;  power,  Dec.  16,  1912-Mar.  7,  1913,  1,140  k.  w.,  $37.92 . 

Warmica,  Mrs.  Ann:  rent  of  office,  8  m.  to  Nov.  30,  1912  at  $41.66 . 

Small  payments:  coal,  1  t.  $5.40;  electrical  fixtures,  $54.47;  hardware,  $32.34;  labour, 

23  h.  at  55c.;  lumber,  $39.33;  sundry,  $21.38 . . . 

Toronto  Steamboat  Inspector’s  Office  ($540) — 

McKinnon,  S.  F.,  Estate:  rent  of  office,  9  m.  to  Jan.  1,  1913,  at  $60 . 

Toronto  Public  Buildings  Generally  ($2,629.80) — 

Superintendent,  H.  E.  Hamilton:  services,  12  m.  to  Mar.  31,  1913,  at  $100;  outlay  $100.85. 

Assistant  Superintendent,  Wm.  Corrigan,  to  Mar.  31,  1913,  5  m.  9  d.  at  $100 . 

Carpenter,  Wm.  Graham:  12  m.  to  Mar.  31,  1913,  at  $66.66 . 
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Trenton  Public  Building  ($2,146.85) — - 

Caretaker,  J.  Potter:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Care  of  clock:  A.  E.  By  water,  Apr.  28,  1911-Sept,  15,  1912,  $69;  T.  F.  Rixon,  6  m.  to  Mar. 

15.  1913,  $25..  . .  . . . .  94  00 

McLellan,  S.  &  Whitby,  Jas.:  building  mail  lobby,  as  per  tender .  575  00 

Powers,  B.  W.  &  Son  :  coal,  39-46  t.  at  $6.70 .  264  38 

Trenton  Electric  and  Water  Co.:  electric  light,  12  m.  to  Mar.  31, 1913,  7,121-9  k.w.,  $574.77; 

water,  12  m.  to  Mar.  31,  1913,  $75;  supplies,  $11.32 .  661  09 


Carried  fonvard 


619,286  27 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 175 


SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward . . .  619,286  27 

Trenton  Public  Building — Concluded. 

Small  payments:  cartage,  $11;  furnace  pipes,  $10;  paint,  &c.,  $18.85;  repairing  plaster-work, 

&c.,  *29;  repairing  tower  clock,  $10;  sundry,  $23.53 .  102  38 

Uxbridge  Public  Building  ($205.22) — 

Downey,  J.  H.  &  Co.:  coal,  29-74  t.  at  16.90 .  205  22 

Walkerton  Public  Building, -($941. 72) — 

Caretaker,  Mrs.  T.  Gibson:  12  m.  to  Mar.  31,  1913,  at  $33.33 .  399  96 

George,  Alex.:  coal,  32-67  t.  at  $7.50 .  245  06 

WalkertonElectric  L.  &  P.  Co.:  electric  light,  1  yr.  to  Mar.  31, 1913,  $200;  supplies,  $12.95.  212  95 

Walkerton  Town:  water  rates,  1  yr.  to  Oct.  1,  1912 .  31  00 

Small  payments:  wood,  10  c.  at  $3.50,  3  c.  at  $1.50;  sundry,  $13.25 .  52  75 

Walkerville  Public  Building  ($295.48) — 

Bernhardt,  D.:  desk,  $45;  stool,  $8 .  53  00 

Library  Bureau  of  Canada:  oak  unit  with  ends  and  base,  $47.50;  book  case,  $22.50 .  70  00 

Hastings,  T.  A.:  disbursements .  7  48 

Smith,  L.  C.  &  Bros.:  trucks,  as  per  specifications,  3  at  $55 .  165  00 

Waterloo  Post  Office  ($20) — 

Scheifele,  A.  E.:  decorating  post-office  for  sangerfest  week .  20  00 

Welland  Public  Building,  ($1,441.71) — 

Caretaker,  D.  Mcllvride:  12  m.  to  Mar.  31,  1913,  at  $41.66 .  499  92 

Crow,  J.  H.:  dustbane,  $13;  floor  oil,  $13.50;  soap,  $9;  sundry,  $25 .  60  50 

Lambert,  S.  L.:  coal,  2-09  t.  at  $6.75,  41.23  t.  at  $6.50 .  282  11 

Provincial  Natural  Gas  and  Fuel  Co.:  gas,  Apr.-Mar.,  108  M  cu.  ft.  at  30c.;  iron  fence,  as  per 

tender,  $50; . . .  82  40 

Welland  Electric  Co.:  electric  light,  Apr.-Mar.,  45-31  k.w.  at  6c.;  supplies,  100-w.  lamps, 

8  at  $1.50,  60-w.,  21  at  80c.,  40  -w.,  50  at  70c.,  25-w.,  39  at  60  c.;  sundry,  $9.20 .  368  32 

Welland  Town:  water  rates,  1  yr.  to  Apr.  1st,  1913 .  30  00 

Small  payments:  papering,  painting,  &c.,  $34.78;  repairing  doors,  &c.,  $10;  uniform,  $25; 

window  shades,  4  at  $2.25;  sundry,  $39.68 .  118  46 

Whitby  Public  Building  ($1,409.39) — ■ 

Caretaker,  A.  Whitelaw:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Care  of  clock:  Wm.  McCourt,  Jan.  16-July  1,  1912,  $22.91;  Wm.  H.  Hooper,  6  m.  to  Jan.  1, 

1913,  $25 .  47  91 

Downey,  J.  H.  &  Co.,  coal,  32-37  t.  at  $7.10,  27-69  t.  at  $6.90  .  420  97 

Whitby  Town:  electric  light,  Mar.  15, 1912-Mar.  18, 1913,  4,121  k.w.,  $366.02;  meter,  $3; 

water  rates,  9  m.  to  Jan.  10,  1913,  $28.50 .  397  52 

Small  payments:  galv.  window  boxes, 9at$l;  4iron  vases,  $26;  kindling  wood,  2  c.  at  $6; 

16  c.p.  lamps,  50  at  17c.;  repairing  clock,  $6.50;  sundry,  $30.99 .  92  99 

Windsor  Public  Building  ($4,776.33) — 

Caretaker,  Wm.  Curtis:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Cleaner,  E.  Banks,  12  m.  to  Mar.  31,  1913,  at  $10 .  120  00 

Engineer,  I.  Belleperche:  12  m.  to  Mar.  31,  1913,  at  $54.16 .  649  92 

Bell  Telephone  Co.:  rent  of  telephones,  No.  1,088,  Apr.  19,  1912-Mar.  31,  1913,  $39.80; 

No.  1,764,  9  m.  to  Mar.  31,  1913,  $39.75 . # .  79  55 

Brooke,  T.  W.  &  Son:  painting  outside  wood  work  and  iron  work,  as  per  tender,  $48;  plate 

glass,  $4.35 .  52  35 

Canadian  Fairbanks-Morse  Co.:  fireproof  safe,  $125;  freight;  $6.38 .  131  38 

Connon  Floral  Co.:  2  bay  trees,  $14;  32  palms,  $103.15;  tubs,  &c.,  $32.85 .  150  00 

Curry,  John  &  Co.:  rent  of  office,  9  m.  to  Oct.  9,  1912,  at  $60 .  540  00 

Drake,  J.  W.:  chairs,  1  at  $15.25,  1  at  $10.50,  6  at  $2.25;  2  desks,  $38.50,  $16.50;  linoleum, 

22j  yd.,  $13.40;  sundry,  $11.55 .  119  20 

Gas  and  Electric  Supply  Co.:  connecting  electric  stamping  machine,  $11.50;  gas  mantles, 

$24.45;  labourer,  41  h.  at  50c.;  tungstens,  3  at  75c.;  sundry,  $53.24 .  Ill  94 

Library  Bureau  Co.:  book  cases,  &c.,  S22.50;  oak  units  with  ends  and  bases,  $47.50 .  70  00 

Pennington  &  Brian:  installing  plumbing,  $39;  painting  roof  and  repairing  gutter,  $75; 

sundry,  $6.50 .  120  50 

Sandwich,  Windsor  and  Amherstburg  Ry.  Co.:  electric  light,  1  y.  to  Mar.  31,  1913,  5,181 

k.  w.,  $381.46;  supplies,  $4 . , .  385  46 

Smith,  L.  C.  &  Bros.:  trucks,  as  per  plans,  6  at  $55 .  330  00 

Walker,  W.  M.:  brackets,  23  at  $1;  building  front  steps,  &c.,  $23;  labour,  769j  h.  at  45c.; 
lumber,  2,037  ft.  at  $40,  1,215  ft.  at  $50,  sundry  lumber,  $69.06;  machine  work,  $20; 

painting  dormer  windows,  $25;  sundry,  $64.48 .  712  88 

Windsor  City:  taxes,  1912,'  $3.79;  water  rates,  1912,  $114.90 .  118  69 

Windsor  Gas  Co.:  gas,  12  m.  to  Mar.  31,  1913,  177  M  cu.it.  at  30c.,  651  M  cu.  ft.  at  15c., 

2,115  M  cu.  ft.,  $330 . . .  480  75 

Supplies  from  stores:  2  d.  1.  c.  sorting  cases  at  $29.50 . .  59  00 

Small  payments:  cartage,  $12.80;  disinfectant,  5  gal.  at  $2.10;  gravel,  6  yd.  at  $1.35;  opening 

vault  and  repairing  lock,  $14;  sundry,  $49.31 .  94  71 

Wingham  Public  Building  ($668.97) — 

Caretaker,  P.  Fisher:  9  m.  to  Dec.  31,  1913,  at  $16.66 .  149  94 

Richardson  &  Rue:  coal,  6-26  tons  at  $7.85,  25-07  tons  at  $7.60;  sundry,  $10.40 .  250  11 


Carried  forward .  028,878  55 
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All)  ITOIi  G  EXE  HAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  628,878  55 

Wingham  Public  Building — Concluded. 

Wingham  Town:  electric  light,  9  m.  to  Dec.  31,  1912,  SI  13 . 72 ;  supplies,  $19.75;  water 

rates,  9  m.  to  Mar.  31,  1913,  $17.64 .  151  11 

Small  payments:  coal,  2-76  tons  at  $7.30;  erecting  flag,  $10;  labour,  137  h.  at  25c.;  removing 

ashes,  $9.75;  wood,  61  cords  at  $3.25,  2  cords  at  $2.50;  sundry,  $17.54 .  117  81 

Woodstock  Armouries  ($36.50) — 

McDonald,  Alex.:  repairing  furnace:  boiler  section,  $41.25;  grate,  $5.50;  interest  on  bill 
for  2£-  y.  (allowed  by  courts),  $9.80;  labour,  124  h.  at  30c.;  solicitor’s  charges,  $9.45; 
sundry,  $7.90;  less  $41.60,  V — 74,  1910-11,  and  refund  by  Gurney  Foundry  Co.,  in 

lieu  of  faulty  casting,  $33 .  36  50 

Woodstock  Public  Building  ($1,535.73) — 

Caretaker,  P.  Kerr:  12  m.  to  Mar.  31,  1913,  at  $41.66 .  499  92 

Blair,  B.  &  Co.:  coal,  45  tons  at  $7.25;  sundry,  $2.50. .  328  75 

Bottoms,  F.  &  H.,  as  per  tenders:  painting  20  letter  boxes,  $27;  papering  and  painting 

rooms,  $65 .  92  00 

Woodstock  City:  water  rates,  1  y.  to  July  1,  1913 .  39  20 

Woodstock  Electric  Light  Co.:  electric  light,  11  m.  to  Mar.  1,  1913,  7,552  k.  w .  319  86 

Woodstock  Gas  Light  Co.:  gas,  12  m.  to  Mar.  31,  1913,  72-1  M.  cu.  ft.  at  $1;  meter,  $2.04.  74  14 

Small  payments:  brooms,  $11;  installing  and  supplying  32  tungsten  lamps,  $17.60;  60-w. 
lamps,  13  at  55c.;  labour,  25  h.  at  50c.;  5  mason  treads,  $35;  removing  ashes,  $7.50; 

soap,  $8.50;  supplying  flowers  for  beds,  $7.50;  sundry,  $75.11 .  181  86 

Ontario  Buildings  Generally  ($709.14) — 

Blackwell,  W.:  making  measurements  and  plans  of  public  buildings  rented  by  Government 

and  reporting  the  same. . . .  220  00 

Clerk  of  works:  T.  A.  Hastings,  travel  and  outlay .  481  98 

King’s  Printer,  $3.21;  telephone  tolls,  $3.95 .  7  16 

Brandon  Experimental  Farm  ($430.91) — 

Barclay  &  O’Hara:  coal,  8-58  tons  at  $10,  1-5  tons  at  $9.75 .  100  43 

Brandon  Electric  Light  Co.:  electric  light,  Mar.  27,  1912-Feb.  28,  1913:  barn,  399-6  k.  w. 

at  9-5c.,  meter,  $2.75;  residence,  671-1  k.  w.  at  9-5c.;  meter,  $2.75 .  107  25 

Hargrave,  J.  G.  &  Co.:  coal,  18-74  tons  at  $11.75 .  220  23 

Small  payments:  sundry .  3  00 

Brandon  Forestry  Office  ($457.20) — 

Brandon  Electric  Light  Co.:  electric  light,  Dec.  29,  1911-Mar.  1,  1913,  25  k.  w.,  $13.70; 

meter,  $3.50 .  17  20 

Clement,  S.  E.  R.  A.  &  D.  E.:  rent  of  office,  11  m.  to  Mar.  1  at  $40 .  440  00 

Brandon  Immigration  Building  ($295.85) — 

Barclay  &  O’Hara:  coal,  34-66  tons  at  $4.15 .  143  89 

Brandon  City:  water  rates,  Jan.  1,  1912-Mar.  31,  1913,  105-1  M  cu.  ft.  at  25c.;  meter,  $5.75.  32  03 

Brandon  Electric  Light  Co.:  electric  light,  Mar.  28,  1912-Feb.  26,  1913,  570-1  k.  w.  at 

9 -5c.;  meter,  $2.75 . ' .  56  93 

Cumming,  J.  F.  &  Co.:  wood  12  c.  at  $5.25 .  63  00 

Brandon  Public  Building  ($4,010.89) — 

Caretakers,  to  Mar.  31,  1913,  at  $65:  Thos.  Giles,  11  m.  (including  2  m.  retiring  allowance); 

Jas.  Quackenbush,  3  m .  910  00 

Barclay  &  O’Hara:  coal,  52-88  tons  at  $11.50,  10-75  tons  at  $9.50 .  710  36 

Brandon  City:  water  rates,  1  y.  to  Dec.  31,  1912,  82,817  cu.  ft.,  $157.82;  meter,  $7 .  164  82 

Brandon  Electric  Light  Co.:  electric  light,  Mar.  30,  1912-Feb.  28,  1913,  3,742-4  k.  w.  at 
9-5c.;  meter,  $2.75;  supplies,  $48.03;  steam  heat,  Oct.  10,  1912-Mar.  29,  1913,  105-7 

M  lb.  at  60c .  1,040  41 

Brandon  Gas  and  Power  Co.:  gas,  Apr.  1,  1912-Feb.  28,  1913,  319  M  cu.  ft.  at  $1-488;  arc 

lamp  (flat  rate),  $19.25;  supplies,  $21.10 .  514  89 

Kelly  Hardware  Co.:  brooms,  1  doz.,  $6.50;  dustbane,  |  brl.,  $7.50;  floor  oil,  $15;  hose, 

50  ft.,  $9;  sundry,  $47.60 .  85  60 

Magee,  W.  P.:  wood,  10  cords  at  $6;  sundry,  $3 .  63  00 

Nation  &  Shewan:  bunting,  29  yd.  at  15c.,  450  yd.  at  10c.,  100  yd.  at  5c.;  flags,  60  yd. 

at  35c.,  50  yd.  at  20c.,  60  yd.  at  15c.,  100  yd.  at  5c.;  sundry,  $14.45 .  112  45 

Supplies  from  stores:  sorting  cases,  2  d.  1.  c.  at  $29.50;  2  sorting  cases  with  bins,  $35 .  94  00 

Small  payments:  decorating  building,  59  h.  at  40c.;  hardware,  $8;  making  44  keys,  $11; 
painting  letter  boxes,  35  at  $1 .25;  painting  and  lettering  signs,  $27.50;  repairing  boiler 
valves,  &c.,  $25.15;  soap,  $18;  toilet  paper,  $10;  top  for  sorting  table,  SG.50;  waste 
paper  baskets,  3  at  $5;  sundry,  $126.86 .  315  36 

Dauphin  Public  Building  ($2,409.28) — 

Caretaker,  G.  Broadfoot:  12  m.  to  Mar.  31,  1913,  at  $45 .  540  00 

Dauphin  Town:  electric  light,  Nov.  1,  1906-Nov.  1,  1910,  644  k.  w.,  $89.35,  meter,  $7.75; 

11  m.  to  Mar.  1,  1913,  375-2  k.  w.  at  12c.,  meter,  $2.75;  supplies,  $8.15 .  558  24 

Hafenbrak  &  Stein:  ‘Blount’  door  check,  $15;  constructing  cement  steps  and  walk,  new 

door  frame,  &c.,  as  per  contract,  $300;  storm  porch,  $12;  sundry,  $4.50 .  331  50 

Jordan  Thos.:  coal,  66 •  12  tons  at  $11.30,  1-97  tons  at  $12.20;  wood,  5  cords  at  $8.25,  2 

cords  at  $7. 50 .  827  54 


Carried  forward .  638,880  97 
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Brought  forward .  637,880  99 

Dauphin  Public  Building — Concluded. 

Small  payments:  desk,  $25;  labour,  14  h.  at  75c.;  plumbing,  $7.35;  repairs,  $15.75;  scavenger 
work,  0  m.  to  May  1,  1912,  at  $2;  travel  of  H.  S.  Matthews,  architect,  $36.65;  sundry, 

$44.75 . „ .  152  00 

Douglas  Forestry  Office  ($111.87) — 

Office  Specialty  Mfg.  Co.:  section,  base  and  top  of  cupboard,  $43.75;  tilter  chair,  $12.50; 

freight,  $5.62 .  61  87 

Vincent  &  MacPherson:  chair,  $10;  r.  t.  desk,  $40 .  50  00 

Emerson  Public  Building  ($1,152.28) — 

Caretakers,  to  Mar.  31,  1913,  at  $41.66:  C.  Thain,  9  m.;  H.  Pennock,  3  m .  499  92 

Hargrave,  Jas.:  coal,  32-6  tons  at  $10.50 .  342  31 

Whitman,  Chas.:  coal,  5  tons  at  $8.50;  gasoline,  125  gal.  at  40c.;  wrood,  1  cord  at  $6.50, 

16  cords  at  $6;  sundry,  $43.85 .  238  85 

Small  payments:  coal  heater,  $8;  gasoline,  45  gal.,  $15.75;  striped  awnings,  4  at  $7;  sundry, 

$19.45 .  71  20 

Kelwood  Forestry  Office  ($210) — > 

McLeod,  Albert:  rent  of  office,  heated  and  lighted,  Apr.  1-Dec.  1,  1912 .  96  00 

Office  Specialty  Mfg.  Co.  :  3  chairs,  $14.15;  f.  t.  desk,  $26;  2  sections  with  base  and 

top,  $61.60;  table,  $12.25 . : . - . .' .  114  00 

Neepawa  Public  Building  ($1,559.14) — 

Caretaker,  J.  Stevens:  12  m.  to  Mar.  31,  1913,  at  $65 .  780  00 

Neepawa  Town:  electric  light:  11  m.  to  Mar.  1,  1913,  1,259  k.  w.  at  15c.;  meter,  $3.30  192  15 

Simpson,  John  &  Son:  r.  t.  desk,  $39;  stool,  $6;  tilter  chair,  $13 .  58  00 

Windatt  &  Co.:  coal,  2919  t.  at  $11.45,  6-24  t.  at  $10.80;  sundry,  $3.50 .  405  16 

Small  payments:  clock,  $12;  floor  oil,  20  gal.  at  68c.;  removing  ashes  and  drawing  water, 

$12.50;  repairing  coils,  etc.,  $23.55;  sweeping  compound,  $7.50;  travel  of  H.  E. 

Matthew's,  $11.25;  wood,  2?  cords  at  $4.90;  sundry,  $31.18 .  123  83 

Portage  la  Prairie  Public  Building  ($2,769.99) — 

Caretakers:  J.  S.  Telfer,  4  m.  to  Aug.  1,  1912,  at  $45;  Hy.  Johns,  8  m.  to  Mar.  31,  1913, 

at  $45;  Wm.  Neale,  Aug.  16-Mar.  31,  1913,  1\  m.  at  $33.33 .  789  98 

Brown’s  Ltd.:  6  chairs,  $27;  desks,  1  f.  t.,  $50,  1  r.  t.,  $60,  1  t.  w.,  $30;  filing  cabinet, 

$27;  2  tables,  $30;  2  tilters,  $29 . . .  253  00 

Burns  Bros.:  dustbane,  $17.50;  floor  oil,  $4.25;  labour,  23  h.  at  75c.,  6§  h.  at  25c.;  sundry, 

*91  17  61  83 

Hargrave,  J.  C.  &  Co.:  coal,  66-21  t.  at  $11.15 .  738  27 

Portage  la  Prairie  City:  electric  light,  armoury,  6  m.  to  Feb.  1,  1913,  213  k.  w.,  $27.03, 
meter,  $1.50,  post  office,  12  m.  to  Mar.  31,  1913,  2,026  k.  w.  at  14jc.,  meter,  $2.25, 

40-w.  tungsten  lamps,  50  at  60c.,  sundry  supplies,  $17;  water  rates,  armoury,  3  m. 
to  Mar.  31,  1913,  37-2  m.  cu.  ft.  $12.30,  meter,  $1.25,  post  office,  1  y.  to  Mar.  1,  1913, 

102-42  M.  cu.  ft.,  $28.35,  meter,  $3 .  411  29 

Richards’  Bros.:  coal,  20-51  t.  at  $11.50,  16-94  t.  at  $11.25;  wood,  4  cords  at  $3 .  438  52 

Small  payments:  coal,  1-5  t.  at  $9.50;  coal  oil,  $7;  dustbane,  $6;  hardware,  $22.35; 

toilet  paper,  $7;  sundry,  $20.50 .  77  10 

Roblin  Forestry  Office  ($63.53) — 

Office  Specialty  Mfg.  Co.:  f.  t.  desk,  $28;  2  sections,  $18;  tilter  chair,  $7.75;  sundry, 

$9  78 .  63  53 

Selkirk  Public  Building  ($1,386.34) — 

Caretaker,  Wm.  Kidd.:  12  m.  to  Mar.  31,  1913,  at  $55 .  660  00 

Reid,  Thos.:  coal  41-39  t.  at  $10.75;  wTood,  $15.50 .  460  45 

Slekirk  Town:  electric  light.  Mar.  30,  1912-Feb.  25,  1913,  954  k.  w.  at  9c.,  meter,  $3; 

water  rates,  1  y.  to  Mar.  31,  1913,  85-93  M  gal.,  $21.45 .  110  34 

Small  payments:  corbin  door  check,  $8;  4  corbin  door  springs,  $11;  f.  t.  desk,  $36.50; 

flooroil,$9;  40-w.  lamps,  12  at  90c.;  tilter,  $12.50;  wood,  3  cords  at  $4;  sundry,  $55.75  155  55 

Souris  Public  Building  ($4,757.82) — 

Caretaker,  T.  Summerfield:  to  Mar.  31,  1913,  10  m.  at  $33\33,  1  in.  at  $35.42,  1  m.  at 

$37.50 . .. . . . . . . . .  406  22 

Clarke,  John:  final  estimate  for  interior  fittings  of  post  office,  $1,375  ;  inside  cupboard 

with  street  receiver,  $25.75 .  1,400  75 

Piggott,  M.  A.:  final  estimate  of  work  on  post  office .  857  00 

Barclay  &  O’Hara:  coal,  30-72  t.  at  $9.50 .  291  84 

Field,  F.  &  J.:  building  cistern  and  connecting  pipes  as  per  contract,  $82.50  ;  dustbane, 

$8.25;  |-in  hose,  100  ft.,  $24;  toilet  paper,  $8;  sundry,  $54.70 . 177  45 

Goldie  &  McCulloch  Co.:  safe,  as  per  order,  $310;  freight  and  packing,  $51.95 .  361  95 

Jeffries,  Geo.:  building  fence  and  covering  well,  as  per  contract .  197  50 

Johnson,  Geo.  M.:  installing  safe  in  post  office,  carpenter’s  time,  60  h.  at  50c.,  carter’s 

time,  60  h.  at  30c.,  gas-fitter’s  time,  6  h.  at  50c.,  sundry,  $12 .  63  00 

Patrick,  T.  H.  coal  3-925  t.  at  $10;  wood,  4j  cords  at  $7;  sundry,  $2.78 .  73  53 

Souris  Gas  Co.:  gas,  Apr.-Feb.,  148-2  M  cu.  ft.,  $207.05;  meter,  $2.20;  supplies,  $7.75  217  00 

Souris  Town:  laying  sewer  pipes,  $36;  water  rates,  June  7,  1912-Feb.  18,  1913,  12-39  M 

(*n  ft  $43  70*  meter  90c  .  80  60 

Taylor,  J.  &  J.:  freight,  $59  52;  safe,  as  per  order,  $405 .  46-1  52 


Carried  forward .  650, 8 1 7  48 
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Brought  forward .  050,877  48 

Souris  Public  Building — Concluded. 

Small  payments:  filling  opening  in  stairway,  $12;  labour,  22  h.  at  70c.;  moving  safe, 

$15;  H.  E.  Matthews,  travel,  etc.;  $26,35;  removing  ashes,  etc.,  $18;  10  window 

shades,  $47;  sundry,  $32.71 .  160  46 

Swan  River  Immigration  Office  ($90) — 

Roth  well,  Benj.  E.:  rent  of  office,  6  m.  to  Mar.  6,  1913,  at  $15 .  90  90 

St.  Boniface  Public  Building  ($1,132.06) — 

Caretaker,  J.  A.  Chausse:  12  m.  to  Mar.  31,  1913,  at  $55 .  660  00 

Pittsburgh  Coal  Co.:  coal,  32-15  t.  at  $9.65 .  310  24 

St.  Boniface  City:  water  rates,  12  m.  to  Mar.  31,  1913,  24-29  M  cu.  ft .  11  00 

Vulliez,  Jean:  corbin  door  check  and  spring,  $13;  repairing  p.  o.  boxes,  56  at  50c.;  sundry, 

$11 .  52  00 

Winnipeg  Electric  Ry.  Co.:  electric  light,  1  y.  to  Mar.  31,  1913,  801  k.  w.  at  3c.,  103  k.  w. 

at  lc . 25  06 

Small  payments:  labour,  16*  h.  at  85c.,  11*  h.  at  50c.;  slate  lined  box,  $12.90;  steel  door 

mat,  $7;  sundry,  $34.08 .  73  76 

Virden  Immigration  Hall  ($288) — 

Palmer,  E.  H.:  wood,  4  cords  at  $6.50,  2  cords  at  $6 . ; .  38  00 

Virden  School  District  No.  144:  rent  of  school  fo4i immigration  hall,  1  y.  to  Mar.  15, 

1912 .  250  00 

Winnipeg  Custom  House  (Old  Post  Office)  ($10,553.39) — 

Cleaners,  to  Mar.  31,  1913:  Miss  R.  Bagshawe,  11  m.  at  $85;  Wm.  Harrington,  12  m.  at 

$60;  Mrs.  Tittle,  3  m.  at  $50,  8  m.  at  $60;  B.  Wasserman,  7  m.  at  $60,  5  m.  at  $65. .  3,030  00 

Elevator  man,  Jos.  Coutu:  12  m.  to  Mar.  31,  1913,  at  $65 .  780  00 

Engineer,  M.  Mclvor:  12  m.  to  Mar.  31,  1913,  at  $75 .  900  00 

Fireman,  J.  E.  Webster:  12  m.  to  Mar.  31,  1913,  at  $60 .  720  00 

Night  watchman,  A.  Boiteau:  12  m.  to  Mar.  31,  1913  at  $60 . 720  00 

Banfield,  J.  A.:  brass  binding,  103  ft.  at  15c.;  cork  linoleum,  102  yd.  at  $1.50;  painting 

linoleum,  103  yd,  $35;  cork  linoleum  with  brass  nosing,  as  per  estimate,  $229.50...  432  95 

Beairsto  Plumbing  Co.:  labour,  85  h.  at  75c.;  repairing  gas  pipe,  $30;  sundry,  $23.83. .  117  58 

Eaton,  T.  G.:  decorating  building,  as  per  estimate .  151  00 

Hood,  W.  J.:  repairing  blinds,  skylights,  cupboards,  etc.:  labour,  278  h.  at  60c.;  plate 

glass,  28  lbs.,  $10.50;  sundry,  $44.36 .  221  66 

Huxley,  W.  F.:  removing  ashes  and  waste  paper,  57  1.  at  $1 .75 . ; . . . . .  99  75 

McDonald  &  Willson  Lighting  C:.:  2  spl.  cutter  hammer  coils,  $9.50;  installing  17  lights 
above  counter,  as  per  tender,  $110;  labour,  17  h.  at  70c.;  40-w.  lamps,  10  at  $1;  sundry, 

$8 . 65 . ; . ; . ; .  150  05 

Metropolitan  Window  Cleaning  Co.:  cleaning:  126  windows,  $40;  skylight,  $10 .  50  00 

Mossman,  J.  M.:  time  lock .  100  00 

Office  Specialty  Mfg.  Co.:  chairs,  1  arm,  $10.45,  14  side,  $57.20,  4  t.  w.,  $37.82;  2  desks, 

$38.50,  $36.50;  3  sections  with  top  and  base,  $53.35;  2  sections  with  top,  $10.70; 

steel  cabinet,  (including  freight),  $32.28;  table,  $25.30 .  302  10 

Pittsburgh  Coal  Co.:  coal,  141 -58  t.  at  $9.65 . : .  1,366  27 

Rubenstein  Bros.:  10  engraved  brass  plates,  $49  50;  freight,  $2.50 .  52  00 

Schmidt  &  Co.:  changing  name  plates,  14  h.,  $10.50;  making  brackets,  glass  shelves,  etc., 

60  h.,  $58;  sundry,  $4.50 .  73  GO 

Smith  &  Kirkpatrick:  changing  fixtures,  $260;  3  desk  extensions,  $33.02;  oak  door, 

$25;  repairing  19  chairs,  labour,  34 J  h.  at  65c.,  material,  $10.42;  shifting  racks,  $80; 

stamping  table,  $97;  transom  in  partition,  $25 .  553  02 

Western  Coal  Co.:  coal,  2-5  t.  at  $11,  4  01  t.  at  $10.50,  1  t.  at  $9 .  78  60 

Winnipeg  City:  cleaning  chimneys  and  repairing  boilers,  $10.60;  water  rates,  Mar.  6- 

Nov.  30,  1912,  133,519  cu.  ft.,  $100.07 .  110  67 

Winnipeg  Electric  Ry.  Co.:  electric  light,  9  m.  to  Dec.  31,  1913,  6,790  k.  w.  at  3c.;  electric 
power,  1  y.  to  Mar.  31,  1913,  3,415  k.  w.  at  2jc.,  1,115  k.  w.  at  2 -  lc. ;  gas,  12  m.  to 

Mar.  31,  1913,  46-1  M  cu.  ft.  at  $1,275 .  362  74 

Small  payments:  chloro-naptholeum,  5  gal.  at  $2,  hardware,  $83;  painting  linoleum, 

2  coats  as  per  contract,  $37.50;  perolin,  1  brl.,  $7.50;  sundry,  $44 .  182  00 

Winnipeg  Engineer’s  Office  ($1, 134.45) — 

Black,  C.  H.:  cabinet  sections,  1,  $26,  2  bases,  $53.50,  top,  $5 .  84  50 

Heubaeh,  Finkelstein  &  Heubach:  rent  of  office,  11  m.  to  Feb.  28,  1913,  at  $62 .  682  00 

Manitoba  Government  Telephone  Co.:  rent  of  telephones,  G.  361,  1  y.  8  m.  to  July  1, 

1913,  $132  65,  Fr.  1987,  1  y.  to  July  1,  1913,  $33;  tolls,  $5.20 .  170  85 

Office  Specialty  M’fg.  Co.:  chairs,  1  tilter,  $17.05,  rotary,  $7;  6  sections  of  cabinet  with 

top  and  base,  $109.55;  2  oak  tables,  $50.60 .  184  20 

Small  payments:  laundry  work  $4.90;  rent  of  p.  o.  box,  $8 .  12  90 

Winnipeg  Examining  Warehouse  ($11,933.79) — 

Caretaker,  S.  B.  Jeffrey:  12  m.  to  Mar.  31,  1913,  at  $80 .  960  00 

Elevatormen,  to  Mar.  31,  1913,  at  $65:  J.  Fontaine,  12  m.;  Jos.  Knott,  12  m.;  A.  H. 

Smith,  10  m.  24  d .  2,260  32 

Engineer,  Wm.  Clark:  12  m.  to  Mar.  31,  1913,  at  $85 .  1,020  00 
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Winnipeg  Examining  Warehouse — Concluded. 

1  liemcn:  Frank  Burns,  Oct.  25-Mar.  31,  1913,  5|  m.  at  165;  J.  Kennedy,  12  m.  to  Mar. 
31,  1913,  at  $65;  J.  Saunders,  12  m.  to  Mar.  31,  1913,  at  $70;  S.  A.  Stoddart,  1  m.  6 

d.,  $77.58... . . . 

Beairsto  Plumbing  Co.:  repairing  pipes,  &c.:  labour,  99  h.  at  $1,  37  h.  at  75c.,  18  h.  at 

60c.;  materials,  $42.95 . 

Eaton,  T.  Co.:  decorating  building,  as  per  tender . 

Hood,  W.  J.:  cement,  $7.97;  hardware,  $21;  hose,  $17.05;  4  iron  plates,  drilled,  bored 
and  placed,  $73;  labour,  733*  h.  at  60c.;  lumber,  dressed,  2,150  ft.  at  $66,  maple 
flooring,  124  ft.  at  $75,  oak,  576  ft.  at  $105;  supplying  6  trucks  for  waste  paper,  and 

fastening  doors  of  chute,  $297;  sundry,  $71 .24 . 

Huxley,  W.  F.:  removing  ashes,  &c.,  116  1.  at  $1.75 . 

McColl  Bros.  &  Co.:  ‘Arctic’  cylinder  oil,  50  gal.  at  $1 . 

Metropolitan  Window’  Cleaning  Co.:  cleaning  300  windows,  as  per  contract . ■ . 

Smith  &  Kirkpatrick:  28  angle  irons,  $12.50;  building  6  bunks  for  Great  Northern 
Express  Co.,  15  birch  tops,  $88,  labour,  240  h.  at  60c.,  lumber,  $32.58;  dressed  fir,  11 

pcs.,  $12.50;  labour,  57  h.  at  60c.;  repairs,  $16.50;  apparently  overpaid,  $5 . 

Western  Coal  Co.:  coal,  5- 105  t.  at  $7,  40-83  t.  at  $6.30 . 

Windatt  &  Co.:  coal,  332-45  t . . . . .- . 

Winnipeg  City:  cleaning  chimney,  60c.;  w’ater  rates,  Feb.  3-Nov.  8,  1912,  471,607  gal., 

$-119.40 . . . . 

Winnipeg  Electric  Ry.  Co.:  electric  light,  9  m.  to  Dec.  31,  1913,  3,780  k.w.  at  3c.;  electric 
power,  1  y.  to  Mar.  31,  1913,  7,380  k.w.  at  2jc.,  2,510  k.w.  at  2 - 1  c . ;  gas,  1  y.  to  Mar. 

31,  1913,  11-5  M  cu.  ft.  at  $1.20 . 

Small  payments:  desk,  $38.50;  ‘Dutch’  cleanser,  1  brl.,  $21;  hardware,  $33.30;  labour, 
16  h.  at  60c.;  plumbing,  $16.20;  repairing  23  locks,  $11.50;  repairing  plaster  work, 

$28.90;  w’ood,  4  cords,  $30;  sundry,  $110.84 . 

Winnipeg  Forestry  Office  ($70.15) — 

Office  Specialty  M’fg.  Co.:  steel  cabinet,  $49.50;  2  wardrobes,  $15;  sundry,  $5.65 . 

Winnipeg  Grain  Exhibits  Building  ($102.64) — 

Atchison,  Thos.:  wood,  9  cords  at  $7.50 . 

Winnipeg  Electric  Ry.  Co.:  electric  light,  9  m.  to  Dec.  31,  1913 . 

Small  payments:  cleaning  chimneys  and  boilers,  $26.95;  sundry,  $3.56 . 

Winnipeg  Immigration  Building  ($5,916.51) — 

Elevator  men  at  $65,  to  Mar.  31,  1913:  P.  C.  Devey,  12  m.;  Jas.  Johnston,  6  m.  11  d - 

Atchison,  Thos.:  tamarack  w^ood,  40  cords  at  $7.50;  1  cord  cut  and  split,  $9.50 . 

Canadian  Tungsten  Lamp  Co.:  tungsten  lamps,  60-wr.,  50  at  68 -4c.,  40-wr.,  100  at  55-2c.; 

16  c.  p.  lamps,  250  at  15c . 

Case,  J.  I.  Threshing  Co.:  rent  of  building,  3  m.  to  Jan.  1,  1913,  at  $40 . 

Pittsburgh  Coal  Co.:  328-69  t.  at  $9.65 . 

Western  Coal  Co.:  coal,  4-99  t.  at  $11 . 

Winnipeg  City:  wratcr  rates,  Mar.  20-Dec.  11,  1912,  481,280  cu.  ft . 

Winnipeg  Electric  Ry.  Co.:  electric  light,  9  m.  to  Dec.  31,  1913,  13,967-3  k.wr.  at  3c.; 

electric  powrer,  9  m.  to  Mar.  31,  1913,  1,089-5  k.w.  at  2-7c . 

Small  payments:  200 carbons,  $10;  coal,  1-41 1.  at $7. 50;  decorating  building,  $24;  sundry, 

$5.25 . . . 

Winnipeg  Inland  Revenue  and  Indian  Affairs  Office  ($4,221.21) — 

Bawdf,  N.:  rent  of  office,  11  m.  to  Feb.  28,  1913 . * . 

Office  Specialty  M‘fg.  Co.:  chairs,  15  side  $49;  2  tilters,  $22.25;  r.  t.  desk,  $69.75; 
f.t.  desk,  $38.50;  oak  table,  $15;  3  ‘Shannon’  sections,  $49.50;  2  special  steel  eases 

for  vault,  $495;  sundry,  $10.15 . 

Winnipeg  Electric  Ry.  Co.:  electric  light,  9  m.  to  Dec.  31,  1913 . 

Small  payments:  engraved  sign,  $22.50;  sundry,  $1.80 . 

Winnipeg  General  Post  Office  ($26,322.42) — 

Caretaker,  W.  J.  Smith:  12  m.  to  Mar.  31,  1913,  at  $65 . 

Cleaners,  to  Mar.  31,  1913:  M.  Baku,  2  m.  at  $5;  Mrs.  E.  J.  Buck,  12  m.  at  $24;  M. 
Hicczuk,  9  m.  at  $5;  Mrs.  E.  Fewdrell,  12  m.  at  $74;  A.  H.  Latour,  $57.80;  Oriental 
Expert  Window’  Cleaning  Co.,  12  m.  at  $12.50;  T.  Priest,  11  m.  at  $20;  Mrs.  M. 

Pugsley,  12  m.  at  $95 . 

Elevator  men,  to  Mar.  31,  1913,  at  $65:  A.  R.  Brush,  12  m.;  F.  Jenkins,  12  m.;  T.  Mc- 

Maighen,  12  m.;  W.  Thorarinson,  12  m . 

Engineer,  Jos.  Hay:  12  m.  to  Mar.  31,  1913  at  $90 . 

Firemen:  John  Bird,  9d.,  $20.32;  G.  Buchanan,  12  m.  to  Mar.  31,  1913,  at  $70;  A.  Forbes, 

6  m.  to  Mar.  31,  1913,  $370.32;  T.  Philips,  11  d.,  $27.10;  A.  Sabin,  3  d.,  $7.50;  J. 

Watterson,  12  m.  to  Mar.  31,  1913,  at  $70 . 

Bernier,  Blackwood  &  Bernier:  legal  services . 

Boyd,  Bishop  Co.:  toilet  paper,  13  cases  at  $5  50 . 

Canadian  General  Electric  Co.:  J  h.  p.,  60  cycle,  induction  motor  complete . 

Canadian  Tungsten  Lamp  Co.:  tungsten  lamps,  100-w.,  24  at  97c.,  60-w.,  120  at  68-5c., 
40-w.,  196  at  55-2c.;  25-w.,  18  at  63c.,  25-w.,  100  at  44-4c.;  ‘Brilliant’  lamps,  16  c.  p., 
750  at  15c. . . 
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Winnipeg  General  Post  Office — Concluded. 

Eaton,  T.  Co.:  decorating  building,  as  per  tender .  212  00 

Ert,  Michael:  25-w.  lamps,  144  at  43c .  61  92 

Green  &  Lister:  cement,  3  brl.,  $21.45;  ebonite  packing,  $11.20;  fire  brick,  $57.25; 
fitting  up  2  fountains,  as  per  tender,  $142;  labour,  bricklayers,  96  h.  at  85c.,  plumbers, 

157  h.  at  70c.,  labourers,  287§  h.  at  40c.;  sundry,  $98.45 .  636  85 

Hastings,  T.  A.:  travel  and  outlay .  86  45 

Hood,  W.  J.:  general  repairs:  labour,  1,928  b.  at  60c.;  locks,  $8.50;  lumber,  maple  floor¬ 
ing,  2,225  ft.  at  $65;  sundry  lumber,  SS1.49;  5  oak  transoms,  $38.50;  putting  up 
partitions  and  shelving,  as  per  contract,  $188;  putting  in  pigeon  holes,  $60;  repairing 
floors,  419  h.  at  60c.;  plate  glass,  $8.60;  repairing  floor  and  completing  partition,  as 
per  tender,  $425  ;  7  tables  with  drawers,  $51.37;  taking  down  storm  sashes,  111  h.  at 
60c.;  sundry,  $272.37;  vouchers  outstanding,  R.  38,685,  $339.18,  R.  44,060,  $164.08, 

R.  42,257,  $165.76,  R.  50,126,  $357.20,  R.  50,127,  $95.80 .  3,875  28 

Huxley,  W.  F.:  removing  ashes,  &c.,  108  1.  at  $1.75 .  189  00 

Leslies’:  3  tables,  $50;  sundry,  $1 .75. .  . .  51  75 

Lozo  &  Diebold:  repairing  locks,  117  at  50c.;  sundry,  $32.25 .  90  75 

Manitoba  Government  Telephones:  rent  of  telephone,  15  m.  to  June  30,  1913 .  102  50 

McDonald  &  Wilson  Lighting  Co.:  ‘Benjamen’  plugs,  4  doz.  at  $3;  flexible  cord,  600 
ft.  at  2c.;  reinforced  cord,  1,209  ft.  at  5c.;  fuses,  210  at  20c.;  key  sockets,  108,  $27; 
labour,  $8.10;  lamps,  100-w.,  6  at  $1.50,  60-w.,  10  at  $1.25,  12  at  $1;  40-w.,  45  at  $1; 
parabolic  shades,  2  doz.  at  $9;  starting  switch,  $18;  telephones,  desk,  3  at  $16.50, 

4  at  $15.50;  sundry,  $76.85 . . .  464  40 

Metropolitan  Window  Cleaning  Co.:  cleaning  202  windows .  80  00 

Office  Specialty  M’fg.  Co.:  15  chairs,  $106.95;  drawer  locks,  style  C.,  68  at  $2.75,  style 
D.,  30  at  $5,  style  E.,  8  at  $10;  f.  t.  desk,  $38;  freight,  $24.79;  guides  for  filing  cabinet, 

$9;  repairing  boxes,  $7;  special  bag  rack,  $50;  steel  cabinet,  $47.30;  wardrobes, 

$63.90;  sundry,  $46.62 .  810  56 

Robinson  &  Co.:  ‘Dutch’  cleanser,  3  brl.,  $48 .75;  lamps,  12  at  75c.,  25  at  60c.;  sundry, 

$26  20.  98  95 

Schmidt  &  Co.:  repairing  11  locks,  $23;  sundry,  $28.25 .  51  25 

Smith  &  Kirkpatrick:  labour,  284  h.  at  65c.,  31£  h.  at  50c.;  lumber,  384  ft.  at  12c.;  sundry, 

$39.15;  R.  43,847  (voucher  outstanding),  $80 .  365  58 

Vulcan  Iron  Works:  3  pr.  arch  plates,  1,508  lb.  at  4c.;  grate  bars,  2,000  lb.  at  4^c.;  labour, 

20  b.  at  70c.;  steel  manhole  bridges,  6  at  $1.50;  sundry,  $20.21 .  193  53 

Walsh  &  Charies:  diaphragm  rubbers,  18  at  50c.;  diaphragm  valve  tops,  6  at  $5.65; 

hard  rubber  discs,  18  at  55c.;  hard  rubber  valve  seats,  24  at  55c.;  sundry,  $8.70. ...  74  70 

Western  Coal  Co.:  coal,  10-565  t.  at  $8.50,  2-495  t.  at  $7.50,  4-825  t.  at  $7,  55-66  at  $0.83  522  50 

Windatt  &  Co.:  coal,  5-36  t.  at  $7,  450-1  1.  at  $6.65 .  3,030  59 

Winnipeg  City:  water  rates,  Mar.  2-Nov.  26,  50,810.7  cu.  ft.; .  436  13 

Winnipeg  Electric  Ry.  Co.:  electric  light,  9  m.  to  Dec.  31,  1913,  81,139  k.w.  at  3c.;  electric 
power,  12  m.  to  Mar.  31,  1913,  13,330  k.w.  at  2ic.,  4,930  k.w.  at  2.1c.;  gas,  12  m.  to 

Mar.  31,  1913,  252-2  M  cu.  ft.  at  $1.35.  .  .  . .  3,178  10 

Wyatt,  A.  E.:  belting  $13.50;  2  hair  brooms,  $8.50;  l£  in.  hose,  40  ft.,  $12.80;  roof  plates, 

$7.50;  step  ladder,  $7;  sundry,  $85.90 .  135  20 

Supplies  from  stores:  sorting  cases,  3  l.c.,  $149.80,  2  d.l.c.,  $65.60,  2  final  l.c.,  $108;  4  prel. 

l.c.,  $210;  2  wTings,  27  pigeon  holes  and  tables,  $20 .  553  40 

Small  payments:  carbons,  5  doz.  at  $3.60;  chloro-naptholeum,  5  gal.  at  $2;  cleaning  8 
carpets,  $16;  coal,  2-46  t.  at  $8;  8  ‘fire  escape’  signs,  $22;  hardware,  $11.40;  24  office 
stools  at  $1.25,  24  at  $1.30;  painting  2  flag  staff’s,  $10;  repairing  p.o.  boxes,  $19.20; 

8  rubber  strips  for  door,  $36;  ‘So-clean,’  brl.,  $11;  sweeping  compound,  $34;  waste 
paper  baskets,  6  at  $5;  wheels  for  truck,  11  at  $2;  wood,  1  c.,  $7.50;  sundry,  $88.40.  .  416  40 

Winnipeg  Postal  Station  A  (Union  Station)  ($3,616.23) — 

Canadian  Northern  Ry.  Co.:  rent  of  premises,  3  m.  to  Nov.  30,  1912 .  604  00 

Canadian  Pacific  Ry.  Co.:  rent  of  office,  1  yr.  to  Oct.  1,  1912 .  2,050  00 

Hood,  W.  J.:  vouchers  outstanding,  R.  27432,  $64.74,  R.  50126,  $138.40 .  203  14 

Office  Specialty  Mfg.  Co.:  final  letter  sorting  case,  $120;  freight,  $20.07;  2  movable  racks 

$240;  standing  desk,  $28;  stool,  $5 .  413  07 

Smith  &  Kirkpatrick:  8  clear  glazed  office  sashes,  $55;  fir,  500  ft.  at  2jC.;  oak,  150  ft.  at 
12c.;  labour,  110  h.  at  65c.,  211  h.  at  60c.,  45  h.  at  50c.;  oak  brackets,  frame,  &c.,  $20; 
sundry,  $21.17 .  346  02 

Winnipeg  Postal  Station  B  ($1,543.63) — 

Caretaker,  John  Lamb:  12  m.  to  Mar.  31,  1913,  at  $60 .  720  00 

Green  &  Listen,  fitting  up  drinking  fountain,  as  per  tender .  71  00 

Hood,  W.  J  :  labour,  23  b.  at  60c.;  R.  27432,  voucher  outstanding  $45.50 .  59  39 

Pittsburgh  Coal  Co.:  coal,  53.14  t.  at  $9.65 .  512  83 

Winnipeg  City:  water,  Mar.  7-Dec.  2,  1912,  2,186-2  cu.  ft .  28  33 

Winnipeg  Electric  Ry.  Co.:  electric  light,  9  m.  to  Dec.  31,  1913,  1,808  k.w.  at  3c .  54  22 

Small  payments:  cleaning  48  windows,  $12;  removing  ashes,  $10.50;  wood,  2  c.  at  $9.50; 

sundry,  $56.45 .  97  95 
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Winnipeg  Railway  Commissioner’s  Office  ($798) — 

Cleaner,  R.  Derbyshire:  12  in.  to  Mar.  31,  1913,  at  8 .  96  00 

Bancjue  D’Hochelago:  rent  of  office,  4|  m.  to  Mar.  15,  1913 .  247  50 

Royal  Bank:  rent  of  office,  2  m.  to  Oct.  31,  1912 .  110  00 

Trader’s  Bank:  rent  of  office,  5  m.  to  Aug.  31,  1912 .  275  00 

Winnipeg  Electric  Ry.  Co.:  electric  light,  9  m.  to  Dec.  31,  1912 .  4  00 

Small  payments:  chair,  $9;  desk,  $35.20;  sundry,  $21.30 .  65  50 

Winnipeg  Public  Buildings  Generally  ($2,531.08) — 

Carpenter,  Wm.  Johnston:  12  m.  to  Mar.  31,  1913,  at  $75. .  900  00 

Electricians:  Jas.  Newton,  5  m.  24-2  d.  to  Mar.  31,  1913.  $493.39;  A.  H.  Latour,  1  m.  11  d., 

$168.86;  O.  Radford,  9  m.  7  d.  to  Mar.  31,  1913,  $923.33 .  1,585  58 

Cyr,  J.  Ernest:  travel  and  outlay . 43  25 

H.  E.  Matthews:  outlay .  2  25 

Manitoba  Generally  ($201.79) — 

Travel  and  outlay  of  officials:  J.  E.  Cyr,  $36.50;  H.  G.  Cuttle,  $11.80;  H.  E.  Matthews, 

$28.85 . 77  15 

King’s  Printer,  $70.54;  Stationery  Office,  $54.10 .  124  64 

Battleford  Public  Building  ($1,859.87) — 

Caretaker,  E.  M.  Webb:  12  m.  to  Mar.  31,  1913,  at  $45 .  540  00 

Battleford  Town:  electric  light,  Apr.,  1912,  June-Feb.,  1913,  3,052  k.w .  311  59 

Latimer,  W.  R.:  coal,  4.57  t.  at  $15,  3 •  89  t.  at  $7,  less  $54.09  (V — 162,  1911-12) .  41  77 

Laurie,  R.  C.:  cord  wood,  40j  c.  at  $5 .  202  50 

Speers,  A.  M.:  coal,  41-24  t.  at  $15,  9-59  t.  at  $7.50;  wood,  13|c.,  $55.40 .  746  01 

Small  payments:  removing  ashes,  $6;  supplying  water,  72  brl.,  $12 .  18  00 

Biggar  Immigration  Building  ($160.40) — 

North  American  Lumber  &  Supply  Co.:  coal,  13-2  t.  at  $10,  1-48  t.  at  $7.50,  -93  t.  at 

$6.50;  cartage,  $11.25 .  160  40 

Carlyle  Forestry  Office  ($90.87) — 

Office  Specialty  Mfg.  Co.:  cabinet,  $30;  desk,  &c.,  $60.87 .  90  87 

Estevan  Public  Building,  Sask.  ($1,272.35) — 

Caretaker,  R.  Murray:  12  m.  to  Mar.  31,  1913,  at  $45 .  540  00 

Duncan,  P.  C.  Co.:  coal  88-98  t.  at  $2.90;  sundry.  $16.65 .  274  68 

Estevan  Town:  electric  light,  11  m.  to  Feb.  28,  1913,  1,814  k.w'.,  $221.07;  meter,  $2.75; 

supplies,  $7.30 .  231  12 

Murray,  R.:  outlay  for  construction  of  2  storm  porches .  123  00 

Small  payments:  cartage,  $22.50;  removing  ashes,  &c.,  $35;  repairing  furnace,  $8.14; 

water,  37  tanks  at  75c.;  sundry,  $10.16 .  103  55 

Gravelbourg  Immigration  Hall  ($241) — 

Beaubien,  J.  N.:  coal,  10  t.  at  $23.30 .  233  00 

Du  Cuisson,  Arthur:  wood,  1  c . : .  8  00 

Herbert  Immigration  Hall  ($225) — 

Harms,  G.:  rent  of  building,  May-Sept.,  1912,  5  m.  at  $25 .  125  00 

W’iebe,  J.  T.:  rent  of  building  Apr.-July,  1911,  4  m.  at  $25 .  100  00 

Humboldt  Dominion  Lands  Office  ($1,201.33) — 

Caretaker,  W.  Kingsley:  Jan.  3-Mar.  31,  1913,  at  $50 .  146  77 

Borget,  Albert  J.:  rent  of  oflce,  4  m.  to  May  1,  1912,  at  $60 .  240  00 

Scheineiaut  r,  N.:  coal,  37.3  t.  at  $13.50,  1-125  t.  at  $8,  3-615  t.  at  $7 .  537  91 

Stevenson,  W.  R.:  coal,  5-35  t.  at  $13.50,  5-59  t.  at  $7.50;  wood,  7f  c.  at  $6,  2  c.  at  $4.50 .  169  75 

Supplies  from  stores:  bag  rack .  50  00 

Small  payments:  coal,  1  - 95  t.  at  $13-75,  1-25  t.  at  $10-50;  sundry,  $16.95 .  56  90 

Indian  Head  Experimental  Farm  ($510.31) — 

Hunter,  Cantelon  &  Co.:  co"l,  20  t.  at  $12,  10  t.  at  $10 .  340  00 

Indian  Head  Town:  electric  light:  house,  11  m.  to  Feb.  25,  1913,  9,744  k.w.,  $150.53; 
meter,  $2.75;  oFico,  8  m.  to  Feb.  25,  1913,  106  k.w.,  $7.60;  meter,  ’$1.90;  stables,  Nov. 

27-Feb.  25,  1913,  370  k.w.,  $6.78;  meter,  75c .  170  31 

Indian  Head  Forestry  CL  ico  ($1 ,2^6.37) — 

Conn,  Jas.:  wood,  10  c.  at  ,7.50 .  75  00 

Hunter,  Cantelon  &  Co.:  coal,  45  t.  at  $12,  15  t.  at  $10 .  690  00 

Indian  Head  Town:  electric  light,  11  m.  to  Feb.  25,  1913,  617  k.w.,  $14.06;  meter,  $2.75; 

watei  rates,  1  yr.  to  Mar.  31,  1913,  $123.81;  voucher  outstanding,  75c .  141  37 

Osment,  L.  A.:  rent  of  office,  12  m.  to  Mar.  31,  1913,  at  $25 .  300  00 

Kerrobert  Immigration  Hall  ($179.57) — 

Beaver  Lumber  Co.:  coal,  4-81  t.  at  $10,  12-31 1.  at  $9.25,  1-05  t.  at  $7.75;  sundry  $8.50 .  178  57 

Canadian  Pacific  Ry.  Co.:  rent  of  site .  1  00 

Lloydminster  Immigration  Building  ($244.63) — 

Johnson,  W.  &  Son:  electric  light,  Apr.  1-liar.  3,  1913,  254  k.w.,  $43.65;  meter,  $3.30 .  46  95 

Vincent,  Jas.:  coal,  31-94  t.  at  $5.25;  wood,  5  c.  at  $6 .  197  68 

Maple  Creek  Public  Building  ($2,123.78) — 

Caretaker,  W.  A.  Douglas:  12  in.  to  Mar.  31,  1913,  at  $16.66 .  199  92 

Hodson  Hardware  Co.:  2  doz.  burners,  $8.40;  carbide,  15  cans  at  $7;  sundry,  $15.75 . 

Hollings,  Alex.  E.:  making  3  sectional  porches,  $160;  sundry,  $18.85 .  178  85 


Carried  forward .  729,198  91 
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Brought  forward .  729, 19S  91 

Maple  Creek  Public  Building — Concluded. 

Maple  Creek  Town:  water  rates,  1  yr.  to  Mar.  31,  1913 .  50  75 

Meneley,  A.  A.:  coal  21-55  t.  at  $12,  4-17  t.  at  $8;  3  chairs,  $24.70;  floor  dressing,  10  gal.  at 

SI. 25;  sundry,  $14.05 . .  ...  343  25 

Office  Specialty  Mfg.  Co.:  4  chairs,  $17;  freight,  $154.71;  cap  size  1-5  cut  p.b.  guides, 

1,000  at  7§c.;  steel  guides,  300  at  30c.;  20  steel  cabinets  at  $30 .  936  71 

Taylor,  J.  &  J.:  safe  as  per  order,  $211.50;  freight,  $45.90 .  257  40 

Small  payments:  carbide,  3  t.  at  $7.50;  sundry,  $5.25 .  27  75 

Moose  Jaw  Dominion  Land  Office  ($3,197.61) — 

Grontage,  E.:  kalsomining,  600  yd.  at  10c.;  painting,  $10 . . .  70  00 

McLeod,  M.  J.:  rent  of  office,  15  m.  to  Feb.  18,  1913,  at  $150;  cleaning,  Apr.  1,  1907-Feb. 

28,  1913,  $335;  lighting,  Apr.  1,  1907-Feb.  28,  1913,  $542.61 .  3,127  61 

Moose  Jaw  Immigration  Building  ($430.10) — 

City  Ice  &  Coal  Co.:  coal,  16-99  t.  at  $9.25 .  157  20 

Moose  Jaw  City:  electric  light,,  Feb.  6,  1912-Jan.  6,  1913,  514  k.w.  at  7- 2c.,  meter,  $2.10; 
water  rates,  Jan.  19.  1912-Dec.  31,  1912,  $29.85;  rent  of  site  for  building,  2  yrs.  to 

Apr.  16,  1913,  $200 .  268  95 

Small  payments:  sundry .  3  95 

Moose  Jaw  Inland  Revenue  Office  ($740) — 

Fraser,  N.  S.:  rent  of  offices,  6  in.  to  Feb.  28,  1913,  at  $50 .  300  00 

Grayson,  Wm.:  rent  of  offices,  Dec.,  1911-Oct.,  1912,  6  m.  at  $30,  5  m.  at  $50 .  430  00 

Law,  Geo.:  cartage .  10  00 

Moose  Jaw  Railway  Mail  Service  ($955.64) — 

Caretaker,  W.  E.  Panton:  1  yr.  to  Dec.  31,  1912 .  80  00 

Hopkins  &  Latham:  rent  of  4  rooms  in  Russell  Block,  10  m.  to  Jan.  31,  1913,  at  $80 .  800  00 

Office  Specialty  Mfg.  Co.:  document  section,  $24;  ‘Shannon’  section,  $15;  sundry,  $3.98  42  98 

Moose  Jaw  City:  electric  light,  Mar.  4,  1912-Mar.  10,  1913,  175  k.w.,  $14.61;  meter,  $1.55  16  16 

Small  payments:  cartage,  $6;  table,  $8;  sundry,  $2.50 .  16  50 

Moose  Jaw  Public  Building  ($4,016.91) — 

Caretaker,  R.  West:  12  m.  to  Mar.  31,  1913,  at  $54.16 .  649  92 

Hastings,  T.  A.:  freight  on  sorting  cases,  $56.79;  sundry,  $31.50 .  88  29 

Hitchcock  &  McCulloch:  on  account  coal  (R. 50074  voucher  outstanding) .  400  00 

Moose  Jaw  City:  electric  light,  Apr.  2,  1912-Mar.  5,  1913,  12,871  k.w.,  $970.10;  meter, 

$2.20;  water  rates,  9  m.  to  Dec.  31,  1913,  15-238  M  cu.  ft.,  $46.40 .  1,018  70 

Moose  Jaw  Hardware  Co.;  ‘Blount’  door  check,  $8.50;  coal  oil,  100  gal.  at  35c.;  dust- 
bane,  2  bbl.,  $15;  installing  3  tanks,  $61;  labour,  34  h.,  $25.05;  5  oil  heaters,  $34  ; 

repairing  boiler,  $6.40;  water  cooler,  $9.50;  sundry,  $68.90 .  263  35 

Office  Specialty  Mfg.  Co.:  chair,  $8.50;  f.  t.  desk,  $41;  freight,  $60.42;  steel  case,  $523; 

style  ‘G’  bag  rack,  $375;  wardrobe,  $26.50;  sundry,  $2 .  1,036  42 

Supplies  from  stores:  sorting  cases,  2  l.c.  at  $29.50,  3  final  l.c.,  $107;  sorting  case  with 

3  bins,  $93;  stools,  20  at  $3.50 .  329  00 

Small  payments:  chair,  $14;  electrical  supplies,  $18.80;  labour,  28  h.  at  40c.,  51  h.  at  30c., 

23  h.  at  25c.;  2  letter  cases,  $8;  painting  14  letter  boxes,  $25;  2  pigeon  hole  cases,  $30; 
removing  ashes,  5  1.  at  $2;  2  sections  with  tops  and  sets  of  pigeon  holes,  $19;  20  stools 

$21  67;  sundry  $52.51 .  231  23 

North  Battleford  Immigration  Building  ($811.45) — 

Edwards,  Frederick:  rent  of  office,  12  m.  to  Aug.  5,  1912,  at  $25;  light,  Dec.  1,  1911-Aug. 

5,  1912,  $12.25 .  312  25 

Leask,  Alex.:  rent  of  office,  7  m.  to  Mar.  5,  1913,  at  $50 .  350  00 

North  Battleford  Town:  electric  light,  11  m.  to  Feb.  28,  1913,  615  k.w.,  $78.60;  meter, 

$2.75;  water  rates,  $25.05 .  106  40 

Small  payments:  coal,  2-07  t.  at  $8,  3-3  t.  at  $7:  sundry,  $3.10 .  42  80 

North  Portal  Immigration  Hall  ($194.02) — 

Dorsey,  W.  H.:  coal,  30-47  t.  at  $3.75;  water,  105  bbl.  at  75c .  193  02 

Canadian  Pacific  Ry.  Co.:  rent  of  site  for  hall .  1  00 

Prince  Albert  Immigration  Office  ($334.08) — 

Canadian  Northern  Ry.  Co.:  rent  of  building  site,  1  yr.  to  May  31,  1912 .  120  00 

Fuel  Supply  Co.:  wood,  10  c.  at  $5 .  50  00 

Huline,  Thos.  A.:  wood,  15  c.  at  $4.25 .  63  75 

Prince  Albert  City:  electric  light,  Apr.-Feb.,  310  k.w.  at  7-6c.;  meter,  $2.70 .  26  23 

Small  payments:  bronzing  radiator,  $10;  20  ft.  sign,  $35;  sundry,  $29.10 .  74  10 

Frince  Albert  Public  Building  ($4,577.48) — 

Caretakers,  at  $75:  R.  D.  Robertson,  Apr. -June;  J.  Donaldson,  July-Mar .  900  00 

Charwomen:  Mrs.  N.  Belfry,  $150;  Mrs.  J.  S.  Donaldson,  $99.50;  C.  Lissick,  $90;  Annie 

Whitford,  $60 .  399  50 

Firemen,  at  $60:  F.  Ferdinado,  Apr.,  1912;  F.  Cicilino,  6  m.  to  Mar.  31,  1913 .  420  00 

Green,  D.:  wood,  50  c.  at  $4.25 .  212  50 

Henderson  &  Meighen:  rug,  $30;  8  window  shades,  $15;  sundry,  $7.25 .  52  25 

Hulme,  Thos.  A.:  wood,  50  c.  at  $4.25 .  212  50 

Malcolmson,  D.;  2  brackets  at  $3.50;  desk  lamp,  $6.50;  lamps,  12  at  35c,  36  at  25c.; 

labour,  15 J  h.  at  60c.;  sundry,  $25.50 .  61  50 
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Prince  Albert  Public  Building — Concluded. 

Manville  Hardware  Co.:  dustbane,  1  bbl.,  $12.75;  ‘Dutch  Cleanser,’  1  bbl.,  $21;  floor 
oil,  15  gal.  at  $1;  f-in.  hose,  100  ft.;  $27;  labour,  36  h.  at  75c.;  repairing  pipes,  &c., 

$19;  toilet  paper,  $12;  sundry,  $106.62 .  240  37 

Milne,  Jas.:  wood,  50  c.  at  $4.50 .  225  00 

Prince  Albert  City:  light,  10  m.  to  Jan.  31,  1913,  16,647  k.w.  at  6 •  8c. ;  meter,  $2.70  ; 

water  rates,  1  yr.  to  Dec.  31,  81-61  M  cu  ft.,  $82.32 .  1,216  96 

Turner,  F.  W.:  painting  and  kalsomining,  as  per  tender .  285  00 

Wright,  W.  J.:  alterations  to  office,  as  per  tender,  $112.25;  repairing  doors,  $26.25 .  138  50 

Small  payments:  chloride  of  lime,  $11.50;  electrical  supplies,  $13.25;  clock,  $20;  glass 
$10.80;  hauling  cordwood,  $26.50;  labour,  36  h.  at  65c.,  18  h.  at  60c.;  lumber,  518  ft. 

at  3§c.;  lamps,  2  stand,  $9.50,  24  tungstens,  $21.65;  sundry,  $47.87 .  213  40 

Regina  Custom  House  ($850) — 

Office  Specialty  Mfg.  Co.:  4  elm  lockers,  $40;  4  elm  wardrobes,  $33 .  73  00 

Regina  City:  electric  light,  Jan.  1-Feb.  10,  1913,  46  k.w.  at  8-lc.;  meter,  25c .  4  00 

Three  Star  Liquor  Store:  rent  of  office,  3  m.to  Dec.  31,  1912 .  750  00 

Small  payments:  6  chairs,  $18;  sundry,  $5 .  23  00 

Regina  Dominion  Land  Office  ($2,298.73) — 

Caretaker,  W.  J.  Gore:  12  m.  to  Mar.  31,  1913,  at  $50 .  600  00 

Fireman,  T.  Perkins:  12  m.  to  Mar.  31,  1913,  at  $50. . .  600  00 

Armstrong,  Smyth  &  Dowswell,  Ltd.:  labour,  150  h.  at  50c.;  lawn  mowers,  $10;  2  ply 

roofing,  12  sqrs.,  $36;  sundry,  $57.88 .  178  88 

Hargrave,  J.  G.  Co.:  coal,  42-37  t.  at  $12.75 .  540  19 

Regina  City:  electric  light,  Mar.  30,  1912-Jan.  10,  1913,  1,759  k.w.,  $149.30;  meter,  $2.25; 

water  rates,  1  yr.  to  Mar.  31,  1913,  $65.25 .  216  80 

Whitmore  Bros.:  coal,  5-27  t.  at  $9;  wood,  6  c.  at  $8 .  95  41 

Williams,  R.  H.,  &  Sons.:  bunting,  $10.70;  flags,  $13.60;  labour,  decorating  building, 

60  h.  at  50c . . .  54  30 

Small  payments:  30  gal.  boiler,  $8;  sundry,  $5.15 .  13  15 

Regina  Immigration  Building  ($299.25) — 

Regina  City:  electric  light,  Mar.  30,  1912-Jan.  4,  1913,  676  k.w.,  $58.32;  meter,  $2.25; 

water  rates,  1  yr.  to  Mar.  31,  1913,  $32.40 .  92  97 

Whitmore  Bros.:  coal,  21-14  t.  at  $9 .  190  28 

Small  payments:  wood,  2  c.  at  $8 . ; .  16  00 

Regina  Public  Building  ($7,889.58) — 

Cleaner,  Mrs.  M.  Sonoski:  12  m.  to  Mar.  31,  1913,  at  $40 .  480  00 

Elevator  man,  John  Rhinelander:  10  m.  29  d.  to  Mar.  31,  1913,  at  $50 . * .  546  77 

Firemen:  T.  Jackson,  1  m.  14  d.  to  May  14,  1912,  at  $55;  W.  Linton,  10  m.  17  d.,  to  Mar. 

31,  1913,  at  $55;  J.  Malcolmson,  12  m.  to  Mar.  31,  1913,  at  $60 .  1,380  00 

Armstrong,  Smyth  &  Dowswell:  brushes,  $8.40;  floor  oil,  104  gal.  at  $1;  sundry,  $115.55.  227  95 

Crapper,  F.  M.:  painting  letter  boxes,  30  at  $1,  parcel  receptacles,  8  at  $2.50 .  50  00 

Hall,  J.  S.:  repairing  locks,  keys,  &c .  70  85 

Hargrave,  J.  G.  Co.:  coal,  152-43  t.  at  $12.75 .  1,943  44 

Office  Specialty  Mfg.  Co:  bag  racks,  3  at  $25;  f.  t.  desk,  $30.75;  truck,  style  H.,  $30; 

sundry,  $0.43 .  142  18 

Regina  City:  electric  light,  Mar.  30-Oet.  3,  1912,  11,015  k.w.,  $1,254.60,  meter,  $1.50  ; 
electric  power,  Apr.  9,  1912-Mar.  1,  1913,  19,373  k.w.,  $1,264.49,  meter,  $6.25;  water 

rates,  1  yr.  to  Mar.  31,  1913,  $94.60 .  2,621  44 

Saskatchewan  Government  Telephones:  rent  of  telephone,  6  m.  to  Mar.  1,  1913 .  13  55 

Surtees,  W.  F.:  decorating  building  for  visit  of  H.R.H.  Duke  of  Connaught,  92  h.  at  65c  59  80 

Whitmore  Bros.:  coal,  10  t.  at  $9;  wood,  6  c.  at  $8 . . . .  138  00 

Small  payments:  clock,  $8;  glazing  lights,  &c.,  $12.15;  labour,  54  h.,  $33.75;  removing 
ashes,  24  1.  at$l;  table,  $12.50;  toilet  paper,  $22;  2  window  shades,  $8;  wood,  $24.25; 
sundry,  $70.95 . . . .  215  00 

Rosthern  Experimental  Farm  ($329.50) — 

Reliance  Lumber  Co.:  coal,  21-33  tons  at  $13,  4 - 17  tons  at  $9.50 .  317  00 

Small  payments:  sundry .  12  50 

Saskatoon  Custom  House  ($617.33) — 

Haz«n-Twiss,  Ltd.:  book  case,  S20;  chairs,  8  desk  at  $9,  2  office  at  $4.50;  2  f.  t.  desks, 

$80;  wardrobe,  $12 .  193  00 

Office  Specialty  Mfg.  Co.:  table  desks,  6  at  $25.30 .  151  80 

Saskatoon  City:  light,  1st  Ave.  office,  Jan.  20,  1912-Mar.  20,  1913,  3,467  k.  w.,  $254.05; 

3rd  Ave.  office,  Sept.  17,  1912-Mar.  20,  1913,  226  k.  w.,  $18.48 .  272  53 

Saskatoon  Dominion  Lands  Office  ($2, 259) — 

Eclipse  Mfg.  Co.:  12  vertical  steel  filing  cabinets .  379  00 

Hazen-Twiss,  Ltd.:  chairs,  4  at  $10,  1  at  $8;  t.  w.  desk,  $32 . 

Saskatoon  Masonic  Temple  Co.:  rent  of  office,  1  y.  to  June  11,  1913 .  1,800  00 

Saskatoon  Immigration  Office  ($315.68) — 

Saskatoon  City:  electric  light,  1  y.  to  Mar.  20,  1913,  557  k.  w.,  $48.02;  water  rates,  Aug. 

27-Dec.  14,  1912,  2-07  M  cu.  ft.  at  $3,  meter,  17c .  54  43 


Carried  forward .  760,669  88 
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Saskatoon  Immigration  Office — Concluded. 

Simmons  Bros.:  coal,  4  tons  at  813.50;  wood,  2  cords  at  87.25,  25  cords  at  $6.75 .  237  25 

Small  payments:  drawing  water,  120  brl.  at  20c . .  24  00 

Saskatoon  Weights  and  Measures  Office  ($240.75) — 

Cushing  Bros.:  pine  tables,  4  at  $14 .  56  00 

Hazen-Twiss,  Ltd.:  r.  t.  desk,  $50;  lettering  sign,  $4;  2  mats,  $9 .  63  00 

MacMillan,  F.  R.:  curtain  with  pole,  $20;  linoleum,  34  yd.  at  $1;  sundrj',  $2.75 .  56  75 

Simmons  Bros.:  erecting  counter,  as  per  contract .  65  00 

Saskatoon  Public  Building  ($9,398.99) — 

Caretakers,  at  $75:  W.  Tyrie,  2  m.  to  May  31,  1913;  R.  Elliott,  10  m.  to  Mar.  31,  1913 .  900  00 

Assistant  caretaker:  J.  Kearns,  9-266  m.  at  $65 .  602  33 

Cairns,  J.  F.:  decorating  building  for  Coronation  Day,  bunting,  500  yd.  at  8c.,  flags,  200 

at  10c.;  laborer,  $30;  toilet  paper,  $16.50;  sundry,  $15.40 .  121  90 

Cope  Furniture  Co.:  4  chairs,  $19;  cork  carpet,  19  yd.  at  $1.25;  f.  t.  desk,  $33 .  75  75 

Elford  &  Cornish:  4  gate  valves,  $28;  hot  water  fixtures,  $58;  labour,  148  h.  at  $1,  8  h.  at 

85c.,  90  h.  at  50c.;  pipe,  210  ft.,  $39;  sundry,  $74.85 .  399  65 

Fletcher  &  McGarvey:  drops,  36  at  75c.;  lamps,  16  c.  p.,  8  cloz.  at  $3,  32  c.  p.,  1  doz.  at 
$6,  40-w.  tungstens,  36  at  90c.,  25-w.  tungstens,  24  at  65c.;  labour,  49  h.  at  75c.,  35  h. 
at  40c.;  repairing  lights,  $21.50;  shades,  36  at  $1;  wiring  new  addition,  as  per  contract, 

$41;  sundry,  $65.59. > .  319  84 

Forbes,  Bell  &  Co.:  2  desk  lamps,  $15;  40-w.  tungsten  lamps,  24  at  $1;  sundry,  $19.25. ...  58  25 

Hastings,  T.  A.:  freight  on  sorting  cases,  $67.90;  sundry  outlay,  $32 .  99  90 

Hazen-Twiss,  Ltd.:  brooms,  $7.50;  2  chairs,  $20;  2  r.  t.  desks,  $60,  $30;  soap,  $6;  toilet 

paper,  $12;  waste  paper  baskets,  3  at  $3;  sundx-y,  $3.50 . 148  00 

Office  Specialty  Mfg.  Co.:  truck,  $60;  freight,  $21.15;  sundry,  $5.60 .  86  75 

Rubenstein  Bros.:  2  brass  grills,  $46;  9  engraved  plates,  $25;  engraved  sign,  $22.50;  sundry, 

$4 .  97  50 

Saskatoon  City:  electric  light,  Jan.  20,  1912-Mar.  20,  1913,  20,521  k.  w.,  $1,448.67,  annex, 

July  24,  1912-Mar.  20,  1913,  1,500  k.  w.,  $106.95;  water  rates,  Jan.  8-Dec.  24,  1912, 

147-815  M  cu.  ft.,  $194.38 . . _. .  1,750  00 

Saskatoon  Hardware  Co.:  brooms,  3  doz.,  $23.70;  hair  broom,  $7.60;  ‘Corbin’  check 
and  bracket,  $16;  2  door  checks,  $17;  door  lock,  $15;  dustbane,  3  brl.  at  $12.75,  1 

at  $12.50;  glass,  $11;  sundry,  $47.10 .  188  15 

Schmidt,  A.  H.:  decorating  public  building  for  visit  of  H.  R.  H.,  Duke  of  Connaught: 

bunting,  500  yd.  at  10c.;  flags,  100  at  10c.;  labour,  $40 .  100  00 

Simmons  Bros.:  cut  pine,  15  cords  at  $8;  labour,  31  h.  at  75c.,  78  h.  at  60c.;  plate  glass, 

$6;  setting  glass  in  storm  windows,  $44.30;  sundry,  $73.62 .  313  97 

Webb,  Fred.  H.:  as  per  contracts:  addition  to  post  office,  $1,200;  alterations  and  fixtures, 

$475;  coal  chute,  $30;  corner  basin,  $18;  front  door  lock,  $12.60;  labour,  30  h.  at  90c., 

162  h.  at  65c.,  129  h.  at  60c.,  97  h.  at  50c.;  lumber  for  shelving,  &c.,  $150.60;  2  ‘Rick- 
son’  door  checks,  $22.50;  supplying  and  fitting  storm  sashes,  window  screens,  &c., 

$290;  sundry,  $127.43 . t  2,584  33 

Windatt  &  Co.:  coal,  76-562  tons  at  $12.95;  less  underpaid,  $1.71 . f  989  76 

Supplies  from  stores:  sorting  cases,  2  1.  c.  at  $29.50,  3  final  1.  c,,  $107;  3  sorting  cases  with 

bin,  $62;  2  extra  bins,  $31;  1.  c.  stools,  24  at  $3.50 .  343  00 

Small  payments:  3  brass  plates,  $14.25;  cartage,  $25.48;  cleaning  windows,  $13.50;  plumb¬ 
ing,  $17.40;  removing  ashes,  paper,  &c.i  $60.15;  removing  storm  windows,  $30;  repair¬ 
ing  truck,  $13;  20  stools,  $21.67;  sundry,  $24.46 .  219  91 

Scott  Experimental  Farm  ($230.70) — 

Beaver  Lumber  Co.:  coal,  3-16  tons  at  $13,  12-73  tons  at  $10,  1-32  tons  at  $8,  4-69  tons 

at  $7.50;  sundry,  $1.50 .  215  70 

McCulloch,  Jas.:  coal,  2  tons  at  $7.50 .  15  00 

Swift  Current  Public  Building  ($1,427.82) — 

Carter-Jones  Electric  Co.:  wiring  office,  as  per  tender .  75  00 

Francis  &  Wheat:  alterations  on  post  office,  as  per  tender,  labour,  274  li.  at  55c.,  sundry 

labour,  $42.25,  material,  $14.40;  repairing  boxes,  $9.70;  lumber,  &c.,  $162.98 .  380  03 

Goldie  &  McCulloch  Co.:  safe,  as  per  order,  $210;  freight,  &c.,  $56.25 .  266  25 

McDonald,  G.  R.:  coal,  5-11  tons  at  $10.75,  1  ton  at  $8.35,  1-4  ton  at  $8.15 .  74  67 

Swift  Current  Hardware  Co.:  stoves,  2  at  $35,  1  at  $30;  setting  up  stoves,  $21;  6  lamps, 

$9;  sundry,  $7.95 .  137  95 

Webber,  Arthur:  rent  of  temporary  post  office,  3  m.  to  Feb.  20,  1913,  $450;  allowance 
to  tenant  to  deliver  up  part  of  rented  premises,  $25;  less  amount  of  account  of  Francis 
&  Wheat,  R.  45651,  to  be  deducted  from  first  rental  payable,  as  per  agreement,  $56.65  418  35 

Small  payments:  coal,  $19.15;  T.  A.  Hastings,  outlay,  $35.53;  repairing  letter  boxes, 

$19.89;  rent  of  immigration  site,  $1 .  75  57 

Tisdale  Public  Building  ($38.50) — 

Small  payments:  wood,  11  cords  at  $3,  2  cords  at  $2.75 .  38  50 

Unity  Immigration  Hall:  Beaver  Lumber  Co.:  coal,  1-18  tons  at  $10 .  11  80 

Yonda  Immigration  Building  ($268.85) — 

Currie,  J.  II.:  rent  of  hall,  1  y.  to  Oct.  1,  1912...- .  240  00 

Monarch  Lumber  Co.,  Ltd.:  coal,  2-65  tons  at  $9;  wood,  1  cord,  $5 .  28  85 
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Wadena  Immigration  Hall:  small  payments:  wood,  1^  cords  at  $5.50 .  8  25 

Weyburn  Post  office:  supplies  from  stores:  sorting  cases,  1  final,  $26.50;  1  prel.,  $30;  2  sect. 

at  $40... . .  136  50 

Wilkie  Immigration  Hall  ($215.02) — 

Jleliance  Lumber  Co.:  coal,  13.07  tons  at  $13 .  169  90 

Small  payments:  coal,  3-17  tons  at  $9.50;  rent  of  site,  $1;  wood,  2  loads,  $14 .  45  12 

Yonker  Immigration  Office:  Manitou  Lake  Trading  Co.:  coal,  14  tons  at  $7 .  98  00 

Yorkton  Public  Building  ($2,909.91) — 

Caretakers,  at  $45:  G.  Fehrenback,  7  m.  to  Oct.  31,  1912;  E.  Arnsby,  5  m.  to  Mar.  31, 

1913 .  540  00 

McGrath,  E.  P.  &  Co.:  contract  for  post  office  fittings,  $1,063;  alterations  on  fixtures, 

$587;  contract  for  work  on  lands  office,  $331;  less  $1,700,  V — 69,  1910-11 .  281  00 

Hargrave,  J.  G.  Co.:  coal,  37-42  tons  at  $12.65 .  473  43 

Hiltzen,  C.  >S.  Co.:  coal,  6-84  tons  at  $13.50,  9-16  tons  at  $13,  3175  tons  at  $10 .  243  00 

Imperial  Elevator  &  Lumber  Co.:  coal,  4-05  tons  at  $13 .  52  70 

Star  Electric  Co.:  ‘holophane’  shades,  111  at  $1.25;  sundry,  $23.05 .  161  80 

Yorkton  Electric  Co.:  labour,  11§  h.  at  65c.,  366  h.  at  60c.,  20  h.  at  50c.;  14  r.c.d.b. 

wire,  1,500  ft.,  $52.60;  sundry,  $34.50 . •. .  324  20 

Yorkton  Gas  Co.:  gas,  10  m.  to  Jan.  31,  1913,  4-255  M  cu.  ft.  at  $14.75;  meter,  $2 .  64  80 

Yorkton  Town:  electric  light,  10  in.  to  Jan.  31,  1913,  5,242  k.  w.,  $579.68,  meter,  $2.50; 

water  rates,  12  m.  to  Apr.  1,  1913,  13-3  M  cu.  ft.  at  $5,  meter,  $3 .  651  68 

Small  payments:  ‘Corbin’  door  check,  $7;  electrical  supplies,  $17.75;  floor  oil,  10  gal. 

at  $1.25;  plumbing,  $15.40;  wire  screens,  12  at  $2;  wood,  2  cords  at  $6;  sundry,  $28.65  117  30 

Banff  Park  ($244.23)— 

Black,  D.  E.:  clock . 15  00 

Office  Specialty  Mfg.  Co.:  steel  cabinets,  6  at  $30;  freight,  $49.23 .  229  23 

Bassano  Post  Office:  Burn,  L.  R.:  repairing  boxes .  9  45 

Calgary  Custom  House  ($1,484.37) — 

Schell,  J.  T.:  contract  complete  for  alterations  and  additions  to  fittings,  &c .  1,091  00 

Burn,  L.  R.:  building  partition  and  platform:  door,  $10.80;  labour,  56  h.  at  60c.;  ship- 

lap,  500  ft.  at  $25;  sundry,  $18.05 .  74  95 

Calgary  City:  electric  light,  Mar.  16,  1912-Mar.  20,  1913,  2,072  k.  w .  142  18 

Calgary  Water  Power  Co.:  electric  power,  Mar.  1-Mar.  18,  1912,  June  1-30,  1912,  135  k.w..  9  89 

Office  Specialty  Mfg.  Co.:  cabinets,  “Shannon,”  $10.35,  vertical,  $37.15;  chairs,  side, 

$5.50,  tilter,  $14.65,  t.  w.,  $7.50;  f.  t.  desk,  $32.20;  wardrobe,  $25.50;  sundry, 

$10.15 .  143  00 

Small  payments:  labour,  $6.60;  6  mirrors,  $13.20;  sundry,  $3.55. . .  23  35 

Calgary  Dominion  Land  Office  ($1,219.66) — 

Brocklebank,  R.  A.:  constructing  counter,  as  per  contract .  562  50 

Eclipse  Mfg.  Co.:  metallic  filing  cabinets,  $324;  freight,  $83. 16 .  407  16 

Office  Specialty  Mfg.  Co.:  chairs,  4  at  $7;  desks,  single,  $26.50,  r.  t.,  $40;  section,  $27.60; 

stools,  $5;  tables,  2  at  $25.50,  1  at  $37.50 .  215  60 

Small  payments:  tungsten  lamps,  60-w.,  12  at  $1,  40-w.,  24  at  85c.;  sundry,  $2 .  34  40 

Calgary  Examining  Warehouse  ($6,596.78) — 

McDougall,  Mrs.  M.:  rent  of  offices  in  David  Building,  Jan.  26,  1912-Feb.  28,  1913,  13  m. 

6  d.  at  $500 .  6,596  78 

Calgary  Forestry  Office  ($1,535.85) — 

Cunningham  Electric  Co.:  2-light  fixtures,  6,  $47.40;  3  portable  lamps,  $10. 10 .  57  50 

Office  Specialty  Mfg.  Co.:  chairs,  1  arm,  $10.25,  3  filters,  $37,  4  side,  $22;  3  desks, 

$44.50,  $35.75,  $35 .  184  50 

Thomas,  R.  C.  &  Co.:  rent  of  offices  in  Thomas  Block,  Nos.  28  and  29,  Apr.  4,  1912-Feb. 

28,  1913,  10  m.  27  d.  at  $80,  Nos.  30  and  31,  June  20,  1912-Feb.  28,  1913,8  m.  11  d.  at  $50.  1,290  35 

Small  payments:  sundry .  3  50 

Calgary  Immigration  Office  ($360.69) — 

Calgary  City:  electric  light,  11m.  to  Feb.  28,  1913,  284  k.  w.,  $20.04;  water  rates,  1  y.  to 

Mar.  31,  1913,  $40 .  60  04 

Lott,  C.  S.:  coal,  26-86  t,  at  $9,  3-64  t.  at  $7.25 . 268  15 

Small  payments:  rent  of  site,  1  y.  to  July  31,  1913,  $10;  wood,  5  c.  at  $4.50 .  32  50 


Calgary  Inland  Revenue  Office  ($345.65) — 

Calgary  Drafting  Co.:  filing  cabinet . . . . 

Office  Specialty  Mfg.  Co.:  bases,  2  at  $6.60;  card  cabinet,  $6.30;  cupboard  base,  $24.15; 
sections,  blank,  $15.50,  index,  $9.50,  policy,  $19.50,  2  storage,  $15.40,  5  vertical, 

$87.05;  3  tables,  $42.65;  top,  $12.  . . 

Small  payments:  sundry . i . 


Calgary  Inspection  of  Gas  and  Electric  Light  ($504.10) — 

Office  Specialty  Mfg.  Co.:  2  card  index  sections,  $34;  section  with  top  and  base,  $28.10; 

sundry,  $5 . 

Thomas,  R.  C:  rent  of  office,  12  m.  to  Mar  31,  1913,  at  $35 . 

Small  payments:  painting  and  laying  pipe . 


67  10 
420  00 
17  00 
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Calgary  Irrigation  Office  ($2,912.16) — 

Bateson,  J.  M.:  plan  cabinet,  as  per  specifications .  75  00 

Burn,  L.  It.:  6  cable  holders,  $12;  drawing  tables,  2  at  $20,  7  at  $8.50;  ice  gauges,  24  at 

$1.25;  labour,  26  h.  at  55c.;  shelving,  449  ft.  at  35c .  171  51 

Irvine,  J.  A.  &  Co.:  rent  of  office  in  Leeson  &  Lineham  Block,  13  m.  to  Mar.  8,  1913 .  1,625  00 

Office  Specialty  Mfg.  Co.:  3  bases,  $10.25;  chairs,  3  tilters  at  $14.75,  1  t.  w.,  $7.50;  cup¬ 
boards,  3  at  $21;  desks,  3  at  $40.25,  1  at  $33.50;  freight,  $70.95;  special  steel  case, 

$375;  2  tables,  $60.15;  6  tops,  $23.50;  sections,  1  at  $17.50,  4  at  $15,  5  at  $14,  1  at 

$9  25,  7  at  $8.50,  1  at  $4.75 .  1,029  85 

Small  payments:  window  shades,  $7.85;  sundry,  $2.95 .  10  80 

Calgary  Meteorlogical  Service  ($71.09) — 

Burn,  L.  R.:  moving  weather  bureau:  labour,  2  h.  at  75c.,  105  h.  at  60c.;  sundry,  $6.59. .  7109 

Calgary  Post  Office  ($14,668.53) — 

Caret,  kers:  J.  G.  Adamson,  11  m.  to  Mar.  1, 1913,  at  $75;  A. W.  Barber,  12  m.  to  Mar.  31, 

;  $75;  T.  Gall,  14  m.  to  Mar.  31, 1913,  at  $65 .  2,570  00 

Cleaners:  Mrs.  G.  C.  Adamson,  $15;  Mrs.  J.  Andrew,  $75;  W.  A.  English,  $75;  Mrs. 

Forbes,  $15;  Mrs.  McDonald,  S75;  Mrs.  Wilson,  $75. . . .  330  00 

Elevat orman,  John  Marshall:  11  m.  to  Mar.  1,  1913,  at  $50 .  550  00 

Brock,  W.  A.:  bunting,  170J-  yd.  at  6jc.,  362  yd.  at  4£c.:  flags,  &c.,  $9.25;  ribbon,  36  yd., 

$13.50 .  50  12 

Burn,  L.  R.:  2  doors,  $10;  door  spring,  $9.35;  hinges,  $6;  glass,  13  pcs.,  $40.40;  lumber, 

120  ft.  at  $70,  775  ft.  at  $35;  labour,  12  h.  at  $1.20,  113  h.  at  60c.,  117  h.  at  55c.; 

sundry,  $52.43 .  300  32 

Calgary  City:  light,  11  m.  to  Feb.  28,  1913,  16,480  k.  w.,  $609.32;  temporary  post  office, 
light,  1,419  k.  w.,  $91.73;  water  rates,  1  y.  to  Mar.  31,  1913,  $300;  temporary  P.  O., 

water,  Dec.  16,  1912-Mar.  31,  1913,  $28.70~ .  1,029  75 

Calgary  Water  Power  Co.:  light,  May-Feb.,  25-5  M.  k.  w.,  $1,167.41;  power  for  elevator, 

13  m.,  to  Mar.  31, 1913,  12  m.  at  $22.50,  1  m.  at  $25;  power,  temporary  P.  O.,  Nov.  10, 

1912-Feb.  28,  1913,  4,156  k.  w.,  $203.50 .  1,665  91 

Calgary  Milling  Co.:  brooms,  5  doz.,  $12.75;  dustbane,  1  brl.,  $10;  floor  oil,  20  gal.  at 

$1;  linseed  oil  soap,  2  kegs,  $12;  sundry,  $9.35 .  64  10 

Canadian  Western  Natural  Gas  Co.:  gas,  (temporary  P.  O.),  Nov.  27-Feb.  18,  1,019  M  , 

cu.  ft .  262  38 

Clarke,  Wm.:  kalsomining  walls,  40  h.  at  65c.;  painting,  90  h.  at  65c.;  paint,  7  gal.  at  $3; 

sundry,  $7 .  112  50 

Cunningham  Electric  Co.:  overhauling  elevator:  double  socket  wrench,  $7;  labour,  237 

h.  at  85c.;  repairing  armature,  $35;  sundry,  $17.45 .  260  90 

Gainor,  M.:  painting,  83  letter  boxes  at  $1.25,  4  parcel  receptacles  at  $1.75;  sundry,  $5. .  115  75 

Geddes  &  Sheffield:  rent  of  site  for  temporary  P.O.,  Lots  17-20,  Block  52,  3  m.  to  Jan. 

23,  1913,  $2,187.50;  taxes,  $194 .  2,381  50 

Graccy  &  Crane:  cable,  180  ft.  at  20c.;  decorative  lighting  and  removal  of  same,  as  per 
tender,  $143;  conduit  pipe,  40  ft.  at  20c.;  double  throw  switch,  $18;  installing  drop 
lights,  $14;  labour,  67  h.  at  85c.;  23£  h.  at  40c.;  lamps,  25  w.,  21  at65c.,  40  w.  Mazda, 

210  at  90c.,  60  w.,  24  at  $1.10,  100-w.,  4  at  $1.50;  portable  lamps,  6  at  $3.75;  sundry 

lamps,  $23.95;  repairing  wiring,  $10;  sundry,  $139.90 .  716  75 

Hastings,  T.  A.:  travel  and  outlay .  190  09 

Lott,  C.  S.:  coal,  140-88  t.  at  $9 .  1,267  97 

MacDonald,  J.  T.  Hardware  Co.:  brooms,  $10;  dustbane,  4  brl.,  300  lb.,  $78.30;  floor 

oil,  $90;  soap,  2  kegs,  $17.50,  100  lb.,  $12;  toilet  paper,  $83.05;  sundry,  $92.10 .  382  95 

Marr’s  Plumbing,  Fleating  &  Lighting  Co.:  enamelled  basin,  $10.50;  labour,  76  h.  at  85c.; 

sundry,  $31.40 .  106  50 

Neil -on  F’urniture  Co.:  2  chairs,  $17;  linoleum  supplied  and  laid,  30  yd.  at  $1.50;  table, 

$25;  2  “Wilton”  rugs,  $80;  sundry,  $1 .  168  00 

Office  Specialty  Mfg.  Co.:  2  cabinets,  $59;  freight,  $15.60;  wardrobe,  $30.25 .  104  85 

Pioneer  Cycle  &  Repair  Co.:  sundry  repairs  to  p.o.  boxes,  vault,  &c .  190  75 

Rogers,  R.  A.  Fox:  removing  ashes,  &c.,  126  1.  at  $1 .  126  00 

Windalt  &  Co.:  coal,  24-02  t.  at  $13.50 .  324  30 

Supplies  from  stores:  bins,  4  at  $20;  sorting  cases,  1  f.  1.  c.,  $54,  2  d.  1.  c.  at  $32.80,  prel.  1.  c., 

4  at  $60,  2  at  $50,  1  at  $45,  s.  1.  c.,  6  at  $28.50,  1.  c.,  3  at  $29.50,  6  at  $28.60;  stools,  36  at 

$3.50 . 1,141  70 

Small  payments:  3  arm  chairs  at  $10;  bunting,  624  yd.  at  4jC.;  dust  bane,  1  brl.,  $15; 
lamps,  100-w.,  18  at  $1.25,  40-w.,  24  at  60c.;  loop  mantles,  138  at  15c.;  repairing 
furnace,  $12.50;  sundry  repairs,  $25.10;  safe,  $10;  6  waste  paper  baskets  at  $5;  wood, 

5  cords,  $32.50;  sundry,  $13.10 .  255  44 

Calgary  Railway  Commissioner’s  Office  ($1,406 .25) — 

Cleaner,  Mrs.  J.  L.  Bond:  6  m.  to  Mar.  31,  1913,  at  $8 .  48  00 

Neilson  Furniture  Co.:  ‘Brussels’  carpet,  1  at  $17.50,  2  at  $15;  9  chairs,  $51  45;  4  desks, 

$189.10;  filing  cabinet,  $37.15;  table,  $19.80;  ‘Wilton’  rug,  $33;  sundry,  $38.25..  416  25 

Sutherland  &  Campbell:  rent  of  offices  in  Bruner  Block,  Nos.  315-318,  Apr.  18-Sept.  30, 

Nov.  1-Feb.  28,  9  m.  13  d .  942  00 
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Calgary  Weights  &  Measures  Office  ($330) — 

Costello,  E.:  rent  of  office,  11  m.  to  Feb.  28,  1913,  at  $30 .  330  00 

Castor  Immigration  Hall:  small  payments:  coal,  $22.57;  wood,  $13.50 .  36  07 

Edmonton  Custom  House  ($245.70) — 

Paragon  Office  Supply  Co.  Ltd. :  3  flat  desks,  at  $31.50;  chairs,  3  at  $9.90 .  124  20 

Sommerville  Hardware  Co.  Ltd.:  2  water  filters .  50  00 

Small  payments:  4  dr.  cabinet  with  indexes,  $30;  4  truck  baskets,  $38;  sundry,  $3.50. .  71  50 

Edmonton  Dominion  Land  Office  ($6,115.66) — 

Caretaker,  J.  Duggan:  12  m.  to  Mar.  31,  1913,  at  $25 .  300  00 

Bradburn  Stationery  Office:  5  chairs,  $36;  t.  w.  desk,  $35;  3  tables,  $60 .  131  00 

Edmonton  City:  electric  light,  (extra),  Apr.  4-May  6,  1912,  569  k.  w.  at  8c.,  Apr.  2-Jan. 

3,  Feb.  1-28,  1913,  1,943-7  k.  w.,  $154.52 .  200  04 

Kelly,  John:  rent  of  office,  Nov.  7,  1911-Nov.  6,  1912,  12  m.  at  $450 .  5,400  00 

Small  payments:  3  chairs,  $14.25;  60-w.  lamps,  12  at  $1.50;  painting  safe,  $20;  sundry, 

$32.37 .  84  62 

Edmonton  Custom  Examining  Warehouse  ($1 , 727) — 

Ormsby,  A.  W.:  rent  of  office,  including  heat,  light  and  services  of  caretaker,  11  m.  to 

Feb.  28,  1913,  at  $157 .  1,727  00 

Edmonton  Immigration  Building  ($829.90) — 

Edmonton  City:  electric  light,  Mar.  15,  1912-Feb.  12,  1913,  1,896  k.  w.  at  8c.;  water 

rates,  1  y.  to  Mar.  31,  1913,  155,612  cu.  ft.,  $196.53;  meter,  $8.25 .  356  54 

Western  Coal  Co.:  coal,  99-8  t.  at  $4.05 .  404  41 

Small  payments:  bunting,  150  yd.  at  10c.;  wood,  10  cords  at  $4;  sundry,  $13.95 .  68  95 

Edmonton  Post  Office  ($12,685.13) — 

Caretakers:  R.  L.  Haskill,  12  m.  to  Mar.  31,  1913,  at  $75;  E.  J.  Henry,  9  m.  to  Jan.  1, 

1913,  at  $75;  T.  Lovatt,  to  Nov.  30,  1912.,  1  m.  at  $53.66,  7  m.  at  $70;  J.  Lovell, 

4  m.  to  Mar.  31,  1913,  at  $70;  D.  Munro,  3  m.  7  d.  to  Mar.  31,  1913,  $235.80;  W.  Welch, 

Aug.,  1912,  $35 .  2,669  46 

Care  of  clock,  Jackson  Bros.:  2  yr.  to  Aug.  31,  1912 .  200  00 

Cleaner,  Geo.  Campbell:  3  m.  6  d.  to  Mar.  31,  1913,  at  $70 .  223  55 

Elevatormcn:  W.  C.  Hoey,  3  m.  20  d.  to  Mar.  31,  1913,  $220.65;  G.  Lovell,  Aug. -Nov., 

Feb.-Mar.,  6  m.  at  $60;  T.  Graves,  Apr.-July,  Feb.,  5  m.  at  $60 .  880  65 

Firemen:  L.  Darden,  2  m.  18  d.  to  Mar.  31,  1913,  at  $70;  J.  Mann,  34  d.,  $76.76;  E.  A. 

MacLean,  2  m.  24  d.  to  Mar.  31,  1913,  at  $70;  F.  Szewezuk,  5  m.  13  d.  to  Feb.  1,  1913, 

at  $70;  F.  Stone,  Apr.-July,  4  m.  at  $70 . #. .  1,110  94 

Bradburn  Stationery  Office:  4  office  chairs  at  $4;  2  standing  desks,  $104 .  120  00 

Burnham-Frith  Electric  Co.:  ‘Mazda’  lamps,  60-w.,  87,  $105.75;  ‘Tungsten’  lamps, 

150-w.,  2  at  $3.50,  40-w.,  182,  $190.05,  25-w.,  247,  $196.75;  sundry,  $42.08 .  541  63 

Cameron  Co.  Ltd.:  painting  and  varnishing  letter  boxes,  64  at  $2.25 .  144  00 

Dunlop,  J.:  decorating  building:  bunting,  327  yd.  at  10c.;  flags,  4  at  $3.50,  50  at  10c.; 

labour,  20  h.  at  90c.,  45  h.  at  50c .  92  20 

Edmonton  City:  electric  light,  Mar.  19,  1912-Mar.  14,  1913,  27,359  k.  w.  at  8c.;  electric 
power,  Mar.  19,  1912-Mar.  14,  1913,  20, 146  k.  w.  at  3|c.;  water  rates,  11  m.  to  Feb.  28, 

1913,  87,387  cu.  ft.,  $124.70,  meter,  $16  50 . . .  3,035  09 

Gurney  Foundry  Co.:  boiler  section,  $146.97;  sundry,  $5.40 .  152  37 

Kemp,  A.  E.  &  Son:  labour,  71  h.  at  90c.,  143  h.  at  50c.,  47£  h.  (3  men)  at  $1.90;  rubber 

packing,  $13.75;  sundry,  $6.13 .  245  53 

Paragon  Office  Supply  Co.:  chairs,  arm,  $6.75,  tilter,  $9.90;  r.  t.  desk,  $40.25 .  56  90 

Ross  Bros.:  3  ‘Sargent’  door  checks,  $15.45;  toilet  paper,  $15;  sundry,  $20.17 .  50  62 

Western  Coal  Co.:  coal,  221-7  t.  at  $4 .  886  75 

Windott  &  Co.:  coal,  60-5  t.  at  $13  50,  20-73  t.  at  $4. .  899  69 

Supplies  from  stores:  1  m.  o.  advice  case,  $15;  2  bins  at  $20;  sorting  cases,  14  d.  1.  c.( 

$408.80,  3  f.  1.  c.  at  $54;  1  prel.  1.  c.,  $45;  3  1.  c.,  $88.50;  stools,  36  autom.  1.  c.,  $126, 

30  m.  c.,  $105 .  990  30 

Small  payments:  brush  backs  for  vacuum  cleaner,  6  at  $1.50;  clock,  $15;  coal,  $7  95; 

2  door  checks,  $14;  dustoline,  2  brl.,  $28;  2  desks,  $37.80,  $34;  glass,  3  pcs.,  $19;  plate 
glass,  $6.80;  soclean,  6  brl.,  $54;  30  stools,  $26;  2  tilter  chairs,  $17.25;  toilet  paper, 

$28;  18  Yale  keys,  $9;  sundry,  $79.65 .  385  45 

Edmonton  Telegraph  Office  ($105) — 

Canadian  Pacific  Railway  Co.:  rent  of  office,  7  m.  to  Oct.  31,  1912,  at  $15 .  105  00 

Edmonton  Weights  &  Measures  Office  ($220) — 

Edmonton  Board  of  Trade:  rent  of  office,  11  m.  to  Nov.  30,  1912,  at  $20 .  220  00 

Edson  Immigration  Hall  ($398.60) — 

Higman,  A.:  coal,  17-94  t.  at  $7.50;  wood,  7  cords  at  $5 .  169  60 

Office  Specialty  Mfg.  Co.:  2  card  cabinets,  $8.25;  chairs,  2  side,  $11,  1  tilter,  $13,  1  t.  w., 

$7.50;  desks,  1  f.  t.,  $51.75,  1.  t.  w.,  $38;  4  sections,  with  tops  and  bases,  $99  50. .  229  00 

Entwistle  Immigration  Building  ($63) — 

Knight  &  Read:  wood,  21  1.  delivered  at  $3 .  63  00 
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Grand  Prairie  Dominion  Lands  Office  ($596.84) — 

Fletcher,  J.  &  MaoLean,  A.  S.:  rent  of  office,  13  m.  to  Feb.  28,  1913  at  $20 

Gla-lu,  C.:  wood,  46  1.  at  $3 . 

Taylor,  J.  &  J.:  safe,  as  per  order,  $157.50;  freight,  $41.34 . 

Grouard  Dominion  Lands  Office  ($616.50) — 

Me  Waters,  Wm.  J.:  wood,  19  cords  at  $4.50 . 

Tomkins,  Peter:  rent  of  office,  13  m.  to  Jan.  31,  1913,  at  $35 . 

Small  payments:  sawing  and  piling  wood,  151  cords,  at  $2;  t.  w.  desk,  $45 
Irvine  Immigration  Office  ($120) — 


Irvine  School  District  No.  892:  rent  of  old  school  building,  8  m.  to  Aug.  31,  1913,  at  $15 
Laeombe  Experimental  Farm  ($263  49) — 

Harrington,  J.  B.:  coal,  21-24  t.  at  $6 . 

Laeombe  Town:  electric  light:  dairy  barn,  Dec.  13-Mar.  4,  1913,  29-9  k.  w.  at  18c., 
meter,  75;'.;  residence,  Mar.  1,  1912-Mar.  4,  1913,  309- 1  k.  w.,  $54. 16,  meter,  $3;  stable, 

Mar.  1,  1912-Mar.  4,  1913,  63-37  k.  w.,  $22  15,  meter,  $3 . 

Viekers-Ga.  land  Lumber  Co.:  coal,  1-96  t.  at  $5,  6-87  t.  at  $5.50 . 

Lethbridge  Court  House  and  Customs  Office  ($152.85) — 

Eclipse  Manufacturing  Co.:  steel  cabinet,  as  per  order . 

Small  payments:  5  door  mats,  $10;  3  gold  signs,  $7;  sundry,  $10.85 . Ji . 

Lethbridge  Dominion  Lands  Office  ($923.00) — 

Canadian  Western  Natural  Gas  Co.  :  gas  light,  Nov.  23-Mar.  26,  1913,  76-95  cu.  ft., 

$237.20;  installing  gas,  as  per  contract,  $70 . 

King,  Edw.:  coal,  11  t.  at  $4.75 . 

Lethbridge  City:  electric  light,  10  m  to  Jan.  27,  1913,  1,453  k.  w.,  $120.79;  water  rates 

,1  y.  to  Apr.  15,  1913,  $97.50 . 

New  Barnes  Coal  Mine:  coal,  10-82  t.  at  $5.50 . 

Office  Specialty  Mfg.  Co.:  6  steel  cabinets,  S1S0;  freight,  $44.47 . 

Small  payments:  decorating  building  with  electricity,  $25;  floor  oil,  $6;  wood,  6  1.  at 

$3;  sundry,  $12.35 . 

Lethbridge  Experimental  Farm  ($213.70) — 

Alberta  Railway  &  Irrigation  Co.:  coal,  25|  t.  at  $3.85 . 

Canadian  Pacific  Railway  Co.:  coal,  30  t.  at  $3.85 . . 

Lethbridge  Immigration  Hall  ($322.27) — 

Canadian  Western  Natural  Gas  Co.:  gas  light,  Nov.  15-Feb.  24,  1913,  356  M  cu.  ft . 

Lethbridge  City  :  electric  light,  11  m.to  Feb.  28,  1913,618  k.  w.  at  9c.;  meter  rates,  1  y. 

to  Apr.  15,  1913,  $97.50 . 

Small  payments:  coal,  6-42  t.  at  $5.50;  wood,  5  cords  at  $3 . 

Lethbridge  Inland  Revenue  Office  ($801.30) — 

Card-Harris  Land  Co.  Ltd.:  rent  of  offices,  8  m.  to  Mar.  31,  1913  at  $65 . 

Lethbridge  City:  electric  light,  11  m.  to  Feb.  28,  1913,  16  k.  w.,  $8.30;  to  be  refunded, 


io  c . 

MacBeth,  H.  Agency  :  rent  of  offices,  4  m.  to  July  31,  1913,  at  $65 . 

Small  payments:  60-w.  tungsten  lamps,  4  at  $1.50,  5  at  $1.25 . 

Lethbridge  Post  Office  ($4,582.85) — 

Caretaker,  W.  C.  Norman:  12  m.  to  Mar.  31,  1913,  at  $50 . : . 

Broad,  E.  T.  &  Co.:  installing  hand  elevator:  elevator  machinery,  $20;  labour,  41  h. 

at  50c.;  lumber,  $17.65;  sundry,  $21.43 . 

Hastings,  T.  A.:  freight  on  sorting  cases,  $57.93;  outlay,  $23.80 . 

Higinbotham,  John  D.:  rent  of  post  office,  12  m.  to  Feb.  23,  1913,  at  $275;  rent  of  ear¬ 
ner's  office,  Dec.  10- Feb.  28,  2f  m.  at  $50 . 

Supplies  from  stores:  bin,  $15.50;  m.  o.  adv.  case,  $20;  cupboard,  $16.50;  sorting  cases, 
4  d.  1.  c.  at  $29.50,  1  final  1.  c.,  $51,  1  prel.  1.  c.,  $28.60,  1  sectional,  $62;  stools,  2  1.  c. 

at  $3.50 . 

Small  payments:  40-w.  lamps,  50,  $27.60;  painting  letter  boxes,  21  at  $1.25;  sundry, 

75  . 


MacLeod  Public  Building  ($436.13) — 

Grant,  Edward:  painting,  papering,  and  kalsomining,  as  per  tender . 

Hilliard,  R.  H.  Agency:  coal,  20  t.  at  $6 . . . . '. . 

MacLeod  Town:  electric  light,  11  m.  to  Mar.  1,  1913,  $24.88;  water  rates,  1  y.to  Mar.  31, 

1913,  $24.95 . . . 

Pioneer  Furniture  Store:  cork  linoleum,  50  y.  at  $1.20;  2  office  tiltersat  $10 . 

Skelding,  Geo.:  coal,  6-01  t.  at  $9 . 

Small  payments:  erecting  flag  pole,  $10;  wood,  2  cords  at  $6;  sundry,  $7.15 . 

Medicine  Hat  Public  Building  ($2,809.93) — 

Caretakers:  W.  McF.  Evans,  Apr.,  1912,  $70;  T.  Tyler,  to  Mar.  31,  1913,  9  m.  at  $70,  2 

m.  at  $75 . 

Foster  Shoe  Co.:  rent  of  office,  7  m.  to  Mar.  31,  1913 . 

Hewitt  &  Black:  door  check,  $9;  floor  oil,  8  gal.  at  $1 .25;  hose,  10  ft.,  $18;  28  ft.  ladder, 

$11;  sundry,  $133.19 . 

Kinsey,  John  If.:  decorating  post  office  for  visit  of  H.R.H.  Duke  of  Connaught . 

Long,  C.  A.  &  Co.:  3  chairs,  S*‘34;  2  desks,  $45,  $35;  stool,  $6;  table,  $35 . 
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Medicine  Hat  Public  Building — Concluded. 

Medicine  Hat  City:  gas,  Apr.  1,  1912-Mar.  26,  1913,  24-26  M  cu.  ft.,  $293.16;  water  rates, 

1  y.  to  Mar.  31,  1913,  $40.50 . 

Office  Specialty  M'fg.  Co.:  boxes,  style  A,  120  at  $1.80,  style  B,  20  at  $2.25,  style  C,  10 

at  $2.75;  freight,  $15.79;  key  cabinet,  $15 . 

Simmonds,  W.  R.:  building  partition,  $22.50;  door  check,  $8 .50;  glass,  $12.75;  installing 

new  boxes,  &c.,  $22.50;  labour,  61  h.  at  65c.,  21|  h.  at  70c.;  sundry,  $83.22 . 

Supplies  from  stores:  sorting  cases,  6  d.  1.  c.,  $267,  final  1.  c.,  $54 . 

Small  payments:  anti-dust,  1  brl.,  $12;  bunting,  208  yd.  at  7c.,  121  at  6c.,  100  flags  for 
decorating,  $25;  floor  oil,  48  gal.  at  $1;  incindicator,  $18;  labour,  $18;  repairing 

radiator,  $7.90;  wiring  for  lights,  $20;  sundry,  $49.90 . 

Fincher  Creek  Forestry  Branch  ($75) — 

Scott,  Thos.  N.:  4  chairs,  $19.65;  desk,  $38;  table,  $17.35 . 

Red  Deer  Court  House  and  Dominion  Lands  Office  ($3,289.11) — 

Caretakers:  S.  M.  Bannerman,  3  m.  to  June  30,  1913  at  $55;  L.  Grossith,  9  m.  to  Mar. 

31,  1913,  at  $65 . . . 

Baird  &  McKenzie:  constructing  counter  and  5  sets  of  shelving . 

Hewson  &  Sons:  cartage,  $3;  coal,  12  t.  at  $20,  4-5  t.  at  $6.50;  removing  ashes,  $15 . 

Johns,  E.  G.  &  Co.:  5  desks,  $55,  2  at  $36.50,  $34,  $28.50;  filing  cabinet,  $37;  2  stools, 

$10;  3  tilter  chairs,  $28;  table,  $27.50 . 

Office  Specialty  M’fg.  Co.:  oak  counter,  $285;  3  sections,  $45.25;  steel  cabinet,  $720; 

freight  on  cabinet,  &c.,  $194.37;  sundry,  $17.25;  wardrobe,  $26.50 . 

Red  Deer  Town:  water  rates,  1  y.  to  Mar.  31,  1913,  $29;  sprinkling  lawn,  1912,  $10 . 

Roberts,  Evan:  installing  safe . 

Smith  &  Gaetz:  dustbane,  1  brl.,  $12.75;  glass,  7  panes,  $24.15;  hot  water  radiator, 

$30.70;  plumbing,  $28.50;  sundry,  $6.50 . 

Taylor,  J.  &  J.:  safe,  as  per  order,  $212;  freight,  $53.04 . 

Western  General  Electric  Co.:  electric  light,  4  m.  to  Mar.  31,  1913 . 

Small  payments:  bunting,  42  yd.  at  30c.;  dustbane,  1  brl.,  $12.75;  wood,  $15;  sundry, 

$34.45 . 

Stettler  Immigration  Building  ($60) — 

Griffith,  J.  B.:  rent  of  building,  3  m.  to  June  15,  1912 . 

Strathcona  Immigration  Building  ($550.46) — 

Edmonton  City:  electric  light,  Apr.  1,  1912-Mar.  4,  1913,  366  k.w.,  $29;  water  rates,  15 

m.  to  Mar.  31,  1913,  22,449  cu.  ft.,  $47.14;  meter,  $5.70 . 

Inter-Provincial  Coal  Co.:  coal,  17-76  t.  at  $5,  41-74  t.  at  $4.50 . 

Osier,  Hammond  &  Nanton:  rent  of  building,  15|  m.  to  Jan.  23,  1913,  at  $12 . 

Small  payments:  sundry . 

Strathcona  Public  Building  ($1,744.68) — 

Caretaker,  H.  Richard:  8  m.  to  Mar.  31,  1913,  at  $75  . . 

Edmonton  City:  electric  light,  June  29,  1912-Feb.  27,  1913,  1,632  k.w.,  $201.63;  water 

rates,  Oct.  7,  1912-Mar.  31,  1913,  79,208  cu.  ft.,  $127.75 . 

Hastings,  T.  A.:  travel  and  outlay . 

Inter-Provincial  Coal  Co.:  coal,  94-93  t.  at  $4.50 . 

McMahon,  W.  H.:  decorating  post  office  for  visit  of  H.  R.  H.  Duke  of  Connaught: 

bunting,  270  yd.  at  10c.;  flags,  $3;  labour,  30  h.  at  $1 . 

Richards  Bros.:  brooms,  $12.75;  dustbane,  $16;  sundry,  $34.90 . . 

Small  payments:  ash  receptacle,  $16;  dustbane,  $9.80;  floor  oil,  $7.50;  f-in.  hose,  50 
ft.,  $7;  lumber,  $12.75;  5  mats,  $7.50;  repairing  radiator,  $21.50;  6  thermometers, 

$7.50;  wheelbarrow,  $8;  sundry,  $36.60 . 

Vegreville  Immigration  Office  ($525) — 

Lank,  Robt.  J.:  rent  of  office,  6  m.  to  Oct.  1,  1911,  at  $40,  7  m.  to  Oct.  15,  1912  at  $40; 

sundry,  $2.50 . 

Vegreville  Land  Co.:  wood . . . 

Vermilion  Immigration  Building  ($110) — 

Ilunking,  Wm.:  wood,  17  cords  at  $4.50 . . 

Small  payments:  coal,  5  t.  at  $6.50;  rent  of  site,  $1 . 

Viking  Immigration  Hall  ($114.91)- — 

Jones,  S.  W.:  coal,  4-23  t.  at  $6,  10  t.  at  $5.75;  wood,  1  cord,  $0.50,  1  cord,  $6 . 

Ross,  F.  J.:  wood,  3  cords  at  $6.50 . * . 

Wainwriglit  Immigration  Hall  ($67.74) — 

Wainwright  Fuel  Co.:  coal,  10-12  t.  at  $6  . 

Small  payments:  wood,  2  1 . 

Wetaskiwin  Public  Building  ($714.52) — 

Caretaker,  E.  T.  Phillips:  Oct.  12-Mar.  31,  1913 . 

Angus,  R.  M.:  coal,  10-25  t.  at  $5.50 . 

Baxter,  Sam:  coal,  34-35  t.  at  $6 . .  . . 

Wetaskiwin  Town:  water  rates,  3  m.to  Dec.  31,  1912,  $3.75;  electric  light,  5  m.to  Feb. 

28,  1913,  756  k.w.,  $120.41;  meter,  $1 . . . . 

Small  payments:  25-w.  Mazda  lamps,  25  at  75c.;  tiling  floor,  $6;  sundry,  $19.85 . 
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Saskatchewan  and  Alberta  Buildings  Generally  ($839.80) — 

Dowler,  Leo,  architect:  inspecting  electric  wiring,  gas  installation,  &c .  125  00 

Jopling,  J.,  assistant  clerk  of  works:  travel  and  outlay .  43  05 

Manson,  R.  J.,  clerk  of  works:  travel  and  outlay .  91  35 

Mollard,  W.  T.,  clerk  of  works:  travel  and  outlay .  516  59 

King’s  Printer,  $36.21;  Stationery  Office,  $27 .  63  21 

Agassiz  Experimental  Farm  ($282.28) — 

Fong  Chong  &  Son:  wood,  41  cords  at  $1.75 .  71  75 

Webster,  Alex.  C.:  coal,  2  t.  at  $17.50,  -76  t.  at  $8,  21-85  t.  at  $7.75  .  210  53 

Atlin  Public  Building  ($457.30) — 

Caretaker,  J.  A.  Fraser:  12  m.  to  Mar.  31,  1913,  at  $12.50 .  150  00 

Kershaw,  J.  B.:  air-tight  heater,  $23.50;  heater,  $21.50;  door  check,  $7.50;  repairing 

lighting  system,  $11.50;  sundry,  $58.30 .  122  30 

McDonald,  D.  H.:  coal  oil,  2  cases  at  $6.50;  gasoline,  6j  cases  at  $9 .  71  50 

Small  payments:  building  house  for  gisoline  tank  and  installing  gasoline  lamps,  $20; 
cleaning  windows,  53  at  50c.;  fire  dues,  1912,  $48;  removing  garbage,  7  1.  at  $2.50; 

sundry,  $1.50 .  113  50 

Chilliwack  Public  Building:  caretaker,  S.  Mellard,  Mar.,  1913,  17  d .  13  71 

Comox  Public  Building:  C.  C.  Piercy,  hauling  coal .  9  00 

Cranbrook  Public  Building  ($573.54) — 

Caretakers:  S.  Fyles,  Feb.  1-Mar.  31,  1913,  $113.75;  W.  J.  Smith,  1  m.  7  d.,  Dec.  and 

Mar.,  $57.91 . 17166 

Campbell  &  Manning:  brooms,  &c.,  $7.70;  sweeping  compound,  $8.75;  toilet  paper, 

$6.50;  towels,  3  doz.,  $12;  sundry,  $45.40 .  80  35 

City  Transfer  and  Warehouse  Co.:  coal,  15-57  t.  at  $5.50,  33-8  t.  at  $5;  removing  asiies, 

'$6.50 .  261  18 

Small  payments:  hardware,  $38.25;  wood,  4  cords  at  $3.75;  sundry,  $7.10  .  60  35 

Cumberland  Public  Building  ($2,751.38) — 

Caretaker,  Thos.  Cook:  12  m.  to  Mar.  31,  1913,  at  $54.16 .  649  92 

Schell,  J.  T.  Co.:  final  estimate  for  interior  fittings,  Customs  Offices .  1,469  00 

Canadian  Colleries,  coal,  18  t.  at  $3.50;  hauling  18  loads  of  coal,  $15 .  78  09 

Cumberland  Electric  Light  Co.:  electric  light,  12  m.  to  Feb.  15,  1913,  at  $25;  supplies, 

$6.45 .  306  45 

Cumberland  &  Union  W.  W.  Co.:  water  rates,  12  m.  to  Mar.  31,  1913,  at  $5 .  60  00 

Rubenstein  Bios.:  2  brass  grills,  $52;  sundry,  $6.40 .  58  40 

Weiler  Bros.:  3  chairs,  $20;  f.  t.  desk,  $55;  sundry,  $8.75 .  83  75 

Small  payments:  advertising,  $3.96;  ‘Rixon’  door  check,  $7.50;  sundry,  $34.40 .  45  86 

Fernie  Public  Building  ($1,473.09) — 

Caretaker,  R.  H.  McEwen:  12  m.  to  Mar.  31,  1913,  at  $70 .  840  00 

Crowsnest  Pass  Coal  Co.:  coal,  44  t.  at  $4.25 .  187  00 

Fernie  City:  electric  light,  12  m.  to  Feb.  28,  1913,  2,002  k.w.  at  12c.;  meter,  $3:  water 

rates,  12  m.  to  Mar.  31,  1913  at  $4.50 .  297  25 

Office  Specialty  M’fg  Co.:  sorting  case,  $50;  freight,  $10.82 .  60  82 

Supplies  from  stores:  1  prel.  1.  c.  sorting  case. .  30  00 

Small  payments:  extension  ladder,  $9.25;  hair  broom,  $7.50;  sundry,  $41.27 .  58  02 

Huntingdon  Custom  House  ($93.50) — 

Taylor,  J.  &  J.:  safe,  as  per  order . • .  93  50 

Kamloops  Public  Building  ($3,429.11) — 

Caretaker,  W.  W.  Taylor:  12  m.  to  Mar.  31,  1913,  at  $60 .  720  00 

Binns  &  MacBeth:  improvements  as  per  contracts:  alterations  and  additions  to  fittings, 

$885:  additional  room  for  post  master,  $280;  carpenters’  time,  1\  d.  at  $5;  radiator  and 

boiler  connections,  $33;  sundry,  $25.81 .  1,201  31 

Gordon,  J.  L.:  3  chairs,  $16;  3  desks,  $40,  $36,  $15 .  107  00 

Kamloops  City:  electric  light,  Mar.  30,  1912-Fcb.  28,  1913,  3,995  k.w.,  $461.65;  meter, 

$2.75;  water  rates,  13  m.  to  Dec.  31,  1913,  at  $2 . . .  490  40 

McGregor,  A.:  fitting  185  boxes  with  keys  at  50c;  pi^eo  i  hole  case,  $9.50;  sundry  repairs 

to  locks,  &c.,  $139.70 . . .  241  70 

Milton,  John:  coal,  12-19  t.  at  $11,  5-55  t.  at  $9.50,  5-55  t.  at  $8;  removing  ashes,  $10;  wood, 

2  c.  at  $7.50  .  256  35 

Office  Specialty  Mfg.  Co.:  steel  sections,  6  at  S30;  freight,  $60.94 .  240  94 

The  White  Store,:  decorating  post  office  for  centenary,  as  per  contract .  75  00 

Small  payments:  floor  oil,  $7.20;  sundry,  $29.21 .  36  41 

Kelowna  Custom  House  ($15) — 

Collett  Bros.:  moving  safe .  15  00 

Ladysmith  Public  Building  ($950.76) — 

Caretaker,  Robt.  Bell:  12  m.  to  Mar.  31,  1913,  at  $50 .  600  00 

Ladysmith  City:  electric  light,  Apr.  3,  1912-Mar.  1,  1913,  671  k.w.,  $84.01;  meter,  $2.75; 

fixtures,  $3 .  89  76 

Ladysmith  Hardware  Co.:  labourer,  4|d.  at$5,  2  d.  at  $4;  repairing  plumbing,  as  per  con¬ 
tract,  $81.55;  sundry,  $26.45 .  138  50 

Ladysmith  Water  Co.:  water  rates,  9  m.  to  Dec.  31,  1913,  at  $2 .  18  00 


Carried  forward 


859,905  40 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE 


V— 191 


SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance— Continued. 


$  eta. 
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Ladysmith  Public  Building — Concluded. 

Thornley,  Hugh:  coal,  4  t.  at  $7,  10  t.  at  $5.50 .  §3  qq 

Small  payments:  dustless  waxine,  $7.50;  wood,  2  c.  at  $4.50;  sundry,  $5 . . 21  50 

Mission  Immigration  Hall:  Office  Specialty  Mfg.  Co.:  f.t.  desk,  $32.20,  freight,  $1.08. . . . . !  ’  33  93 

Nanaimo  Public  Building  ($3,097.10)— 

Caretakers:  J.  Stewart,  11  m.  to  Mar.  31,  1913,  at  $60;  John  Thompson,  7  m.  to  Oct.  31, 


1912,  at  $60;  M.  Smith  (assistant),  to  Mar.  31,  1913,  7  m.  at  $50,  5  m.  at  $55 .  1  705  00 

Egan,  Jas.  T.:  decorating  for  arrival  of  H.R.H.  Duke  of  Connaught,  as  per  contract .  ’  50  00 

Evans,  A.  E.:  painting  letter  boxes,  21  at  $2.50 .  52  50 

Good,  J.  H.  &  Co.:  5  chairs  at  $3.50;  tilter  chair,  $9;  cork  linoleum,  26  y.  at  $1.25;  r.t. 

desk,  $45;  sundry,  $6.50 .  210  50 

McCullough,  Frank:  coal,  2  t.  at  $4.50;  handling  coal,  25  1.  at  $2 .  59  00 

Nanaimo  City:  water  rates,  12  m.  to  Mar.  31,  1913 .  36  00 

Nanaimo  Electric  Light  Co.:  electric  light,  Apr.-  Feb.,  3,936  k.w .  408  26 

Nanaimo  Gas  &  Power  Co.:  gas,  Apr.-  Feb.,  96-1  M  cu.  ft.,  $110.09;  meter,  $2.75;  Hum¬ 
phrey  New  Type  arcs,  $45;  sundry  supplies,  $16.50 .  174  34 

Office  Specialty  Mfg.  Co.:  truck,  style  XXX,  $60;  freight,  $12.80 .  72  80 

Western  Fuel  Co.:  coal,  50  t.  at  $4.50 .  225  00 

Supplies  from  stores:  4  sect,  sorting  cases,  $62 .  52  00 

Small  payments:  clock,  $9.50;  dustbane,  1  brl.,  $12.50;  hose,  100  ft.,  $18;  hauling  coal,  $8; 
repairing  gas  pipes,  &c.,  $14.25;  supplying  keys  for  letter  boxes,  63  at  40c.;  sundry, 

*54.25 . ...; . 141  70 

Nelson  Public  Building  ($2,249.35) — 

Caretaker,  W.  Linch:  12  m.  to  Mar.  31,  1913,  at  $50 .  000  00 

Burns,  John  &  Son:  labour,  85  h.  at  70c.;  repairing  plumbing,  $44.23;  sundry,  $43.60 .  147  33 

Kootenay  Ice  &  Fuel  Co.:  coal,  32-4  t.  at  $8.50,  2-325  t.  at  $7.50 .  292  85 

Nelson  City:  electric  light,  9  m.  to  Dec.  31, 1912,  at  $51;  scavenging,  9  m.  to  Dec  31, 1913, 

at  $3;  water  rates,  9  m.  to  Dec.  31,  1913,  at  $6 .  540  00 

Nelson  Coke  &  Gas  Co.:  gas,  1  yr.  to  Oct.  1,  1912,  21-4  M  cu.  ft.  at  $2;  meter,  $2-25 .  45  03 

West  Transfer  Co.:  coal,  74-53  t.  at  $7 .  521  77 

Small  payments:  iron  barrow,  $10;  labour,  4  d.  at  $6;  ‘Old  Dutch,’  $13.50;  soap,  $7.72; 

sweeping  compound,  $12:  sundry,  $35.15 .  102  37 

New  Westminster  Indian  &  Fisheries  Building  ($913.64) — 

Caretaker,  A.  H.  Oakley:  12  m.  to  Mar.  31,  1913,  at  $50 .  600  00 

Mayers,  Jos.:  coal,  15  t.  at  $7.20 .  108  00 

New  Westminster  City:  electric  light,  11  m.  to  Feb.  28,  1913,  597  k.w.,  $48.20;  water  rates, 

Apr.-Dee.,  1912,  $28.33 . 76  53 

Office  Specialty  Mfg.  Co.:  t.w.  desk,  $28.15;  3  sections,  $44.85 . 4 .  73  00 

Small  payments:  hardware,  $10.55;  wood,  4  c.  at  $5;  sundry,  $25.56 .  56  11 

New  Westminster  Public  Building  ($3,758.56) — 

Caretaker,  L.  Thornber:  12  m.  to  Mar.  31,  1913,  at  $54.16 .  649  92 

Bernet  Bros.:  25-w.  tungstens,  150  at  45c.;  sundry,  75c .  68  25 

Kirk,  H.  T.:  brooms,  1  doz.,  $18;  feather  dusters,  $12.50;  floor  oil,  10  gal.  at  $1;  hose, 

$8.75;  toilet  paper,  $10.50;  sundry,  $30.05 .  89  80 

Lees  Ltd.:  chair,  $7;  desks,  2  f.t.  at  $30,  1  standing  at  $53;  stool,  $7;  sundry,  $20.05. .....  147  05 

Marshall,  Jas.:  decorating  building  for  arrival  of  H.R.H.  Duke  of  Connaught,  bunting, 

600  y.  at  5c.,  labour,  130  h.  at  50c.,  picture  of  Duke,  $10,  sign  of  welcome,  $10,  sundry, 

$10;  painting  54  letter  boxes,  $65 .  190  00 

Mayer,  Jas.:  coal,  35  t.  at  $7.20. . ._ .  252  00 

New  Westminster  City:  electric  light,  Apr.-Feb.,  5,980  k.w.,  $438.48;  water  rates,  Apr.- 

Mar.,  26-04  M  cu.  ft.,  $08.15 .  506  63 

Pope,  Wm.:  building  stamp  vendor’s  office,  $600;  cupboard  doors,  $35;  grill  work  on 
counter,  $75;  laying  birch  floor,  $320;  lockers  with  shelves,  $55;  pigeon  hole  rack,  $60; 
painting  and  varnishing,  $25;  radiator,  $55;  table  and  3  chairs;  $23;  sundry,  $10.45.  .  . .  1,258  45 

Speck,  Geo.  R.:  labour,  15  h.  at  75c.;  making  keys,  226  at  50c.;  repairing  boxes,  &c., 

173  20 .  197  45 

Williams,  L.:  wood,  21c.  at  $4.50 .  94  50 

Supplies  from  stores:  6  steel  l.c.  stools,  &c .  21  00 

Small  payments:  2  brass  grills,  $30;  brooms,  $7;  coal,  5  t.  at  $7.35;  disinfectant,  $9;  labour, 

34  h.  at  60c.;  painting  fire  escape  and  flag-pole,  $30;  plumbing,  $12.63;  removing  snow, 

$15;  removing  ashes,  12  m.  to  Jan.  1,  1913,  at  $4;  stools,  $6.50;  sundry,  $68.23. .  283  51 

North  Vancouver  Public  Building  ($1,621.26) — 

British  Columbia  Railway  Co.:  electric  light,  Jan.  24,  1912-Feb.  24,  1913,  1,233  k.w...  142  92 

Dick,  Wm.:  rent  of  offices  in  Keith’s  Building,  12  m.  to  Mar.  31,  1913,  at  $100 .  1,200  00 

Hastings,  T.  A.:  travel  and  outlay .  52  30 

Office  Specialty  Mfg.  Co.:  steel  cabinet  for  registered  packages,  $110;  freight,  $8.09 .  118  09 

Supplies  from  stores:  l.c.  sorting  cases,  2  at  $32.80 .  65  60 

Small  payments:  electrical  supplies,  $19.20;  parcel  wicket,  $10;  sundry,  $13.15 .  42  35 

Port  Alberni  Custom  House  ($352.45) — 

Goldie  &  McCulloch  Co.:  safe,  as  per  order,  $270;  freight,  &c.,  $82.45 .  352  45 
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Prince  Rupert  Public  Building  (S9.053.88) — 

Empress  Decorating  Co.:  decorating  building  for  arrival  of  H.R.H.  Duke  of  Connaught. .  90  00 

Goldie  Sz  McCulloch  Co.:  safe,  $120;  freight  and  packing,  $36.87 .  156  87 

Hilditch,  J.  H.:  25  ft.  bins  in  sorting  room,  $100;  3  counters  with  bins,  &c.,  $282;  cornice, 

$80;  2  desks,  $35;  drop  letter  boxes,  $30;  electric  light  fixtures,  $125;  general  delivery 
fixtures,  counter,  $80,  shelf,  $25,  wickets,  $78;  8  grills,  $110;  225  locked  boxes,  $427.50; 
moving  P.O.  fixtures  to  new  quarters,  $153.05;  4  partitions,  $280;  1,132  pigeon  holes, 

$400.40;  2  rounded  angle  pieces,  $25;  table,  $10;  sundry,  $319.00 .  2,560  55 

Northern  B.C.  Developing  Co.:  rent  of  offices,  3  m.  to  Aug.  31,  1912,  at  $375 .  1,125  00 

Parkin-Ward  Electric  Co.:  installing  electric  fixings,  $47.10;  sundry,  $11.50 .  58  60 

Prince  Rupert  City:  electric  light,  Nov.  1,  1912-Mar.  22,  1913 .  14  86 

Stephens,  M.  M.  &  Co.:  rent  of  offices,  6  m.  to  Feb.  28,  1913,  at  $450 .  2,700  00 

Tite,  Geo.  D.:  26  blinds,  $102;  bookcase  units,  $26.75;  cabinets,  1  filing,  $25,  2  form, 

$126.50;  carpet,  196  y.  (supplied  and  laid)  at  $1.35;  2  Wilton  carpet  squares,  at  $55; 
chairs,  $16.50,  $15,  $13,  2  at  $12,  2  at  $10,  3  at  $9;  2  counters  with  drawers,  shelves,  &c., 

$463.25;  cupboard,  $17;  desks,  $70,  $60,  3  at  $55,  $45,  $36,  $30,  2  at  $11;  panel,  $18;  2  sets 
of  shelving,  $99;  2  stools  at  $7.50;  table,  $12;  varnish,  6  gal.  at  $4.50;  sundry,  $81.10. . . .  1,930  70 

Union  Transfer  &  Storage  Co.:  moving  office  fixtures,  $75;  sundry,  $5.20 .  80  20 

Weston,  J.  G.:  moving  safe:  labour,  men,  22  h.  at  75c.,  150  h.  at  50c.,  team,  16  h.  at  $1.25; 

planking,  $35;  sundry,  $20 .  166  50 

Supplies  from  stores:  1  f.  1.  sorting  case .  54  00 

Small  payments:  clock,  $20;  3  drafting  boards  with  trestles,  $45;  21  ft.  Union  Jack,  $15.75; 

sundry,  $35.85 .  116  60 

Revelstoke  Crown  Timber  Office  ($384.08) — 

Kootenay  Agencies:  rent  of  office,  10  m.  to  Nov.  16,  1912,  at  $20;  water  rates,  $8 .  208  00 

Revelstoke  Hardware  Co.:  bookcase,  $17.50;  3  chairs,  $21.75;  f.  t.  desk,  $38;  linoleum, 

46  sq.  y.  at  $1.50;  washstand,  $8;  3  window  blinds,  $7.50 .  161  75 

Small  payments:  clock,  $7.75;  freight,  $6.58 .  14  33 

Rossland  Public  Building  ($2,343.43) — 

Caretaker,  H.  McQuade:  12  in.  to  Mar.  31,  1913,  at  $50 .  600  00 

Grant,  David:  pointing  and  mending  walls  and  retaining  wall,  as  per  contract .  350  00 

Henderson  Bros.:  coal,  34-54  t.  at  $8 .  276  30 

MacKenzie,  A.  B.  &  Co.:  coal,  19  t  at  $11.25,  3  t.  at  $9.25 . ✓. . v-  241  50 

Rossland  City:  water  rates,  Apr  .-Mar.,  19,780  eu.  ft.,  $72.88;  meter,  $21.60 .  w  94  48 

Rossland  Water  &  Light  Co.  Ltd.:  electric  light,  11  m.  to  Feb.  28,  1913,  at  $60;  supplies, 

$1.30 . . .. . . .  66130 

Small  payments:  brooms,  $7.20;  floor  oil,  $10;  50  ft.  hose,  $9.50;  removing  ashes,  $9;  repair¬ 
ing  fire  escape,  $16.50;  wood,  $11.50;  sundry,  $56.15 .  119  85 

Vancouver  Chinese  Detention  Hospital  :  Canadian  Pacific  Railway  Co.;  rent  of  office, 

12  m.  to  Mar.  31,  1913,  at  $25 .  300  00 

Vancouver  Custom  House  ($115.50) — 

Office  Specialty  Mfg.  Co.:  arm  chair,  $14;  steel  cabinet,  $51.75;  transfer  case,  $13.80; 

sundry,  $8.30 .  87  85 

Vancouver  Gas.  Co.:  gas,  Apr. -July,  1912 .  2  85 

Small  payments:  repairing  locks,  $16.35;  sundry,  $8.45 .  24  80 

Vancouver  Examining  Warehouse  <($3,365.38) — 

Office  Specialty  M’fg.  Co.:  f.t.  desk  $62;  filter  chair,  $18 .  80  00 

Terryberry,  John:  scavenger  work,  11  m.  to  Feb.  28,  1913  at  $10 .  110  00 

Turner,  C.  E.:  rent  of  building,  to  Mar.  31,  1913,  9  m.  at  $250,  3  m.  at  $275 .  3,075  00 

Small  payments:  coal,  12-05  t.  at  $7.50;  sundry,  $10 .  100  38 

Vancouver  New  Post  Office  ($16,582.42( — 

Engineer,  D.  Inches:  12  m.  to  Mar.  31,  1913  at  $95 .  1,140  00 

Elevatorman,  W.  J.  Chisholm:  to  Mar.  31,  1913,  2  m.  at  $60,  10  m.  at  $65 .  770  00 

Cleaners,  to  Mar.  31,  1913:  M.  Churchill,  12  m.  at  $70;  J.  McCourt,  12  m.  at  $70;  J.  Mulvaney, 

12  in.  at  $70;  T.  Paterson,  12  m.  at  $60;  T.  A.  Smith,  1  m.  at  $65,  11  in.  at  $70 .  4,075  00 

B.C.  Electric  Railway  Co.:  electric  light,  11  m.  to  Feb.  26,  1913,  meter  No.  4  L400,  95,890 
k.w.;  $3,574.48,  meter  rent,  $1  65;  power,  12  m.  to  Mar.  26,  1913,  cancelling  machine, 

393  k.w.,  $95.60,  meter,  $8.75;  elevator,  1,756  k.w.,  minimum  charge,  12  m.  at  $30; 

tundry  supplies,  $82.80 .  4,123  28 

Bernit  Bros.:  tungsten  lamps,  60-w.,  200  at  70c.,  40-w.,  450  at  50c.,  25-w.,  690  at  45c .  675  50 

Dixon  <fc  Murray:  making  new  section  of  cornice,  staging  tower,  repairing  windows,  trucks, 
walls,  &c.:  labour,  carpenters,  660  h.  at  70c.,  labourers,  96  h.  at  50c.,  machinists,  27  h. 
at  $1,  painters,  6  h.  at  75c.;  sundry  labour,  $32.40;  4  braces  with  collars,  $8;  heavy 
sheet  copper  cornice,  $24.20;  nails,  $6.60;  roller  bearings,  $15.75;  sheet  copper,  20  lb. 

at$l;  sized  fir,  96  ft.  at  5c.,  884  ft.  at  3c.;  sundry  lumber,  $56.20;  sundry.  $68.09 -  804  06 

Electrical  Construction  Co.:  30  amp.  250  volt  cartridge  fuses,  72  at  30c.;  labour,  23  h.  at 

75c.;  sundry,  $20.23 .  59  08 

Hastings,  T.  A.:  travel  and  outlay . . .  201  30 
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Brought  forward . 

Vancouver  New  Post  Office — Concluded. 

Hinton,  Geo.  C.  Co.:  condulets,  $12.66;  §  in.  conduit,  250  ft.  at  8c.;  holophane  shades, 
5  at  $1.25;  labour,  126  h.  at  80c.;  motor  oil,  5  gal.  at  $1.50;  porcelain  covers,  $8.; 
starting  rheostat  for  old  stamping  machine,  $24;  d.b.r.c.  wire,  200  ft.  at  lie.; 

sundry,  $108.35 . 

Leek  &  Co.:  air  cell  covering,  101  ft.  at  30c.,  71  ft.  at  27c.;  asbestos  cement,  5  sacks  at 
$3.05;  cheese  cloth,  150  y.  at  5c.,  labour,  60'  h.  at  75c.;  second  boiler  section  over  fire, 

$58.94;  sundry,  $6.65 . 

MacDonald-Marpole  Coal  Co.:  coal,  36-72  t.  at  $7.50,  3  t.  at  $6.63,  10-44  t.  at  $5.75;  over 

paid,  $2 . . . 

Malkin,  W.  H.:  “Old  Dutch”  cleaner,  4  brl.  at  $25.50 . 

McDowell-Mouat  Coal  Co.:  coal,  57-53  t.  at  $7.50,  3  t.  at  $6.50 . 

Office  Specialty  Mfg.  Co.:  cards,  $10.20;  card  cabinet,  $10.90;  map  cabinet,  $66.75;cupboard, 
$28.50;  freight,  $82.65;  2  instrument  eases,  $60;  2  special  steel  cases  as  per  specifications, 

$293;  2  filter  chairs,  $18.40,  $11.75;  tables,  2  at  $36,  2  at  $23;  sundry,  $7.90  . 

Otis-Fensom  Elevator  Co.:  cable,  66  ft.  at  13c.;  labour,  61  h.  at  75c.;  turning  commutator, 

$10;  sundry,  $9.60 . 

Smith,  D.  A.:  brass  binding,  36  ft.  $12;  linoleum,  855|  yd.  at  $1.25;  shade,  $5 . 

Star  Scenic  Studio  Ltd.:  decorating  for  visit  of  H.R.H.  Duke  of  Connaught,  as  per  tender 

Terryberry,  John:  scavenger  work,  11  m.  to  Feb.  28,  1913,  at  $15 . 

Vancouver  City:  water  rates,  Mar.  23,  1912-Feb.  20,  1913,  271,807  cu.  ft.,  $271.24;  meter, 

$17.60 . 

Webster-Hanna  Co.:  r.t.  desks,  2  at  $48.50 . 

Weeks  &  Co.:  plumbing  repairs:  labour,  44  h.  at  $1;  materials  $33.50 . 

Supplies  from  stores:  sorting  cases,  3  d.  l.c.  at  $32.80,  6  1  .c  at  $29.50,  1  prel.  1.  c.  at  $60. .. 
Small  payments:  alum,  heater,  $6.50;  cheese  cloth,  100  yd.  at  6c.;  cotton  waste,  4  bags,  $10; 
hose,  60  ft.,  $10.80;  25w.  lamps,  100,  $41.80;  ‘Old  Dutch’,  3  brl.,  $44.10;  repairing 
elevator  bells,  &c.,  $23.66;  sweeping  compound,  $6;  toilet  paper,  6  cases  at  $10;  waste 

paper  baskets,  6  at  $5;  sundry,  $60.42 . 

Vancouver  Old  Post  Office  ($6,477.28) — 

Caretaker,  A.  J.  Chisholm:  12  m.  to  Mar.  31,  1913,  at  $75 . 

Cleaners,  to  Mar.  31,  1913:  J.  Dunsmuir,  12  m.  at  $70;  G.  Small,  12  m.  at  $70 . 

Elevatormen  to  Mar.  31,  1913:  Jos.  Mulvaney,  12  m.  at  $70;  G.  Wilson,  2  m.  at  $60,  10 

m.  at  $65 . 

Watchman,  Chas.  O’Keefe:  Nov.  19,  1912-Mar.  31,  1913,  at  $65 . . . 

B.C.  Electric  Railway  Co.:  electric  light,  11  m.  to  Feb.  27,  1913,  meter  No.  133  L.  160, 
2,991  k.w.  at  3-2c.,  rent,  $1.65;  meter  No.  13067  L  10,  1,917  k.w.  at  3-2c.,  rent,  $1.65; 
meter  No.  3860L  20,  2,660  k.w.  at  3-2c.,  rent,  $1.65;  meter  No.  869  L  10,  61  k.w.  at  3-2c., 

4  k.w.  at  4c.,  rent,  $1.65 . . . 

Canadian  Fairbanks-Morse  Co.:  Dominion  safe . 

Dixon  &  Murray:  repairing  cement  work,  railings,  trucks,  &c.;  labour,  carpenters,  237  h. 
at  70c.,  labourers,  10  h.  at  45c.,  painters,  8  h.  at  70c.,  plasters,  10  h.  at  70c.;  lumber 

$43.85;  new  tires  for  truck,  $18;  varnish,  $6;  sundry  $41.70 . 

Hutchings  Furniture  Co.:  3  chairs,  $16.50;  desk,  $32.50;  table,  $3.50 . 

MacDonald-Marpole  Co.:  coal,  24-58  t.  at  $7.50,  5-13  t.  at  $5.75 . 

McDowell-Mouat  Coal  Co.  Ltd.:  coal,  14 - 9  t.  at  $7.50 . 

Office  Specialty  Mfg.  Co.:  “Banner”  table  $36;  chairs,  6  at  $4.25;  freight,  $19.08;  4 

sections  with  base  and  top,  $71;  shelf,  $4.75;  stools,  6  at  $5.25 . 

Star  Scenic  Studio  Ltd.:  decorating  and  illuminating  buildings,  as  per  tender,  for  visit  of 

H.R.H.  Duke  of  Connaught . 

Terryberry,  John:  scavenger  work,  11  m.  to  Feb.  28,  1913,  at  $10 . 

Vancouver  City:  water  rates,  Mar.  27,  1912-Feb.  21,  1913,  49,370  cu.  ft.,  $57.96;  meter,  $11 

Vancouver  Gas  Co.:  gas,  Nov.  28,  1912-Jan.  15,  1913,  700  cu.  ft.,  $2.40;  supplies,  $1 . 

Weeks  &  Co.:  repairing  plumbing:  3  brass  gate  valves,  $13.50;  labour,  86|  h.  at  $1,  79|h. 

at  50c.;  sundry,  $22.21 . . . 

Small  payments:  dustbane,  1  brl.,  $12.75;  postage  stamps,  $7;  repairing  slate  roofs,  $25; 

sundry, $42. 33 . 

Vancouver  Postal  Station  C.:  ($1,670.84) — 

Caretaker,  J.  D.  Thompson:  to  Mar.  31,  1913,  6-46  m.  at  $70 . 

B.C.  Electric  lly.  Co.:  electric  light,  Sept.  1-Jan.  23,  1913,  409  k.w . 

Canadian  Liverpool  Trust  Co.:  rent  of  office,  6  m.  to  Dec.  31,  1912  at  $60 . . 

Dixon  &  Murray:  labour,  carpenters,  52  h.  at  70c.,  labourers,  7  h.  at  50c.;  materials 

flooring,  440  ft.  $11,  spruce,  1,063  ft.  $42.34,  sundry,  $17.25 . . . 

Goldie  &  McCulloch  Co.:  safe,  as  per  order,  $265;  freight  and  packing,  $91.19 . 

Winram,  Philip:  rent  of  office,  3  m.  to  Mar.  31,  1913,  at  $80 . 

Supplies  from  stores:  l.c.  sorting  cases,  3  at  $32.80 . 

Small  payments:  sundry . 

Vancouver  Temporary  Post  Office  ($52. 10) — 

B.C.  Electric  Railway  Co.:  light,  Dec.  19-Jan.  6,  78  k.w . 

Ralph  &  Radermaeher:  rent  of  office,  Dec.  15-31,  1912 . 


$  cts. 
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Brought  forward .  912,380  45 

Vancouver  Public  Buildings  Generally  ($7,690.27) — 

Eclipse  Manufacturing  Co.:  metallic  fittings  for  office  of  Superintendent  of  R.M.S.,  as 

per  contract . ; . . . . . . .  4,  495  00 

Dixon  &  Murray  :  repairing  doors,  trucks,  windows,  &c.:  labour,  78 j  h.  at  70c.;  mater¬ 
ials,  $65.60 .  120  55 

Haskins  &  Elliott:  repairing  letter  boxes,  making  keys,  &c . 136  75 

Hudson’s  Bay  Co.:  cork  linoleum,  100  yd.  at  SI .  100  00 

MacDonald-Marpole  Co.:  coal,  46-71 1.  at  $7.50 .  350  29 

Malkin,  W.  H.  Co.:  ‘Old  Dutch’  cleanser,  2  brl .  51  00 

McDowell-Mouat  Coal  Co.:  coal,  46-46  t.  at  $7.50,  3-05  t.  at  $6.50 .  368  31 

Office  Specialty  M’fg.  Co.:  bag  rack,  style  G.,  $375;  chairs,  1  at  $7,  3  at  $4.25;  f.  t.  desk 
$30.75;  freight,  $91.56;  rubber-tired  trucks,  style  “B”,  4  at  $45;  2  stools,  $13.80; 

tables,  3  at  $15;  wardrobes,  2  at  $27.60;  sundry,  $10 .  821  06 

Otis-Fensom  Elevator  Co.:  inspecting  and  repairing  elevators:  labour,  54  h.  at  75c.,  mater¬ 
ials,  $18.95;  repairs  to  armature,  $17.50 .  76  95 

Stearman,  W.  C.:  brooms,  $15.75;  coal  oil,  1  brl.,  $14.53;  mops,  $20.10;  sundry,  $47.73..  98  11 

Turner,  T.  W.:  brooms,  $13.20;  coal  oil,  $10.80;  cylinder  oil,  5  gal.,  $6.25;  dustbane,  1,3501b. 

at  5c.,  5  brl.  at  $12.75;  mops,  $5.70;  sundry,  $30.40 .  197  60 

Vancouver  Paint  &  Paper  Co.:  painting  294  letter  boxes,  as  per  tender .  515  50 

Wood,  J.  B.:  cleaning  windows,  10  m.  to  Mar.  31,  1913,  at  $10 .  100  00 

Small  payments:  cartage,  $13;  clock,  $25;  dustbane,  1  brl.,  $12.75;  eocene,  1  brl.,  $11.28; 
electrical  supplies,  $43;  floor  dressing,  1  brl.,  $14.58;  labour,  39  h.,  $26.29;  painting  2 
flag  poles,  $10;  ‘Pricle’  cleaner  $16.20;  2  portable  lamps,  $20;  ‘Rex’  polish,  36  bottles  $9; 

toilet  paper,  3  cases  at  $10;  waste,  35  lb.  $8.75;  sundry,  $19.30 .  259  15 

Vernon  Public  Building  ($1,375.85) — 

Caretaker,  C.  E.  Mohr:  to  Mar.  31,  1913,  4  m.  18  d.  at  $50,  4  m.  at  $70 .  509  03 

Neil  &  Cryderman:  coal,  19-6  t.  at  $17,  2-54  t.  at  $11.75,  4-5  t.  at  $11.50,  1-45  t.  at  $10; 

wood,  65c.  at  $6;  sundry,  $12 .  480  35 

Vernon  City:  electric  light,  Sept.  1,  1912-  Fob.  28,  1913,  2,078  k.w.,  $156.66;  water  rates, 

6  m.  to  Mar.  31,  1913,  at  $3.75 . 179  16 

Supplies  from  stores:  sorting  cases,  1  f.l.c.,  $26.50,  sectional,  $31 .  57  50 

Small  payments:  decorating  for  visit  of  H.R.H.  Duke  of  Connaught,  $47.24;  dustbane, 

$9.50;  I  in.  hose,  100  ft.,  $15;  toilet  paper,  $12;  sundry,  $66.07 .  149  81 

Victoria  Caretaker’s  Quarters  ($34.85) — 

B.C.  Electric  Ry.  Co.:  electric  light,  Nov.  11-  Feb.  6,  60  k.w .  5  85 

Victoria  City;  water  rates,  Nov.  7-Mar.  8,  8  M  cu.  ft .  6  00 

Small  payments:  coal,  2  t.  at  $7.50;  sundry.,  $8 .  23  00 

Victoria  Examining  Warehouse  ($5,770.80) — 

B.  C.  Electric  Railway  Co.:  electric  light,  July  3-Mar.  3,  1913,  237  k.w.,  $34.05;  meter, 

$1.80;  installing  light,  $4.60 .  40  45 

Clarke  &  Pearson;  3  stoves,  $53,  $32,  $20;  sundry  pipes,  &c.,  $38 .  143  00 

Hammond,  John  &  Co.:  alterations  and  repairs:  3  doors,  $17.30;  kalsomining,  2,000  sq.  yd. 
at  8c.;  labour,  bricklayer,  22  h.  at  75  c.:  carpenters,  119  d.  at  $5;  lumber,  1,750  ft.  at. 

$35,  1,750  ft.  at  $33,  600  ft.  at  $15.50;  painting  walls,  264  sq.  yd.  at  25c.,  windows,  3 
coats,  $54;  wiring  rooms,  as  per  agreement,  $185.85;  on  account  lumber,  voucher  out¬ 
standing,  $50;  sundry,  $60.40 .  1,333  30 

Kirk  &  Co.:  coal,  10  t.  at  $6.65 .  66  50 

McDermott,  A.  J.  C.:  rent  of  Ames-Holden  building,  6  m.  to  Dec.  31,  1912  at  $450 .  2,700  00 

Victoria  City:  water  rates,  Oct.  18-Mar.  19,  1913,  12  M  cu.  ft .  22  95 

Winch,  R.  V.;  rent  of  Ames-Holden  building  to  June  30,  1912,  3  m.  at  $450 .  1,350  00 

Small  payments;  chair,  $12;  cleaning  chimneys,  $6;  desk,  $35;  hardware,  $22.45;  oil, 

$6.25;  toilet  paper,  $10;  waxine,  $7.50;  sundry,  $15.40 .  114  60 

Victoria  Immigration  Detention  Hospital  ($684.85) — 

.'-.C.Elec.  Ry.  Co.:  electric  light,  11  m.  to  Mar.  31,  1913,  2,689  k.w.,  $207.20;  meter,  $2.20.  209  40 

Grice,  J.  E.:  wood,  4  cds.  at  $7.50,  8  cds.  at  $7 .  86  00 

Hall  &  Walker:  coal,  21  t.  at  $7.50 .  157  50 

Victoria  City:  water  rates,  1  yr.  to  Mar.  15,  1913,  79-5  M  cu.  ft.,  $105.45;  meter,  $12 _  117  45 

Small  payments  :  removing  ashes,  30  1.  at  $1.50;  wood,  2  1.  at  $8,  2  1.  at  $7.50,  4  1.  at  $7; 

sundry,  $10.50 .  114  50 

Victoria  Inland  Revenue  Office,  ($88.87) — 

Small  payments:  base,  $5.50;  f.t.  desk,  $38;  chair,  $6;  freight,  $5.12;  2  sections  at  $15.50; 

top,  $3.25 .  88  87 

Victoria  Marine  Office  (Old  Custom  House)  ($3,268.13) — 

Caretaker,  Geo.  Lyoll:  12  m.  to  Mar.  31,  1913,  at  $60 .  720  00 

Baxter,  Johnson  Co.:  2  chairs,  $16;  desk,  $84;  apparent  overcharge,  $2 .  102  00 

B.C.  Electric  Ry.  Co.:  electric  light,  11  m.  to.  Mar.  3, 1913, 1,411  k.w.,  $114.10;  meter,  $2.20  116  30 

Hall  &  Walker:  coal,  28  t.  at  $7.50 .  210  00 

Hinton  Electric  Co.:  electric  freight  elevator  supplied  and  installed,  as  per  tender .  1,790  00 

Victoria  City:  water  rates,  1  yr.  to  Mar.  19,  1913,  11-2  M  cu.  ft.,  $19.88;  meter,  $3 .  22  88 

Victoria  Gas  Co.:  gas,  11  m.  to  Mar.  1,  1913,  11-1  M  cu  ft.  at  $1.75;  meter,  $2.75;  mainten¬ 
ance  of  street  lamps,  $7.70 .  29  95 
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Brought  forward .  931,017  07 

Victoria  Marine  Office — Concluded. 

Weiler  Bros.:  canopy  frame  and  curtains,  $18;  cork  linoleum,  18  y.  at  $1.50;  sundry,  $9.40  54  40 

Small  payments:  cartage,  $7.50;  electrical  supplies,  $14.75;  labour,  12  h.  at  62£c.;  putting 
glass  in  doors,  $12.70;  scavenger  work,  $27.40;  vertical  filing  cabinet,  $48.25;  wiring 

office  $20.55;  wood,  2  c.  at  $7.50,  5  c.  at  $7.00;  sundry,  $33.95 .  222  60 

Victoria  New  Post  Office  ($12,679.82) — 

Caretakers:  T.  Campbell,  Apr.  11  d.,  $25.66;  A.  Jackson,  Apr.  19  d.,  $37.34;  Wm.  McKay, 

to  Mar.  31,  1913,  6  m.  at  $50,  6  m.  at  $85;  H.  Williams,  May,  $56.40 .  929  40 

Cleaners:  E.  Brownbridge,  Dec.  9-Feb.  28,  $191.93;  P.  Dryborough,  Dec.-Mar.,  $280; 

W.  J.  Gower,  June-Mar.,  $631.29;  A.  Halstead,  Apr.  9  d.,  $21;  J.  W.  Kirby,  Apr.,  Dec. 

Mar.  $674;  James  Bay  Window'  Cleaning  Co.,  Sept.  &  Nov.,  $60;  H.  Walker,  $70..  1,928  22 

Elevatormen:  Wm.  Alderton,  8  m.  to  Mar.  31,  1913,  at  $65;  J.  Drummond,  4  m.  to  Mar. 

31,  1913  at  $80;  T.  Mcllmoyl,  Apr. -Oct.,  Jan.,  8  m.  at  60;  R.  L.  Mees,  2  m.  to  July 

31,  1912  at  $65;  Wm.  Robinson,  2  m.  to  May  31,  1912,  at  $60 .  1,570  00 

Firemen:  J.  Cragg,  12  m.  to  Mar.  31,  1913,  at  $70;  Wm.  Dick,  12  m.  to  Mar.  31,  1913,  at 

$70;  T.  Fuller,  3  m.  to  Mar.  31,  1913,  at  $70;  R.  W.  Gormall,  Jan.  19-Feb.  28,  $99.35.  1,989  35 

Messenger,  D.  McLaughlin:  12  m.  to  Mar.  31,  1913,  at  $50 .  600  00 

B.  C.  Electric  Ry.  Co.:  electric  light,  11  m.  to  Mar.  3,  1913,  42,060  k.w.,  $1,851.90;  meter, 

$2.20;  pow'er,  meter  No.  p.  33,  11  m.  to  Mar.  31,  1913,  619  k.w.,  $113.51,  meter,  $2.20, 
meter  No.  p.  34,  11  m.  to  Mar.  3,  1913,  6,920  k.w.,  $258.40,  meter,  $2.20,  extra  power, 

Sept.  26-Oct.  4,  370  k.w.,  $14.80 .  2,245  21 

B.C.  Telephone  Co.:  rent  of  telephone,  for  architect’s  office,  No.  1,736,  6  m.  to  Dec.  31, 

1912,  at  $4,  house,  No.  1,076,  6  m.  to  Dec.  31,  1912  at  $3 .  42  00 

Bernit  Bros.:  40-w  tungstens,  390  at  50c.,  25-w.,  390  at  45c .  370  50 

Hall  &  Walker:  coal,  93  t.  at  $7.50 .  697  50 

Hastings,  Thos.  A.:  outlay  for  freight  on  14  crates  of  furniture .  127  85 

Henderson,  Wm.:  disbursements:  cleaning  window's,  $30;  freight,  $102.96 .  132  96 

Hinton  Electric  Co.:  electrical  decorating,  as  per  tender,  $200;  labour,  71  h.  at  75c.;  repairing 

elevator  cage,  $35;  tungstens,  7  at  $1.25;  4  It.  tungsten  clusters,  6  at  $4;  sundry,  $77.63.  398  63 

Kirk  &  Co.:  coal,  24  t.  at  $6.65 .  159  60 

Office  Specialty  Mfg.  Co.:  bag  racks,  4  at  $35;  freight,  $19.04 .  159  04 

Spencer,  David:  carpet,  Il\  y.  at  $1.25;  laying  carpet,  $9 .  105  90 

Victoria  City:  water  rates,  1  yr.  to  Mar.  19,  1913,  46  M  cu.  ft.,  $63.85;  meter,  $16.50 .  80  35 

Victoria  Gas  Co.:  gas,  11  m.  to  Mar.  1,  1913,  18.7  M  cu.  ft.,  $36.20;  meter,  $2.75 .  38  95 

Waites,  S.  F.:  repairs  to  post  office  boxes,  keys,  &c .  170  15 

Weiler  Bros.:  brooms,  $6.75;  chairs,  2  at  $18;  linoleum,  6|  yd.,  $11;  window  shade,  $10; 

sundry,  $26.85 .  90  60 

Supplies  from  stores:  sorting  cases:  2  d.  l.c.,  $47.20;  4  l.c.,  $116.20;  4  prel.  l.c.,  $130;  2  n.s. 

cases  with  bins,  $46.50;  2  standard  f.  s.,  $33;  10  sectional,  $200* .  572  90 

Small  payments:  carting  safe,  $45;  cleaning  window,  $30;  dustless  waxine,  $7.50;  plumb¬ 
ing,  $29.75;  Niagara  scaffold,  $33;  removing  ashes,  38  1.  at  $1  ;  waste  paper  baskets,  6 

at  $5;  wood,  2  1.  at  $8,  2  1.  at  $7.50;  sundry,  $26.46 .  270  71 

Victoria  Old  Post  Office  ($609.20) — 

Caretaker,  W.  G.  Bowden:  12  m.  to  Mar.  31,  1913,  at  $20 .  240  00 

B.C.  Electric  Ry.  Co.:  electric  light,  Mar.  8-June  7,  Aug.  7-Feb.  7,  232  k.w.,  $20.40;  meter, 

$1.80 . . . '. .  22  20 

Newton  &  Greer  Co.:  replacing  old  gutters:  galv.  iron  gutters  and  pipes,  $21.50;  labour, 

44  h.  at  75  c.;  Proslate  siding,  2  rolls,  $12;  sundry,  $6 .  72  50 

Victoria  Water  Works  Co.:  water  rates,  1  yr.  to  Mar.  19,  1913,  106-5  M  cu.  ft.,  $136.75; 

meter,  $3 .  139  75 

Small  payments:  desk,  $35;  electrical  supplies,  $17.80;  outlay  of  J.  T.  A.  Hastings,  $43; 

toilet  paper,  $10;  sundry,  $28.95 .  134  75 

Victoria  Public  Buildings  Generally,  ($2,713.10) — 

Hall  &  Walker:  coal,  42  t.  at  $7.50 .  315  00 

Hammond,  John  &  Co.,  removing  partition  framew'ork,  &c.,  and  changing  shelves,  &c., 
iron  grill  work,  $15;  labour,  13  d.  at  $5,  88  h.  at  62§  c.;  lumber,  504  ft.  at  $35,  252  ft. 

at  $32;  sundry,  $46.69 .  207  40 

Hinton  Electric  Co.:  4  It.  Benj.  clusters,  3  at  $6,  3  It.,  3  at  $3.75;  3  porcelain  counterweights, 

$6.75;  250  v.  fuse  blocks,  3  at  $2.75;  repairing  electrical  fixtures,  454  h.  at  75c.;  tung¬ 
sten  lamps,  15  at  $1.25,  19  at  $1,  7  at  80c.,  21  at  70c.;  w'iring  building,  as  per  tender, 

$95;  sundry,  $65.52 .  603  32 

Meirose  Co.:  painting  and  lettering:  letter  boxes,  72  at  $2.25;  parcel  receptacles,  11  at  $3.25; 

sundry,  $3.26 .  201  01 

Office  Specialty  Mfg.  Co.;  special  bag  rack,  $495;  freight,  $49.02;  6  folding  tables  at  $3 —  562  02 

Victoria  Book  &  Stationery  Co.:  desk,  $25;  5  sections,  $55.80;  sundry,  $7.25 .  88  05 

Victoria  Scavenging  Co.:  scavenger’s  w'ork,  1  m.  to  Dec.  31,  1912 .  52  SO 

Waites,  G.  F.:  repairing  post  office  boxes,  keys,  &c .  188  70 

Webster,  Hanna  Co.:  chair,  $12;  f.t.  desk,  $60 .  72  00 

Weiler  Bros.:  3  chairs,  $18;  f.t.  desk,  $55;  linoleum,  6|  yd.  at  $1.50;  canopy  shade,  $10; 

sundry,  $19.10 . . .  112  10 


Carried  forwrard .  946, 985  49 

1—13 \n 
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AUDITOR  GEXERAL’S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dominion  Buildings:  Maintenance — Continued.  $  ets. 

Brought  forward .  946.985  49 

Victoria  Public  Buildings  Generally — Concluded. 


Small  payments:  brooms,  $6.75;  cartage,  $10.15;  coal,  2  t.  at  $7.40;  dustless  waxine,  3 
brls.,  $22.50;  feather  dusters,  1  doz.,  $9;  mops,  1  doz.,  $6;  outlay  of  T.  A.  Hastings, 
$35.55;  painting,  as  per  estimate,  $24;  repairing  cracked  boiler  section,  $11.75;  repair¬ 
ing  flags,  $10.25;  toilet  paper,  $10;  wood,  1  1.  at  $8,  5  1.  at  $7.50,  2  1.  at  $7;  sundry, 


$90.45 . , .  310  70 

Waneta  Custom  House  ($263.40) — 

Taylor,  J.  &  J.:  safe,  as  per  order,  $189;  freight,  $64.80 .  253  80 

Small  payments:  freight .  9  60 

Williams  Head  Quarantine  Station  ($4,103.25) — 

Kingham,  J.  &  Co.:  coal,  687-5  t.  at  $5.75 .  3,953  25 

Saltimarsh,  J.:  wood,  25  c.  at  $6 .  150  00 

British  Columbia  Buildings  Generally  ($197.89) — 

Brown,  J.  G.:  travel  and  outlay .  10  50 

Clerk  of  works:  Win.  Henderson:  travel  and  outlay .  184  69 

Stationery  Office .  2  70 

Generally  ($9,690.45) — 

Berlin  Interior  Hardwood  Co.:  sorting  cases,  12  f.  1.  c.,  6  prel.,  25  Standard  and  10  sets 

with  3  cases  and  bins,  $1,911;  freight,  $43.36 .  1,954  36 

Burton  &  Baldwin:  61  sorting  cases,  as  per  tender,  $1,737;  general  delivery  cases,  80 

pigeon-hole,  20  at  $18.20,  40  pigeon-hole,  20  at  $12.80;  freight,  $140.77 .  2,497  77 

Canadian  Wire  and  Iron  Goods  Co.:  124  stools,  $149.74;  freight,  $2.96 .  152  70 

Hastings,  T.  A.,  clerk  of  works:  travel  and  outlay .  252  82 

Mollard,  W.  T.,  clerk  of  w'orks:  travel  and  outlay .  67  55- 

Office  Specialty  Mfg.  Co.:  No.  1266  sorting  cases,  12  at  $40 .  480  00 

Pritchard  &  Andrews:  100  enamelled  iron  plates .  65  00 

Schell,  J.  T.  Co.:  50  d.  1.  c.  sorting  cases,  as  per  tender .  1,475  00 

Thornton  &  Truman:  making  48  steel  nickel-plated  stamp  racks  at  60c .  28  80 

Wilson  Bros.:  sorting  cases,  25  at  $22;  freight,  $14.40  .  564  45 

King’s  Printer,  $149.51;  advertising,  $2,002.54 .  2,152  00 

Detailed  wdth  Ottawa  Buildings,  Power . (Page  V — 130)  16,431  16 

1  ^  r\  4-  1 1  i-v  r\  D  in  1  rJ  1  n  nro  T)  nnf  o  (  ^  ~\J  1Q1  \  91  A  997  ^  1 


Detailed  with  Dominion  Immigration  Buildings,  Maintenance . (  “  V — 200)  0  20 

Detailed  wdth  1911-12  (page  V — 173) . .  35,422  10 


Total,  distributed  below7 . 1,229,742  25 


Dominion  Buildings:  Maintenance:  Summary. 


Halifax  Dominion  Buildings . (Page  V —  44) 

St.  John  Dominion  Buildings .  “  V —  48) 

Montreal  Dominion  Buildings .  “  V —  54) 

Toronto  Dominion  Buildings .  “  V —  81) 

Winnipeg  Dominion  Buildings .  “  V —  83\ 

Renewals,  Maritime  Provinces . “  V —  49) 

“  Quebec .  “  V —  58, 

“  Ontario .  “  V —  81) 

“  Manitoba .  “  V —  83) 

“  Saskatchewan  and  Alberta .  “  V —  87) 

“  British  Columbia .  “  V —  92) 

Dominion  Buildings,  Fittings .  “.  V —  7) 

“  “  Heat . .  “  V—  7) 

“  “  Light .  “  V—  7) 

“  “  Power .  “  V—  7) 

“  “  .  Rent .  “  V—  7) 

“  “  Salaries  of  Caretakers,  &c .  “  V —  7) 

Supplies  for  Caretakers,  &c .  “  V —  7) 

“  “  Water .  “  V—  7) 

Montreal  General  Post  Office . - .  “  V —  53) 

Charged  to  year  1913-14 . 


Flags  and  Post  Office  fittings  distributed  from  stores  to  various  buildings . 

Flags  and  fittings  distributed  to  outside  votes:  Campellton  P.B.,  $91;  Fairville  P.B.,  $80; 
Grand  Falla  P.B.,  $68.50;  Hillsborough  P.B.,  $30;  Rigaud  P.B.,  $61;  Athens  P.B., 
$106.50;  Dundas  P.B.,  $190;  Essex  P.B.,  $45.50;  Harriston  P.B.,  $84;  Listow'el  P.  B., 
$61;  Mount  Forest  P.B.,  $30;  Seaforth  P.B.,  $100;  Toronto  P.O.,  $513.70;  Regina  P.B., 
$187.80;  Cranbrook  P.B.,  $206;  Strathcona  P.B.,  $267.50 . 


3,856 

4,170 

10,053 

5,014 

5,047 

15,120 

20,182 

19,996 

2,955 

10,039 

12,253 

98,458 

150,052 

144,954 

25,988 

340,011 

290,757 

17,039 

40,498 

112 

45 

11,008 


2,122 


72 

56 

16 

74 

76 

72 

06 

89 

85 

39 
08 
92 
37 

86 
37 

74 

75 
50 
61 
33 
97 

40 


50 


Total,  as  above 


1,229,742  25 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 197 


SESSIONAL  PAPER  No.  1 


Dominion  Cattle  Quarantine  Stations:  Renewals,  Repairs,  &c. 

Halifax,  N.S.  ($183.98)— 

Gough,  P.  A.:  building  road  and  sinking  well . 

Small  payments:  repairing  roof,  S42;  6  padlocks  $5.40;  plumbing  $36.58 . .  ]  *  *  ’  *  [ 

North  Sydney:  Dooley,  J.  J.:  re-shingling  roofs  of  buildings  and  repairing  chimneys  $530; 

sundry,  $16.75 . 

St.  John,  N.B:  Earle,  W.  N.:  building  stable,  as  per  contract . 

Ottawa,  Featherston,  J.  W.:  fencing  and  shelters,  as  per  tender . 

Windsor,  Ont.  ($6,019.30) — 

Little,  A.,  255  loads  clay,  $76.50;  W'indsor  Gas  Co.,  184  ft.  pipe,  $36.80 . 

Parker,  Robt.:  erection  quarantine  station,  $5,393;  sewer,  $160;  9  extra  racks,  feed  boxes 
and  tie-rings  $97;  drain  around  building  $35;  eave  trough  $50;  painting  ceiling  $60; 

sundry,  $111 . 

Bannerman,  Man.  ($241.27) — 

Braund,  E.  C.,  sundry  labour  $8;  Brooks,  G.  W.,  repairing  $62.65 . 

Holden  &  Son:  lumber,  830  ft.  at  $40;  coal  $15.53;  sundry  lumber,  &c.,  $61.04 . 

Turner,  J.  E.:  desk  and  2  chairs  $23;  stove  $11.50;  sundry  $26.35 . 

Emerson  ($1,274.45) — 

Can.  Pac.  Ry.  Co.:  3  cars  gravel,  220,000  lb . 

Irvine  &  Clarke:  building  piggery . 

Kelley,  W.  J.:  roofing  shed  and  erecting  outhouse . 

North  Portal,  Sask.  ($2,042.56) — 

Can.  Pac.  Ry.  Co.:  drilling  well,  225  ft.  at  $3.25;  supervision  $73.12 . 

McKenzie,  H.  E.:  labour  $133.32;  engine,  &c.,  $415;  lumber  $133.29;  sundry  $395.08; 

superintendence  $161.50 . 

WTillow  Creek:  Harnish,  F.  G.:  repairing  corrals . 

Coutts,  Alta.:  Smith  Bros.  &  Wilson:  on  account  work . 

Agassiz,  B.C.  ($192.10) — 

Abbotsford  Timber  &  Trading  Co.:  lumber,  1,692  ft.  at  $11,  1,941  ft.  at  $32;  sundry  $9.60. 

Small  payments:  400  lb.  shorts,  $6;  hardware,  &c.,  $95.78 . 

Keremeos  ($3,003.50) — 

Boeing  &  Brass:  construction  quarantine  stations . 

Brown,  J.  A.:  digging  well,  installing  pump,  etc.,  $105;  clearing  grounds,  $12.50 . 

White  Rock:  Turnbull,  T.:  building  barn  $2,675;  brick  chimney  on  office  $30 . 


I  cts. 


100  00 
83  98 

545  75 
525  00 
967  00 

113  30 


5,906  00 

70  65 
109  77 
60  85 

152  50 
1,005  00 

116  95 

804  37 

1,238  19 
100  00 
2,200  00 

90  32 
101  78 

2,886  00 

117  50 
2,705  00 


Total,  carried  to  page  V — 7 


19,999  91 


Dominion  Immigration  Buildings:  Maintenance. 


Halifax  Buildings  ($690.32) — 

Brookfield  Bros.:  wharf  logs,  45  ft.,  3  at  $6.25,  50-55  ft.,  6  at  $7.50;  shingles,  50  M  at 

$4;  pine,  141  ft.,  $6.62;  spruce,  1,729  ft.  at  $20,  907  at  $18;  sundry  $5.29 .  326  56 

Farquhar  Bros.:  2  sets  linings  $23.30;  2  canvas  fumigating  tubes  $24;  wiring  for  new 

circuit  $28;  labour  $102.75;  sundry  $88.14;  less  $27.31  charged  to  year  1913-14 .  238  88 

Nova  Scotia  Finishing  Co.:  desk,  $21;  parlor  suite,  3  pcs.  and  chair  $37 .  58  00 

Small  payments:  lining  tank  with  copper  $15;  glazing  $11 .05;  hardwood  $17.83;  sweeping 

chimneys  $23 . .  66  88 

North  Sydney  Immigration  Building  ($175.50) — 

Matheson  &  McMullin:  putting  in  toilet  and  wash  basin  in  women’s  section  $100;  painting 

hall  $50;  sundry  repairs,  $25.50 .  175  50 

Charlottetown  Immigration  Building  ($137.80) — 

McDuff,  J.  J.:  certifying  accounts,  &c.,  22  hrs .  13  20 

Baton,  Jas.  &  Co.:  cabinet  $11.50;  3  chairs  $20.10;  desk,  $43;  floor  rug,  $37.50;  lounge, 

$12.50 . . . .  124  60 

Aroostook  June.,  N.B.,  Immigration  Building  ($25) — 

Bedell,  D.  R.:  chair,  $3;  desk  $22 .  25  00 

Debec  June.  Immigration  Building  ($71. OS) — 

Manchester,  Robertson,  Allison:  2  chairs  $14.25;  2  desks,  $16,  $40;  freight  83c .  71  08 

Fredericton  Immigrant  Building  ($2,584.17) — 

Barrett’s  Cycle  Shop:  labour,  $20.75;  225  ft.  loom,  $13.50;  10  lamps  $8;  3  fixtures  $18; 

sundry  $27.95 .  88  20 

Donovan,  J.  H.:  labour  $93.75;  paint,  14  gal.  at  $2.50;  3  gal.  filler  $7.50;  sundry  $14.95.  151  20 

Edgecom  be,  F.  B.:  blinds  $22;  W’ilton  rug  $35;  sundry  $3 .  60  00 

Hall,  Chas.  A.:  lumber,  800  ft.  birch  $41.60,  250  ft.  hemlock  $6.50;  labour  $347.65  ; 

sundry,  $4.25 . . . . . ; . .  •  400  00 

Lemont  &  Sons:  filing  cabinet  $87.52;  sectional  cabinet  $13;  7  chairs  $108;  couch,  $38; 

settee  $23.25;  2  desks  $105.46;  guides  and  folders  $8.40 . . .  383  63 

Neil  &  Sons,  Jas.:  h.  w.  boiler  $122;  beaver  board,  87  sheets,  $59.12;  moulding  $39.36; 

pipe,  242  ft.,  $29.57;  sundry  $66.84 .  316  89 

Office  Specialty  Co.:  counter  and  partition .  600  00 

Risteen,  J.  C.  Co.:  oak  $63.98;  100  ft.  spruce  $16.80;  sundry  $32.49 . •  ••  113  27 

Wandless  Bros.:  plumbing,  labour  $133.71,  240  ft.  radiators  $115.20;  sundry  supplies 

$119.20 .  368  11 


Carried  forward .  3,581  00 
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AUDITOR  G  EXE  HAL'S  REPORT,  1012-1913 


4  GEORGE  V.,  A.  1914 


Dominion  Immigration  Buildings — Continued.  $  cts. 

Brought  forward .  3,581  GO 

Fredericton  Immigration  Building — Concluded. 

Small  payments:  concrete  foundation  for  furnace  $25;  hardware  $22.49;  labour  $12.88; 

removing  old  sign,  polishing  glass  and  doing  new  gold  sign  $42.50 .  102  87 

Grand  Falls  Immigration  Building  ($60) — 

White,  J.  L.:  chair,  $16.85;  oak  desk  $25.15;  rocker  $18 . .  60  00 

St.  Andrew’s,  N.B.,  Immigrant  Building  ($20.65)— 

Manchester,  Robertson,  Allison:  desk  $16;  chair  $4.25;  freight  40c .  20  65 

St.  John  Immigration  Buildings  ($570.36) — 

Belyea,  J.  M.:  carpentry  $45.15;  taking  down  56  beds  $14;  sundry  $11.86 .  71  01 

Emerson,  W.  E.:  labour  $32. 6S;  putting  in  6  bowls  and  repairing  bath-tub  $48;  sundry, 

$49  99 . . .  130  67 

Page  Wire  Fence  Co.:  wire  work  in  office  as  agreed .  160  00 

Retallack,  R.:  removing,  cleaning  and  replacing  windows  $50;  sundry  $2.94 . . ..  52  94 

Small  payments:  heater  section  $41.40;  report  on  hospital  $25;  painting  and  glazing 

$25.67;  hardware  $36.22;  repairs  $18.45;  sundry  $9 . 155  74 

St.  Stephen  Immigration  Building  ($15) — 

McCurdy,  Thos.,  stove  for  office .  15  00 

Montreal  Immigration  Buildings  ($430.58) — 

Can.  Stove  &  Furn.  Co.:  bureau  $22;  carpet  $19;  wash-stand  $12;  work  on  range  $30.60; 

sundry  $10.25 .  93  85 

Charette&  Frere:  5  bbl.  coal  tar  $27.50;  labour  $87.75;  sundry,  $23.50 .  138  75 

Rea  &  Skead:  labour  $42.15;  hardware,  &c.  $48.47 .  90  62 

Small  payments:  10  gal.  euchrelyptum  $17.50;  hardware  $20.22;  lumber  $13.29;  ward¬ 
robe  $17.50;  window  guards  $10.50;  repairs  $1.35;  velvet  square  $27 .  107  36 

Nomining  Immigration  Building  ($139) — • 

Beaulieu,  J.:  building  sink  $40;  painting  building  $75;  repairs  $20 .  135  00 

Multeau,  H.:  sundry  repairs .  4  00 

Peribonlca  Immigration  Building  ($3.07) — 

Small  payments:  paint  and  hardware .  3  07 

Petite  Riviere  Immigration  Building  ($1.25) — 

Chinic  Hardware  Co.:  joiner’s  axe .  1  25 

Quebec  Immigration  Building  ($3,703.98) — 

Chinic  Hardware  Co.:  oil  heater,  $6.75;  glass,  $27.30;  stove  pipes,  $9;  sundry,  $65.64 -  108  69 

Crown  Furniture  Co.:  chairs,  1,  $5.50,  4  at  $2.75,  5  at  $7,  1,  $20;  2  desks,  $16,  $18;  cabinet, 

$65.75;  tables,  2  at  $4,  2  at  $12,  1,  $27;  rug,  $38;  sofa,  $25;  settee,  $24;  sundry,  $33.65. .  350  90 

Demers,  Geo.:  safe  for  Dr.  Page . 75  00 

Ford,  Wm.:  thawing  out  closet  pipes,  emptying  boiler  pipes,  etc.,  2  men  and  self,  9j  d _  109  50 

Gagnfc,  A.,  cartage,  $51;  Giguere  Co.,  repairs,  $60.30 .  Ill  30 

Jobin  &  Jobin:  labour,  1,020^  h.  at  30c.;  spruce,  2,978  ft.  at  $25,  392  ft.  at  $30;  sundry, 

$84.24 .  476  60 

Jobin  &  Paquet:  labour,  138j  h.  at  50c.;  material,  $43.34 . 112  59 

Larose,  Ed.:  repairing  cement  floors,  171  yds.  at  90c.;  repairing  plaster  walls,  145  yd. 

at  65c.;  labour,  364  h.  at  30c.;  sundry,  $18.25 .  375  60 

Montambault,  C.  E.:  labour,  $254.50;  cartage,  $30;  gate  valves,  2  at  $9.25,  2  at  $10.50, 

2  at  $11.50;  3  closet  bowls,  $24;  sundry,  $62.81 .  433  81 

Noel,  Pierre,  sundry  repairs .  72  60 

Rousseau,  N.  E.:  blau  gas,  174  lb.  at  12c.;  blau  gas  apparatus,  $115;  5  stoves,  $30;  sundry, 

$15 . . . . . ; . . . . .  180  88 

Vaillancourt,  B.:  painting,  92  windows  and  iron  grills  $460,  51  windows  $178.50,  14  double 

doors  $42,  skylights  $20;  painting  gallery,  1,012  yd.  at  25c.;  sundry,  $20.81 .  974  31 

Valli5re,  Ed.:  chairs,  96  at  50c.;  tables,  3  at  $12,  2  at  $6,  2  at  85 .  106  00 

Small  payments:  hardware,  $96.48;  repairs,  $78.01;  sundry,  $41.71 .  216  20 

Roherval  Immigrant  Building  ($75.29) — 

Small  payments:  hardware,  $29.69;  labour,  $33;  sundry,  $12.60 . . .  75  29 

Fort  Frances,  Ont.,  Immigrant  Building  ($62) — 

Hambly-Van  Dorsser  Co.:  4  chairs,  $23;  desk,  $30;  table,  $9 .  62  00 

Hamilton  Immigration  Building  ($50.65) — 

Benson- Johnson  Co.:  desk,  $37.50;  7  chairs,  $7.65;  sundry,  $5.50 .  50  65 

Niagara  Falls  Immigrant  Building  ($17) — 

South  Bros.:  wardrobe .  17  00 

Port  Arthur  Immigrant  Building  ($586.14) — 

Matthews,  I.  L.  &  Co.:  desk  and  chair,  $35;  23  yd.  linoleum,  $15,  sundry,  $17.50 .  67  50 

McRae,  J.  L.:  4  benches  and  2  tables,  $57.70;  sundry,  $53.12 .  110  82 

Russell,  John:  34  yd.  loam,  $37.40;  8  yd.  gravel,  $12;  sundry,  $5.60 .  55  00 

Russell,  W.  B.:  labour,  $37.45;  4  gal.  paint,  $11.20;  sundry,  $13.85 .  62  45 

Sime,  W.  B.  &  H.  R.:  labour,  $41.25;  hardware,  $25.97 .  67  22 

Wells  &  Emmerson:  rug,  $33.75;  14  yd.  linoleum,  $17.50;  stove,  $16;  sundry,  $40.60 .  107  85 

Small  payments:  cabinet,  $23;  labour,  $36.50;  hardware,  &c.,  $55.80 . 115  30 

Sault  Ste.  Marie  Immigration  Building  ($74) — 

Simpson,  T.  E.:  chairs,  3  at  $6;  desk,  $27;  rug,  $13;  tilter,  $16 .  74  00 


Carried  forward . . .  9, 492  84 
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Toronto  Immigration  Office  ($5.05) — 

Menzies,  David:  labour,  $3.90;  hardware,  $1.15 .  5  05 

Brandon,  Man.,  Immigration  Building  ($104.08) — 

Brown  &  Mitchell:  roof  on  kitchen,  $29;  2  sets  lining  for  range,  $9.50;  repairing  boiler, 

$20;  sundry,  $4.50 . > .  63  00 

Small  payments:  labour,  $22;  30  gal.  boiler,  $8;  hardware,  $11.08 .  41  08 

Virden  Immigration  Building  ($45) — 

Manitoba  Hardware  &  Lumber  Co.:  6  beds  and  springs .  45  00 

Winnipeg  Immigration  Buildings  ($1,414.09) — 

Beairsto  Plumbing  Co.:  labour,  $44.25;  Daisy  heater,  $32.40;  sundry  hardware,  $15.50..  92  15 

Leckie,  Robt.:  repairing  plaster,  painting,  kalsomining  and  paper-hanging,  $650;  sundry,  $3  653  00 

McDonald  &  Willson  Co.:  labour,  $38;  24  pull  switches,  $24;  2  cabinets,  $20.85;  sundry, 

$80.57 .  163  42 

Office  Specialty  Mfg.  Co.:  6  chairs,  $44;  2  tables,  $32.60 .  76  60 

Smith  &  Kirkpatrick:  voucher  outstanding .  207  79 

Stuart,  Jas.  Electric  Co.:  range  without  high  shelf .  96  00 

Weir  &  Wilson:  front  door  lock,  $16;  sundry  hardware,  $38.25 .  54  25 

Small  payments:  cabinet  section,  $12.50;  painting  3  flag  staffs,  $15;  60  chairs,  $34.02; 

sundry,  $9.36. . . . . .- .  70  88 

Alsask,  Sask.,  Immigration  Building  ($6.55) — 

Farmers’  Lumber  Co.:  lumber,  $6.05;  cartage,  50c .  6  55 

Battleford  Immigration  Building  ($74.10) — 

Small  payments:  26  yd.  linoleum,  $28.60;  flag  pole,  $10.50;  storm  porch,  $35 .  74  10 

Biggar  Immigration  Building  ($18.50) — 

Mooney,  A.  W.:  3  tables,  $16.50;  4  shades,  $2 .  18  50 

Moosejaw  Immigration  Building  ($36.25) — 

Small  payments:  hardware,  $10.70;  labour,  $18.55;  sundry,  $7 .  36  25 

North  Portal  Immigration  Building  ($40) — 

Robinson,  W.  I.:  sundry  repairs  to  building .  40  00 

Prince  Albert  Immigration  Building  ($250.50) — 

Clunie,  Robt.:  storm  sash  and  doors. . ._ .  95  50 

James,  T.  Q.:  painting  interior  of  building,  new  door  for  rear  entrance,  and  glazing .  155  00 

Regina  Immigration  Hall  ($7.25) — 

Peart  Bros.  Co.:  grate  ring,  $6.15;  express,  $1.10 .  7  25 

Saskatoon  Immigration  Building  ($6S7.45) — 

Cope  Furniture  Co.:  12  cots,  $66;  12  roll-ups,  $32.40;  12  shades,  $8.40 .  106  80 

Isbister  &  Pretty:  cook  stove  and  pipes .  65  15 

Pierce  &  Scott:  labour,  $85.50;  plumbing  supplies,  $87.20 .  172  70 

Round,  C.  A.:  painting  and  kalsomining .  268  00 

Small  payments:  plastering,  $20;  desk,  $20;  plumbing,  $34.80 .  74  80 

Tisdale  Immigration  Building  ($11.80) — 

Argali,  F.  A.:  12  chairs,  $7.80;  table,  $4 .  11  80 

Wadena  Immigration  Hall  ($23.65) — 

McKenzie,  H.  A.:  stove,  $15;  sundry,  $8.65 .  23  65 

Wilkie  Immigration  Building  ($18) — 

Whittles,  J.  A.:  taking  down  and  rebuilding  9  ft.  of  chimney..., .  18  00 

Calgary  Immigration  Building  ($17.90) — 

Small  payments:  stove  castings,  $9.50;  sundry,  $8.40 .  17  90 

Edmonton  Immigration  Building  ($1,093.24) — 

Cash,  Ed.:  partitions  in  No.  3  hall,  $67;  sundry  labour,  $11.50;  hardware,  $10.90 .  89  40 

Hodges,  C.  M.:  painting  hall,  $650;  painting  storm  sash,  glazing,  &c.,  $75 .  725  00 

Morton,  S.  M.  &  Co.:  installing  2  drinking  fountains,  $75;  sundry  plumbing,  $34.90 .  109  90 

Small  payments:  hardware,  $38.97;  glazing,  $14.35;  labour,  $66.25;  tilter,  $12.50;  23  shades, 

$21.12;  sundry,  $15.75 . ' .  168  94 

Edson  Immigration  Building  ($93) — 

Edson  Lumber  Co.:  storm  door  and  porch .  37  00 

Thomson  Hardware  Co.:  2  stoves,  $30,  $22.50;  2  stove  boards,  $3.50 .  56  00 

Entwhistle  Immigration  Building  ($29) — 

Ross  Bros.:  pump,  complete . .  29  CO 

Lethbridge  Immigration  Building  ($223.20) — 

Bawden  Bros.:  12  chairs,  $15.60;  desk,  $35;  18  shades,  $26.60;  4  mattresses,  $31 .  108  20 

Can.  Western  Natural  Gas,  Light,  Heat  &  Power  Co.:  installation  of  gas  complete .  115  00 

Medicine  Hat  Immigration  Building  ($61.26) — 

Small  payments:  chair,  $3.50;  desk,  $35;  tilter,  $10;  stove,  $8;  sundry,  $4.76 .  61  26 

Strathcona  Immigration  Building  ($102.33) — 

Dawson  &  Kennedy:  50  chairs,  $37.50;  4  tables,  $16. _ .  53  50 

Small  payments:  building  coal  bin,  $25;  sundry  repairs,  $23.83 .  48  83 

Vegreville  Immigration  Building  ($95.05) — 

Vegreville  Furn.  Co.:  12  bedsteads  and  springs . t .  95  05 


Carried  forward .  13,950  09 
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Viking  Immigration  Building  ($87.40) — 

Thompson,  S.  W.> painting  coal  and  wood  shed,  $15;  galv.  iron  tank,  $45;  overpaid,  $15. ...  75  00 

Small  payments:  wall  paper,  $9.60;  plumbing,  $2.80 .  12  40 

Mission,  B.C.,  Immigration  Office  ($30) — 

Lee’s,  Ltd.:  flat  top  desk .  30  00 

Vancouver  Immigration  Office  ($50) — 

Office  Specialty  Mfg.  Co.:  desk .  50  00 

Victoria  Immigration  Buildings  ($502.80) — 

Mable,  Wm.:  labour,  putting  new  bars  on  windows,  $146.50;  100  bars,  $36.60;  sundry, 

$9.65 .  192  75 

Simpson,  Jas.:  care  of  grounds,  Mar.-Oct.,  1912,  8  m.  at  $25 .  200  00 

Victoria  Stationery  Co.:  3  f.  t.  desks,  $84.90;  sundry,  $17 .  101  90 

Small  payments:  glazing,  $4.75;  repairs,  $3.40 .  8  15 

Generally:  King’s  Printer .  6  33 


Total .  14,626  62 

Less — Charged  to  Dominion  Buildings,  Maintenance . (Page  V — 196)  0  20 


Total,  carried  to  page  V — 7 .  14,626  42 


Domiuion  Quarantine  Stations:  Maintenance. 

Chatham,  N.  B.:  McAvity,  T.  &  Sons,  check  valve .  1  80 

Williams  Head,  B.C.  ($232)— 

Neal,  Wm.:  cleaning  52  chimneys .  52  00 

Reid,  J.  D.:  taking  care  of  water  pipe  line,  12  m .  180  00 


Total . . . . . .  233  80 

Less — Charged  to  Williams  Head  Quarantine  Station . : . .  (Page  V — 92)  30  00 


Total,  carried  to  page  V — 7 .  203  80 


Yukon  Public  Buildings:  Repairs,  Fuel,  Light,  Water  Service,  Caretakers’ 

Salaries,  &c. 

Carcross  Post  Office. 

Brown,  H.  E.,  gasoline,  4  cases  at  $7;  Vansomer,  C.,  wood,  10  cords  at  $8.50 .  113  00 

Dawson  Administration  Building. 

Caretakers:  J.  Boutin,  2  m.  to  May  31,  1912,  at  $160;  J.  A.  Murphy,  9-66  m.  to  Mar.  31,  1913, 

$1,752 .  2,072  00 

Nightman,  12  m.  to  Mar.  31,  1913:  S.  S.  Comee,  2  m.  at  $160;  J.  Craig,  10  m.  at  $180 .  2,120  00 

Fireman,  J.  Ballentyne,  12  m.  to  Mar.  31,  1913:  7  m.  at  $160,  5  m.  at  $180 .  2,020  00 

Charmen  at  $160  per  m.:  C.  Corbeil,  10  in.  to  Mar.  31,  1913;  J.  B.  Deslauriers,  12  m.;  J. 

Pelland,  2  m .  3,840  00 

Labourers,  430  h.  at  75c .  322  50 

Cascade  Steam  Laundry,  laundry  work,  11  m.  to  Feb.  28,  1913 .  54  54 

Coates,  D.,  cartage  $79;  Dawson  Hardware  Co.,  hardware  $62.25 .  141  25 

Dawson  City  Water  &  Power  Co.  Ltd.:  water  service,  10|  m.  to  Feb.  15,  1913,  $395;  sprinkling 

lawn  $40;  sundry  repairs  $1 .  436  00 

Dawson  E.  L.  &  P.  Co.  Ltd.:  lighting,  10f  m.  to  Feb.  15,  1913,  3,870  k.  w.  at  30c.,  1,581  k.w. 
at  25c.,  60  k.  w.  at  15c.,  rent  of  meter  $21;  123  lamps,  $97.15;  labour,  94^  h.  at  $1;  sockets, 

33  at  75c.;  sundries  $93.35 . : .  1,896  00 

Five  Fingers  Coal  Co.,  coal,  102-575  ton  at  $13 .  1,333  47 

Godin,  D.,  38'  wood,  10-39  cords  at  $13;  Kaiser,  C.,  hardware,  &c.,  $82.56 .  217  63 

Klondike  Thawing  Machine  Co.:  2,000  ft.  beaver  board  $145;  sash  balances,  15|  sets  at 

$5.25;  sundry  $49.79 .  277  48 

Sipkus,  J.,  38'  wood,  105-18  cords  at  $13;  Spence,  J.  N.,  caretaker’s  supplies  $50.50 .  1,417  84 

Yukon  Saw  Mill  Co.:  2.944  ft.  dr.  lumber,  $195.99;  sundry  $6 .  201  99 

Yukon  Sheet  Metal  Works  ($10,449.47) — 

Installing  hot  water  system,  as  per  contract  $2,425;  fittings,  &c.,  $446.04 .  2,871  04 

Installing  boiler,  pipes,  raidators,  &c.,  in  north  end  of  building,  as  per  contract  $1,500; 
fittings,  &c.,  $2,052.68;  freight  from  Toronto  to  Dawson,  $1,837.35;  commission 

$431.16. . . . . . .  5,821  19 

Repairing  boilers,  radiators,  &c.  $682.74;  freight  from  Toronto  to  Dawson  $849.82;  com¬ 
mission  $170.68 .  1(  703  24 

Sundry  material  and  labour .  54  00 

Small  payments:  sundry  labour,  81^  h.,  $83.25;  removing  snow  $42.50;  caretaker’s  supplies 

$33.25;  cheese  cloth,  333j  yd.  at  8c.;  4  pr.  blankets  $10;  drill  $9;  sundries,  $51.25....  255  91 


Carried  forward  .  27, 169  08 
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Dawson  Carpenter  Shop. 


Small  payments:  16"'  wood,  3*  cords  at  $14.50;  1,500  ft.  dr.  lumber  $45;  hardware,  &c., 

$53.77 . 145  90 

Dawson  Commissioner' s  Residence. 

Caretaker,  N.  P.  McDonald,  Feb.  24-29,  1912,  12  m.  to  Mar.  31,  1913,  at  $160 .  1,953  10 

Charwoman,  Ida  Joitka,  12  m.  to  Mar.  31,  1913,  at  $100 .  1,200  00 

Labourers,  &c.:  6  m.  at  $160;  630  h.  at  $1;  617  h.  at  75c .  2,052  75 

Horkan,  Wm.:  gardener,  88  d.  at  $10;  nightman,  *533  m.  at  $160 .  965  33 

Birks,  Henry  &  Sons:  silverware  $167.41;  sundry  $21.09 .  188  50 

Brunswick-Balke-Collender  Co.:  4  sets  billiard  balls  $53;  sundry  $4 .  57  00 

Coates,  D.:  3d.  hauling  gravel  $60;  cartage  $69 . 129  00 

Dawson  City  Water  &  Power  Co.  Ltd.:  water  service,  10§  m.  to  Feb.  15,  1913,  $335;  sprinkling 

lawn  $10;  repairs  $17.94 .  362  94 

Dawson  E.  L.  &  P.  Co.  Ltd.:  lighting,  101  m.  to  Feb.  15,  1913,  1,840  k.  w.  at  30c.,  600  k.  w. 
at  25c.,  rent  of  meter  $10.50;  165  lamps  $174.15;  labour,  55§  h.  at  $1;  installing  toilet 

$30.45;  44  sockets  $25;  sundries  $77.87 .  1,075  47 

Dreer,  H.  A. :  roses ,  8£  doz.  at  $5  ;  plants ,  &c .,  $38.46 .  80  96 

Henderson,  P.  &  Co.:  2,000  tulips  $20;  plants,  &c.,  $30 .  50  00 

Kaiser,  C.,  hardware,  &c.,  $72.45;  Vancouver  Floral  Co.,  6  palms  $60 . 132  45 

Lowe,  F.:  iron  beds,  2  at  $38;  mattresses  and  springs  $54;  repairing  furniture  $42;  sundries 

$65  50 . . . .  237  50 

Milne,  T.:  white  zinc,  6  gal.  at  $5.50;  37  rolls  paper  $28.25;  labour,  219  h.  at  $1;  sundries, 

$100 .  380  25 

Scougale  Mercantile  Co.:  table  cloth  $36.50;  2  doz.  napkins  $27.50;  sundries  $47.40 .  Ill  40 

Wells  Fargo  &  Co.,  express,  freight .  102  25 

White,  J.  &  Co.:  4^  doz.  napkins  $31;  3  table  cloths  $26;  2  spi’eads  $18.75;  sundries  $52.35  128  10 

Yukon  Saw  Mill  Co.:  4,374  ft.  lumber  $269;  sundry  $7.50 .  276  50 

Yukon  Sheet  Metal  Works  ($1,755.07)— 

Hot  water  boiler,  coal  grates,  &c.  $351.50;  fittings,  &c.  $122.34;  freight  from  Toronto 

to  Dawson  $462.12;  commission  $118.46 .  1,054  42 

Repairing  h.  w.  boiler,  as  per  contract,  $520;  fittings,  &c.  $59.31 .  579  31 

Sundry  labour  and  material . : .  121  34 

Yukon  Telephone  Syndicate:  services,  11  m.  to  Feb.  28,  1913,  at  $25;  repairs  $2 .  277  00 

Small  payments:  15  loads  garden  soil  $42 .50;  2  sections,  top  and  base  $35 . 50;  hardware  $30.96; 

3  pictures  $24.85;  jardiniere  $22;  vase  $20;  caretaker’s  supplies  $20;  glassware  $19.50; 
sewing,  5  d.  at  $3.50;  10  linen  centres  $14.10;  repairing  range  $13.55;  150  ft.  wire  fencing 
$11;  coal  $13.50;  table  decoration  $11;  tuning  piano  $12.50;  mirror  plateau  $10;  clearing 
snow  $10;  sundry  $96.43 .  424  89 


Dawson  Court  House. 

Caretaker,  H.  DeVillers,  2  m  to  May  31,  1912,  at  $160 . 

Coates,  Dan.,  cartage . 

Dawson  Greenhouse. 

Klondyke  Thawing  Machine:  glass,  9  cases  at  $13;  sundry  $32.80 . 

Yukon  Saw  Mill  Co.:  2,350  ft.  lumber,  $158.52;  sundry  $52.95 . 

Small  payments:  labour,  22^  h.  at  $1.50,  7  li.  at  $1;  sash  strips  $10;  sundry  $8 . 

Dawson  Post  Office. 

Caretakers,  12  m.  to  Mar.  31,  1913:  J.  K.  Johnstone,  1  m.  $160,  10  m.  at  $180;  E.  Lemieux, 

1  m.  $160 . •••••••  •  •  •  • . 

Char-service,  12  m.  to  Mar.  31,  1913:  A.  Clarke,  4  m.  at  $160,  5  m.  at  $180;  Mrs.  A.  Misencr, 

3  m.  at  $150 . •••••••• 

Nightmen,  12  m.  to  Mar.  31,  1913:  J.  K.  Johnstone,  1  m.  $160;  R.  J.  Ogburn,  1  in.  $160,  10  m. 

at  $180 . 

Labdurer,  4  d.  at  $7.50 . - . 

Carlen,  W.  D.,  4  ft.  wood,  77-6  cords  at  $12 . 

Cascade  Steam  Laundry,  laundry  work  11  m.  to  Feb.  28,  1913 . 

Dawson  City  Water  &  Power  Co.  Ltd.:  water  service,  10^  m.  to  Feb.  15,  1913,  $189;  repairs 

Dawson  E.  L.  &  P.  Co.  Ltd.:  'lighting,'  10 J  m.  to  Feb.  15,  1913,  2,454  k.  w.  at  30c.,  789  k.  w. 
at  25c.,  rent  of  meter  $10.50;  asst,  lamps  $26.25;  sundries  $6 . 


320  00 
1  00 


149  80 
211  47 
58  75 


2,120  00 

1,990  00 

2,120  00 
30  00 
931  20 
39  69 

195  50 

976  00 


Carried  f orward 


48,398  85 
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Salaries,  &c. — Concluded.  $  eta. 

Brought  forward .  48,398  85 

Dauson  Post  Office — Concluded. 

Francis,  H.  A.,  wood,  56-9  cords  at  $11.90;  Spence,  J.  N.  supplies  $53.17 .  730  28 

Klondyke  Thawing  Machine  Co.:  7  awnings  $45;  sundry  $10.33 .  55  33 

Yukon  Saw  Mill  Co.,  1,024  ft.  lumber .  61  44 

Yukon  Sheet  Metal  Works:  49£  h.  labour  $59;  hardware,  &c.  $38.78;  overpaid  78c .  98  56 

Yukon  Telephone  Syndicate,  services,  11  m.  to  Feb.  28,  1913,  at  $12.50 .  137  50 

Small  payments:  caretaker’s  supplies  $31.50;  cartage  $26;  removing  snow  $10.50;  4  pr. 

blankets  $10;  sundry  $30.66 .  108  66 


Mining  Recorders'  Offices. 

Carcross — 

Reid,  P.,  outlay,  cleaning,  &c .  10  00 

Scott,  A.  F.,  rent  of  office,  1  y.  to  Dec.  31,  1912 .  300  00 

Glacier — 

Smith,  J.  V.,  16"  wood,  17  cords  at  $16 .  272  00 

Small  payments:  caretaker’s  supplies  $28.40;  labour,  2  d.  at  $7.50;  clock  $10 .  53  40 

Gold  Bottom — 

Coates,  Dan,  cartage .  2  00 

Granville — 

Royal  N.  W.  M.  Police,  rent,  7  m.  to  Oct.  31,  1913,  at  $12.50 .  87  50 

Kluane — 

Pinchert,  W.  A.,  hardware,  &c .  18  90 

Mayo  Landing — 

Binet,  J.  E.,  rent  of  office,  9  m.  to  Dec.  31,  1913,  at  $25 .  225  00 

Nicol,  A.,  16"  wood,  3£  cords  at  $16 . . .  56  00 

Small  payments:  caretakers’  supplies  $40.80;  linoleum,  38  yd.  at  90c.;  range  $30;  hard¬ 
ware  $24.85;  cleaning  office  $20;  transportation,  $19.50;  wall  cloth,  150  yd.  at  12^c. ; 

cotton,  90  yd.  at  17c.;  sundry  $9.25 .  212  65 

Sulphur  Creek — 

Royal  N.  W.  M.  Police,  rent  of  office,  11  m.  to  Feb.  28,  1913  at  $5 .  55  00 


Dawson  Buildings  Generally. 

Carpenters:  2,9 14  h.  at  $1;  430  h.  at  75c .  3,236  50 

Abraham,  H.  F.,  scavenger  work,  10  m.  to  Feb.  1, 1913,  $200;  repairs$1.75  .  201  75 

Carlin,  W.  D.:  hauling  snow,  9*  d.  at  $20;  sundry  cartage  $83 .  273  00 

Dawson  City  Water  &  Power  Co.,  Ltd.,  hydrant  service,  10|  m.  to  Feb.  15, 1913,  at  $300 .  3, 150  00 

Dawson  E.  L.  &  P.  Co.,  Ltd.:  rent  of  mercury  lamp,  10^  m.  to  Feb.  15, 1913 .  31  50 

Horkan,  Wm.:  goods  purchased  for  grounds  and  park:  36  roses  $57;  seeds,  plants,  &c.,  $105.54; 

garden  tools  $46. 25 .  208  79 

Robertson  &  Hackett:  4,500ft.  lumber  $169.63;  sundry  $37. 80 .  207  43 

White  Pass  &  Yukon  Route:  transportation,  10,500  lb.  at  $2.70  per  cwt.;  sundries  $84.60 .  363  10 

Yukon  Sheet  Metal  Works:  labour,  9  h.  at  $1.50, 18  h.  at  75c.;  hardware,  &c.  $34.25 .  61  25 

Small  payments:  advertising  $21;  cartage,  &c.,  $10.50;  ballbearings  for  motor  $10;  supplies, 

&c.,$51 .  92  50 


Whitehorse  Post  Office. 

Caretaker,  C.  J.  McLennan,  12  m.  to  Mar.  31, 1913,  at  $125 .  1,500  00 

Cyr,  A.,  wood:  16  in.,  8  cds.  at  $6.50;  4  ft.,  80  cds.  at  $4. 80 .  436  00 

Lowe,  Robt.  &  Co.,  scavenger  work,  12  m.  to  Mar.  31, 1913,  at  $15 .  180  00 

Ryder,  It.:  water,  12  m.  to  Mar.  31, 1913,  at  $10;  sundry  $1.50 .  121  50 

Yukon  Electric  Co.:  lighting,  12  m.  to  Mar.  31,  1913,  $704.05;  19  Tungstens,  wiring,  &c.,  $67.83; 

sundry  $8. 30 .  780  18 

Small  payments:  hardware,  &c.,  $17.35;  caretaker’s  supplies  $11. 75 .  29  10 

Generally. 

Accountant,  G.  I.  MacLean,  12  m.  to  Mar.  31,  1913,  at  $50 .  600  00 

Agent,  E.  Rivard,  12  m.  to  Mar.  31, 1913,  at  $200 .  2,400  00 

Yukon  Telephone  Syndicate,  services,  11m.  to  Feb.  28, 1913  at  $25 .  275  00 

Zacearelli,  J.:  office  supplies .  4  75 

Telegrams,  Govt.  Telegraph  Service .  27  77 

Stationery  Office,  Ottawa .  43  22 


Total,  carried  to  page  V — 7 .  65,11141 
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Amherst,  N.S.:  Wharf.  $  eta. 

Canadian  Car  &  Foundry  Co.,  Ltd.:  digging  bed  at  wharf,  155  h.  at  15c.,  15  h.  at  17c.;  digging 

and  preparing  berth,  9  d.  at  52, 114  d.  at  $1.50 .  214  SO 


Anderson’s  Cove:,  N.S.:  Breakwater  Extension. 

Conductor,  Charles  A.  Longmire,  Apr. -Oct.,  63*  d.  at  $2.50, 68§  d.  at  $3 .  363  63 

Carpenters,  730$  d.  at  $1.75;  men  picking  rock,  106$  d.  at  $1.50;  men  with  teams,  273$  d.  at  $3, 

68$  d.  at  $1.75,  5d.  at  $1.70 .  2,386  56 

Burney,  Charles:  iron,  625  lb.  at  $2.20,  4,400  lb.  at  $2.10;  spikes,  4  kegs  at  $5;  clinch  rings,  100 

lb.atl3c.,  501b. at  11c.;  sundries $16. 42 .  161  07 

Small  payments:  round  iron,  1,000  lb.  at  $2.15;  spikes,  2  kegs  at  $4.75,  3  kegs  at  $4.70;  rope,  59$ 

lb.  at  47c.;  sundries $33.11 .  88  33 


Total,  carried  to  page  V — 7 .  2,999  59 


Annapolis  Harbour,  N.S.:  Ice  Piers. 

Reid,  E.  R.:  contract  complete  $37,300,  extra  rip-rap  $1,050,  total  $38,350;  less  $19,080,  paid  in 

1911-12,  page  V-174 .  19,270  00 

Inspector  of  work,  James  Parks,  103  d.  at  $3.50 .  360  50 

Pickels,  Frank  W.  (The  F.  W.  Pickels  Co.):  price  of  land  between  high  and  low  water  marks 
$500;  interest  on  $500  from  June  15, 1909,  to  Nov.  4, 1912  (3  y.  142  d.),  at  5%,  $84.86;  costs  of 

action  $290. 20 .  875  06 

Legal  services:  James  A.  McLean,  Bridgewater,  N.S.,  $650;  H.  Ruggles,  Bridgetown,  N.S., 

$414.62 .  1,064  62 


Total ,  carried  to  page  V — 7 .  21,570  18 


Aricliat,  N.S.:  Retaining  Wall  to  Protect  Government  Property. 

Foreman,  George  Spry,  July-Sept.,  Dec.,  26-47  d.  at  $3 .  79  41 

Labourers,  49  d.  at  $1.50,  9^  d.  at  $1.75;  carpenters,  10  d.  at  $2;  single  team,  2d.  at  $2. 50 .  115  12 

Brookfield  Bros.,  Ltd.:  ‘Canada’ Portland  cement,  80  brl.  at  $2. 40 .  192  00 

Small  payments:  stone  ballast,  126?  tons  at  50c.;  gravel,  189  brl.  at  18c.;  sand,  188  brl.  at  25c.; 

spruce,  1,200ft.  at  $26;  569ft.  scantling$13. 88;  sundries$24 .  213  47 


Total,  carried  to  page  V — 8 .  600  00 


Arisaig,  N.S.:  Wharf  Extension. 

Foreman,  Alex.  J.  McDonald,  June-Sept., 3-027m.  at $80 .  242  10 

Labourers,  10-5 d.  at  $1.55, 40-4 d.  at  $1.50, 54-2d.  at $1.40,  2d.  at  $1.25,  23-7 d.  at  80c .  174  21 

Carpenters,  35  d.  at  $2, 1 1  •  2  d.  at  $1.75, 351  •  12  d.  at  $1.70, 42-4  d.  at  $1.60 .  754  35 

Men  with  teams,  16-58  d.  at  $3.25, 16  d.  at  $2. 25 .  89  89 

Sweet,  K.  &  Co.:  iron,  1,642 lb.  at $2.60;  sundries $16. 51 .  59  20 

Hardwood,  5,879  ft.  at  $22;  spruce,  26 1.  ft.  at  12c.,  584  1.  ft.  at  10c.  Paid  as  follows:  Jas.  Gillis, 

$59.12;  8  small  payments  $131. 71 .  190  83 

Small  payments:  rent  of  buildings  $15;  hardware,  &c.  $19.60;  spruce  ballast  poles  $13.20; 

sundry  $8.50 .  56  30 


Total,  carried  to  page  V — 8 .  1,566  94 


Avonport,  N.S.:  Breakwater  Extension. 

Conductor,  R.  Shaw,  June-Sept. ,57- 34  d.  at $3 .  172  02 

Labourers,  135 \  d.  at  $2,  55  d.  at  $1.75,  22d.at  $1.60, 16  d.  at  $1.50,  35  d.  at  $1 .  461  46 

Carpenters, 55 d. at $2.50;  carters, 60-16d.at$l. 50, 28-5d.at$l. 25 .  263  37 

Illsley  &  Harvey:  round  iron,  852  lb.  at  $2.35,  1,426  lb.  at  $2.25;  plank,  2,000  ft.  at  $16;  sundries 

$31.51 .  115  61 

Stone,  472\  tons  at  50c.;  lumber,  482  I.  ft.  at  12c.,  2,490  1.  ft.  at  8jC.,  3801.  ft.  at  8c.,  4,639  1.  ft.  at 
6c.,  657 1.  ft.  at  5c.;  ballast  poles,  600  at  9c.;  hemlock  deal,  4,000  ft.  at  $14;  flooring,  1,007 1.  ft. 
at  3c.  Paid  as  follows:  L.  F.  Fuller  $184.75;  H.  B.  Patterson  $56;  L.  E.  Shaw  $108.24;  A. 

F.  Starratt  $52.50;  J.  D.  Turner  $562.20;  IJ.  N.  Walsh  $23.85 .  987  54 


Total,  carried  to  page  V — 8 .  2,000  00 
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ftass  River,  N.S.:  Wharf  Repairs.  $  cts. 

Conductor:  W.  J.  Hegan,  Apr.-Oct.,  40-4 d.  at $2.50;  outlay$32.70 .  133  70 

Sub-conductors:  J.  S.  Taylor,  June-July,  10-5  d.  at  $2.50;  G.  M.  Lewis,  Aug.-Oct.,  50-5  d.  at 

$2.50 . .  152  50 

Labourers,  180-32  d.  at  $1.75;  mechanic,  74  d.  at  $2;  man  with  double  team,  61  d.  at  $3.50 .  677  06 

Dominion  Chair  Company,  Ltd.:  funeral  expenses  of  John  Taylor  $31.67;  sundry  hardware, 

paint,  oil,  &c.,  $125.86 . . . ........ .  157  53 

Fulton,  Frank:  iron,  1,376  lb.  at  2jC.;  cutting,  heading  and  pointing  iron,  1,065  lb.  at  ljc.; 

sundries  $27.41 .  83  92 

Timber  and  lumber,  3,568  ft.  at  $15,  700  ft.  at  $14.50,  2,283  ft.  at  $14,  1,250  at  ft.  $13.50, 

11,025  ft.  at  $12;  piling,  2,498  1.  ft.  at  10c.;  braces,  50  at  $2;  2  knees  $3.  Paid  as  fol¬ 
lows:  William  Cail  $46;  Jus.  S.  Creelrnan  $190.74;  Stephen  Corbett.  $94.10;  Thos.  Crowe, 

$53.07;  (short  paid  $1),  Elden  Davison  $78.70;  Woodbury  Lewis  $134 .  596  61 

Small  payments:  manillarope,  95  lb.  at  12c.;  sundries  $37.02 .  48  42 


Total,  carried  to  page  V — 3 .  1,849  74 


Battery  Point,  N.S.:  Breakwater. 

Conductor,  Isaac  Everett,  Apr  .-Aug.,  97  d.  at  $3 .  291  00 

Labourers,  24-25  d.  at  $2,  447-75  d.  at  $1.75;  carpenters,  77-75  d.  at  $2;  men  with  teams,  9  d.  at 

$3,  52  d.  at  $3.50 .  1,196  57 

Haynes,  James  E.:  iron  bolts,  1,507  lb.  at  3*c.,  3,000  lb.  at  3jC.;  screw  bolts,  300  lb.  at  7c.,  135 

lb.at6|c.;  sundries  $28.23 . : .  219  51 

Rock  for  ballast,  2,053  tons  at  40c. ;  square  timber,  25  1.  ft.  at  10c.  Paid  as  follows:  Henry  Apt 
$109.20;  Lloyd  Everrett  $407.30;  Hanley  Everett  $110.80;  John  McGrath  $131.20;  Harry 

White  $65.20 . . . . . . .  823  70 

Small  payments:  spruce  sheathing,  1,000 1.  ft.  at  3c.;  smithwork  $16.11;  rent  of  buildings  $5 —  69  11 

Legal  services,  Fred  W.  Harris,  Annapolis  Royal,  N.S . .  34  59 


Total,  carried  to  page  V — 8 .  2,634  48 


Bear  River,  N.S.:  Wharf. 

Conductor,  James  E.  Dunn,  Sept.-Nov.,  67-75  d.  at  $3,  outlay  $18.25 .  221  50 

Foreman,  Wm.  E.  Dunn,  Sept.-Nov.,  37  d.  at  $2.50 .  92  49 

Labourers,  78-5  d.  at  $2,  241-5  d.  at  $1.75;  men  with  teams,  39-25  d.  at  $3 .  697  33 

Dunn,  Frank  B.:  dump  bolts,  3, 157  lb.  at  3£c.  5, 157  lb.  at  3|c. ;  sundry  $4.91 .  288  01 

Marshall,  H.  H.,  purchase  price  of  property  for  wharf .  1,800  00 

Stone,  2,131  tons  at  30c.,  323-25  tons  at  25c.;  timber,  124-32  tons  at  $3.50,  58  1.  ft.  at  10c.,  1,328 
1.  ft.  at  9c.,  256  1.  ft.  at  8c.,  1,749  1.  ft.  at  7c.;  ballast  poles,  10,300  1.  ft.  at  lc. ;  plank,  376  ft. 
at  $12.  Paid  as  follows:  Charles  Alcorn,  $255.94;  Frank  Alcorn,  $119.53;  John  Burrell, 

$128.18;  Larnet  W.  Harris,  $241.95;  Thaddeus  Harris,  $89.25;  Chas.  R.  Rice,  $51.64; 

Melbourne  Rice,  $177.45;  19  small  payments,  $467.02 .  1,530  96 

Small  payments:  hardware  $21.17;  sundries  $15.72 .  36  89 

Legal  services,  F.  W.  Nichols,  Digby,  N.S .  36  35 


Total,  carried  to  page  V — 8 .  4,703  53 


Belliveau’s  Cove,  N.S.:  Extension  to  North  Breakwater,  etc. 

Foreman,  Antime  Doucet,  Aug.-Sept.,  22-57  d.  at  $3 .  67  71 

Labourers,  19-65  d.  at  $2.25,  234-45  d.  at  $2;  carters,  266-47  d.  at  $4,  9-2  d.  at  $3.50 .  1,611  21 

Belliveau,  Benjamin  &  Co.:  fenders,  94  1.  ft.  at  9c.;  sundries  $12.60 .  21  06 


Total,  carried  to  page  V— 8 .  1,699  98 


Blanch,  N.S.:  Breakwater. 

Foreman,  Marsden  Thomas,  Sept.-Oct.,  19  d.  at  $3,  paid  horse  hire  $5 .  62  00 

Carpenters,  18  d.  at  $2;  labourers,  366  d.  at  $1.50 .  585  00 

Nicoll,  Frank  G.:  spruce  logs,  1,440  1.  ft.  at  10c.,  8,313  1.  ft.  at  9c.;  ballast  poles,  8,160  1.  ft.  at 

33c.;  expense  of  rafting  chains,  etc.  $50 .  1,227  77 

Swain,  Lloyd:  bolt  iron,  1,518  lb.  at  3c.;  cutting  and  pointing  bolts,  1,518  lb.  at  lc.;  sundry  $8.50  69  22 

Small  payments:  bolts,  287  lb.  at  4ic.,  300  lb.  at  4c.;  boat  hire  $17;  towage  $10;  truckage  $3  54  91 


Total,  carried  to  page  V— 8 .  1,998  90 


Boisdale,  N.S.:  New  Wharf. 

King’s  Printer  $16.45;  advertising  $50.45  .  66  90 
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Breen’s  Pond,  N.S.:  Breakwater  Construction.  $  ctg. 

Morrison,  T.  D.:  contract  complete  §13,190,  less  $530  paid  in  1911-12  (page  V — 17G) .  12.GG0  00 

Inspector  of  work,  Peter  C.  Brow,  June  6-Nov.  22,  5-5  rn.  at  $80 .  ’439  99 


Total,  carried  to  page  V— 8 .  13,099  99 


Brooklyn,  N.S.:  Breakwater. 

Falconer,  A.  D.  &  Win,  K.  McDonald:  gross  estimate  8  to  Nov.  1912  on  $119,650  contract, 

$43,290;  less  drawback  $4,280  and  paid  in  1913-14,  $2,990 .  36,020  00 

Canada  Cement  Co.: 

Estimate  7  to  Nov.  1912  on  $39,500  contract,  $15,266.75;  less  drawback  and  bags  returned 

$3,667.93 . . . . .  11,598  82 

Cement,  760  brl.  at  $1,972;  less  freight  $480.45  and  less  switching  charge  $20 .  1,000  55 

Brannen,  H.  H.,  making  diver’s  survey  and  report  on  breakwater .  40  00 

Harlow,  A.,  photographs  of  breakwater .  8  00 

Ralston,  Norman  C\:  paid,  wages  of  men  for  hauling  and  unloading  cement  etc.  $250.06, 

freight  $75,  livery  $32,  sundry  outlay  $34.94 .  392  00 

Travel  of  Ottawa  official,  A.  E.  Cross .  66  00 


Total,  carried  to  page  Y — 8 .  49,125  37 


Brooklyn,  N.S.;  Dredging. 

Conductor,  Fred  S.  Freeman,  June-Sept.,  82-4  d.  at  $2.50 .  206  00 

Labourers,  284  d.  at  $1.50;  man  with  team,  1  d.  at  $2.50 . . .  428  50 

Small  payments:  sharpening  drills,  486  at  5c.;  dynamite  $18.50;  hardware  etc.  $14.27;  use  of 

derrick  $7 . .• .  64  07 


Total,  carried  to  page  V — 8 .  698  57 


Brule  Wharf,  N.S.:  Repairs  and  Extension. 

Conductor,  John  D.  Brown,  June-Aug.,  40-8  d.  at  $2.50,  buying  and  surveying  timber,  13  d.  at 

$2.50,  horsehire,  7-5  d.  at  $1.50  .  145  75 

Labourers,  449-6  d.  at  $1.50;  water  boy,  22-8  d.  at  $1;  men  with  teams,  33-1  d.  at  $3 .  796  50 

Baillie  &  Chisholm:  spikes,  3  kegs  at  $3.50;  axes,  6  at  $1;  sundries  $31.85 .  48  35 

Forbes,  A.;  iron,  3,724  lb.  at  3c.;  sundries  $13.54 .  125  26 

Macdonald,  Angus:  working  iron,  3,724  lb.  at  2c.;  sundry  $2.50 .  76  98 

Timber,  9*  &  10",  4,504  1.  ft.  at  9c.,  1,883  1.  ft.  at  85c.,  1,182  1.  ft.  at  8c.;  plank,  10,909  ft.  at  $9, 

I, 178  ft.,  $14.45;  hauling  plank,  12  loads  at  $3.75.  Paid  as  follows:  Daniel  Craig  $76.50; 

J.  W.  Douglas  $56.81;  Alexander  W.  Ives  $222.31;  George  Langill  $88.47;  Angus  McBain 

$87.22;  John  D.  McKay  $98.18;  John  Murray  $86.96;  7  payments  under  $50  each,  $101.15  817  60 


Total,  carried  to  page  V— 8 .  2,010  44 


Burke’s  Head,  N.S.:  Breakwater. 

Gerroir,  A.  W.  &  K.  Sweet:  contract  complete  $35,490,  extra  work  $365.  Total  $35,855;  less 

drawback  $-1,475  and  less  $16,610,  paid  in  1911-12  (page  V — 177) .  14,770  00 

Inspectors  of  work:  Amedee  Camus,  Aug.,  27  d.  at  $3;  Thomas  Stockley,  Apr.  28-July  31, 

78  d.  at  $3 .  315  00 


Total,  carried  to  page  V — 8 .  15,085  00 


Burlington,  N.S.;  Wharf  Repairs. 

Foreman,  A.  S.  Sanford,  May,  July,  20\  d.  at  $2.50 .  51  25 

Master  workman,  Harry  Burgess,  10 J  d.  at  $2.25;  labourers,  4  d.  at  $1.65,  46J  d.  at  $1.50. .. .  99  59 

Hewers  of  timber,  50  d.  at  $1.75;  teaming,  2  d.  at  $3,  2-86  d.  at  $3.50 .  103  48 

Timber,  9",  2,068  1.  ft.  at  8c;  plank,  1 ,500  ft.  at  $11,  8,376  ft.  at  $12,  50  ft,  at  $14,  30  ft.  at  $20; 

17  posts,  $1.  Paid  as  follows:  Fred  R.  Blackburn  $49.68;  Albert  Parsons  $98.81;  6 

payments  under  $48  each,  $136.26 . . . . .  284  75 

Small  payments:  iron,  457  lb.  at  Gc.;  scouring  plank  $16;  sundries  $17.51 .  60  93 


Total,  carried  to  page  V — 8  .  600  00 
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Cape  Rouge,  N.S.:  Breakwater  Construction.  $  eta. 

Musgrave,  R.  &  B.,  contract  for  construction  of  breakwater  complete .  15,884  00 

Aueoin,  A.  C.,  purchase  price  of  property  required  for  approach  to  wharf .  175  00 

Inspector  of  work,  Amedee  Camus:  123  d.  at  S3,  outlay  SI  .  370  00 

Brownley,  H.  E.,  inspector  of  timber,  8,586  ft.  at  60c.  per  C.,  26,767  ft.  at  50c.  per  M .  64  90 

Legal  services,  Thomas  Gallant,  Port  Hood,  N.S .  24  60 


Total,  carried  to  page  V — 8 .  16,518  50 


Caribou  Island,  N.S.:  Raising  Causeway. 

Foreman,  Alexander  Fraser:  May-Oct.,  2-922  m.  at  $90;  outlay  $9.70 .  272  70 

Quarry  foreman,  Duncan  Rankin,  34  d.  at  $2.50 .  85  00 

Labourers,  206-73  d.  at  $1.50,  10  d.  at  $1.25,  19-5  d.  at  $1;  carpenter,  2  d.  at  $2;  caulker,  4  d.  at 

$2.50;  men  with  teams,  24-5  d.  at  $2.50 . ; .  417  37 

McKenzie,  James:  rent  of  ground  for  scow,  Nov.,  1909-Jan.,  1912,  $30;  towing  scow  $20 .  50  00 

Brush,  12,300  1.  ft.  at  lc.,  1 26 j  cords  at  75c.;  stone,  134  cu.  yds.  at  75c.,  190  cu.  yds.  at  25c.; 
hauling  stone,  139  cu.  yds.  at  50c.;  sundry  $7.86.  Paid  as  follows:  Neil  Cameron  $50; 

Martin  McDonald  $103;  J.  H.  McKenzie  $53.25;  Dan  McLeod  $86.50;  9  small  payments 

$150.48 . t . .  443  23 

Small  payments:  launching  scow  $21.50;  right  of  way  for  hauling  stone  $30;  hardware,  etc.,  $38.47; 

towage  $20;  sundries  $21.75 .  131  72 


Total,  carried  to  page  V — 8 .  1,400  02 


Carr’s  Brook,  N.S.:  Wharf. 

King’s  Printer  $15.59;  advertising  $81.64 .  97  23 


Ccntreville,  N.S.:  Cape  Island  Wharf. 

Conductor,  Wm.  B.  McGray,  Aug.-Nov.,  Mar.,  69  d.  at  $3,  outlay  $97.04 .  304  04 

Foreman,  Ezra  Atkinson,  Aug.-Nov.,  53  d.  at  $3;  labourers,  262}  d.  at  $1.50 .  552  75 

Atwood,  Samuel  S.,  logs,  4,375  1.  ft.  at  $8 .  350  00 

Brannen,  D.  E.:  rock,  608  cu.  yds.  at  75c.;  ballast  poles,  1,100  1.  ft.  at  4c.;  towing  logs  $65.37; 

towing  vessel  $5 .  570  37 

Brannen,  John:  cutting  and  sharpening  iron,  2,508  lb.  at  lc;  bolts,  320  at  4c;  sundries  $11.85 _  49  73 

Harlow  &  Kempton:  hemlock  lumber,  14,912  ft.  at  $13.50,  2,974  ft.  at  $13 .  239  98 

Southern  Salvage  Company,  Ltd.:  carrying  logs  from  Port  Clyde  to  Centreville .  100  00 

Small  payments:  iron,  2,50*8  lbs.  at  $2.15;  freight  on  plank  $47.34;  rafting  logs  to  Port  Clyde 

$22.50;  towage  $14;  Sundries  $21.32 .  159  08 

- ** 

Total,  earned  to  page  V — 8  .  2,325  95 


Centreville,  N.S.:  Trout  Cove  Breakwater. 

Mackav  Bros.:  estimate  1  to  Sept.  1,  1912,  on  $28,470  contract,  $23,542.50,  less  drawback 

$2,354.25 . .* .  21,188  25 

Reid,  E.  R.:  estimate  3  to  Mar.  31,  1913,  on  $44,500  contract,  $8,450,  less  drawback  $840 _  7,610  00 

Inspector  of  w  ork  done  under  E.  R.  Reid  contract,  H.  H.  Subs,  Aug.-Oct.,  72  d.  at  $3.50 .  252  00 

Foreman,  A.  Boutilier,  Apr.-May,  -755  m.  at  $80 .  60  38 

Conductor,  Wesley  H.  Smith,  Aug.-Jan.,  142-5  d.  $3 .  427  50 

Carpenters,  91-5  d.  at  $2.50,  444-1  d.  at  $2.25;  blacksmith,  23-5  d.  at  $2.25 .  1,280  84 

Men  with  teams,  69-71  d.  at  $3.50;  engineer,  28-5  d.  at  $2.25;  teams,  128-5  d.at  $1 .  436  63 

Labourers,  1,172-9  d.  at  $2,  66-74  d.  at  $1.50 .  2,445  92 

Boutilier,  A.  <fe  Co.:  hoisting,  218}  h.  at  70c.;  iron,  2,0461b.  at  2 4 c . ;  manilla  rope,  197  lbs.  at  14c.; 

freight  $11.40;  sundry  $56.91 .  299  99 

Brownley,  H.  E.,  inspecting  square  timber,  520,000  ft.  at  50c.  per  M .  260  00 

Robbins,  B.  C.,  measuring  and  inspecting  creosoted  timber,  13  d.  at  $3 .  39  00 

Thome,  W.  H.  &  Co.:  iron,  1,416  lb.  at  $2.30,  5,202  lb.  at  $2.20,  2,000  lb.  at  $2.10;  screw  bolts 
9041b.  at  4c.;  ship  spikes,  5  kegs  at  $4.50;  portable  forge  $20;  clinch  rings,  1501b.  at  10c.; 

anvil,  122  lb.  at  10}c.;  sundries  $11.74 .  ,307  22 

Spruce  timber,  18,054  1.  ft.  at  8c.,  4,591  1.  ft.  at  7c.,  691  1.  ft.  at  5c.,  6,250  1.  ft.  at  3c.  2,170  1.  ft. 
at  2}c.;  hemlock,  32,127  ft.  at  $16.  Paid  as  follows:  H.  H.  Marshall  $514.03;  Lennie 
Morehouse  $157.12;  Elihu  Porter  $62.44;  Elijah  Raymond  $86.12;  Wilfrid  Robbins  $429; 

Charles  Robichau  $199.68;  Henry  Sanderson  $132.32;  G.  E.  Torrie  $543.55;  Hadden 

Westcott  $373.10;  4  small  payments  $58.66 .  2,556  02 

Small  payments:  towing  timber  $59;  hauling  rock,  29  cu.  yds.  at  50c.;  iron  $10.09;  sundry 

SI  1 .20 . .  94  79 

King’s  Printer  $24.21;  advertising  $217.35 .  241  56 


Total,  carried  to  page  V— 8 .  37,500  10 
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Chester,  N.S.:  Canal.  $  cts. 

Foreman,  Freeman  Pulsifer,  June-OctM  50-676  d.  at  $2.50,  outlay  $22.09 .  148  78 

Workmen,  584-5  d.  at  $1.50;  stonemasons,  59-5  d.  at  $2.25;  men  with  teams,  95-83  d.  at  $3, 

38-5  d.  at  $3.50 .  1,432  88 

Evans,  Owen  W.:  100  lb.  rope  $15.40;  wire,  108  lb.  at  10c.;  3  blocks  $14.90;  sundry  $20.44 .  61  54 

Fredea,  Frank,  stone,  325  loads  at  17c .  55  25 

McNeill,  Wm.  P.  &  Co.:  highway  beam  span  erected  complete  on  foundations,  including 

wooden  floor  system,  etc.,  $468;  extra  for  hauling  to  site  $10.04 .  478  04 

Smith,  Cottnam  T.,  sundry  smithwork .  49  58 

Small  payments:  cement,  15?  brl.  at  $2.20;  1,500  ft.  lumber  $18.75;  use  of  derrick,  19  d.  at  50c.; 

sundries  $10.58 .  72  93 


Total,  carried  to  page  V — 8  .  2,299  00 


Cole  Harbour,  N.S.:  Wharf. 

King’s  Printer .  22  55 


Cottage  Cove,  N.S.:  Breakwater. 

Commissioner,  Orlando  Baltzer,  Sept.-Nov.,  66  d.  at  $3,  outlay  $26.32 .  224  32 

Hewers,  and  men  handling  ballast,  276-78  d.  at  $1.50;  men  with  teams,  2-4  d.  at  $5,  25  d.  at  $4, 

1-754  d.  at  $3.50,  10  d.  at  $2.50,  15  d.  at  $2;  tending  rafts,  2  n.  at  $3;  towing  rafts,  13  h.  at  $1  607  31 

Bolser,  John  E.,  spruce  timber,  1530  1.  ft.  at  6c.,  462  1.  ft.  at  3c .  105  66 

Feindel,  W.  C.:  iron,  3,139  lb.  at  2|c.;  screw  bolts,  160  at  6c.;  sundry  $41.81 .  122  04 

Small  payments:  timber,  3,109  1.  ft.  at  3c.,  16  1.  ft.  at  6c.;  smithwork  $28.51;  time  purchasing 

timber,  etc.,  6  d.  at  $3 .  140  74 


Total,  carried  to  page  V — 8  .  1,200  07 


Cow  Bay  (Port  Morien),  N.S.:  Protection  Works  and  General  Repairs. 

Foreman,  Henry  Munroe,  June-Sept.,  Nov.,  89  d.  at  $3 .  267  00 

Carpenters,  119-5  d.  at  $2,  197  d.  at  $1 .75;  labourers,  710  d.  at  $1.50,  38-5  d.  at  $1.40,  74-3  d.  at 

$1.25,  6-5  d.  at  $1;  men  with  teams,  3  d.  at  $3.50, 133  d.  at  $2.50 .  2, 145  00 

Irwin,  J.  S.:  duck,  113  yds.  at  16c.;  rope,  17?  lb.  at  13c .  20  36 

McDonald,  D.  L.:  bolts,  303?  lb.  at  8c.,  320  lb.  at  7c.;  stay  rods,  366  lb.  at  8c.;  sundry  $15.10. . .  91  06 

McDonald,  Hector:  duck,  406  yd.  at  20c.;  rope,  74  lb.  at  13c.;  sundry  $6.29 .  97  11 

McLeod,  Alex.:  sand,  200  brl.  at  12c;  sundry  hardware,  etc.,  $28.54 .  52  54 

Nearing,  James:  bolts,  350  lb.  at  7c.;  nails,  300  lb.  at  3?c.;  sundry  $17.46  .  52  46 

Spencer,  O.  J. :  lumber,  500  ft.  at  $24, 1,405  ft.  at  $18,  3,539  ft.  at  $17.50,  2, 658  ft.  at  $17;  shingles, 

5  M  at  $3;  duck,  102J  yd.  at  19c.;  sundries  $17.53 .  196  46 

Sydney  Foundry  &  Machine  Works:  iron,  720  lb.  at  4c.;  babbitt,  36  lb.  at  30c.;  machine  work, 

$15;  sundries  $23.40 .  78  00 


Total,  carried  to  page  V — 8  .  2,999  99 


Creignisli,  N.S.:  Landing  Pier:  Construction. 

Foreman,  D.  B.  McMaster,  July-Nov.,  Mar.,  62-75  d.  at  S3,  outlay  $11.05 .  199  30 

Carpenters,  90-75  d.  at  S2,  17  d.  at  $1.85,  264-69  d.  at  $1.75;  labourers,  18  d.  at  $1.75,203-32  d.  at 

$1.50;  men  with  single  teams,  2  d.  at  $3,  41  d.  at  $2.50;  water  boy,  45  d.  at  80c .  1, 157  13 

Cameron,  John,  purchase  price  of  property  required  for  approach  to  wharf .  100  00 

Stone  ballast,  1,350-2  cu.  yd.  at  50c.;  lumber,  5,9S0  ft.  at  $20,  7,070  ft.  at  $15;  timber,  1,034-  5  l.ft. 
at  10c.,  1,615  l.ft.  at  4c,  480  1.  ft.  at  2£c.;  horse  hire  $1.50.  Paid  as  follows:  Cameron, 

Archibald  $68.32,  Hector  $60.66;  Gillis,  Allan,  $83.33;  McDonald,  Alexander,  $80,  A.  It. 

$193.34,  Rory  $53.12;  McEachern,  Dougald,  $118;  McMaster,  Angus,  $70.85;  16  small  pay¬ 
ments  $354.68 .  1,0S2  30 

Small  payments:  bolts,  460  lb.  at  3Jc.;  spikes  $13;  sundries  $33.01 .  60  96 

Legal  services,  Donald  McLennan,  Port  Hood,  N.S .  50  57 


Total,  carried  to  page  V — 8  .  2,650  26 
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Cribbln’s  Point,  N.S.:  Wharf  Repairs.  $  cts. 

Foreman,  Angus  R.  Boyd,  July,  Oct.-Nov.,  Mar.,  1-30  7  m.  at  $80,  outlay  $2.75  .  107  35 

Carpenters,  110-5  d.  at  $1.75;  labourers,  110-5  d.  at  $1.50,  12  d.  at  $1.40,  15-5  d.  at  $1.25;  water 
boy,  3-5  d.  at  $1;  men  with  teams,  39-5  d.  at  $3,  61  d.  at  $2;  masons,  3-5  d.  ai  $2.50,  8  d. 

at  $1.75 .  662  04 

Boyd,  Hugh:  iron  bolts,  1,599  lb.  at  4*c.;  sundries  $2.79 .  74  74 

Small  payments:  lumber  7,033  ft.  at  $16  ;  stone,  225  cu.  yd.  at  10c;  cement,  4  bids,  at  $3.20; 

sundry  $8.50 . .  156  32 


Total,  carried  to  page  V — 8  .  1,000  45 


Croft's  Cove,  N.S.:  Boat  Landing  Repairs. 

Foreman,  Stanley  Randing,  Aug. -Sept.,  39  d.  at  $3 . . .  117  00 

Labourers,  1481  d.  at  $1.50;  carpenters,  35  d.  at  $2.25,  14  d.  at  $1.75;  man  with  ox  team,  3  d. 

at  $2 . . .  33199 

Corkum,  Elijah:  ballast,  154  tons  at  40c;  ballast  poles,  2,478  ft.  at  3|c .  148  33 

Eikle,  Charles  &  Sons:  logs,  1,848  1.  ft.  at  lO^c.;  square  timber,  1, 609  ft.  at  $18;  spruce,  2,316 

ft.  at  $16;  iron,  1,033  ib.  at  3c;  sundries  $15.35 .  306  38 

Small  payments:  rent  of  forge,  anvil  etc.,  33  d.  at  $1.25;  hardware  $19.50;  truckage,  $17; 

sundries  $20.05 .  97  80 


Total  carried  to  page  V— 8 .  1001  50 


Delap's  Cove,  Harbour,  N.S. 

Foreman,  Frank  McCaul,  Apr.-May,  Oct.-Nov.,  52-5  d.  at  $2.50 .  131  25 

Labourer,  R.  W.  McCaul:  52-5  d.  at  $2.25;  logs,  360  1.  ft.  at  6c.,  275  l.  ft.  at  5c.,  540  1.  ft.  at  3c  169  67 

Carpenters,  112-5  d.  at  $1.75,  13  d.  at  $1.65,  18  75  d.  at  $1.60 .  248  27 

Labourers,  180-9  d.  at  $1.50,  14-25  d.  at  $1.25;  men  with  teams,  102-5  d.  at  $3 .  596  66 

Small  payments:  logs,  1,383  1.  ft.  at  6c.,  522  1.  ft.  at  5c.,  350  1.  ft.  at  3c.,  202  1.  ft.  at  2^c.;  iron, 

1,030  lb.  at  2c.;  sundry  $8.59 .  153  82 

Legal  services,  H.  Ruggles,  Bridgetown,  N.S .  75  82 


Total,  carried  to  page  V — 8 .  1,375  49 


Devil  s  Island,  N.S.:  Breakwater  Extension. 

Ham,  Obed  A.,  estimate  6  to  Oct.  31 ,  1912  on  $26,984,  contract,  $14,740,  less  drawback  $1,350  13,390  00 

Inspector  of  work,  Edward  J.  DeYoung,  June  1-Nov.  16,  5|  m.  at  $80 .  440  00 

Inspector  of  timber,  C.  H.  Sexton,  38,214  ft.  at  50c.  per  M .  19  11 

Advertising . 13  48 


Total,  carried  to  page  V— 8 .  13,862  59 


Digby  Harbour,  N.S.:  Improvements  including  Repairs  and  Additions. 

Conductor,  Frank  Lent,  Apr.-Jan.,  234  d.  at  $3 .  702  00 

Carpenters,  217  d.  at  $2.50,  786  d.  at  $2;  caulkers,  6-5  d.  at  $2.75,  6-5  d.  at  $2.50;  labourers, 

455  d.  at  $1.75;  watchmen,  122  d.  at  $1.50  .  3,127  87 

Condon,  M.  A.:  paint,  110^  gals,  at  $2.30,  6  gals  at  $2.50;  sundries  $62.92 .  332  07 

Cummings,  N.  A.:  bolts,  128  lb.  at  7c.,  2,663  lb.  at  4|c.,  410  lb.  at  4c.,  836  lb.  at  3|c.;  bolts 
and  hinges,  947  lb.  at  5c.;  forged  hinges,  159  lb.  at  Sc.;  socket  bands,  rings,  etc.,  237  lb.  at 

6c.,  sundries  $51.46 .  300  18 

Dakin  Bros.:  125  h.  time  on  engine  $75;  301  lb.  castings  $21;  132  ft.  galv’d  pipe  $14.19;  ship 
spikes,  2  kegs  at  $3,  2  kegs  at  $3.05;  washers,  205  lb.  at  4c,  250  lb.  at  7c;  2,111  ft.  spruce 
lumber  $40.23;  3  connecting  rods  $10;  3  ply  Amazon  roofing,  3  rolls  at  $6.40;  5  window 

sashes  $11.70;  sundries  $199.22 .  428  34 

Marshall,  H.  H.:  spruce  plank,  1,224  ft.  at$17,  6,093  ft.  at  $18;  timber,  400  ft.  at  $25,  1,301ft. 

sundry  lumber,  $24.58 .  165  05 

Renner,  Thos.  II.:  diver,  tender  and  gear,  surveying  wharf,  2d.  at  $20;  express  charges  on 

apparatus  $15.40;  passage  tickets  and  board  for  diver  and  tender  $20.10 .  75  50 

Titus,  S.  W.,  spruce  timber,  25,781  ft.  at  5c .  128  90 

YVarne,  II.  L.  &  Co.:  lumber,  450  ft.  at  $30,  4,711  ft.  at  $25,  8,720  ft.  at  $20;  75  ft.  sheathing 

$1.85 .  307  42 

Small  payments:  washers,  335  lb.  at  7c.;  timber,  3  sticks  at  $7,  1  stick  at  $10;  6  m.  ground 

rent  $18;  gasoline  $1.15 .  73  60 


Total,  carried  to  page  V— 8 .  5,640  93 
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Diligent  River,  N.S.:  Wharf.  $  cts. 

Foreman,  George  E.  Smith,  June-Oct.,  110  d.  at  $3 .  330  00 

Sub-foreman,  Nelson  Hughes,  June-Oct.,  59-25  d.  at  $2.50 .  148  12 

Blacksmiths,  104  d.  at  $2;  carpenters,  48-75  d.  at  $2;  carters,  56  d.  at  $3, 16-75  d.  at  $4;  labourer 

76-75  d.  at  $1.60. .  663  30 

Halfield,  G.  C.:  piling,  7,137  1.  ft.  at  8§c.,  3,894  1.  ft.  at  4c.,  13  pieces  at  $2.50;  caps,  3,344  ft. 
at  $20;  deal,  17,667  ft.  at  $15;  round  iron,  3,461  lb.  at  $2.45;  5  kegs  spikes  $16.45;  sundry 

$42.27 . _ .  1,270  29 

McLeod,  John:  stone,  640  tons  at  5c;  landing  bank  $30;  10  loads  brush,  $10;  boat  hire,  $3.. .  75  00 


Total,  carried  to  page  V — 8 .  2,486  71 


Drum  Head,  N.S.:  Wharf  Improvement. 

Foreman,  Amariah  Burke,  Nov.-Dee.,  1- 115  m.  at  $80 .  89  23 

Labourers,  89  d.  at  $1.50;  carpenters,  2  d.  at  $2;  truckman,  10-25  d.  at  $3 .  168  25 

Giffin,  S.  R.  &  Sons:  iron,  954  lb.  at  3c.;  lumber,  544  ft.  at  $20,  1731  ft.  at  $15;  timber,  744  ft. 

at  $17.50;  logs,  353  ft.  at  9c.,  1,208  ft.  at  7c.;  ballast  poles,  35  at  40c.;  sundry  $5.90 .  214  71 

Small  payments:  boat-hire,  24  d.  at  50c.;  bolts,  289  at  2c.,  99  at  3c .  20  75 


Total,  carried  to  page  V — 8 . . .  492  94 


Duncan’s  Cove,  N.S. 

Gerroir,  A.  W.  &  K.  Sweet,  contract  for  construction  of  breakwater  complete .  6,960  00 

Johnson,  Bernard  D.,  inspector  of  work,  Aug.  &  Sept.,  2  m.  at  $80 .  160  00 


Total,  carried  to  page  Y — 8 .  7,120  00 


East  Chczzetcook,  N.S.:  Breakwater. 

Gerroir,  A.  W.  &  K.  Sweet,  contract  complete  $7,260,  less  drawback  $500 .  6,760  00 

Inspector  of  work,  Andrew  Smith,  Oct.-Dec.,  3  m.  at  $80 .  240  00 

Advertising .  42  20 


Total,  carried  to  page  V — 8 _ .  7,042  20 


East  River,  N.S.:  Dredging. 

King’s  Printer  $40.60;  advertising  $494.71 .  535  31 


East  Ship  Harbour,  N.S.:  W'harf. 

Foreman,  I.  J.  Keating,  Aug.-Dee.,  46-5  d.  at  $2.50 . . .  116  25 

Labourers,  238  d.  at  $1.50;  carters,  29-5  d.  at  $2.50;  boating  stone,  20- 5  d.  at  $2;  hire  of  boat, 

2  d.  at  50c .  472  76 

Monk,  G.  L.:  logs,  1,340  1.  ft.  at  6c.,  22  at  $1.20,  sundry  $12.48;  lumber,  2, 181  ft.  at  $17,  186  ft. 

at  $14,  600  ft.  at  $12 .  166  17 

O’Bryan,  R.:  logs,  1,377  1.  ft.  at  6c.;  stone,  17\  tons  at  40c;  sundry,  $7.08 .  96  70 

Simmonds,  James  Ltd.:  iron,  612  lb.  at  $2.40,  1,000  lb.  at  $2.15;  manilla  rope,  101  lb.  at  15c.; 

sundry  $25.10. . . . . . . .# .  76  44 

Small  payments:  timber,  486  1.  ft.  at  6c.;  flooring,  40  pieces  at  50c.;  smithwork,  $14.67;  sundry 

$7.86 .  71  69 


Total,  carried  to  page  V — 8 .  1,000  01 


Eastern  Harbour,  N.S.:  Wharf  Repairs. 

Foreman,  Lazare  A.  AuCoin.,  July,  12  d.  at  $3 .  36  00 

Labourers,  32  d.  at  $1.40;  men  with  teams,  34-5  d.  at  $2.25;  blacksmith,  -9  d.  at  $4 .  126  03 

Small  payments:  pieces  of  timber,  20  ft.  long,  15  pieces  at  $2;  iron  and  spikes  $3.32;  labour  $4. .  37  32 


Total,  carried  to  page  V — 8 .  199  35 
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Ecum  Sccum,  N.S.:  Protection  of  faces  of  wharf  with  hardwood  sheathing,  etc.  S  cts. 

Foreman,  Jeffrey  Fleet,  jr.:  Scpt.-Oct.,  Mar.,  1-48  m.  at  $80;  outlay,  $2.70 .  121  12 

Labourers,  126  d.  at  $1.40,  59.76  d.  at  $1.30;  carpenters,  19-5  d.  at  $1.50;  carters,  9-75  d.  at  $2  302  84 

Clarence  Anderson  Scotia  Lumber  &  Shipping  Co,  spruce,  6,596  ft.  at  $14,  100  ft.  at  $10 .  93  35 

Small  payments:  bolts,  846  at  3c.;  iron,  536  lb.  at  $2.30,  774  lb.  at  $2.20;  timber,  12  pieces 

at  75c.,  4  at  50c.;  sundries,  $16.84 .  82  58 


Total,  carried  to  page  V — 8 .  599  89 


Eel  Brook  Wharf,  N.S. 

Conductor,  Sylvain  Potier,  May-July,  43  T  d.  at  $3 .  129  30 

Labourers,  341  d.  at  $1.80,  384-9  d.  at  $1.50;  carters,  22-4  d.  at  $2,  20-3  d.  at  $3;  use  of  boat, 

54  d.  at  50c .  771  43 

Babin,  Eloi,  plank,  3,000  ft.  at  $15;  Spinney,  E.  K.,  iron,  1,052  lb.  at  $2.10,  sundries,  $18.57. .  85  66 

Legal  services,  George  Bingay,  Yarmouth,  N.S .  34  11 


Total,  carried  to  page  V — 8 .  1,020  50 


Feitzen  South,  N.S.:  Breakwater  on  Spindler’s  Cove. 

King’s  Printer,  $26.52;  advertising,  $76.88 .  103  40 


Findlay  Point  Harbour,  N.S.:  Repairs  to  Wharf,  etc. 

Foreman,  John  N.  Mclsaac,  July-Aug.,  Oct.,  49  d.  at  $3,  single  team,  14  d.  at  $4,  timber,  425 

1.  ft.  at  6c.,  sundry,  $4.14 .  232  64 

Carpenters,  36  d.  at  $2;  labourers,  157-23  d.  at  $1.50;  men  with  teams,  33-5  d.  at  $3.50,  12  d. 

at  $2. 50 .  455  10 

McLeod,  Angus,  hardwood,  5,808  ft.  at  $17 .  98  73 

Small  payments:  timber,  33  1.  ft.  at  7c.,  810  1.  ft.  at  6c.,  1,148  1.  ft.  at  5c.;  brush,  70  loads  at 

15c.;  spikes,  800  lb.  at  3ic.;  smithwork,  $48.77;  livery,  $11;  sundry,  $8.95 .  213  53 


Total,  carried  to  page  V — 8 .  1,000  00 


Five  Islands,  N.S.:  Wharf  Repairs. 

Foreman,  Allen  A.  Danson,  Apr.-May,  29?  d.  at  $2.50,  outlay,  $65.54 .  139  29 

Carters,  4-75  d.  at  $4;  labourers,  164-75  d.  at  $1.75 .  307  31 

Fullmore,  Daniel,  timber,  141  1.  ft.  at  4c .  5  64 


Total,  carried  to  page  V — 8 . .- .  452  24 


Fox  Island,  N.S.:  Beach  Protection  Work. 

Conductor,  Melvin  H.  Naugle:  June-July,  Sept.-Nov.,  78-5  d.  at  $2.50;  travel  and  outlay, 

$21.75 .  213  00 

Carpenters,  76-75  d.  at  $2;  labourers,  591-28  d.  at  $1.50;  men  with  teams,  13-25  d.  at  $2,  165-25 

d.  at  $1 .  1,232  17 

Conrod,  Aubrey:  making  screw  bolts,  50  at  65c.,  common  bolts,  894  at  4c.;  repairs  to  augers,  $2  70  26 

LaPierre,  George,  lumber,  6,961  ft.  at  $17 .  118  34 

Simmonds,  James:  iron,  3,145  lb.  at  $2.10,  561  lb.  at  $2.25,  500  lb.  at  $2.30,  2C6  lb.  at  $2.40, 

397  lb.  at  $2.45;  clinch  rings,  100  at  11c.;  sundry,  $36.90 .  152  74 

Small  payments:  ballast  poles,  798  1.  ft.  at  4^0.;  making  bolts,  590  at  4c.;  hauling  lumber  and 

iron,  $43.82 .  103  33 


Total,  carried  to  page  Y — 8 .  1,894  84 


French  River,  N.S.:  Breakwater. 


Brownley,  II.  E.:  inspecting  timber,  4,969  ft.  at  50c.  per  M.,  1,683  ft.  at  60c.  per  C 
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Fruid’s  Point,  N.S.:  Removal  of  Rocks.  $  cts. 

Inspector,  Charles  Buchanan,  11  d.  at  S3 .  33  00 

Hardy,  Thomas  W.,  foreman,  23?  d.  at  S3 .  70  50 

Southern  Salvage  Co.:  services  of  ‘ Coast  Guard,’  33^  d.  at  v^O;  dynamite,  250  lb.  at  40c.; 

500  detonators,  $8. 75 .  3,123  75 


Total,  carried  to  page  V — 8 .  3,227  25 


Giliis  Point  East,  N.S.:  Wharf  Construction. 

Foreman,  Neil  A.  McNeil,  May-Sept.,  Nov.,  98-75  d.  at  $3 .  296  25 

Carpenters,  79-64  d.  at  $2.25,  97-15  d.  at  $2,  157-6  d.  at  SI. 75;  labourers,  373-94  d.  at  $1.50, 

63-83  d.  at  $1.25;  men  with  teams,  2  d.  at  $3.50,  4-5  d.  at  $2.50 .  1,308  23 

Campbell,  Dan.  J.:  stone,  270  cu.  yd.  at  60c.,  80  cu.  yd.  at  50c .  202  00 

McDonald,  W.  N.,  hire  of  ‘Alert,’  2  d.  at  $27.50 .  55  00 

Small  payments:  barrels,  36  at  $1,  10  at  $1.10;  wharf  covering,  1,884  ft.  at  $16;  rope,  155  lb. 
at  15c.;  bolts,  547  lb.  at  4c.;  use  of  boat,  70  d.  at  30c.;  freight,  $16.18;  ballast  poles,  336 
1.  ft.  at  4c.;  use  of  4  jack  screws,  10  d.,  $10;  sundries,  $47.12 .  230  01 


Total,  carried  to  page  V — 8 .  2,091  49 


Grand  Etang,  N.S.:  Repairs  to  Channel. 

Conductor,  Joseph  R.  Doucet,  May-Oct.,  117  d.  at  $3 .  351  00 

Carpenters,  299-2  d.  at  $1.75;  labourers,  1,119-62  d.  at  $1.50;  men  with  teams,  117-72  d.  at 

$2.50 .  2,497  34 

Small  payments:  loads  of  brush,  233  at  25c.,  120  at  20c.,  56  at  15c.;  lumber,  884  ft.  at  $17;  hard¬ 
ware,  etc.,  $41.98;  sundry,  $4 .  151  66 


Total,  carried  to  page  V — 8 .  3,000  00 


Great  Village,  N.S.:  Construction  of  vessel  berth  at  wharf. 

Foreman,  James  Peppard,  June-July,  21  d.  at  $2.50 .  52  50 

Labourers,  61j  d.  at  $1.75;  carter,  2  h.,  80c . : .  108  44 

Peppard,  Allen,  timber,  1,404  1.  ft.  at  8c.;  Peppard,  Isaiah,  stone,  87  tons  at  70c .  173  22 

Peppard,  A.  S.:  stone,  38j  tons  at  70c.;  brush,  26  loads  at  $1 .50 . . .  65  78 

Small  payments:  stone,  88  tons  at  70c.;  brush,  9  loads  at  $1.50;  smithwork,  iron,  etc.,  $18.63; 

lumber,  $3.78 .  97  51 


Total,  carried  to  page  V — 8 .  497  45 


•  Hall’s  Harbour,  N.S.:  Breakwater. 

Conductor,  Rufus  Thorpe,  Sept.-Oct.,  40  d.  at  $3 .  120  00 

Carpenters,  67  d.  at  $2,  32-5  d.  at  $1.75;  labourers,  94-5  d.  at  $1.50 .  332  62 

Calkin,  T.  P.  &  Co.:  iron,  1,925  lb.  at  $2.35;  bolts,  560  lb.  at  4|c.;  sundries,  $19.80 .  90  24 

Timber,  325  l.  ft.  at  7c.,  2,316  1.  ft.  at  6c.,  2,699  1.  ft.  at  3c.,  paid  as  follows:  P.  W.  Neville, 

$70.17;  Maxime  Parker,  $73.95;  5  payments  under  $45  each,  $98.56 .  242  68 


Total,  carried  to  page  V — 8 .  785  54 


namplon,  N.S.:  Breakwater  Extension. 

Conductor,  Judson  Foster,  June-July,  Oct.,  30-25  d.  at  $3,  outlay,  $13.29 .  104  04 

Labourers,  110  d.  at  SI. 75,  4  d.  at  $1.60;  men  with  teams,  8-13  d.  at  $3.25,  -5  d.  at  $3,  2-5 

d.  at  $2  50 . : .  233  09 

Marshall,  Edward,  spruce  timber,  1,250  1.  ft.  at  7c .  8.  50 

Thorne,  W.  H.  &  Co.:  iron,  1,514  lb.  at  2c.;  90  lb.  rope,  $10.57;  sundries,  $8.65 .  49  50 

Small  payments:  timber,  632  1.  ft.  at  7c.;  hardware,  &c.,  $29.68 . . .  73  92 


Total,  carried  to  page  V — 8 .  548  05 
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Hansport  >Yliarf.  $  cts. 

King’s  Printer .  38  14 


Harbour  au  Bouche,  N.S.:  Wharf  Repairs. 

Fraser,  John,  hemlock  deal,  8,100  ft.  at  $14 .  113  40 

Procuring  timber,  W.  J.  Chisholm,  2j  d.,  $7.68;  piling  plank,  T.  G.  Crispo,  2  d.,  $3.50 .  11  18 


Total,  carried  to  page  V — 8 .  124  58 


Ifarbourville,  N.S.:  Breakwater  Repairs. 

Conductor,  James  M.  Cahill,  Sept.,  Jan.,  35-5  d.  at  $3;  sub-conductor,  Edward  Curry,  22 

d.  at  $2. 25 .  159  01 

Carpenters,  34-2  d.  at  $2,  74  d.  at  $1.75;  labourers,  99-7  d.  at  $1.50;  blacksmith,  4  d.  at  $2.50  357  45 

Morris,  Henry:  deal,  2,017  ft.  at  $15;  spruce  timber,  43  1.  ft.  at  10c.,  39  1.  ft.  at  8c.,  218  1.  ft. 

at  7c.,  285  1.  ft.  at  6c. .  70  03 

Thorne,  W.  H.  &  Co.:  iron,  2,010  lb.  at  $2;  sundries,  $19.57 .  59  77 

Small  payments:  spruce  timber,  537  1.  ft.  at  8c.,  2,069  1.  ft.  at  6c.,  1,876  1.  ft.  at  5c.,  227  1.  ft. 
at  4c.;  stone,  145  tons  at  20c.;  cutting  and  pointing  iron,  2,340  lb.  at  $18  per  ton;  sundries, 

$33.41 .  353  39 


Total,  carried  to  page  V — 8 .  999  65 


Herring  Cove,  N.S.:  Wharf. 

Conductor,  Edward  Hayes,  June-Aug.,  25  d.  at  $2.50 . .  62  50 

Labourers,  111-66  d.  at  $1.50;  carpenters,  46-5  d.  at  $2,  2  d.  at  $2.50;  rent  of  gasoline  engine, 

5  d.  at  $3;  hire  of  boat,  9  d.  at  $1 .  289  50 

Beazley,  Messrs.  William,  Henry  &  Richard,  purchase  price  of  required  land .  200  00 

Dempsey,  Edward:  freight  on  creosotcd  logs  from  Tancook,  $75;  team  hire  $2.50 .  77  50 

Landry,  W.  J.,  creosoted  timber,  713  1.  ft.  at  45c .  320  85 

Rawlings,  George:  spruce,  5,586  ft.  at  $28;  hemlock,  4,000  ft.  at  $14 . . .  212  40 

Scotia  Fisheries  Ltd.:  services  of  S.S.  Luxor  towing  scow  from  Sheet  Harbour  to  Herring 

Cove  $100.  (One  half  chargeable  to  West  Chezzetcook  Pier,  Page  V — 223) .  50  00 

Small  payments:  iron,  670  lb.  at  3c.;  screw  bolts,  21  at  55c.;  hire  of  launch  $12.50;  sundries 

$43.52 .  87  67 

Legal  services,  T.  S.  Rogers,  Amherst,  N.S . : .  31  80 


Total,  carried  to  page  V — 8 .  1,332  22 


Inverness  Harbour,  N.S.:  Improvment. 

Foreman,  John  E.  Beaton,  49  d.  at  $3 .  147  00 

Men  with  double  teams,  118-92  d.  at  $3.50;  men  with  single  teams,  106-25  d.  at  $2.50 .  681  87 

Carpenters  and  labourers,  32  d.  at  $2,  288-5  d.  at  $1.75,  45-5  d.  at  $1.50.  49  d.  at  $1.25 .  698  35 

Cameron,  L.  D.:  drift-bolts,  1,084  lb.  at  4c.,  975  lb.  at  4jc.;  spikes,  4  kegs  at  $3.50;  sundries 

$20.91 .  119  71 

McDonald,  Dan  J.:  caretaker,  Apr.-June,  Aug.-Jan.,  9  m.  at  $15;  watchman,  July,  5  d.  at  $1.25  141  25 

McDonald,  J.  S.,  smithwork,  $1.65;  McLean,  D.  R.,  paying  men,  1  d.,  $3 .  4  65 

Stone,  204  cu.  yd.  at  $1.10;  timber,  2,098  1.  ft.  at  10c.;  ballast  flooring,  1,368  1.  ft.  at  6c.;  lumber 
and  timber,  7,619  ft,  at  $16;  brush,  10-5  acres  at  $10;  sawing  plank,  8  M  at  $4.  Paid  as 
follows:  E.  E.  Beaton,  $102.01;  Jos.  F.  Beaton,  $166.59;  Geo.  F.  Cameron  $60;  Malcolm 

F.  Campbell,  $63.22;  Duncan  McNeil  $128./ J;  10  payments  under  $50  each  $248.57 .  775  18 

King’s  Printer .  28  89 


Total,  carried  to  page  V — 8 .  2,596  90 


Joggins  Mines,  N.S.:  Turning  place  on  Breakwater. 

Conductor,  John  Taylor,  May-Sept.,  97  d.  at  $3,  outlay  $25.95 .  316  95 

Carpenters,  87-5  d.  at  $2;  labourers,  20  d.  at  $1.75,  31-3  d.  at  $1.50;  men  with  single  teams, 

90-7  d.  at  $2.75 . . . . .  506  38 

Christie,  J.  R.  &  G.  H.:  green  spruce,  5,298  1.  ft.  at  $6.95,  55  pieces,  $24.25,  2  pieces  at  $3,  12 

pieces  at  $3 . 50 .  440  46 

Small  payments:  lumber,  1,819  ft.  at  $18;  iron  1,020  lb.  at  $2.10;  smith-work  $9.61;  sundry 

$21.04 .  84  81 


Total,  carried  to  page  V— 8 .  1,438  60 
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Jones  Harbour,  N.S.:  Removal  of  Rocks.  $  cts. 

Foreman,  Sydney  A.  Richardson,  May-June,  9|  d.  at  $3 .  28  50 

Southern  Salvage  Company:  services  of  S.S.  Coasl  Guard,  9id.  at  $90;  dynamite,  40  lb.  at 

40c.;  25  detonators,  50c .  871  50 


Total,  carried  to  page  V — 8 .  900  00 


Kraut  Point,  N.S.:  Wharf. 

Foreman,  Stanley  Randing,  Aug.-Dee.,  09  d.  at  $3 .  207  00 

Labourers,  245-7  d.  at  §1.50,  5-5  d.  at  §1.75;  carpenters,  37  d.  at  $2.25;  biacksmiths,  14  d.  at 
§2;  men  with  teams,  7  d.  at  §3;  1-5  d.  at  $2.50,  3-3  d.  at  $2;  pile-driver,  16  d.  at  $4;  boat 

nire,  51  d.  at  25c .  597  52 

Fraser,  D.  L.:  piling,  4,9S0  1.  ft.  at  lOJc.;  timber,  12,937  ft.  at  $21,  11,335  ft.  at  $18;  plank, 

17,175  ft.  at  $16;  towage,  $30 .  1,303  40 

Fraser,  Fred:  rent  of  blacksmith’s  tools,  carpenter  tools,  rope,  etc.,  53  d.  at  $1.25  .  66  25 

Getson,  D.:  spikes,  4  kegs  at  $3.90;  coal,  4  tons  at  $5.50,  7  bags  at  $1;  sundry,  $19.21 .  63  81 

Ritcey,  Samuel:  iron,  2,119  lb.  at  3c.:  bolts,  200  lb.  at  6c.;  100  lb.  washers,  $12.25;  sundry 

$15.57  .  103  39 

Small  payments:  towing  pi  ledriver  $85;hirdware  $18.22;  livery  $15.50;  rent  of  water  barrels, 

anchors,  &c.  for  piledriver  $15;  sundry  $26.30 .  160  02 


Total,  carried  to  page  V — 8 .  2,501  39 


Leonard’s  Cove,  N.S.;  Breakwater. 

Conductor,  Stephen  Robinson,  Aug-Sept.,  401  d.at  $3 .  120  75 

Carpenters,  381  d.  at  $2,  192  d.  at  $1.75;  stone  pickers,  71  d.  at  $1.75;  men  with  teams,  491  d. 

at  $3 . . . . .  684  53 

Hudson,  Reuben:  iron,  1,015  lb.  at  $2.10;  bolts  and  nuts,  468  lb.  at  41c.;  manilla  rope,  86  lb. 

at  121c.;  sundries  $7.71 .  59  66 

Small  payments:  iron,  560  lb.  at  $2.10;  2  kegs  ship  spikes  $9.50;  hardware,  &c.,  $13.68 .  31  94 


Total,  carried  to  page  V— 8 . . .  899  88 


Litchfield,  N.S.:  Breakwater  Extension. 

Conductor,  Edward  Wilson,  June-Oct.,  82  d.  at  $3 .  246  00 

Carpenters,  178-5  d.  at  $2,  132  d.  at  $1.75;  labourers,  368-46  d.  at  $1.75,  180-75  d.  at  $1.50; 

carters,  179-75  d.  at  $3 .  2,043  19 

Burney,  Charles:  iron,  4,375  lb.  at  $2.10;  bolts,  325  lb.  at  4§c.;  clinch  rings,  25  at  15c.;  50  at 

12c.;  sundry  $25 .  141  24 

Turner,  Charles:  spruce  timber,  534  1.  ft.  at  7c.,  275  1.  ft.  at  6c.,  446  1.  ft.  at  5c.,  480  1.  ft.  at 

4c.,  1,100  1.  ft.  at  2Jc .  122  88 

Small  payments,  sundry  hardware.... .  26  71 


Total,  carried  to  page  V — 8 .  2,580  02 


Little  Anse,  N.S.:  Breakwater. 

Morrison,  T.  D.,  estimate  4  to  Nov.  15,  1912,  on  $21,500  contract,  $17,190,  less  drawback  $1,720  15,470  00 

Inspector  of  work,  Felix  Landry,  167-5  d.  at  $3 .  502  50 


Total,  carried  to  pags  V— 8 .  15,972  50 


Little  Bras  d’Or,  N.S.:  Breakwater. 

Brownley,  II.  E.,  inspection  of  timber,  3,754  ft.  at  50c.  per  M,  2,297  ft.  at  60c.  per  C .  15  66 


Little  Harbour,  N.S.:  Improvements. 

Conductc,  Angus  McLeod,  Sept.-Nov.,  50-5  d.  at  $3,  travel  and  outlay,  $10.70 .  162  20 

Labourers,  1  d.  at  $2,  72-5  d.  at  $1.75,  169  d.  at  $1.50,  2  d.  at  $1.25;  carpenters,  54-28  d.  at 

$2.25,  15-5  d.  at  $2;  men  with  teams,  5-5  d.  at  $2.50 .  551  72 

Bell,  A.  M.  &  Co.:  wire  spikes,  6  kegs  at  $2.70,  insurance  on  same  20c.;  bolts  3,087  lb.  at  3c., 

2,128  lb.  at  3Jc .  183  49 

Schooner  Madonna  (Capt.  Verge),  freight  on  timber,  26,412  ft.  at  $3  per  M .  79  23 

Sheet  Harbour  Lumber  Co.:  timber,  15,812  ft.  at  $18;  deal,  10,600  ft.  at  $14.50... .  438  31 

Small  payments:  use  of  boats  $18.74;  timber,  15  pieces  (17  ft.  long)  at  $1;  sundries  $8.62 -  42  36 


Total,  carried  to  page  V — 8 .  1,457  31 
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Little  Ilarbsiir,  N.S.:  Wharf.  $  cts. 

Foreman,  Malcolm  McKay,  June-July,  21  d.  at  S3 .  63  00 

Carpenters,  156  d.  at  $1.75;  labourers,  37  d.  at  SI. 50;  men  with  teams,  1  d.  at  $3.50,  2  d.  at 

$3.25;  hire  of  team,  18  d.  at  $1 .  356  50 

Small  payments:  shingles,  8  M  at  $2;  timber  $32.32;  boards  and  scantling,  4,176  ft.  at  $14; 

hardware,  paint,  «fec.,  $22.33;  sundries  $14.49 .  143  60 


Total,  carried  to  page  V — 9 .  563  10 


Livingston’s  Cove,  N.S.:  Breakwater  Extension. 

172  26 

1,347  S3 
124  44 
232  24 

123  77 

Total,  carried  to  page  V — 9 .  2,000  54 


Foreman,  Angus  Brown,  June-Sept.,  2-153  rn.  at  $80 . . . 

Carpenters,  218j  d.  at  $1.75,  150*  d.  at  $1.60,  161  i  d.  at  $1.50;  labourers,  58*  d.  at  $1.40,  67  d. 

at  $1.25;  men  with  teams,  26j  d.  at  $3,  61*  d.  at  $2.75,  34*  d.  at  $2 . 

Hanrahan,  John:  heading  and  pointing  bolts,  7,496  lb.  at  l^c.;  sundries  $12 . 

Sweet,  K.  &  Co.:  iron,  7,550  lb.  at  2-zc.;  rope,  129 j  lb.  at  10c.;  sundries  $30.54 . 

Small  payments:  casks,  37  at  $1.10;  spar  pole3,  900  1.  ft.  at  lie.;  ballast  spars,  336  l.ft.  at  4c.; 
spruce,  96  1.  ft.  at  12c;  truckage  $22;  sundries  $22.61 . 


Louis  Head  N.S.:  Breakwater  Extension  and  Repairs. 


Conductor,  Reuben  G.  Abbott,  May-Oct.,  105-3  d.  at  $2.50;  travel  and  outlay  $4.65 .  267  90 

Sub  conductor,  Nelson  Wagner,  Aug.-Oct,  65-4  d.  at  $3 .  196  20 

Labourers,  329-9  d.  at  $2,  258  d.  at  $1.50;  men  with  teams,  62-3  d.  at  $3,  17-1  d.  at  $2.50...  1,276  49 

Freeman,  B.,  stone  ballast,  133 j  tons  at  40c .  53  40 

Giffin,  Philip:  stone  ballast,  493j  tons  at  35c.;  freight  on  iron  $2.50 .  175  22 

McClearn  Company  Ltd.:  timber,  8,707  1.  ft.  at  12c.,  6,059  1.  ft.  at  9c.,  9,333  ft.  at  $20;  knees, 

10  at  $1.40 .  1,790  81 

McMillan,  William:  iron,  1,006  lb.  at  2-6c.,  3,025  lb.  at  2-5c.,  4,050  lb.  at  2-25c.;  3  kegs  spikes, 

$14;  sundry,  $74.41 .  281  33 

Small  payments:  freight  $22.04;  making  bolts,  990  lb.  at  l*c.;  sundry  $24.19 .  58  61 


Total,  carried  to  page  V — 9 .  4,090  96 


Mabou,  N.S.:  Breakwater. 

Foreman,  Angus  McPherson,  June-July,  37  d.  at  $3;  sub-foreman,  Joseph  Mclnnis,  23  d.  at  $2  157  00 

Timekeeper,  Dan  F.  McDonald,  31  d.  at  $2;  men  with  teams,  13  d.  at  $3.50,  19-25  d.  at  $2.50  155  62 

Labourers,  21  d.  at  $1.75,  139-5  d.  at  $1 .50,  16-5  d.  at  $1 .35,  7-5  d.  at  $1 .25 .  277  63 

Stone,  216-66  cu.  yds.  at  $3.25,  paid  as  follows:  Dan  Beaton,  $260;  Archie  Bothcrson  $178.75; 

Angus  D.  Rankin  $265.41;  Angus  F.  Rankin  $97.50 .  801  66 

Small  payments:  ballast,  1,030-75  cu.  yd.  at  50c.;  stone,  38-81  cu.  yd.  at  $3;  towing  with 

gasoline  boat  $30;  sundries  $33.41 .  C95  19 

f  T  T  ' 

Total,  carried  to  page  V — 9 .  2.0S7  10 


Margaretville,N.S.:  Breakwater  Extension  and  Repairs. 


Conductor,  Arthur  D.  Gates,  Aug. -Sept.,  45  d.  at  $3 .  135  00 

Head  carpenter,  Harvey  Casey,  50-53  d.  at  $2.50;  carpenters,  51  d.  at  $2,  41-5  d.  at  $1.75....  300  95 

labourers,  342-47  d.  at  $1.70,  465-75  d.  at  $1.60;  men  with  teams,  29-5  d.  at  $2 .  1,386  50 

Coulstan,  Isaac  L.,  timber,  1,291  1.  ft.  at  6c .  77  46 

Thorne,  W.  H.  &  Co.:  iron,  1,000  lb.  at  2-lc.,  3,210  lb.  at  2c.;  sundry  $6.29 .  91  49 

Small  payments:  freight  $5 .45;  sundry  $3. 15 .  8  60 


Total,  earned  to  page  V— 9 . . .  2,000  00 


McNair’s  Cove,  N.S.:  Breakwater  Wharf. 


Foreman,  Malcolm  McEachern,  June-July,  Jan.,  1-845  m.  at  $80 .  147  69 

Labourers,  471-66  d.  at  $1.50,  21-5  d.  at  $1.40,  6  d.  at  $1.25;  carpenters,  33-5  d.  at  $1 .75;  men 

with  teams,  104  d.  at  $3,  8  d.  at  $2 .  1,131  72 

McEachern,  Eddie,  brush,  75  loads  at  25c.;  K.  Sweet  &  Co.,  hardware  $3.90 .  22  65 


Total,  carried  to  page  V— 9 .  1,302  06 
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Melford,  N.S.:  Wharf  Construction.  $  cts. 

Grant,  Geo.  Y.:  contract  for  wharf  complete  $7,294,  less  drawback  $1,824 .  5,470  00 

Conductor,  Charles  Lourie,  Oct.,  6  d.  at  $3;  labourers,  22  d.  at  $1.40;  men  with  teams  17  d. 

at  $2. 25 . . . .  87  05 

Miller,  David  J.,  purchase  price  of  required  land .  75  00 

Ryan,  Philip,  inspector  of  work,  2-5  m.  at  $80 .  199  99 

Small  payments:  stone,  25  cu.  yd.  at  50c.,  1  cu.  yd.  at  45c . . .  12  95 

Legal  services,  J.  A.  Fulton,  Guysborough,  N.S .  27  45 


Total,  carried  to  page  V — 9 .  5,872  44 


Meteghan,  N.S.:  To  Restore  and  Extend  Wharf. 

Conductor,  H.  Mallette,  June-Oct.,  4-192  m.  at  $80 .  335  38 

Sub-conductor,  Acy  J.  Robicheau,  June-Oct.,  102  d.  at  $2 .  204  00 

Carpenters,  27  d.  at  $1.75,  605-94  d.  at  $1.50;  labourers,  946-18  d.  at  $1.50;  blacksmiths,  77-5 

d.  at  SI. 50;  carters,  184-72  d.  at  $2.50 .  2,953  49 

Deveau,  Desire  L.:  iron,  1,105  lb.  at  $2.40,  1,226  lb.  at  $2.30,  2,350  lb.  at  $2.20;  12  augers 

$14.80;  sundries  $19.31 . . .  140  52 

Dugas,  Amy:  iron,  3,000  lb.  at  $2.30;  hardwood,  236  1.  ft. at  7c.;  sundries  $4.37 .  89  89 

Dugas,  Mrs.  Louis:  iron,  819  lb.  at  $2.40,  2,489  lb.  at  $2.30,  1,002  lb.  at  $2.20;  clinch  rings, 

100  lb.  at  15c.;  1  ton  coal  $10;  sundries  $17.46 .  141  40 

Dugas,  Oliver  P.:  hardwood,  10"  top,  56  1.  ft.  at  7c.;  spruce  wood,  10"  top,  415  1.  ft.  at  9c.,  5" 

top,  668  1.  ft.  at  l|c .  51  29 

Dugas,  Peter  P.:  hardwood,  10"  top,  134  1.  ft.  at  7c.;  sprucewood,  10"  top,  562  1.  ft.  at  9c.,  5' 

top  4,502  1.  ft.  at  l|c .  127  49 

Robicheau,  Cesaire  P.,  spruce  wood,  689  1.  ft.  at  9c .  62  01 

Robicheau,  S.  Z.:  sawing  lumber,  19,579  ft.  at  $2.50  per  M;  sundry  $5.74 . t .  54  67 

Small  payments:  spruce  wood,  10"  top,  1,692  1.  ft.  at  9c.,  5"  top,  4,719  1.  ft.  at  l|c.;  lumber, 

932  ft.  at  $15;  sundry  $6.75 .  243  78 

King’s  Printer  $21.24;  advertising  $82 . 56 . .  103  80 


Total,  carried  to  page  V — 9 .  4,507  72 


Mill  Creek,  N.S.:  Wharf,  Repairs  and  Improvements. 

Conductor,  Wallace  Porter,  Aug.-Oct.,  40  d.  at  $3 .  120  01 

Carpenters,  62-75  d.  at  $1.75;  labourers,  64  d.  at  $1.65 . . .  215  40 

Stone,  774  tons  at  50c.;  spruce  plank,  3,510  ft.  at  $15,  5,435  ft.  at  $14;  timber,  124  1.  ft.  at  8c., 

169  1.  ft.  at  6c.,  656  1.  ft.  at  5£c.,  1,035  1.  ft.  at  4c.;  sand,  84  loads  at  25c.;  brush,  7  loads  at 
$1.  Paid  as  follows:  William  Corkum  $60.08;  Stanley  Fraser  $105;  N.  J.  Lyons  $110; 

Owen  Pinco  $55;  George  Porter  $95;  John  D.  Turner,  $76.09;  6  small  payments  $140. 11  641  28 

Small  payments:  419  lb.  iron  $13.40;  300  lb.  spikes  $8.25;  sundry  $2.43 .  24  08 


Total,  carried  to  page  V — 9 . . .  1,000  77 


Mochelle,  N.S.:  Wharf. 

Legal  services,  Fred  W.  Harris,  Annapolis  Royal,  N.S .  26  45 


Mushahoon,  N.S.:  Wharf. 

Foreman,  Simon  Boutilier,  July,  18  d.  at  $2.50,  outlay  $16.12 .  61  12 

Men  with  teams,  8  d.  at  $5,  18-5  d.  at  $3;  man  with  boat,  20  d.  at  $2;  labourers,  167  d.  at 

$1.50,  25-5  d.  at  $1.25 .  417  88 

Sheet  Harbour  Lumber  Co.:  spruce  logs,  4,830  ft.  at  $16;  timber,  1,810  ft.  at  $22;  deals,  1.0S5 

ft.  at  $13.50;  50  ft.  plank  75c .  132  49 

Simmonds,  James  Limited:  dump  bolts,  5,550  lb.  at  3c.;  clinch  rings,  48  lb.  at  12c .  172  26 

Small  payments:  towing  logs  $14;  boating  iron  and  plank  $8 .  22  00 


Total,  carried  to  page  V— 9 .  805  75 
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Musquodobcit  Harbour,  N.S.:  Wharf.  $  cts. 

Foreman,  George  Land  ells:  Aig.-Dcc.,  76  d.  at  $2.50;  horse  hire  $14.62;  scow  hire  $29;  logs, 

1,000  ft.  at  $9;  ballast  poles,  100  at  12c .  251  62 

Labourers,  88-5  d.  at  $2,  150  d.  at  $1.75;  men  with  teams,  48-5  d.  at  $3 .  58o  03 

Kennedy,  W.  J.,  purchase  price  of  required  land .  5  00 

Maritime  Lumber  Co.:  logs,  16,297  ft.  at  $10;  dog  chains,  15  at  50c .  170  47 

Ritcy,  Jas.  A.,  timber  and  lumber,  557  ft.  at  $15,  20  ft.  at  $14,  13,458  ft.  at  $13,  7,227  ft.  at  $9.  218  61 

Stevens,  Robert  J.:  dump  bolts,  973  lb.  at  4c.,  sundries  $45.49 .  84  41 

Ussher,  Wm.,  lumber,  5,341  ft.  at  $10 . . . . .  53  41 

Small  payments:  ballast  poles,  320  at  10c.;  amatite,  7  rolls  at  $2.25;  shingles,  7\  M  at  $1.35; 

sundi’ies  $46.52 . ' .  104  40 

Legal  services,  S.  F.  Tobin,  Halifax,  N.S . , .  22  62 


Total,  carried  to  page  V — 9 .  1,528  57 


Necumtcuch,  N.S.:  Wharf  Repairs. 


Conductor,  Thomas  Smith,  July,  15^  d.  at  $2.50 .  38  75 

Carpenters,  7  d.  at  $2;  labourers,  89  d.  at  $1.50;  carter,  1  d.,  $2.50 .  150  00 

Necumteuch  Lumber  Co.:  logs,  3,524  ft.  at  $11;  lumber,  15,817  ft.  at  $14,  540  ft.  at  $13,  121 

ft.  at  $12 . . .  268  86 

Small  payments:  525  lb.  iron,  $11.03;  1,025  ft.  timbeV,  $11.27;  sundries  $14.54 .  36  84 


Total,  carried  to  page  V — 9 . .  494  45 


Neil's  Harbour,  N.S.:  Repairs  to  Breakwater. 


Foreman,  Thomas  Day,  Aug.,  Dec. -Jan.,  50-5  d.  at  $3 .  151  50 

Carpenters,  24  d.  at  $1.50;  men  with  teams,  73-25  d.  at  $2.50;  labourers,  483-5  d.  at  $1.35, 

3d.  at  $1.25 . .  875  53 

MacLeod  Bros.:  2,868  ft.  spruce,  $60.42;  duck,  62  yd.  at  25c.,  58-5  yd.  at  24c.,  155-5  yd.  at 

21c.;  sundries  6. 34 .  168  95 

Thompson  &  Sutherland:  cement,  161  brl.  at  $2.35;  freight  $62 .  440  35 

Small  payments:  motor  boat  hire,  8^  d.  at  $3.65;  bolts  210  at  $3;  sundries  $25.13 .  62  46 


Total,  carried  to  page  V — 9 .  1,698  79 


New  Haven,  N.S.:  Wharf  Repairs,  etc. 


Foreman,  Thomas  Payne,  July-Oct.,  59  d.  at  $3 .  177  00 

Carpenters,  28  d.  at  $1.50;  labourers,  622-44  d.  at  $1.35;  man  with  team,  1-25  d.  at  $2.50 _  8  15  42 

Gerroir,  A.  W.,  spruce  and  hemlock  logs,  1,629  1.  ft.  at  12c . : .  1j5  48 

MacLeod  Bros.:  logs,  231  1.  ft.  at  12c.;  hardwood,  705  1.  ft.  at  2jC.;  covering,  1,000  ft.  at  $10; 

hardware,  etc.  $25.65 .  80  99 

Sturges,  James:  covering,  1,300  1.  ft.  at  1c. ;  timber,  80  1.  ft.  at  8c.;  sundries  $5.50 .  24  90 

Thompson  &  Sutherland  Ltd.:  bolts,  1,360  lb.  at  3iC.;  steel,  68  lb.  at  10c.;  powder,  2  kegs  at 

$4  25;  sundries  $5.45 .  71  75 


Total,  carried  to  page  V — 9 .  1,435  54 


North  River,  N.S.:  Wharf  Improvements. 


Foreman,  Neil  J.  McLeod,  50-4  d.  at  $3,  travel  and  outlay  $8.30 .  159  50 

Labourers,  103-2  d.  at  $1.50,  4  d.  at  $1.25;  carters,  1  d.  at  $3.50,  9-1  d.  at  $2.50 .  186  05 

Carpenters,  83-9  d.  at  $2,  108-41  d.  at  $1.75,  28-5  d.  at  $1.60,  15-5  d.  at  $1.50 .  426  37 

McKay  Bros.,  creosoted  piles,  297-66  1.  ft.  at  55c . . .  103  72 

McLeod,  Alex.:  plank,  1,000  ft.  at  $14,  2,650  ft.  at  $11;  sundry  $16.06 .  59  21 

McLeod,  Allan:  fenders,  44S  1.  ft.  at  8c.;  plank,  800  ft.  at  $14;  sundry  $12.52 .  59  56 

McLeod,  D.  D.:  iron,  757  lb.  at  3c.;  spikes,  527  lb.  at  4^c.;  sundries  $21.44 .  67  87 

McLeod,  Neil:  fenders,  840  1.  ft.  at  8c.;  12  braces  $28.16;  11  stringers  $54.18;  5  caps  $20.14; 

sundries  $6.51 .  176  19 

Small  payments:  6  stringers,  29'xl0‘,xl2",  $39.44;  3  caps,  21'xl2*xl2'1',  $12.09;  1,558  ft.  covering 

$21.81;  freight  $25;  hardware  $12. 10;  sundry  $10.50 .  120  94 


Total,  carried  to  page  V — 9 .  1,419  41 
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Ogilvic’s  Wharf,  N.S.:  Repairs.  $  cts. 

Conductor,  Mansfield  Armstrong,  Aug.  28-Oct.  5,  32-4  d.  at  $3 .  97  20 

Head  carpenter,  De  Forest  Minniss,  32-4  d.  at  $2.50;  carpenters,  61-5  d.  at  $1.75;  labourers, 

82-2  d.  at  $1.50 .  31191 

Men  with  teams:  VV.  Armstrong,  15  d.  at  $3;  Boyd  Swindell,  15-5  d.  at  $3 .  91  50 

Thorne,  W.  H.  &  Co.:  iron,  1,540  lb.  at  $2,  510  lb.  at  $2.10;  50  clinch  rings  $6.50;  auger  60c...  48  61 

Logs,  1,098  1.  ft.  at  8c.,  3,655  1.  ft.  at  6c.,  708  1.  ft.  at  4c.,  1,417  1.  ft.  at  3c.;  3  knees,  $12;  ballast, 

278  tons  at  20c.;  iron,  250  lb.  at  2c.  Paid  as  follows:  L.  H.  Armstrong  $118.67;  Richard 
Marshall  $54.20;  Thomas  Parks  $68.66;  Grant  Swindell,  $77.64;  9  payments  under  $30 
each  $131. 40 .  450  57 


Total,  carried  to  page  V — 9 .  999  79 


Petite  Rivifcre,  N.S.:  Breakwater  Repairs. 

Conductor,  E.  J.  Wentzel,  Aug. -Sept.,  30  d.  at  $2.50 .  75  00 

Carpenters,  21-5  d.  at  $2.25,  16  d.  at  $2,  132-5  d.  at  $1.75,  52-5  d.  at  $1.65 .  398  83 

Labourers,  74  d.  at  $1.50;  carter,  1  d.,  $2.50 .  113  50 

Eikle,  Charles  &  Sons:  logs,  6,621  ft.  1.  at  9c.;  square  timber,  8,500  ft.  at  $17;  plank  and 
scantling,  10,525  ft.  at  $15  ;spikes,  10  kegs  at  $3.50;  bolts,  5,000  lb.  at  4c.,  2,020  lb.  at  4?c.; 

washers,  180  lb.  at  10e.;  sundries  $29.73 .  1,266  84 

Eikle,  Titus,  stone,  1,354-25  tons  at  40c .  541  70 


Total,  carried  to  page  V — 9 .  2,395  87 


Phinney’s  Cove,  N.S.:  Breakwater. 

Conductor,  Orthot  D.  White,  June-Oct.,  99  d.  at  $3 .  297  00 

Sub-conductor,  Watson  Bent,  92-75  d.  at  $2.25 .  208  67 

Carpenters,  82-5  d.  at  $2,  409-81  d.  at  $1.75;  carters,  166-5  d.  at  $3,  26  d.  at  $2.75 .  1,453  17 

Labourers,  21  d.  at  $1.75,  31-74  d.  at  $1.50,  43-5  d.  at  $1.25,  28  d.  at  $1 .  166  72 

Mitchell,  Norris:  iron,  514  lb.  at  23c.,  4,652  lb.  at  2?c;  bolts,  195  lb.  at  7|c.;  spikes,  200  lb.  at  5c.; 

clinch  rings,  75  lb.  at  12c.;  sundry  $31.76 .  182  91 

Small  payments:  cutting,  pointing  and  heading  iron,  2  tons  at  $15;  sundries  $4 .  34  00 


Total,  carried  to  page  V — 9 .  2,342  47 


Piper’s  Cove,  N.S.:  Breakwater  Pier. 

Foreman,  James  N.  McNeil:  July,  Sept.-Oct.,  68-8  d.  at  $3;  boat  hire,  24  d.  at  50c .  218  40 

Carpenters,  162-9  d.  at  $2;  labourers,  805-7  d.  at  $1.50 .  1,534  35 

Cameron,  A.  R.:  logs,  1,700  1.  ft.,  $127.50;  rope,  199?  lb.  at  12£c.;  sundries  $33.21 . : .  185  68 

Small  payments:  logs,  540  1.  ft.  at  7$c.;  rent  of  land  for  storing  materials  $10;  sundries  $4. . . .  54  50 


Total,  carried  to  page  V — 9 .  1,992  93 


Pleasant  Bay,  N.S.:  Wharf. 

Conductor,  John  A.  Mclsaac,  June,  Aug.-Nov.,  62  d.  at  $3 .  186  00 

Carpenters,  50-25  d.  at  $2;  men  with  teams,  21  d.  at  $2.50;  labourers,  308-5  d.  at  $1.50 .  615  75 

Matheson,  I.  &  Co.:  wharf  sheathing,  1,740  1.  ft.  at  3c.;  spikes,  135  at  5c.;  bolts,  36  at  10c .  62  55 

Small  payments:  sheathing,  9,033  ft.  at  $17;  lumber,  1,540  ft.  at  $18;  logs,  253  1.  ft.  at  8c.; 

poles,  1,078  1.  ft.  at  4c.;  bolts,  1,558  lb.  at  2?c.;  freight  $13.56;  sundry  $17.34 .  318  37 


Total,  carried  to  page  V — 9 .  1, 182  67 


Porters  I.ake,  N.S.:  Boat  Channel  to  Three  Fathom  Harbour. 

Conductors:  W.  A.  Gaetz,  14-5  d.  at  $2.50;  George  Lloy,  2-5  d.  at  $2.50 .  42  50 

labourers,  87 - 1  d.  at  $1.50;  carters,  17*5  d.  at  $2.50 .  C  1  ;,1J 


Total,  carried  to  page  Y — 9 .  217  00 
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Port  Dufiferin,  N.S.:  Wharf  on  West  Side.  $  cts. 

Conductor,  Hector  Hartling,  Sept.-  Nov.,  68  d.  at  $2.50;  poles,  2,100  1.  ft.  at  2c.;  logs,  81  1.  ft. 

at  7c.,  124  1.  ft.  at  6c.;  sundries  $19.62 .  244  74 

I  abourers,  11  d.  at  $1.85,  290  d.  at  $1.75,  29-5  d.  at  $1.60;  carpenters,  25  d.  at  $2;  carters,  35-25  d. 

at  $2.75,  22-5  d.  at  $2.50 .  778  31 

Simmonds,  James:  iron,  2,085  lb.  at  $2.25:  sundries  $22.16 .  69  07 

Sinclair,  William:  bolts  pointed,  554  lb.  at  3c.;  sundries  $1.70 .  18  32 

Logs,  4,875  1.  ft.  at  7c.,  12,897  1.  ft.  at  6c.;  poles,  14,410  1.  ft.  at  2c.;  stone,  516-75  tons  at  40c., 

"  596-25  tons  at  35c..;  sundries  $8.93.  Paid  as  follows:  Parkhouse,  Edward,  $222.18;  Currie, 

Hector  $101.96;  Hartling,  Ansel  $114.17,  Curtis  $123.51,  Ervin  $116.73,  Joseph  $129.44, 

Samuel  $93.90,  William  $87.79;  MacLeod,  Alex.,  $77.10;  Munroe,  Henry  $52.72;  Self, 

Joseph  $62.19;  Whitman,  C.  W.  $73.32,  George  $69.60,  John  T.  $132.59;  16  small  payments 

$370.39 .  1,827  59 


Total,  carried  to  page  V — 9 .  2,938  03 

%  - - 

Port  Greville,  N.S.:  Wharf. 

Foreman,  Leander  E.  Graham,  June-Sept.,  70  d.  at  $3 .  210  00 

Carpenters,  53*3  d.  at  $2.50,  4  d.  at  $2.25,  388-9  d.  at  $2;  labourers,  9-3  d.  at  $1.90,  84-2  d.  at 

$1.80,  67-8  d.  at  $1.50;  man  with  team,  50-8  d.  at  $4 .  1,394  18 

DeWolf,  Isaac  W.:  iron,  6,832  lb.  at  2-45c.;  making  bolts,  etc.,  6,832  lb.  at  lc. ;  spikes,  6  kegs  at 

$5.75;  rings,  65  lb.  at  17|c.;  sundries  $2.80 .  284  36 

Stone,  1,156-75  tons  at  60c.;  ballast  poles,  11,710  1.  ft.  at  4c.;  timber,  330  1.  ft.  at  7c.,  14,765  1.  ft. 
at  8c.  5,120  1.  ft.  at  10c.;  sundries  $7.40.  Paid  as  follows:  John  W.  Canning  $79.80;  H. 

Elderkin  $205.86;  Everett  Hatfield  $60;  Keer,  Soley  and  Elderkin  $1,693.20;  Harvey 

Merriam  $347;  S.  J.  Soley  $328.54;  7  payments  under  $50,  each  $171.72 .  2,886  12 

Small  payments:  6  peaveys  $8.70;  hardware,  etc.,  $45.37 .  54  07 


Total  carried,  to  page  V— 9 .  4,828  73 


Port  Lome,  N.S.:  Breakwater. 

Conductor,  Joshua  D.  Brinton,  Sept.-Nov.,  48-92  d.  at  $3 .  146  75 

Carpenters,  198  d.  at  $2;  men  with  teams,  3  d.  at  $3;  labourers,  7  d.  at  $1.50 .  415  50 

Grant,  William:  timber,  807  1.  ft.  at  6c.,  70  1.  ft.  at  5c .  51  92 

Healy,  Roland:  timber,  738  1.  ft.  at  6c.,  470  1.  ft.  at  5c.;  knee  $2 .  69  78 

Small  payments:  timber,  2,730  1.  ft.  at  6c.,  1,295  1.  ft.  at  5c.,  145  1.  ft.  at  3c.;  dump  bolts,  484  lb. 

at  4c.;  spikes,  $54.60:  sundry  $9.29 .  316  15 


Total,  carried  to  page  V — 9 .  1,000  10 


Port  Mon  ton,  N.S.:  Re-covering  Wharf. 

Foreman,  S.  P.  Smith,  June,  12-7  d.  at  $2.50;  labourers,  81-7  d.  at  $1.50 .  154  30 

Bruhm.  James,  plank,  7,008  ft.  at  $14 .  98  10 

Leslie,  I.;  logs,  308  1.  ft.  at  6c.;  screw  bolts,  60  at  16c.;  sundries  $22.14 .  50  22 

Shankle,  Charles:  logs,  360  1.  ft.  at  8c.,  201  1.  ft.  at  6c.;  sundries  $3.06 .  43  92 


Total,  carried  to  page  V — 9 .  346  54 


Salmon  River,  N.S.:  Harbour  Protection  Works. 

Foreman,  Alfred  G.  Melanson,  .Tuly-Aug.,  28-7  d.  at  $3 .  86  10 

Carpenters,  28-7  d.  at  $1.80,  121-2  d.  at  $1.50;  labourers,  17  d.  at  $1.50;  carters,  1-454  d.  at  $2.75, 

44-9  d.  at  $2.50 .  375  18 

Hall,  B.  A.:  iron,  245  lb.  at  3c.;  pointing  iron,  2,200  lb.  at  60c.  per  cwt .  20  55 

Leblanc,  John  F.:  iron,  2,010  lb.  at  2§c.;  2  augers  $2.50;  1  keg  spikes  $3.25 .  56  00 

Logs.  60  1.  ft.  at  9c.,  3,626  1.  ft.  at  8c.,  571  1.  ft.  at  7c.,  942  1.  ft.  at  3c.;  ballast  poles,  3,996  1.  ft.  at 
lie.;  plank.  595  ft.  at  $14;  boat  service  $1  50.  Paid  as  follows:  August  M.  Deveau  $83.45; 

Chas.  E.  Melanson  $69.88;  19  payments  under  $50  each  $280.15 .  433  48 


Total,  carried  to  page  V — 9 . . .  971  31 


Sandy  Cove,  N.S.:  Breakwater  Repairs. 

Conductor,  Robert  Bishop,  Aug.-  Sept.,  50?  d.  at  $3 .  151  50 

Labourers,  1 12|  d.  at  $2,  77j  d.  at  $1.75 .  361  08 

Campbell,  G.  D.  &  Co.:  iron,  1,316  lb.  at  2 1 c . ;  plank,  1,455  ft.  at  $15;  sundries  $27.51 .  82  26 

Sanford,  Clarence  R.,  spruce  timber,  1,000  1.  ft.  at  7c .  70  00 

Small  payments:  timber,  713  1.  ft.  at  8c.,  28  1.  ft.  at  7c.,  295  1.  ft.  at  5c.;  smithwork  $27.65; 

boating  ballast,  39  loads  at  35c.;  truckage  and  freight  $12.40 .  127  45 


Total,  carried  to  page  V— 9 .  792  29 
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Scott’s  Bay,  N.S.:  Breakwater.  $  eta. 

Conductor,  F.  N.  Rogers,  June-Nov.,  17-4  d.  at  $2.50,  54-65  d.  at  $3 . .  207  45 

Carpenters,  55  d.  at  $2,  160  d.  at  $1.75,  16-65  d.  at  $1.70,  30-5  d.  at  $1.65,  4-5  d.  at  $-1.60,  149  d. 

at  $1.50 .  699  37 

Labourers,  91  d.  at  $1.50,  16-5  d.  at  $1.40,  22-25  d.  at  $1.35,  4  d.  at  $1,  7  d.  at  75c .  193  8? 

Carters,  27  d.  at  $3,  11  d.  at  $2.39,  6-25  d.  at  $2.35,  9-75  d.  at  $2.32,  125-21  d.  at  $2.25,  10  d.  at 
$2.21,8-25  d.  at  $2.12,  29-25  d.  at  $2.10,  10  d.  at  $2.08, 17-5  d.  at  $2,  5-5  d.  at  $1.98,  18-25  d. 

at  $1.95,  13-25  d.  at  $1.86,  18-5  d.  at  $1.85 .  688  47 

Hire  of  horses,  19-22  d.  at  75c .  14  42 

Eaton  &  Co.:  iron,  8,016  lb.  at  2\  c.;  clinch  rings,  76  lb.  at  15c.;  spikes,  200  at  5c.;  sundry  $6.05..  207  81 

Huntley,  L.  A.,  timber,  1,597  1.  ft.  at  7c.,  269  1.  ft.  at  5c .  125  24 

Rogers,  James  M.,  timber,  1,000  1.  ft.  at  7c.,  600  1.  ft.  at  5c .  100  00 

Tuppcr,  Albert,  timber,  1,688  1.  ft.  at  7c.,  39S  1.  ft.  at  5c .  138  06 

Small  payments:  timber,  2,940  1.  ft.  at  2c.;  stone,  36  tons  at  50c.,  52  tons  at  40c.;  rope,  91  lb.  at 

12c.;  sundry  $24.79 .  133  31 


Total,  carried  to  page  V — 9 .  2,513  00 


Seaforth,  N.S.:  Breakwater. 

King’s  Printer  $29.86;  advertising  $214.87 .  244  73 


Seal  Island,  N.S.:  Wharf. 

Conductor,  M.  Cunningham,  Oot.-Nov.,  56  d.  at  $3,  travel  and  outlay  $18.05 .  186  05 

Foreman,  Job  Nickerson,  Oct.-Nov.,  42-5  d.  at  $3 .  127  50 

Carpenters,  85-5  d.  at  $2.25;  labourers,  305  d.  at  $1.75 .  723  15 

Cann,  Hugh  &  Son:  services  of  steamer  ‘ Hugh  D.\  freighting  logs,  Oct.  8-23,  12  d.  at  $35 .  420  00 

Kenney,  Jas.  A.:  logs,  464  1.  ft.  at  10c.,  3,746  1.  ft.  at  9c.,  3,608  l.  ft.  at  4£c .  545  90 

Nicoll,  Frank  I.:  logs,  464  1.  ft.  at  10c.,  3,746  1.  ft.  at  9c.,  3,608  1.  ft.  at  4§c.;  boring  and  rafting 

logs,  125  at  12c .  560  90 

Stairs,  Wm.,  Son  and  Morrow:  1,540  lb.  iron  $34.65;  sundries  $16.96 .  51  61 

Small  payments:  1,534  lb.  iron  $35.58;  cutting  and  sharpening  iron,  2,700  lb.  at  lc.;  hardware 

$16.13;  hire  of  gasoline  engine  $10;  sundries  $27.01 .  115  72 


Tota  ,  carried  to  page  V — 9 .  2,733  83 


Sheet  Harbour,  East  River,  N.S.:  IVliarf  Repairs. 

Conductor,  John  Behie:  Sept.,  23  d.  at  $2.50;  outlay,  $3.71 .  61  21 

Labourers,  64-76  d.  at  $1.75,  32-75  d.  at  $1.50;  hire  of  horses,  19-75  d.  at  $1.25 .  187  15 

Holman,  Baker:  630  lb.  iron  cut  and  pointed,  $18.90;  sundries,  $3 .  21  90 

Sheet  Harbour  Lumber  Co.: lumber,  1,307  ft.  at  $18,  6,497  ft.  at  $15,  4,817  ft.  at  $14,  1,911  ft.  at 

$13.50;  sundry,  $2.32 . . .  216  51 

Simmonds,  James:  paint,  20  gals,  at  $2.40,  2  gals,  at  $2;  iron,  1,007  lb.  at  $2.15;  spikes,  3  kegs 

at  $2.70;  sundry,  $2.50 .  84  25 


Total,  carried  to  page  V — 9 .  571  02 


Shelburne  Wharf,  N.S.:  To  pay  Contractors  Ronnan  and  Stewart,  balance  due  with 

interest  at  5  per  cent. 

Ronnan,  F.  A.,  &  Daniel  Stewart:  contract  complete,  $24,790,  extras,  $200,  total, 

$24,990,  less,  $7,380,  paid  in  1910-11,  page  V — 179  and  less  $13,590,  paid  in  1911-12,  pageV — 192 

$4,020.  Interest  on  $4,020  from  June  24,  1912  to  Apr.  10,  1913  at  5%,  $159.70 .  4, 179  70 


Smiley’s  Point,  N.S.:  Breakwater. 

Conductor,  Reuben  Stuart,  Sept. -Nov.,  70  d.  at  $2.50,  outlay,  $5.22 .  180  22 

Carpenters,  27-5  d.  at  $2;  labourers,  320-71  d.  at  $1.75 .  616  25 

Simmonds,  Jas.  Ltd.:  iron,  4,075  lb.  at  $2.20,  1,000  1b.  at  $2.25;  screw  bolts,  54  at  27c.; 

sundry,  $15.89 .  142  62 

Sinclair,  William:  bolts,  477  at  3c.,  987  at  2|c.;  spikes,  435  at  4;  sundry,  $3.33 .  59  71 

Whitman,  John  T.:  spikes,  $4.85;  sundry,  $1.54  .  6  39 

Ballast,  1,430  tons  at  40c.;  logs,  4,267  l.ft.  at  6c.;  lumber,  3,808  ft.  at  $25;  spruce  deal,  4,143  ft. 
at  $16;  sheathing,  3,500ft.  at  $18;  plank,  3,987fft.  at  $15;  poles,  2,800ft.  at  2c.;  freight,  $35.79. 

Paid  as  follows:  Chisholm,  Daniel,  $66.28;  Lewis,  J.  &  Sons,  $237.80;  Self,  Joseph,  $100.80; 

Smiley,  Charles  P.  $120.80,  Clarence,  $105.30,  Hector,  $192.76,  Malcolm,  $89.60;  W  hit¬ 
man,  John  W.,  $100.36;  9  small  payments,  $190.40 .  1,204  10 


Total,  carried  to  page  V — 9 .  2,209  29 
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Sober  Island,  N.S.  $  cts. 

Conductor,  Howard  Verge,  25)  d.  at  $2.50;  labourers,  191-7  d.  at  SI. 50 . .  351  34 

Routledge,  Robert:  logs,  5,628  1.  ft.  at  6c.;  timber  plank,  etc.,  1,749  ft.  at  $19.50,  3,480  ft.  at 

$14,  1,800  ft.  at,  $10.;  shingles,  8|  M  at  $1.80;  sundries,  $18.21 . .  472  01 

Small  payments:  cutting  and  pointing  iron,  1,600  lb.  at  2c.;  paint,  8  gals,  at  $2.20;  sundries, 

$41.64 . , .  91  24 


Total,  carried  to  page  V — 9 .  914  59 


Spencer  s  Island,  N.S.:  Wharf  Repairs. 

Conductor,  Dewis  Spicer.  May-July,  Oct.  28-Nov.  12,  61-25  d.  at  $2.50,  outlay,  $8.50 .  161  63 

Carpenters,  41  d.  at  $2.50,  42-25  d.  at  $2.25,  90-6  d.  at  $2;  men  with  teams,  4-75  d.  at  $3.50, 

25  at  $2.50;  labourers,  25-8  d.  at  $1.50;  boy,  7  d.  at  $1.25 . ♦. .  505  40 

Spicer,  Emsley,  stone,  250  tons  at  50c .  125  00 

Spicer,  Geo.  D.,  plank,  etc.,  21,008  ft.  at  $15;  timber,  etc.,  35,076  ft.  at  $11.50 .  718  48 

Spicer,  John  N.:  iron,  1,590  lb.  at  $2.50;  spikes,  6  kegs  at  $3.50;  sundries,  $19.17 .  79  92 

Small  payments:  smithwork,  $7.50;  sundries,  $2.80 .  10  30 


Total,  carried  to  page  V — 9 .  1,600  73 


St.  Joseph  Boat  Harbour:  Protected  by  Breakwater  Pier. 

Reid,  D.  W.  B.,  contract  for  construction  of  breakwater  pier  complete .  10,275  00 

Inspector  of  work,  Germain  J.  Chiasson,  80  d.  at  $3 .  240  00 

Inspection  of  creosoted  timber,  H.  E.  Brownley,  4,  513  ft.  at  60c.  per  C.,  15,369  ft.  at  50c.  per  M  34  76 

Foreman,  Nectaire  W.  Aucoin,  16  d.  at  $3 .  48  00 

Labourers,  152-2  d.  at  $1.50,  6  d.  at  $1.25;  men  with  single  teams,  106-5  d.  at  $2.50 .  502  05 

Aucoin,  Timothy,  wire  fencing,  100  rods  at  50c .  50  00 


Total,  carried  to  page  V — 9 .  11,149  81 


Sterling  Brook,  N.S.:  Wharf. 

Foreman,  David  Pratt:  Oct. -Jan.,  54  d.  at  $2.50,  horse  and  waggon,  49  d.  at  $1.50 .  208  50 

Carpenters,  99-25  d.  at  $2;  fasteners,  32-5  d.  at  $2;  labourers,  27  d.  at  $2,  54-24  d.  at  $1.75; 

man  wii  h  team,  25  d.  at  $3.50 .  499  92 

Crowe,  E.  B.:  timber,  16,506  ft.  at  $14;  deals,  11,200  ft.  at  $13;  piles,  10,889  ft.  at  $12;  pile 

driver  timbers,  $23;  ballast  logs,  853  1.  ft.  at  2c. ;  boards,  800  ft.  at  $11 .  556  17 

Putman  Bros.:  iron,  465  lb.  at  $2.65,  2,060  lb.  at  $2.45;  manilla  rope,  224  lb.  at  16c.;  blocks, 

1  at  $15,  1  at  $7.25;  sundries,  $23.15.. .  144  03 

Small  payments;  moving  pile  driver  and  gear,  $7;  sundries,  $3.70 .  10  70 


Total,  carried  to  page  V — 9 .  1,419  32 


Stony  Island,  N.S.:  Repairing  Breakwater  and  Constructing  Protection 

Works. 

Conductor,  Thomas  Ross:  Sept. -Nov.,  54  d.  at  $2.50,  75  ballast  poles,  $11.25 .  146  25 

Foreman,  Warren  Ross,  Sept.-Nov.,  47-5  d.  at  $3 .  142  f  0 

Labourers,  535  d.  at  $1.50;  carpenters,  34  d.  at  $2;  men  with  teams,  29-5  d.  at  $3 .  959  00 

Spinney,  E.  K.:  iron,  2,012  lb.  at  $2.20,  2,000  lb.  at  $2.25;  manilla  rope,  72  lb.  at  141c.;  clinch 

rings,  100  lb.  at  10c.;  sundry  $33.01 .  142  71 

Trott,  Alfred:  logs,  50  at  80c.;  ballast  poles,  100  at  15c .  55  00 

Williams,  John:  dories,  3  at  $14.50;  false  bottoms,  3  at  $4.50 .  57  00 

Small  payments:  sundry  towing,  $135.54;  cutting  and  sharpening  bolts,  5,179  lbs.  at  lc.; 

ballast  poles,  259  at  15c.,  50  at  25c.;  logs,  354  1.  ft.  at  7c. ;  freight,  $11.25;  sundry,  $45.10. .  319  81 


Total,  carried  to  page  V — 9 .  1,822  27 


Sydney  Mines,  N.S.:  Wharf  at  Barrington  Cove. 

Dobson,  J.  W.  ($10,502.00)— 

Estimate,  7  on  $29,900  contract,  $28,900,  extra  work,  $2,660,  less  drawback,  $3,150  and  less 

paid  in  1911-12,  page  V — 194,  $17,920 .  10,490  00 

Plank,  200  ft.,  $4;  spikes,  $4;  labour,  2  d.,  $4 .  12  00 

Inspector  of  work,  Jeremiah  Sullivan,  May  13-Nov.  14,  158  d.  at  $3 .  474  00 

Brownley’,  H.  E.,  inspector  of  creosoted  timber,  4,365  ft.  at  60c.  p-  r  C .  26  19 


Total,  carried  to  page  V — 9 .  11,002  19 
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Sydney  Harbour,  N.S.:  Protection  Works  for  South  Bar.  $  cts. 

Legal  services:  W.  J.  Madden,  Sydney,  N.S.,  $412.80;  G.  A.  R.  Rowlings,  Sydney  N.S.,  $200.  612  80 


Sydney  Harbour:  Exchequer  Court  Award. 

Kendall,  A.  S.,  M.D.:  award  for  land  expropriated  $11,000,  less,  $4,000  already  paid  (Page 
V — 194,  1911-12);  interest  at  5  p.c.,  Sept  5,  1911-June  28,  1912  on  $7,000,  interest  on  $4,000, 

19  days  at  5  p.c.;  taxed  costs,  $200;  less  plaintiff  costs  on  appeal,  $374.39 .  7, 121  77 


Tancook  Island,  N.S.:  Repairs  to  Wharf  at  North  West  Cove. 

Foreman,  Alvin  Stevens,  May-July,  16-5  d.  at  $2.50;  carpenters,  51-5  d.  at  $1.75 .  131  40 

Small  payments:  plank,  400  ft.  at  $14,  2,254  ft.  at  $12,  768  ft.  at  $10;  logs,  2  at  $1.75,  4  at  $1.50, 

8  at  50c.;  boat  hire,  $10.50;  spikes,  $8.24;  bolts,  $4 .  76  57 


Total,  carried  to  page  V — 9 .  207  97 


Tatainagouche,  N.S.:  Renewal  of  Wharf. 

Conductor,  J.  D.  Ross:  June-Sept.,  38-25  d.  at  $2.50;  travel  and  outlay  $14.85 .  110  47 

Labourers,  226-2  d.  at  $1.50;  carters,  18-75  d.  at  $2.50 .  386  17 

Fraser,  Gordon:  iron,  1,300  lb.  at  3jc.;  bolts,  500  at  l^c . 53  00 

McKay,  John  D.,  timber,  7,027  ft.  at  $11.50 .  80  81 

McNutt,  Rufus,  timber,  2,111  1.  ft.  at  85c.,  1,261  1.  ft.  at  6^c .  261  39 


Total,  carried  to  page  V — 9 .  891  84 


Tenecape,  N.S.:  Breakwater  Repairs. 

Conductor,  James  B.  Brown:  June-July,  17  d.  at  $2.50;  outlay  52c .  43  02 

Carpenters,  20-5  d.  at  $2;  labourers,  76  d.  at  $1.50;  men  with  teams,  10  d.  at  $3.75,  2  d.  at  $3.50, 

4  d.  at  $2.50;  ploughing  sand  1  d.,  $5;  hire  of  horse  and  cart,  6  d.  at  $1 .  220  49 

Parker,  James,  plank,  6,508  ft.  at  $13;  W.  F.  Stephens,  plank,  9,530  ft.  at  $13 .  208  49 

Small  payments:  ship  spikes,  3  kegs  at  $5.25;  drag  scraper  $9.75;  2  spike  pullers,  $2.50 .  28  00 


Total,  carried  to  page  V — 9 .  500  00 


The  Wharves:  Breakwater:  Lunenburg  Co.,  N.S. 

Foreman,  Elias  Conrad:  Sept.-Nov.,  41-5  d.  at  $2.50;  rent  of  land  for  right  of  way  $10 .  113  75 

Carpenters,  40  d.  at  $2.25;  labourers,  381-5  d.  at  $1.50;  men  with  teams,  83  d.  at  $3,  6  d.  at 

$2.50;  man  with  boat,  3  d.  at  $2 .  932  27 

Eikle,  Charles  &  Sons:  plank,  15,600  ft.  at  $15;  washers,  100  lb.  at  10c.;  hardware  $5.55; 

’phone  message  35c . . . . . . .  249  90 

Mann,  William:  iron,  3,870  lb.  at  3c.;  cutting  and  sharpening  iron,  3,870  lb.  at  l§c.;  sundry 

smithwork  $10.85 . .  185  00 

Timber,  4,232  1.  ft.  at  7c.,  1,805  1.  ft.  at  3c.;  rocks,  324  tons  at  40c.;  dynamite,  45  lb.  at  30c. 

Paid  as  follows:  Conrad,  Elias  $62.99,  Percy  $52,  Simon  $56,  Stanford  $00;  14  payments 

under  $50  each,  $262.50 . . .  493  49 

Small  payments:  rent  of  land  $15;  5  kegs  spikes  $16.55 .  31  55 


Total,  carried  to  page  V — 9 .  2,005  96 


Three  Fathom  Harbour,  N.S.:  Breakwater  Renewals  and  Repairs. 

Foreman,  Maynard  Crowell:  June-July,  Sept. -Oct.,  89  d.  at  $3,  outlay  $39 .  306  00 

Axemen,  91-25  d.  at  $2,  111  d.  at  $1.75;  blacksmith,  -5  d.  at  $2;  labourers,  568-68  d.  at  $1.50; 

men  with  teams,  4  d.  at  $3;  man  with  boat,  9-5  d.  at  $2.25;  hire  of  boat,  16  d.  at  75c. . . .  1,276  13 

Simmonds,  James:  iron,  1,005  lb.  at  $2.15,  1,340  lb.  at  $2.10;  spikes,  5  kegs  at  $2.70;  120  lb. 

clinch  rings  $14.40;  sundries  $21.85 .  99  50 

Logs,  2,192  1.  ft.  at  7c;  hemlock,  8,500  ft.  at  $13.50;  stone,  100  tons  at  15c.,  150  tons  at  23-33c.; 
postage  18c.  Paid  as  follows:  Alvin  S.  Crowell  $89.38;  Geo.  Davison  $97.02;  Maritime 
Lumber  Co.,  Ltd.,  $114.75;  E.  Myatt  $17.22 .  318  37 


Total,  carried  to  page  V — 9  .  2, 000  00 
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Three  Fathom  Harbour,  N.S.:  Breakwater  between  Two  Islands.  $  cts. 

Ham,  O.,  contract  complete  $7,848,  less,  $6,840,  paid  in  1911-12,  page  V — 194 .  1,008  00 


Three  Island  Cove,  N.S.:  To  pay  W.  J.  Poupore  in  full  and  final  settlement  of  claim 

for  Dredging. 

Poupore,  W.  J.:  dredging,  11,752  c.  yd.  at  74jc.;  less  $2,938.80  paid  in  1910-11,  V — 274 .  5,845  82 


Toney  River,  N.S.:  Extension  of  Piers. 

Foreman,  George  Cameron:  June-Aug.,  Oct.,  1-923  m.  at  $90;  outlay  $2.37 .  175  41 

Carpenters,  194-53  d.  at  $1.75;  labourers,  56-5  d.  at  $1.40;  carters,  8d.  at  $2,  14  d.  at  $2.75; 

blacksmith,  25-5  d.  at  $1.75 .  518  65 

Carson,  Jas.  F.:  iron,  8,308  lb.  at  $2.40;  sundries  $21.33 .  220  71 

Lumber,  13,200  ft.  at  $20,  12,627  ft.  at  $15,  902  1.  ft.  at  8c.;  stone,  310j  cu.  yd.  at  50c.  Paid  as 
follows:  Wm.  Fraser  $273.44;  Dan  McDonald  $180;  Willard  McKenzie  $63.75;  7  small 

payments  $163.66 . ; .  680  85 

Small  payments,  sundry  horse  hire .  7  50 


Total,  carried  to  page  V — 9 .  1,603  12 


Tusket  Wedge  Wharf,  N.S. 

Conductor,  Leon  M.  LeBlanc,  July,  Sept.-Nov.,  49-5  d.  at  $3 .  148  50 

Pile  driver  owner,  J.  K.  Jshnston,  Sept.-Oct.,  9-5  d.  at  $10 .  95  00 

Pile  driver  captain,  J.  Purdy,  7-25  d.  at  $2.50;  engineer,  J.  E.  Pothier,  8-75  d.  at  $2 .  35  63 

Carpenters,  35  d.  at  $2,  7  d.  at  $1.75,  185-25  d.  at  $1.50;  labourers,  134-51  d.  at  $1.25 .  528  26 

Carters,  36  d.  at  $3;  blacksmiths,  33-5  d.  at  $1.75,  7  d.  at  $1.50 .  177  13 

LeBlanc,  Henry  A.:  iron,  1,118  lb.  at  $2.50,  2,018  lb.  at  $2.45;  spikes,  15  kegs  at  $4.75;  bolts 

and  nuts,  1,041  lb.  at  5c.;  3,130  lb.  coal,  $10.18;  sundry  $14.26 .  225  18 

Raynard,  J.  M.:  timber  and  plank,  5,186  ft.  at  $20,  2,631  ft.  at  $18;  piling,  3,738  1.  ft.  at  8c. .  450  11 

Small  payments:  sundry  tewing . 50  00 


Total,  carried  to  page  Y — 9 .  1,709  81 


Victoria  Pier,  N.S.:  Extension  and  Repairs. 

Conductor,  Henry  Mapplebeck,  June-Nov.,  107-5  d.  at  $3 .  322  50 

Carpenters,  42  d.  at  $2.50,  48  d.  at  $2.25;  carters,  7  d.  at  $4,  6  d.  at  $3.50,  95-5d.  at  $3;  labourers, 

40  d.  at  $2,  231  d.  at  $1.75,  393-5  d.  at  $1.50 .  1,622  97 

Thome,  W.  H.  &  Co.:  iron,  520  lb.  at  $2.20,  1,600  lb.  at  $2.10,  4,597  lb.  at  $2;  bolt  ends,  450 

lb.  at  3^c.;  clinch  rings,  107j  lb.  at  10c,  50  lb.  at  11c.;  sundries  $19.20 .  189  29 

Timber,  1,524  1.  ft. at  8c.,  1,830  1.  ft.  at  7c.,  14,868  1.  ft.  at  6c.,  180  1.  ft.  at  4c.,  5,932  1.  ft.  at  3c., 

2,406  1.  ft.  at  2jC.  Paid  as  follows:  Brown,  William  $219.15;  Dempsey,  N.  L.  $52.32, 

Norman  $123.70;  Finley,  Henry  $136.20;  Horsneil,  Edgar  $36.36;  Mapplebeck,  Avit 
$249;  Ogilvie,  Albert  $143.52;  Parks,  Thomas  $77.47;  Sturk,  Wentworth  $95.54;  6 

payments  under  $50  each,  $204. 15.. . .  1,387  41 

Small  payments:  handling  and  delivering  ballast,  68  boat  loads  at  30c.;  freight  $4.70;  paint 

$6.25 .  31  35 


Total,  carried  to  page  V— 9 .  3,553  52 


Wallace  Wharf,  N.S.:  Repairs. 

North  of  Harbour,  pay  list: — 

Conductor,  Jas.  S.  Mclver,  May-Sept.,  44  d.  at  $2.50 . 110  00 

Labourers,  120-5  d.  at  $1.50;  carpenters,  40-5  d.  at  $2;  men  with  teams,  45-5  d.  at  $3.50..  420  98 

South  of  Harbour,  pay  list: — 

Conductor,  Edwin  Edgett,  June-Sept.,  73-5  d.  at  $2.50,  team,  11-75  d.  at  $2 .  207  25 

Carpenters,  94-2  d.  at  $2;  labourers,  129-54  d.  at  $1.50;  men  with  teams,  14  d.  at  $4,  2-5 

d.  at  $2;  piledriver,  2-5  d.  at  $2 . 448  72 

Charman,  J.  M.:  spikes,  1,959  lb.  at  4c.,  9  kegs  at  $4;  sundries  $99.83 .  214  19 

Cbarman  &  Grant:  spikes,  706  lb.  at  3jc.;  iron,  342*  lb.  at  31c.;  paint,  14  gal.  at  $1.30;  sundries 

$8.01 .  62  93 

Macfarlane,  A.  D.,  timber,  2,040  1.  ft.  at  7c . ;. .  142  80 

Mordy,  Jas.,  piling,  720  1.  ft.  at  7c.;  Morrison,  Geo.,  piling,  835  1.  ft.  at  7c .  108  85 

Oxley,  E.  P.,  plank  and  railing,  12,580  ft.  at  $12.75 .  160  40 

Oxley,  Herbert:  lumber,  71,374  ft.  at  $12.75,  219  ft.  at  $10;  railing,  2,076  ft.  at  $14.50 .  942  30 

Small  payments:  piling,  435  1.  ft.  at  7c.;  smitlrwork  $22.82;  ferrying  plank,  60  loads  at  25c.; 

rent  of  pile  driver,  7  d.  at  $2;  sundry  lumber  $16.80 .  99  07 


Total,  carried  to  page  V — 9 .  2,917  49 
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Wallace  Harbour,  N.S.:  Dredging.  $  cts. 

Test-borings: — 

Foreman,  George  McLeod:  July-Aug.,  Jan.-Feb.,  84  d.  at  $3.50,  travel  and  outlay  $67.70  361  70 

Labourers,  262  d.  at  $2;  gauge-keeper,  47  d.  at  $1.50 .  594  50 

Canadian  Express  Company,  express  charges .  58  42 

Charman,  J.  M.:  use  of  scow,  60  d.  at  $1;  sundries  $13.37 .  73  37 

Kiman,  Frank:  use  of  gasoline  launch,  52  d.  at  $2.25;  use  of  tender,  52  d.  at  50c.;  gasoline, 

138  gal.  at  22£c.;  cylinder  oil  5  gal.  at  72c .  177  65 

Travel  and  outlay  of  A.  W.  Gregory .  194  21 


Total,  carried  to  page  V — 9 .  1,459  85 


Watt  Settlement  Wharf. 

Conductor,  Aaron  Rood:  May-Aug.,  Oct.-Dee.,  109-5  d.  at  $2.50;  outlay  $15.57 .  289  32 

Carpenters,  241-25  d.  at  $2;  carters,  58-5  d.  at  $2.50;  labourers,  309-25  d.  at  $1.75,  86  d.  at  $1.60, 

117-25  d.  at  $1.50,  20-75  d.  at  $1.25 .  1,509  34 

Maritime  Lumber  Co.  Ltd.:  towing  from  Chezzetcook  to  Sheet  Harbour,  5  d.  at  $25 .  125  00 

New  Brunswick  Wire  Fence  Co.:  fence,  100  rods  at  46-4c.;  sundries  $13.32 .  59  72 

Rood,  Aaron,  purchase  price  of  required  land  for  roadway .  25  00 

Simmonds,  James  Ltd.:  iron,  3,544  lb.  at  $2.10;  bolts,  164  thread  $24.20,  64  at  18jc.;  washers, 

330  at  5c.;  paint,  5  gal.  at  $2.40;  shingles,  12  M  at  $3;  wire  spikes  $21.45;  sundry  $16.24.  212  49 

Lumber  and  timber,  10,465  ft.  at  $25,  13,380  ft.  at  $16,  19,067  ft.  at  $15,  1,900  ft.  at  $10,  sundry 
$27;  45  logs,  1,448  1.  ft.  at  6c.;  ballast  poles,  1,980  1.  ft.  at  3c.;  boat-hire,  25  d.  at  25c.  Paid 
as  follows:  J.  Lewis  &  Sons  $677.39;  Elbridge  Lowe  $76.20;  Alvan  Rood  $40.69;  W.  E. 

Rood  $55.90;  Robert  Rutledge  $34.49;  Sheet  Harbour  Lumber  Co.  $76 .  960  67 

Small  payments:  3  anchors  $18.50;  sundries  $41.38 .  57  88 


Total,  carried  to  page  V — 9 .  3,239  42 


West  Advocate,  N.S.:  Breakwater. 

Bigelow,  J.  E.  &  H.,  contract  for  construction  of  breakwater  complete . .  16,400  00 

Inspector  of  work,  Robert  Dewis:  May  28-31,  4  d.  at  $3,  June-Nov.,  6  m.  at  $80 .  492  00 


Total,  carried  to  page  V — 9 .  16,892  00 


WTest  Artchat,  N.S.:  Breakwater  Repairs. 

Foreman,  Thomas  D.  Boudrot,  June-Dee.,  115-5  d.  at  $3,  outlay  $1.20 .  347  70 

Carpenters,  216  d.  at  $2,  86-76  d.  at  $1.75;  man  with  team,  13  d.  at  $2;  labourers,  197  d.  at 

$1.25 .  856  10 

Fownes,  C.  A.,  deal,  23,000  ft.  at  $13.50 .  310  50 

Rogers,  Arthur,  freight  on  deal,  8,000  ft.  at  $2.50  per  M,  15,000  ft.  at  $2  per  M .  50  00 

Spry,  George:  logs,  158  at  $2,  4  at  $1.70,  30  at  $1.35;  spikes,  12  kegs  at  $3.90;  iron,  592  lb., 

$19.25 .  429  35 

Small  payments:  stone,  223  tons  at  50c.;  sundries  $33.80 .  145  30 


Total,  carried  to  page  V — 9 .  2, 138  95 


West  Chezzetcook,  N.S.:  Breakwater  Pier. 

Foreman,  Wm.  Lapierre,  May,  Aug.-Nov.,  67-5  d.  at  $2.50 .  16S  75 

Sub-conductor,  Ephriam  Mannette,  Aug.-Oct.,  57  d.  at  $2.25 .  128  25 

Engineer,  C.  A.  Shortt,  Sept.,  21  d.  at  $3 . .  63  00 

Labourers,  48  d.  at  $1.75,  172-75  d.  at  $1.50;  carpenters,  64  d.  at  $2;  pilot,  -5  d.  at  $2;  men  with 

teams,  11-15  d.  at  $3 . *.....  505  59 

Conrod,  Peter,  spruce  plank,  10,000  ft.  at  $15 . . . .  150  00 

Scotia  Fisheries,  Limited:  services  of  S.  S.  Luxor  towing  scow,  etc.,  detailed  with  Herring 

Cove  Wharf . (Page  V— 212)  50  00 

Small  payments:  towage  $33;  smithwork  $20.72;  wire  spikes  $12.60;  timber,  280 1.  ft.  7c.;  rope, 

96  lb.  at  14c.;  freight  $12.35;  gasoline,  41  gal.  at  23c.,  10  gal.  at  25c.;  sundry  $34.02 .  157  66 


Total,  carried  to  page  V— 9 .  1,223  25 
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West  Chezzetcook,  N.S.:  Breakwater  Repairs.  $  eta. 

Foreman,  Joseph  Faucher,  May-June,  Oct.,  47-58  d.  at  $2.50;  labourers,  177  d.  at  $1.75, 

34- 5  d.  at  $1.50... .  480  50 

Austin  Bros.:  iron,  2,025  lb.  at  2c.,  1,050  lb.  at  2.05c;  sundries  $5.05 .  07  07 

Small  payments:  rock,  97  tons  at  38c;  cutting  and  sharpening  iron  $11.42;  sundry  $4.77 .  53  05 


Total,  carried  to  page  V — 9 .  600  62 


Western  Head,  N.S.:  Breakwater  Repairs. 

Conductor,  Angus  L.  Freliek:  May-July,  Nov.,  51  d.  at  $3,  outlay  $26.45 .  179  45 

Labourers,  12-75  d.  at  $1.75,  358-75  d.  at  $1.50,  19  d.  at  $1.25,  3  d.  at  $1;  blacksmiths,  36-75 

d.  at  $2;  carters,  48-5  d.  at  $3;  hire  of  gasoline  boat,  1  d.,  $1.50 .  807  71 

Wright,  Edgar  J.:  cement,  135  brl.  at  $2,  17  bags  at  62-lc.;  3,076  lb.  iron,  $78-14;  drill  steel,  176 

lb.  at  9c;  forge  $15;  sundries  $44.50 .  434  04 

Small  payments:  lumber,  1,000  ft.  at  $16,  1,592  ft.  at  $13;  rope,  103j  lb.  at  12c;  sundries  $22.70  71  81 


Total,  carried  to  page  V — 9. .  1,493  01 


Western  Shore,  N.S.:  Wharf. 

Conductor,  Frank  Fredea:  Oct.-Nov.,  1-232  m.  at  $80;  rent  of  derrick,  19  d.  at  $1;  outlay  40c.  117  96 

Men  with  teams,  12  d.  at  $3.50,  41  d.  at  $3,  11  -5  d.  at  $2.50;  stone  masons,  17  d.  at  $1.75;  labour¬ 
ers  and  stonecutters,  280-16  d.  at  $1.50 .  643  74 

Vaughan,  Arnold:  logs  and  fenders,  5,088  1.  ft.  at  8c.,  18,574  l.ft.  at  7c.,  ballast  poles,  500  at  55c.  1,982  22 

Small  payments:  timber,  16  pieces  at  50c.,  14  at  30c.;  sundries  $45.79 .  57  99 


Total,  carried  to  page  V — 9 .  2,801  91 


Weymouth  Harbour,  N.S.:  Improvement. 

Halifax  Dredging  Co.,  detailed  with  Contract  Dredging . (page  V — 338)  5,470  22 

Inspector  of  dredging:  Ansel  Gray,  18  d.  at  $3,  overtime  16  h.  at  35c.,  outlay  $1.06. .  60  66 

Advertising .  91  51 


Total,  carried  to  page  V — 9 .  5,622  39 


White  Point  Breakwater,  N.S. 

Foreman,  Robert  West,  Aug.-Sept.,  25-25  d.  at  $2.50 .  63  12 

Labourers,  157-2  d.  at  $1.50;  men  with  teams,  38-5  d.  at  $2.50 .  332  06 

Doggett,  Robert:  logs,  364  1.  ft.  at  8c.,  284  1.  ft.  at  6c;  sundries  $14 .  60  16 

6mall  payments:  hemlock,  3,058  ft.  at  $13.50;  smithwork  $31.28;  iron,  519  lb.  at  2|c. ; 

sundries  $25.17 .  110  71 


Total,  carried  to  page  V — 9 .  566  05 


Whitewater’s,  N.S.:  Wharf  Repairs. 

Conductor,  Moore  Rogers:  June-Oct.,  56-99  d.  at  $3;  plank,  2,500  ft.  at  $15;  saw  $1.50 .  209  99 

Carpenters,  54  d.  at  $2,  87-78  d.  at  $1.75,  88-5  d.  at  $1.70;  labourers,  24-5  d.  at  $1.65,  43  d.  at 

$1.50;  men  with  teams,  1  d.  at  $3.50,  14-5  d.  at  $3 .  563  99 

Turner,  John,  plank,  6,000  ft.  at  $14 .  84  00 

Small  payments:  timber,  358  1.  ft.  at  7c.,  254  1.  ft.  at  5c.;  iron,  1,080  lb.  at  $2.15;  rock,  75  tons 

at  35c.;  bolts,  130  at  10c.;  spikes,  2  kegs  at  $2.75,  2  kegs  at  $2.55;  sundries  $28.20 .  139  03 


Total,  carried  to  page  V — 9 .  997  01 


Windsor  Harbour,  N.S.:  Improvement. 

Voucher  outstanding,  P.  93,384,  De  Gaspe  Beaubien . . .  199  81 

Kings  Printer  $17.42;  advertising  $229.23 .  246  65 


Total,  carried  to  page  V — 10 .  446  46 
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Wolfville,  N.S.:  Protection  Works.  $  cts. 

Conductor,  Harold  A.  D’Almain:  May,  July-Sept.,  Nov.,  2-237  m.  at  $80,  37  d.  at  $3,  outlay 

$4.52 .  294  45 

Carpenters  76  d.  at  $2.50;  labourers,  64  d.  at  $2,  252  d.  at  $1.75 .  759  (X) 

Schofield,  Ernest:  teaming,  31  d.  at  $2;  brush,  12  loads  at  $2;  handwood  piles,  5  at  $3 .  101  00 

Brush,  210  loads  at  $2;  stone,  610f  tons  at  60c;  timber,  1,590  1.  ft.  at  8c.,  90  1.  ft.  at  9c.;  logs, 

5  at  $2,  11  at  70c,  31  at  50c;  2  hardwood  stringers  $15;  piles  150  1.  ft.  at  12c;  lumber  287,827 
ft.  at  $30;  sundries  $20.  Paid  as  follows:  Eric  D’Almain  $460;  H.  D.  Johnson  $68.81;  J. 

D.  Sherwood  $49.40;  II.  W.  Starr  $371.10;  5  payments  under  $45,  $83.15 . . .  1,032  46 

Small  payments:  hardware  50-93;  iron,  730  lb.  at  $2.10;  bolts,  414  lb.  at  3§c. ;  plank  $14.88; 

sundry  $3.25 .  98  88 


Total,  carried  to  page  V — 10 .  2,285  79 


Woods  Harbour,  N.S.:  Breakwater  at  Falls  Point. 

Foreman,  John  Goreham:  Aug. -Nov.,  86  d.  at  $3;  services  of  gasoline  boat,  50-5  d.  at  $2 _  359  00 

Conductor,  Frank  E.  McDonnell,  86  d.  at  $3 . . .  258  00 

Master  workman,  Joseph  Dixon,  86  d.  at  $2.50;  labourers,  385-5  d.  at  $1.50 .  793  25 

Brannen,  W.  W.:  iron,  500  lb.  at  2§c.;  making  iron  into  bolts,  500  lb.  at  3c.,  4, 100  lb.  at  lie.; 

sundry  $6.31 .  85  06 

Goreham,  C.  A.:  iron,  4, 100  lb.  at  2§c. ;  gasoline,  134  gal.  at  25c.;  spikes,  3  kegs  at  $3.50; 

clinch  rings,  140  lb.  at  12c.;  2  dories,  $34;  sundry  $27.26 . . .  224  56 

Sutherland,  Robert  &  Son,  timber,  3,246  ft.  at  $16 .  51  93 

Small  payments:  freight  and  wharfage  on  lumber  $11.20;  services  of  horse  $12,  of  boat  $5. . . .  28  20 


Total,  carried  to  page  V — 10 .  1,800  00 


Yarmouth  Harbour,  N.S.:  Improvements. 

Dominion  Dredging  Co.,  detailed  with  Contract  Dredging  (Page . V — 338) -  29,552  74 

Inspectors  of  dredging:  Calvin  Morrell,  Sept.-Dee.,  98  d.  at  $2.50,  overtime,  352  h.  at  30c;  Wm. 

H.  Rodgers,  Sept.-Jan.,  104  d.  at  $3,  overtime,  343  h.  at  35c.,  outlay  75c .  783  40 

Conductor,  John  Little,  May,  Oct.-Nov.,  39-5  d.  at  $3 .  118  50 

Sub-conductor,  Mandy  Surette,  31  d.  at  $2.50;  carpenter,  7-08  d.  at  $3 .  98  75 

Carpenters,  1  d.  at  $2;  labourers,  171  d.  at  $1.60;  men  with  teams,  32 d.  at  $3 .  371  60 

Parker-Eakins  Co.  Limited:  plank,  3,445  ft.  at  $15,  2,420  ft.  $20;  sundries  $48.85 .  148  93 

Winter,  Samuel  P.:  ballast  poles,  1,000  1.  ft.  at  3c.;  logs,  510  1.  ft.  at  62c.,  364  1.  ft.  at  7c .  88  63 

Small  payments:  hardware  $30.74;  620  lb.  iron  $13.33;  logs,  535  1.  ft.  at  6c.;  ballast  poles, 

300  1.  ft.  at  3c .  85  17 

Test-borings: — 

Foreman,  George  McLeod,  Apr. -June,  69  d.  at  $3.50  .  241  50 

Labourers,  163  d.  at  $2,  10  d.  at  $1.50 .  341  00 

Davy,  H.  M.,  travel  and  outlay .  347  55 

Dominion  Atlantic  Railway  Company:  hire  of  scow’,  May  2-June  24,  $50,  of  tender  from 

May  2-June  8,  $15 . . .  65  00 

Small  payments:  smithwork,  $34.56;  express  charges  $23.93;  plank  and  timber  1, 125  ft.  at 

$18;  manilla  rope,  147  lb.  at  life.;  sundries  $33.16 .  129  17 

King’s  Printer  $1.54;  advertising  $306.12 .  307  66 


Total,  carried  to  page  V — 10 . . .  32,679  60 


Harbours  and  Rivers  Generally,  Nova  Scotia:  Improvements,  &c. 

Antigonish  Harbour  Survey  ($1,471.24) — 

Cooks:  Joseph  Dunn,  1  m.  $50;  Chas.  Murray,  -733  m.  at  $40 .  79  33 

Boatman,  J.  J.  McPherson,  37  d.  at  $2,  22  d.  at  $1.75;  labourers,  76  d.  at  $1.75 .  245  50 

Archibald,  W.  S.,  hire  of  motor  boat,  59  d.  at  $6 .  354  00 

Graham,  David  It.,  provisions  $58.61;  Haley,  Edward,  provisions  $242.61 . 301  22 

Kirk,  D.  J.  Woodworking  and  Contracting  Co.:  522  ft.  sheathing  $10.70;  130  ft.  pipe  $9.10; 

sundries  $35.53 .  55  33 

McIntosh,  Chas.,  services  of  self  and  motor  boat,  28  d.  at  $6 .  168  00 

McGillivray  &  MacDonald,  groceries  and  provisions .  61  56 

Whidden,  C.  B.  &  Son,  sundry  livery  hire . ; . . . -•  90  00 

Small  payments:  storage  of  drill,  44  m.  at  50c.;  groceries  $25.04;  sundries  $63.26 .  110  30 

Amaquadees  Pond  ($300.04) — 

Foreman,  R.  II.  McNeil,  8-9  d.  at  $3;  labourers,  34-9  d.  at  $1.50,  67-6  d.  at  $1.40,  5-9  d. 

at  $1.35,  22-7  d.  at  $1.25,  7-9  d.  at  60c.;  teams,  22-8  d.  at  $2.50 .  271  78 

Spruce,  216  1.  ft.  at  lc.,  192  1.  ft.  at  ljc.,  184  1.  ft.  at  6c.;  sundry  $12.18 .  28  26 


Carried  forward .  1 , 7  <  1  28 
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Brought  forward .  1,771  28 

Amherst  Point  Wharf  ($503.37) — 

Foreman,  S.  B.  Fullerton,  26  d.  at  $3;  labourers,  67  d.  at  $2 .  212  00 

Christie,  J.  R.  &  G.  H.:  piles,  300  1.  ft.  at  12c.,  405  1.  ft.  at  11c.;  ballast  poles,  40  at  50c.; 

towing  piles  and  poles,  $20 .  120  55 

Strang,  W.  B.:  men  with  teams,  16  d.  at  $4,  4  d.  at  $3,  1  d.  at  $2,  2  d.  at  $1 .  80  00 

Small  payments:  lumber,  1,660  ft.  at  $20;  brush,  8  loads  at  $2.25;  teaming,  $9;  hardware 

and  smith  work,  $30.62 .  90  82 

Avon  River  Bank  ($2,028.94) — 

Conductor,  E.  E.  Armstrong:  51  d.  at  $3.10;  brush,  30  loads  at  $1.50 .  203  10 

River  foreman,  Lykle  Sanford:  42  d.  at  $3.50;  pickets,  3,645  at  5c .  329  25 

Labourers,  272  d.  at  $2 .  544  00 

Dimock  &  Armstrong,  sundry  hardware .  22  09 

Brush,  619  loads  at  $1.50;  pickets,  $2.  Paid  as  follows:  John  Akin,  $64.50;  Albert  Arm¬ 
strong,  $141;  Benjamin  Boyce,  $81;  F.  E.  Lynch,  $99;  G.  D.  Payzant,  $57;  Medford 

Taylor,  $112.50;  Isaac  Woodman,  $73.50;  11  payments  under  $50  each,  $302 .  930  50 

Babin’s  Cove  Wharf  (S191 .65) — 

Conductor,  Albert  Pushong,  18-2  d.  at  $3;  labourers,  $22.80;  carpenter,  $11.37;  team,  $7.50  96  27 

Lumber,  2,000  ft.  at  $20,  1,430  ft.  at  $18;  stone,  40  tons  at  30c.;  logs,  4  at  $2.50;  sundry, 

§7  04  .  95  38 

Baddeck  Public  Wharf  and  Breastwork  ($417.22) — 

Foreman,  P.  B.  McNeil,  32  d.  at  $3;  labourers,  $107.35;  carpenters,  $48;  teams,  $63 .  314  35 

Campbell,  John  E.:  paint,  15  gal.  at  $2.25;  sundries,  $33.25 .  67  00 

Deal,  1,831  ft.  at  $15;  labour,  $8;  spikes,  40c .  35  87 

Bear  Cove  ($500.03) — 

Conductor,  Arcade  Boudreau,  27-8  d.  at  $2.50;  labourers,  $276.75;  carters,  $54.80 .  401  05 

Leblanc,  Charles  T.:  dynamite,  100  lb.  at  45c.;  electric  fuses,  150  at  4^c .  51  38 

Blasting  battery,  $21;  dynamite,  25  lb.  at  45c.;  sundries,  $15.35 .  47  60 

Big  Island,  Merigomish  ($249.94) — 

Foreman,  Alexander  McGlashen,  -702  m.  at  $80,  outlay,  $3.63;  carpenters,  $68.25;  carters, 

$13.50 . 141  53 

Rood  &  McGregor,  6,226  ft.  at  $16;  Thompson  &  Sutherland,  spikes  and  iron,  $8.80 .  108  41 

Black  Hole  Harbour:  foreman,  8  d.  at  $3;  teams,  etc.,  $12;  dynamite,  fuse,  etc.,  $13.75 .  49  75 

Black  Point  Breakwater  ($508.43) — 

Foreman,  Alexander  McKay,  19-5  d.  at  $3;  labourers,  $101.50;  men  with  teams,  $87; 

men  with  boats  $10 .  257  00 

Stewart,  D.  Y.  &  Son,  delivering  cement,  264  bags  at  24c .  63  36 

Thompson  &  Sutherland,  Ltd.,  cement,  66  brl.  at  $2.38 .  157  08 

Hardware,  $11.70;  brush,  22  loads  at  50c.;  sundries,  $8.29 . 30  99 

Broad  Cove  Wharf:  foreman,  $9.75;  labourers,  $3.75;  ballast,  $10;  sundries,  $9.99 .  33  49 

Brooklyn  Breakwater:  Norman  C.  Ralston,  labour,  $157.91;  freight,  $50;  livery,  $28;  rope/ 

$18;  sundry  outlay,  $8.07 . .• .  261  98 

Canada  Creek  ($169.35) — 

Conductor,  Eben  Bryden,  13  d.  at  $3;  carpenters,  $33.24;  labourers,  $24 .  96  24 

Bryden,  Rupert,  logs,  122  1.  ft.  at  7c.,  280  1.  ft.  at  6c.,  948  1.  ft.  at  4c .  63  26 

Spikes,  $2.75;  sundries,  $7.10 .  9  85 

Canso  Harbour:  foreman,  $15;  labour  etc.,  $14;  cement,  $18.80;  sundry,  $2.20 .  50  00 

Cape  Auget:  purchase  price  of  required  land,  Maria  S.  Rhindress,  $100,  J.  Hureau,  $50;  stone 

taken  from  Maria  S.  Rhindress’  property,  $9.40 .  159  40 

Chegoggin  North  Breakwater  ($984.05) — 

Conductor,  Isaac  Foote,  30  d.  at  $3;  labourers,  $474.75;  carpenters,  $14;  ox  teams,  $152.25  731  00 

Churchill,  George  W.:  logs,  1,940  1.  ft.  at  8c.;  poles,  1,575  1.  ft.  at  3c .  202  45 

Use  of  scrapers,  $15;  iron,  740  lb.  at  2-35c.;  sundries,  $18.21 .  50  60 

Church  Point  ($369.34) — 

Foreman,  Denis  B.  Thibodeau,  28  d.  at  $3;  labourers,  $188.61;  oxen  hire,  $17.50 .  290  11 

Timber,  148^  1.  ft.  at  12c.,  272  1.  ft.  at  7c.,  270  1.  ft.  at  6c.;  iron,  500  lb.  at  $2.20;  sundries, 

$15.12 .  79  23 

East  Bay:  foreman,  John  D.  McEachern,  6  d.  at  $3;  carters,  $60.75;  labourer,  $1.25 .  80  00 

East  Jeddore  Wharf  ($317.92) — 

Foreman,  Nelson  Webber,  $11.87;  carpenters,  $29.30;  labourers,  $28.50 .  69  67 

Webber,  Arthur:  plank  and  timber,  16,250  ft.  at  $14;  spikes,  5  kegs  at  $2.90;  sundry,  $0.25  248  25 

Eastern  Passage  ($193.45) — 

Conductor,  George  Morash,  20-5  d.  at  $2.50;  labourers,  39-95  d.  at  $1.75 .  121  16 

Plank,  $47.92;  sundries,  $24.37 .  72  29 

East  River  Survey  ($255.53) — 

Brown,  G.  M.:  travelling  expenses,  $68.20;  outlay,  $20.75 .  88  95 

Christie,  John,  hire  of  boat,  4  d.  at  $8.50;  James,  Charles,  hire  of  boat,  5  d.  at  $6 .  64  00 

McGillivray,  Andrew:  paid  for  labour,  $97,  sundry  outlay,  $5.58 .  102  58 

Englishtown  Wharf:  Angus  McRitchie,  labour,  $3,  outlay,  $5.81 .  8  81 

Feltzen  South  Wharf  ($466.55) — 

Conductor,  Jos.  E.  Young,  $55;  foreman,  D.  Kaulback,  $30;  carpenters,  $52;  mechanics, 

$20.25;  labourers,  $11 .  168  25 


Carried  forward .  9,272  18 
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Brought  forward .  9,272  18 

Feltzen  South  Wharf — Concluded. 

Mosher,  Alfred:  logs,  50  at  84;  delivering  to  wharf,  $15 .  215  00 

Blacksmith  work,  $25.80;  hire  of  pile  driver,  9  d.  at  $2;  sundries,  $39.50 .  83  30 

Fourchu  Wharf:  McLean,  D.  E.,  purchase  price  of  land  required  for  wharf .  1,200  00 

Gabarus  Harbour:  labourers,  $18.40;  piling  ground  rent,  $5 — .  23  40 

Glace  Bay  Breakwater  ($647.16) — 

Foreman,  John  A.  McLean,  63  d.  at  $3;  labourers,  $116.12;  teams,  $220;  carpenters,  $84..  609  12 

Brush,  250  loads  at  10c.;  sundries,  $13.04  .  38  04 

Grand  Narrows  Wharf  ($229.25) — 

Foreman,  Hector  D.  McNeil,  15  d.  at  $3;  carpenters,  48-5  d.  at  $1.50 .  117  75 

Mooreshed,  Daniel,  wdiarf  plank,  4,800  ft.  at  $15 .  72  00 

Piles,  10  at  $2;  hauling  with  boat,  $12.75;  sundries,  $6.75 .  39  50 

Kelly’s  Cove  Breakwater  ($348.64) — 

Conductor,  S.  H.  Hilton,  14-5  d.  at  $3;  carpenters,  $41;  labourers,  $90;  teams,  $36.50....  211  00 

Hilton,"  Joseph:  spruce  logs,  476  1.  ft.  at  7c.,  871  1.  ft.  at  6^c .  89  93 

Hardware,  $27.65;  sundries,  $20.06 .  47  71 

Kingsport  Wharf  ($386.95) — 

Foreman,  Wm.  West,  4  d.  at  $3,  outlay,  $33.60;  carpenters,  $78;  carters,  $8;  helpers,  $35.25  166  85 

Eaton  &  Co.,  hemlock  plank,  13,756  ft.  at  $16 .  220  10 

La  Have  River,  Elias  Tupper,  rent  of  scow,  20  d.  at  $2 .  40  00 

L’Ardoise  Breakwater  ($387.44) — 

Stewart,  D.  Y.  &  Son,  delivering  cement,  464  bags  at  24c .  Ill  36 

Thompson  &  Sutherland,  Ltd.,  cement,  116  brl.  at  $2.38 .  276  08 

Leitches  Creek  Wharf  ($849.85) — 

Foreman,  Donald  McCormack,  34  d.  at  $3,  outlay,  $5.20 .  107  20 

Men  with  teams,  $188.76;  labourers,  $95.76;  carpenters,  $88.50;  sundry,  $13.69 .  386  71 

Logs,  1,078  1.  ft.  at  8c.,  1,012  1.  ft.  at  7c.;  stone,  31  cu.  yd.  at  90c.,  18*  cu.  yd.  at  70c.,  101 
cu.  yd.  at  25c.;  wire,  28  rods  at  35c.;  earth  filling,  205  cu.  yd.  at  12c.;  bolts,  690  lb. 

at  3fc.;  labour,  $40.50;  sundries,  $32.16 .  355  94 

Little  Narrows,  South  Side  ($100.04) — 

Foreman,  2  d.  at  $3;  carpenters,  $15.75;  spikes,  $5 .  26  75 

McLeod,  Malcolm  J.,  plank,  4,072  ft.  at  $18 .  73  29 

Little  River,  Warehouse  on  Wharf  ($299.10) — 

Conductor,  B.  McDormand,  27  d.  at  $3;  carpenters,  $48.13.; .  129  13 

Comcau,  Pius:  timber,  1,193  ft.  at  $17;  boards,  2,397  ft.  at  $13;  sheathing,  700  ft.  at  $20; 

sundries,  $32.62 .  98  06 

Small  payments:  shingles,  16  M  at  $2.35;  sundries,  $34.31 . 71  91 

Little  River  Breakwater:  conductor,  Jos.  T.  Trask,  16  d.  at  $2.50,  outlay,  $6.74;  dynamiter, 

$21.50;  labourers,  $16.47 .  84  71 

Lower  L’Ardoise  Breakwater  ($412.50) — 

Foremen  at  S3  per  d.:  P.  Martell,  $55.95;  A.  G.  Sampson,  $1.80 .  57  75 

Labourers,  $283;  men  with  teams,  $56.50 .  339  50 

Rent  of  storing  place,  $10.56;  sundries,  $4.69 .  15  25 

Lunenburg  Test-borings  ($614.39) — 

Foreman,  Geo.  McLeod,  24  d.  at  $3.50,  board,  $35.45;  labourers,  88  d.  at  $2 .  295  45 

Canadian  Express  Company,  express,  $25.50;  Thorne,  W.  H.  &  Co.,  hardware,  $14.83 .  40  33 

Mack,  E.  C.f  use  of  gasoline  boat,  27  d.  at  $3;  Pelig,  A.,  use  of  row  boat,  23  d.  at  50c. ... . .  92  50 

Smith, W.  C.  &  Co.,  Ltd.:  spar  for  float,  $40;  lumber  and  scantling,  1,202  ft.  at  $20;  manilla 

rope,  154j  lb.  at  19c.;  sundries,  $21.78 .  115  17 

Union  Foundry  &  Machine  Works,  foundry-work .  40  50 

Travel  and  outlay  of  A.  W.  Gregory . . . '. . .  30  44 

Mabou  Harbour  ($199.61) — 

Foreman,  Angus  F.  Rankin,  $33;  labourers,  $72.70;  men  with  teams,  $42.60 .  148  30 

Spruce,  10  sticks  at  60c.,  107  at  25c.,  50  at  7c.;  sundries,  $15.06 .  51  31 

Maitland  ($699.45) — 

Conductor,  George  Tucker,  13-5  d.  at  $2.50;  carpenters,  $25 .  58  75 

Carr,  John:  poles,  5,000  1.  ft.  at  lc. ;  piles,  1,000  1.  ft.  at  3c .  80  00 

CrowefE.  B.,  hemlock  plank,  22,000  ft.  at  $14.50 .  319  00 

Steel,  Charles,  purchase  price  of  required  property .  200  00 

.Spikes,  10  kegs  at  $3;  buying  timber,  $11.25;  sundry,  45c .  41  70 

Margaree  Island,  Wharf  ($435.11) — 

Foreman,  Alexander  Mclsaac,  24-25  d.  at  $3;  labourers,  $136.03;  hire  of  team  and  motor 

boat,  $16.37 .  225  15 

Bolts,  400  lb.  at  4c.;  timber,  530  1.  ft.  at  11c.,  320  1.  ft.  at  6c.;  lumber,  3,460  ft.  at  $16;  stone 

ballast,  52  cu.  yd.  at  50c.;  boat  hire,  16j  d.  at  50c.;  sundries,  $26.74 .  209  96 

Melford:  David  Miller,  rail  fencing,  18  rods  at  33c .  5  94 

Merigomish  Harbour  Wharf  ($387.63) — 

Foreman,  John  W.  Dunn,  1-346  m.  at  $80;  men  with  teams,  $77.50;  labourers,  $37.80; 

mechanics,  $54.25 .  277  22 

Rood  &  McGregor,  hemlock,  4,683  ft.  at  $17 . 79  61 

Thompson  and  Sutherland:  776  lb.  iron,  $16.30;  spikes,  $11.55;  sundries,  $2.95 .  30  80 


Carried  forward 

1— 15iy 


16,921  65 
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Harbours  and  Rivers  Generally,  Nova  Scotia:  Improvements,  &e. — Con.  $  ets. 

Brought  forward .  16,921  65 

Meteghan  River  ($2,597.33) — 

Foreman,  Edward  J.  Comeau,  2-744  m.  at  $80;  carpenters,  $256.87;  labourers,  $667.52; 

carters,  $168.74 .  1,312  64 

Woodworth,  Tlios.  O.:  bolts,  1, 140  lb.  at  3^c.,  4,956  lb.  at  4c.;  sundries,  $67.49 .  305  62 

Timber,  etc.,  16  1.  ft.  at  12c.,  82  1.  ft.  at  11c.,  4,230  1.  ft.  at  9c.,  2,906  1.  ft.  at  7c.,  795  1.  ft. 
at  5c.,  5,767  1.  ft.  at  l^c.;  flooring,  10,031  ft.  at  $16,  729  ft.  at  $20;  plank,  2,358  ft.  at 
$18;  sawing,  5,771  ft.  at  $2.50.  Paid  as  follows:  Comeau,  J.  G.,  $61.12;  Deneau,  E.  P., 

$104.45,  F.  P.,  $82. 04,  Jos.  P.,  $52.47;  Robichaud,  E.  J.,  $175.75;  Saulnier,  Edmond 

M.,  $147.72,  Martin,  $189.56;  4  small  payments,  $140.09 .  953  20 

Morden  ($300)— 

Hardware  $14.87;  carting  pile  driver  $11 .  25  87 

Conductor,  Charles  Dorey,  13-32  d.  at  $3;  labourers  $94.05;  carter  $7.50 .  141  52 

Cassidy,  James:  timber,  355  1.  ft.  at  8c,  356  1.  ft.  at  6c.,  220  1.  ft.  at  2%c .  55  26 

Timber,  240  1.  ft.  at  8c.,  670  1.  ft.  at  6c.,  780 1.  ft.  at  2|c.;  iron,  824  lb.  at  2*c.;  sundry  $1 .66  103  22 

Mulgrave  Wharf  ($1,267.69) — 

Hagerty,  S.  W.:  contract  complete  $3,000,  extra  work  $100;  less  $1,940,  paid  in  1911-12 

(page  V— 188) .  1,160  00 

Inspector  of  work,  William  Purcell,  1-346  m.  at  $80 .  107  69 

Newelton  Wharf  ($619.43) — 

Conductor,  Stillman  Newell,  27  d.  at  $2.50;  foreman,  I.  A.  Smith,  18  d.  at  $3;  labourers, 

92  d.  at  $1.50 .  259  50 

Nicoll,  F.  G.:  logs,  783  1.  ft.  at  10c.;  plank,  7, 101  ft.  at  $16 .  191  92 

Logs,  550  1.  ft.  at  8c.;  bolts,  766  lb.  at  4c.;  freight  $28;  150  ft.  of  piling  and  towing  same  $12; 

transferring  pile  driver  $10;  use  of  boat,  5  d.  at  $2;  sundry  $33.37 .  168  01 

Newport  Landing:  conductor  $15;  carpenter  $10;  lumber  $30.50;  sundry  $6.37 .  61  87 

Orangedale:  McNeil,  John  D.,  purchase  price  of  required  land .  75  00 

Peggy’s  Cove  ($400) — 

Foreman,  Wesley  Crooks,  12-4  d.  at  $2.50,  outlay  $12.36 .  43  36 

Labourers  $294.75;  teams  $26.25;  24  drills  $7.20;  sundries  $28.44 .  356  64 

Pickett’s  Pier  ($150.36) — 

Conductor,  F.  A.  Eaton  $19.50;  labourers,  etc.,  $24.25;  stone  $16.25;  plank,  1,832  ft.  at 

$15;  2  cwt.  spikes,  $5.50 .  92  98 

Supply  Co.,  Ltd.:  plank,  3,825  ft.  at  $15 . . .  57  38 

Port  Hood  Wharf  ($505.51) — 

Conductor,  Alex.  McDonnell,  32  d.  at  $3,  outlay  $9.36 .  105  36 

Labourers  $214.49;  men  with  teams  $79.80 . 294  29 

McDougall,  R.:  rope,  142  lb.  at  16c.;  iron,  634  lb.  at  3c.;  sundries  $14.86 . 56  60 

Ballast,  50j  cu.  yd.  at  50c.;  blacksmith  work  $13.15;  sundries  $11 .  49  26 

Port  Joli  Wharf  (S551 .33) — 

Conductor,  Robt.  J.  McDonald,  $28.12,  outlay  $13.10;  labourers  $139.46 .  180  68 

MacKay,  Thomas,  logs,  40  1.  ft.  at  6c.,  1,  111  1.  ft.  at  8c .  91  28 

McClearn  Company,  Ltd.,  plank,  9, 212  ft.  at  $16 .  147  39 

McDonald,  Charles  W.,  logs,  468  1.  ft.  at  6c.,  356  1.  ft.  at  8c .  56  56 

Logs,  432  1.  ft.  at  6c.;  freight  $30;  5  kegs  spikes  $14;  sundries  $5.50 . * .  75  42 

Port  Wade  Pier  ($226.76)— 

Conductor,  David  Hayden,  10-6  d.  at  $2.50;  carpenter  $21.20;  labourers  $36 .  83  70 

Morrison,  J.  F.,  Jr.:  lumber,  5,438  ft.  at  $15,  2,562  ft.  at  $16 .  122  56 

Bolts  $20.50,  paid  as  follow's:  N.  A.  Cummings  $10.24;  Arthur  Eaton  $10.26 .  20  50 

River  Hebert  ($455.44) — 

Conductor,  Samuel  McClary,  21  d.  at  $3,  outlay  $8;  sub-conductor,  T.  Landells,  9*  d. 

at  $2. 50 . . . .  94  75 

Labourers  $53.62;  hauling  material  with  teams  $84 .  137  62 

Kelley,  Howard,  lumber,  9,926  ft.  at  $13,  627  ft.  at  $20 .  141  57 

Kelley  Bros.,  pine  logs,  60  at  $1 . • .  60  00 

Lumber,  1, 200  ft.  at  $12.50;  spikes,  162|  lb.  at  4c .  21  50 

Round  Hill  Wharf  ($139.33)— 

Echlin,  A.  J.,  purchase  price  of  required  property .  100  00 

Foreman,  H.  B.  Whitman,  $12;  labour  $10.50;  timber  and  lumber  $15.83;  bolts  $1 .  . . .  39  33 

Sanford  Breakwater  ($393.83) — 

Conductor,  Jacob  H.  Foot,  9  d.  at  $3;  labourers  and  carters  $209  49;  carpenters  $15.33  251  82 

Churchill,  George  W.:  logs,  866  1.  ft.  at  8c.;  ballast  poles,  900  1.  ft.  at  2|c .  91  78 

Iron  $19.97;  timber  $14.56;  sundries  $15.70 .  50  23 

Sandy  Cove,  Approach  to  Breakwater  ($555.51) — 

Conductor,  Robert  Bishop,  24  d.  at  $3;  labourers  $175.33;  men  with  teams  $94  50 .  341  83 

Dakin,  D.  G.:  cement,  78  brl.  at  $2.25;  freight  on  cement,  78  brl.  at  25c.;  sundries  $3.28  198  28 

Boards,  1,500  ft.  $13;  sundries  $2.40 .  15  40 

Skinner’s  Cove  Breakwater  ($398.40) — 

Foreman,  Geo.  Cameron,  1-269  m.  at  $90;  carpenters  $76.15;  labourers  $21 .  211  38 

McKenzie,  James  W.:  stone,  56  cu.  yd.  at  50c.;  brush,  48  cords  at  50c .  52  00 

Stone,  83  cu.  yd.  at  50c.;  brush,  48  cords  at  50c.;  lumber,  746  ft.  at  $15,  1,680  ft.  at  $20; 

bolts,  425  lb.  at  4jc.;  sundries  $5.60 .  135  02 


Carried  forward 


25,619  44 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 229 


SESSIONAL  PAPER  No.  1 


Harbours  and  Rivers  Generally,  Nova  Scotia:  Improvements,  &c.— Con.  $  ets. 

Brought  forward .  25,619  44 

Sheet  Harbour  Passage  ($199.37) — 

Foreman,  James  V.  Kenny,  14-5  d.  at  $2.50;  labourers  $39;  carpenter  $12;  teams  $33.88. .  121  13 

Timber  $32. 84;  stone  $15;  plank  $7;  sundries  $23.40 .  78  24 

Shelburne  Wharf:  inspector  of  wharf,  Augustus  Swansberg,  Apr.-May,  2  m.  at  $80,  June  17  d. 

at  $3 . . .  21100 

Sonora  Survey:  R.  D.  Burns  &  Sons,  labour  $36.88,  cotton  and  tacks  $1.38 .  38  26 

South  Cove  Wharf  ($313.31) — 

Foreman,  Arch.  McKenzie,  16  d.  at  $3;  carpenters  $128.08;  team  $1.50 .  177  58 

Ballast,  90  cu.  yd.  at  70c.;  timber, 35-71. ft. at3c., 833 ft. at$14;plank,  1,500 ft. at  $17; bolts, 

426  lb.  at  4Jc.;  sundries  $6.75 .  135  73 

South  Lake,  Lakevale:  foreman,  J.  A.  McDonald,  $26.66;  labourers  $34.10;  men  with  teams 

$27.75;  man  with  boat  $7.50 .  96  01 

Tiverton  Breakwater  ($496.75) — 

Conductor,  Newman  Small,  32  d.  at  $3;  carpenters  $102.50;  labourers  $23.63 .  222  13 

Robichaud,  Simon:  lumber,  7,911  ft.  at  $18,  sundry  $27.63;  logs,  129  1.  ft.  at  20c.,  22  1.  ft. 

at  18c.;  cartage  80c .  200  54 

Hardware  and  paint  $29.69;  freight  $24.73;  sundries  $19.66 .  74  08 

Westport,  building  steps,  etc.:  conductor,  Wm.  Howard,  22  d.  at  $3;  labourers,  40£  d.  at  $2; 

spikes  $14.24;  bolts,  etc.,  $5.10 . .  166  34 

Westport  Pier  ($301.54) — 

Ixiblanc,  E.  T.:  spruce,  11,412  ft.  at  $20;  wharfage  $1.14 .  229  38 

Bolts,  washers,  etc.,  580  lb.  at  4*c.,  36  lb.  at  4fc.;  spikes,  400  lb.  at  3c.,  400  lb.  at  2£c.; 

freight  $23.80 .  72  16 

West  Pubnico  Wharf  ($399.74) — 

Foreman,  Jerry  S.  D’Entremont,  13  d.  at  $3;  carpenters  $29.60;  labourers  $107.25 .  175  85 

D’Entremont,  David:  plank,  3,936  ft.  at  $19;  stringers,  2,022  ft.  at  $19;  10  sticks,  27ft. 

long,  $19.50;  less  blocks,  etc.,  $4.50 .  128  18 

Timber  and  covering,  2,384  ft.  at  $20;  hauling  lumber,  8|  d.  at  $2.10;  sundries,  $30.18  95  71 

Windsor  Sheer  Dam  ($382.62) — 

Foreman,  Wm.  R.  Smith,  17  d.  at  $3,  outlay  $3.38;  labourer  $63;  hire  of  boat  $5.50 .  122  88 

Webber,  A.  A.  &  Son,  plate,  2,815  lb.  at  7c .  197  05 

Spruce,  2,672  ft.  at  $16;  hardware  $14.69;  freight  and  cartage  $5.25 .  62  69 

Yarmouth  Survey:  foreman,  P.  Keane,  22  d.  at  $3.50;  labourers,  88  d.  at  $2;  watchman, 

26  d.  at  $1.75 .  298  50 

Young’s  Landing  ($677.57) — 

Conductor,  C.  A.  Strum,  18-75  d.  at  $3;  labourers  $53.76;  carpenters  $82.68 .  192  69 

Strum,  W.  H.  L.:  logs,  2,604  1.  ft.  at  8c.;  poles,  630  1.  ft.  at  3c. ;  plank,  7,788  ft.  at  $16; 
guard  rail,  1,721  ft.  at  $20;  iron,  1,075  lb.  at  2|c.;  ballast,  106  tons  at  40c.;  spikes, 

5  kegs  at  $3;  sundries  $14.35 .  484  88 

Generally — 

Eddy,  E.  B.  Co.,  Ltd.,  manilla  paper,  421b .  1  57 

Maguire,  W.  J.:  carbolineum  avenarius,  668  gal.  at  $1;  freight  $30.81 .  698  81 

Maritime  Telegraph  &  Telephone  Co.:  exchange  service  $7.59,  messages  $31.82 .  39  41 

King’s  Printer  $144.97;  Stationery  Office  $1, 749.38 .  1,894  35 

Legal  services:  Thos.  Gillant,  Port  Hood,  $34.30;  J.  A.  Gillies,  Sydney,  $260.60;  John  A. 

McDonald,  North  Sydney,  $43.20;  McKenzie  &  McMillan,  North  Sydney 

$10;  H.  Ruggles,  Bridgetown,  $49.71 .  397  81 

Antigonish  Office  ($2,503.68) — 

Bernasconi,  Adolph:  labourers,  $204.25;  boat  hire  $38.50;  rent  of  tents  $28;  hauling 
water  $24;  rent  of  boathouse  $16;  rent  of  oil  stoves  $15;  sundry  travel  and  outlay 

$450.20 .  775  95 

MacDonald,  D.  Harold:  labour  $61;  surveying  outfit  case  $15;  sundry  travel  and  outlay 

$118.90 . 194  90 

MacDonald,  J.  C.,  travelling  expenses . 10  55 

MacGillivray,  Andrew:  labourers,  $275.25;  boat  hire  $75.50;  poles  and  posts  $38.80; 
photographic  supplies  $15.30;  travelling  expenses  of  crown  land  surveyor  $11;  sundry 

travel  and  outlay  $470 .23 .  886  08 

Millidge,  E.  G.:  exchange  service,  Apr. -June,  Aug. -Nov.,  Jan. -Feb.,  9  m.  at  $2.42;  tele¬ 
graph  and  ’phone  messages  $77.87;  labour  $44.13;  postage  $14.25;  sundry  travel 

and  outlay  $451.22 . 609  25 

Sears,  Joseph,  travelling  expenses .  26  95 

Halifax  Office  ($4,993.72)— 

Dodwell,  C.  E.  W.:  telephone  rental,  telegraph  and  ’phone  messages,  $294.88;  postage 

$34.50;  stationery  $22.55;  sundry  travel  and  outlay  $1,306.26 .  1,658  19 

Freeman,  J.  R.:  labour  $174.25;  ’phone  messages  $24.50;  sundry  travel  and  outlay 

$1,240.03 .  1,438  78 

Morrison,  W.  P.:  Halifax  to  Ottawa  and  return  $33.30;  sundry  travel  and  outlay  $149. . 

Noonan,  W.  H.,  sundry  travel  and  outlay .  142  80 

Putnam,  U.  N.:  labour  $11.25;  sundry  travel  and  outlay  $295  05 .  306  30 


Carried  forward .  38,464  45 
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Harbours  and  Rivers  Generally,  Nova  Scotia:  Improvements,  &c .—Can.  $  cts. 

Brought  forward .  33.464  45 

Halifax  Office — Concluded. 

Russell,  H.  A.:  exchange  service,  telegraph  and  ’phone  messages  $46.40;  postage  $31; 

sundry  travel  and  outlay  $396.05 .  473  45 

Schenk,  T.  M.:  labourers,  $100.50;  boat  hire  $10;  sundry  travel  and  outlay  $671.40 .  781  90 

Z wicker,  F.  G.,  400  day  clock .  10  00 

North  Sydney  Office  ($2,859.60) — 

Bernasconi,  T.  A.:  exchange  service,  12  m.  at  $5.25;  telegraph  and  ’phone  messages 
$117.31;  postage  $20.90;  care  of  office  $91.25;  repairs  to  typewriter  $11 .25;  sundry 

travel  and  outlay  $675.36 .  979  07 

Bernasconi,  H.  Perley:  travel  and  outlay .  10  35 

Cooper,  R.  H.:  labourers  $66.75;  sundry  travel  and  outlay  $399.30 .  466  05 

Cunningham,  Leonard:  labourers  $90.75;  boat  hire,  $18;  sundry  travel  and  outlay, 

$388.21..... .  496  96 

McKean,  Melville:  labour  $82.75;  sundry  travel  and  outlay  $419.37 .  502  12 

MacNeil,  H.:  labour  S55. 45;  boat  hire  $24;  sundry  travel  and  outlay  $185. 15  .  264  60 

MacPhie,  Ernest,  sundry  travel  and  outlay .  27  95 

McCallum,  W.  M.:  3-A  Kodak,  $65;  tripod  and  carrying  case,  $7.50 .  72  50 

Thompson,  A.  Chas.:  wash  basin,  set  up,  $38;  curtain  and  rod  and  towel  rack  $2 .  40  00 

Shelburne  Office  ($1,197.09) — 

Locke,  Thomas  J.:  exchange  service,  Feb.,  1912-Mar.,  1913,  14  m.  at  $2.42;  telegraph 

and  telephone  messages  $162.35;  postage  $19;  sundry  travel  and  outlay  $631.88....  847  11 

Ralston,  Norman  C.:  labour  $105. 14;  freight  and  express  $33.30;  sundry  travel  and  outlay 

$192.79 .  331  23 

Remington  and  Smith  Premier  typewriters:  rent  of  typewriter,  6  m.  at  $3;  express  75c..  18  75 

Detailed  elsewhere — . . 

Chief  Engineer’s  Staff . (Page  V- — 422)  4,687  97 

Dredging  Maritime  Provinces . (Page  V- — 328)  388  43 

Total . 48,862  89 

Less — charged  to  Surveys  and  Inspections . (Page  V* — 424)  13,365  41 


Total,  carried  to  page  V — 10 .  35,497  48 


Bay  View,  Piers  Repairs:  P.E.I. 

Conductor,  Arthur^Simpson:  Aug.-Sept.,  18  d.  at  $2.50 .  45  00 

Carpenters,  10  d.  at  $1.75;  labourers,  48-5  d.  at  $1.50;  carters,  24  d.  at  $2.50 .  150  25 

Parsons,  John,  hemlock  timber,  20  pieces  22  ft.  long  at  $3  each .  60  00 

Weir  &  Fyfe:  hemlock,  3,700  ft.  at  $16;  285  lb.  round  iron,  $7.83 .  67  03 

Small  payments:  piles,  250  1.  ft.  at  10c.,  25  at  40c.;  3"  hemlock,  1,660  1.  ft.  at  lfc.;  sundry, 

$18.84 . .  78  74 


Total,  carried  to  page  V — 10 .  401  02 


Belle  River  Wharf:  P.E.I. 

Conductor,  Joseph  Sanders:  June,  Aug.-Oct.,  76-75  d.  at  $2.50;  outlay  for  lumber  $62.55,  for 

sundries,  $39.50 .  293  92 

Sub-foreman,  John  D.  Munn,  33  d.  at  $2;  lumber  $31.25 .  97  25 

Carpenters,  80-25  d.  at  $1.75;  labourers,  12-75  d.  at  $1.50;  horse  hire,  4  d.  at  75c.,  6  d.  at  $1  168  56 

Crabbe,  Simon  W.:  iron,  1,443  lb.  at  2*c.;  sundries  $24.72 .  57  19 

McMillan,  Malcolm  A.:  logs,  15  at  $2,  15  at  $1.20;  plank,  2,019  at  $15 .  78  28 

Matheson,  Daniel:  logs,  4  at  $2.50,  5  at  $2,  5  at  $1.20;  timber,  3-325  tons  at  $8 .  "52  60 

Sanders,  Philip:  66  poles  $9.90;  iron  $5.60;  logs,  &c.,  $33.15;  sundries  $13.33 .  61  98 

Sanders,  William:  stone,  67  cu.  yd.  at  60c.;  poles  100  at  15c .  55  20 

Small  payments:  logs,  6  at  $2 . 50,  25  at  $2,  23  at  $1 . 20,  14  at  $1 ;  timber,  2  tons  at  $9 . 40,  3  •  2  tons 
at  $8;  plank,  1,775  ft.  at  $15;  stone,  78-33  cu.  yds  at  60c.;  freight  $14;  making  bolts,  402  lb. 
at  2£c.;  sundry  $15 .  253  67 


Total,  carried  to  page  V — 10 .  1,128  6-3 


Cape  Traverse  Wharf,  P.E.I.:  General  Repairs. 

Conductor,  John  McFarlane:  June-Sept.,  45-75  d.  at  $2.50;  outlay  $3.86 .  811  23 

Carpenters,  39-75  d.  at  $1.75;  labourers,  106-24  d.  at  $1.50;  carters,  22  d.  at  $2 .  272  91 

Dawson,  G.  W.:  spruce  timber,  3j  tons  at  $8,  11  pieces  at  $1.60;  22  stringers  at  99c .  67  38 

McFarlane,  Reg.:  timber,  4^  tons  at  $8;  spruce  piles,  19  at  $1;  flooring,  40  pieces  at  15c .  61  00 

Waddell,  A.:  piles,  49  at  $2,  12  at  $1.60,  5  at  $1.50;  spruce  timber,  2\  tons  at  $8;  42  stringers, 

$41.48;  300  ft.  plank,  $18. .  20118 

Small  payments:  plank  $10.14;  round  iron  $25.79;  making  bolts  $13.35:  sundry  $12.30 .  61  58 


Total,  carried  to  page  V— 10  .  785  28 
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Cascumpec,  P.E.I.:  Wharf.  $  cts. 

Rankin,  R.  B.  &  Gordon.  I.  M.:  contract  for  reconstruction  of  and  repairs  to  wharf  complete  2,400  00 
Inspector  of  work,  Joseph  Gillis,  June-Dee.,  92  d.  at  $2.50,  outlay  $1 .  231  00 

Total,  carried  to  page  V — 10 .  2,631  00 


Cove  Head,  P.E.I.:  Repairs  to  Harbour  Works. 

Conductor,  Rupert  Ross,  July-Oct.,  Mar.,  72-5  d.  at  $2.50,  7  d.  at  $2 . . .  195  25 

Sub-conductor,  Louis  E.  Shaw,  54  d.  at  $2;  labourers,  295-5  d.  at  $1.50,  4  d.  at  $1.25 .  556  25 

Hudson,  Victor:  brush,  25  loads  at  75c.;  stone,  57  cu.  yd.  at  75c.;  pile  ,  10  at  $1.50;  teaming, 

$5 .  81  50 

Ross,  William:  stone,  57  cu  yd.  at  75c.;  brush,  14  loads  at  75c .  53  25 

Shaw,  Arthur:  brush,  16  loads  at  75c.;  stone,  30  cu.  yds.  at  75c.;  sundries  $18.55  .  53  05 

Small  payments:  spruce  piles,  81  at  $1.50;  brush  551  oadsat  75c.;  iron.  1,006  lb.at2|c.;  cutting, 
and  pointing  bolts,  210  at  2^c.;  260  at  2c.;  covering,  50  pieces  (20  ft.  long)  at  20c.;  sundries 
$45.54 .  251  38 

Total,  carried  to  page  V — 10 .  1,190  68 


Crapaud,  P.E.I.:  Repairs  to  Victoria  Pier. 

Foreman,  Geo.  Myers,  Aug.,  26-5  d.  at  $2.50;  head  labourer,  J.  McNavin,  18  d.  at  $2 .  102  25 

Labourers,  50  d.  at  $1.50;  carters,  5  d.  at  $1.75 .  83  75 

McCaughey,  Laurence:  timber,  4  tons  at  $S;  floor  beams,  10  at  $3;  spruce,  300  1.  ft. 

at  7c .  83  00 

Mowat,  Calvin:  deal,  6,126  ft.  at  $16.50;  spikes  $9.10;  sundry  $8.65 .  118  82 

Small  payments:  spruce  piles,  15  at  $3;  stone,  47  cu.  yd.  at  60c.;  floor  beams,  6  at  $3;  spruce 

timber,  10  pieces  at  $1.50;  sundry  $5.95 .  112  15 

Total,  carried  to  page  V — 10 .  499  97 


Graham's  Poiid,  P.E.I.:  Breakwater  Reconstruction. 

Foreman,  David  Sencebaugh,  July  8-Sept.  28,  49  d.  at  $2.50 .  122  50 

Carpenters,  38  d.  at  $1.50;  labourers,  234-48  d.  at  $1.25 .  350  10 

Stone,  262  tons  at  50c.;  poles,  1.590  1.  ft.  at  6c.,  377  1.  ft.  at  11c.;  piles,  88  at  $1.50,  17  at  $1.75, 

44  at  $2;  hemlock,  3,960  ft.  at  $18,  3,192  ft.  at  $25;  iron,  1,957  lb.  at  2fc.;  heading  and 
pointing  bolts,  500  at  3c.;  cleaning  stone,  50  cu.  yds.  at  20c.;  sundry  $21.59.  Paid  as 
follows:  Chas.  Graham,  $160.35;  Wm.  Graham  $110.30;  W.  A.  Poole  &  Co.,  $195.99;  16 
payments  under  $50  each,  $302.47 .  769  11 

Total,  carried  to  page  V — 10 .  1,241  71 


Grand  River:  North  Pier,  P.E.I. 

Foreman,  Cephas  Cann,  July,  Sept.,  Oct.,  41  d.  at  $2.50. .  102  50 

Labourers,  56-5  d.  at  $1.50;  carters,  3-5  d.  at  $2;  men  with  teams,  3-5  d.  at  $3 .  102  26 

Hemlock  timber,  10  tons  at  $9.50,  200  1.  ft.  at  8jC.;  floor  stringers,  5-5  tons  at  $11;  plank, 

1.000  ft.  at  $20;  round  spruce  logs,  IS  at  $3.  2  at  $2.50.  Paid  as  follows:  Joseph  N.  Mc¬ 
Kinnon  $155.50;  6  small  payments  $96 . . .  251  50 

Small  payments:  iron,  1,012  lb.  at  2J  c.;  sundries  $18.64 .  41  41 

•  - - - - 

Total,  carried  to  page  V — 10 .  497  67 

Grand  River,  South  Wharf,  P.E.I. :  Reconstruction,  etc. 

McNeill,  Roderick:  estimate  5  to  Mar.  31,  1913,  on  $6,499  contract,  $4,540,  less  drawback  $450  4,090  00 

Inspector  of  work,  William  A  Crossman,  June-Nov.,  Mar.,  154  d.  at  $2.50 .  3S5  00 

Total,  carried  to  page  V — 10 .  4,475  00 

Head  St.  Peter’s  Bay:  Wharf. 

2  24 


King's  Printer 
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Hickey's  Wharf,  P.E.I.:  Reconstruction  and  Repairs.  $  cts. 

Foreman,  John  S.  Garland:  July-Aug.,  Oct.,  45  d.  at  $2.50,  horse  3  d.  at  $1;  outlay  95c .  116  45 

Carpenters,  25-5  d.  at  $1.75;  labourers  60-5  d.  at  $1.50 .  135  37 

Hogan,  M.  1’.:  hemlock,  4,295ft.  at  $14;  freight  $2.08 . . .  62  20 

Murnaghan,  James:  piles,  floor  stringers  and  piece.  '  timber,  24  at  $2;  sundries  $6.76 .  54  76 

Small  payments:  piles,  13  at  $2;  drift  bolts,  662  lb.  at  33;  freight  $i8;  stone,  20  loads  at  40c.; 

sundries,  $45.49 .  117  35 


Total,  carried  to  page  V — 10 . .  486  13 


Hurd  s  Point  Pier,  P.E.I.:  Repairs. 

Foreman,  Daniel  J.  McLure,  Oct.-Nov.,  35-5  d.  at  $2.50 .  88  75 

Carpenters,  71  d.  at  $1.75;  labourers,  42-5  d.  at  $1.50;  team  1  d.  ,$3 .  191  00 

Steamer  Brdcque  (Capt.  FI.  A.  Rhynard):  freighting  piles,  3  car  loads  at  $10,  16  at  $1;  sundry 

freighting  and  fares,  $25. 17 .  71  17 

McCabe,  Joseph,  piles,  2,255  1.  ft.  at  11c .  248  05 

McNeill,  Daniel  F.:  furnishing  iron  and  making  bolts,  2,257  lb.  at  4c.;  sundries  $10.75 .  101  03 

Poole  &  Thompson:  hemlock  timber,  14§  tons  at  $9.50;  freight  $16.25 .  154  00 

Schurman,  M.  F.  &  Co.:  spruce  plank,  2,000  ft.  at  $16,  720  ft.  at  $18.50;  sundry  $5.53 .  50  85 

Small  payments:  freight  $15.93;  hardware  $14.86;  sundries  $33.61 .  64  40 


Total,  carried  to  page  V — 10 .  969  25 


/ 

Miniinigasli  Harbour,  P.E.I.:  Improxements  and  Repairs. 

Reid,  I.  T.:  contract  complete,  $3,337,  less  $810  paid  in  1910-11  (page  V- — 187)  and  less, 

$2,470.25  paid  in  1911-12  (page  V— 200) .  56  75 

Foreman,  James  McGrath:  Aug.-Sept.,  40-5  d.  at  $2.50;  outlay  $11.24 .  112  49 

Carpenters,  5  d.  at  $1.75;  labourers,  132  d.  at  $1.50;  men  with  teams,  19-5  d.  at  $2.25 .  250  62 

Piles,  4  at  $2.80,  1  at  $2.60,  5  at  $2.50,  6  at  $2.25,  5  at  $2.20,  5  at  $2.10,  46  at  $2,  5  at  $1.36, 

2  at  $1 .20,  1  at  $1 .04,  3  at  $1 .02,  10  at  $1;  brush,  3  loads  at  60c.,  51  loads  at  50c.;  timber, 

164  1.  ft.  at  8c,  159  1.  ft.  at  10c.;  hardwood,  3-4  tons  at  $9;  plank,  4,300  ft.  at  $19;  stone, 

22-33  tons  at  $1;  rent  of  building  for  tools  $5;  sundry  timber  and  lumber  $67.48.  Paid 
as  follows:  W.  Burns  $81;  Arthur  Curley  $88.90;  Alex.  Tremblay  $86.70;  12  small  pay¬ 
ments,  $183.41 .  440  01 

Small  payments:  hardware  $51.56;  smith  work  $18.64;  sundries  $2.25 .  72  45 


Total,  carried  to  page  V— 10 .  932  32 


Naufrage  Pond,  P.E.I.:  Breakwater  Extension,  etc. 

Townshend,  W.  H.,  contract  for  extension  to  breakwater  complete .  6,789  00 

Inspector  of  work,  Alex.  Montgomery,  July  26-Nov.  8,  92  d.  at  $2.50,  outlay  75c .  230  75 

McPhee,  A.  C.,  arranging  for  and  receiving  material,  Mar.,  7  d.  at  $2.50 .  17  50 

Round  logs,  800  1.  ft.  at  10c.,  1,950  1.  ft.  at  $9;  plank,  1,000  ft.  at  $14.  Paid  as  follows:  A.  D. 

McCormack,  $162;  A.  J.  McKinnon  $63.10;  2  small  payments  $44.40 .  269  50 


Total,  carried  to  page  V — 10 . . .  7,306  75 


Nexv  London,  P.E.I.:  Repairs  to  Harbour  Works. 

# 

Conductor,  Hugh  A.  McRae,  Aug.-Nov.,  58-5  d.  at  $2.50,  outlay  $10.20 .  156  45 

Sub-conductor,  Peter  O’Hearn,  Aug. -Oct.,  42  d.  at  $1.75 —  .* .  73  50 

Labourers,  243  d.  at  $1.50;  man  with  team,  2  d.  at  $2.50;  hire  of  horse,  9d.at$l;  scow  hire, 

16  d.  at  50c .  386  50 

Hiscott,  Thomas,  stone,  66  cu.  yd.  at  $1.10 .  72  60 

Kennedy,  M.  &  Co.,  iron,  1,885  lb.  at  3c .  56  55 

McKae,  Wilfrid:  stone,  50  cu.  yd.  at  $1 . 10;  logs,  15  at  $1.50,  3  at  80c .  79  90 

Reid,  James:  spruce  logs,  101  at  $1.90;  spruce  piles,  50  at  95c .  239  40 

Small  payments:  spruce  logs  35  at  $1.75,  18  at  $1.50,  22  at  80c.,  9  at  50c.;  covering,  30  pieces 
at  25c.;  towing,  10  d.  at  $2.50;  stone,  14  cu.  yd.  at  $1.10;  brush,  114  loads  at  40c.;  sundry 
$3.20 .  207  05 


Total,  carried  to  page  V — 10 . . .  1,271  95 
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Niue  Mile  Creek,  P.E.I.:  Pier  Repairs.  $  C(S> 

Foreman,  John  MeQuarrie,  June-Sept.,  44  d.  at  $2.50 .  HO  00 

Carpenters,  34  d.  at  $1.50;  labourers,  48-16  d.  at  $1.25;  horse  hire,  7  d.  at  $1 .  118  20 

Small  payments:  stone,  322  cu.  yd.  at  50c.;  piles,  30  at  $1.50,  14  at  50c.;  iron,  605  lb.at2ic.; 

sundries  $42.50 .  269  11 


Total,  carried  to  page  V — 10 .  497  31 


North  Cardigan,  P.E.I.:  Pier  Repairs. 

Foreman,  Patrick  McIntyre,  Junc-July,  26  d.  at  $2.50 .  65  00 

Carpenters,  48-5  d.  at  $1 .75;  labourers,  43  d.  at  $1.50;  blacksmith,  2  d.  at  $2;  man  with  team, 

6-5  d.  at  $2.50;  man  with  boat,  -5  d.  at  $2 .  170  62 

Macdonald,  A.  A.  &  Bros.:  plank,  1,205  ft.  at  $13.50,  900  ft.  at  $14,  15  pieces  at  78c.;  sundries 

$11.58 . . .  52  15 

Small  payments:  piles,  22  at  $2,  7  at  $2.25;  poles,  530  at  5c.,  226  at  4c.;  stone,  97  cu.  yd.  at  50c.; 

gravel,  40  cu.  yd.  at  45c.;  sundry  $30.52 .  192  31 


Total,  carried  to  page  V — 10 . . .  480  08 


North  River,  Wharf:  Franklyn  Point,  P.E.I. 

McKinley,  D.  C.,  purchase  price  of  property  required  for  wharf .  1,100  00 

King’s  Printer  $19.37;  advertising  $48.51 .  67  88 

Legal  services,  Aeneas  A.  Macdonald,  Charlottetown .  22  70 


Total,  carried  to  page  V — 10 .  1,190  58 


Port  Selkirk,  Pier:  P.E.I. :  Reconstruction  and  Repairs. 

Foreman,  Joseph  McRae,  July,  Sept  .-Oct.,  47  d.  at  $2.50. . .  117  50 

Labourers,  88-33  d.  at  $1.50 .  132  50 

Hogan,  M.  P.,  hemlock,  10,493  ft.  at  $14;  freight  $28.32 .  175  22 

Poole  &  Thompson:  timber,  12-774  tons  at  $9.50;  freight  $11  .  132  36 

Small  payments:  logs,  curbing,  etc.,  572  1.  ft.  at  10c.;  towage  $30;  591  lb.  iron  $16.25;  sundries 

$33.37 .  136  82 


Total,  carried  to  page  V — 10 .  694  40 


I*ownaI  Wharf  Repairs,  P.E.I. 

Conductor,  A.  M.  McRae,  Aug.,  12  d.  at  $2.50 .  30  00 

Carpenter,  6  d.  at  $2;  labourers,  18 - 5  d.  at  $1.50;  man  with  team,  2  d.  at  $2.50 .  44  75 

Hogan,  M.  1\:  3'  plank,  11,700  ft.  at  $15;  sundry  50c. . . .  176  00 

Small  payments:  towage  $20;  3  kegs  spikes  $7.80;  17  lb.  iron  51c .  28  31 


Total,  carried  to  page  V — 10 . . .  279  06 


Red  Point  Wharf,  P.E.I.:  Completing  Repairs  and  Enlarging  Pierhead. 

Conductor,  George  Munn,  June-Aug.,  Oct.-Nov.,  66  d.  at  $2.50 .  165  00 

Labourers,  37  d.  at  $2,  87-5  d.  at  $1.50;  carters,  89-5  d.  at  $2 .  384  25 

Crabbe,  Simon  W.:  drift  bolts,  1,328  lb.  at  3c.,  559  lb.  at  31c.;  2  augers  $9;  sundries  $14.16 .  82  57 

Grant,  Allen  J.,  hardwood  piles  25  ft.  long,  60  at  $2 .  120  00 

Hogan,  M.  P.:  hemlock,  12-875  tons  at  $8,  3,300  ft.  at  $16,  1,525  ft.  at  $14;  spruce,  619  ft.  at  $20  189  53 

McCabe,  Joseph,  49  hardwood  piles,  1,303  1.  ft.  at  10c . * .  130  30 

Small  payments:  towrage  $34;  spruce  piles  10  at  $2;  sundries  $26.64 .  80  64 


Total,  carried  to  page  V — 10 .  1,152  29 


Robinson  s  Island,  P.E.I.:  Breakwater  Repairs. 

Foreman,  Wm.  Duncan,  Feb.  17-Mar.  10,  14  d.  at  $2.50;  labourers,  38  d.  at  $1.50 .  92  00 

Stone,  368  cu.  yds.  at  90c.;  brush,  123  loads  at  65c.  Paid  as  follows:  Adam  Craswell  $56.55; 

Eusebus  Gallant  $50.30;  12  small  payments  $304.30 .  411  15 

Small  payments:  smithwork  $21.50;  rent  of  building  for  storage  $2 .  23  50 


Total,  carried  to  page  V — 10 .  526  65 
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Souris,  P.E.I.:  Breakwater  Extension.  $  cts. 

King’s  Printer  $18.75;  advertising  $113.56 .  132  31 


Southport  Wharf,  P.E.I.:  Reconstruction. 

Foreman,  Edward  S.  Caswell,  May-June,  47  d.  at  $2.50,  carpenter  50-5  d.  at  $2 .  21.8  50 

Foreman,  Nathaniel  Molyneaux,  July-Sept.,  63  d.  at  $2.50 . . .  157  50 

Carpenters,  114-5  d.  at  $2,  219  d.  at  $1.75;  labourers,  419-5  d.  at  $1.50;  men  with  teams,  1  d.  at 

$4.50,  64-5  d.  at  ?3,  20-5  d.  at  $2;  horse  hire,  9-5  d.  at  $1.50 .  1,494  77 

C'rabbe,  Simon  \V.:  drift  bolts,  4,623  lb.  at  3c.;  screw  bolts,  100 at  17c.;  paint,  6  gal.  at  $2;  spikes, 

4  kegs  at  $2.85;  sundries  $40.19 .  219  28 

Jenkins,  R.  R.:  hauling,  loading  and  securing  on  car,  114  creosoted  piles  at  35c.;  sundry  $10.35. .  50  25 

Hemlock  timber  etc.,  106-025  tons  at  $8,  20,360  ft.  at  $16,  788  ft.  at  $14;  spruce  lumber,  4,869  ft. 
at  $20;  polos,  25  cords  at  $2.75;  piles,  2,6701.  ft.  at  10c.,  905  1.  ft.  at  6c.;  gravel,  1,050  cu.  yd.  at 
7c.;  sundry  $9.20.  Paid  as  follows:  Arthur  Burke  $54.30;  M.  P.  Hogan  $988.18;  Joseph 
McCabe  $96.80;  George  McDonald  $73.50;  Alex.  McDougall  $64.30;  Daniel  McEachern 
$68.75;  Daniel  McNevin  $56.80;  Win.  McRae  $56.50;  John  A.  Ross  $104;  A.  J.  Taylor  $192  1,755  13 

Small  payments:  hire  of  scow,  3  d.  at  $3,  2  d.  at  $4;  use  of  boat,  4  m.  at  $3;  rent  of  lot  for  storage 

$10;  coal  $11.12;  sundries  $86.74 .  136  86 


Total,  carried  to  page  V — 10 .  4,032  29 


M.  Peters  Bay:  Breakwater  Repairs. 

Foremen:  Wm.  Aylward,  Aug.-Nov.,  35  d.  at  $2.50;  Chas.  Quigley,  June-July,  22  d.  at  $2.50. .  142  50 

Man  with  team,  il  d.  at  $3;  labourers,  36  d.  at  $1.50 .  87  00 

Cox,  Harry  H.:  iron,  393  lb.  at  $2.50;  spikes,  250  lb.  at  $3.60 . . .  18  84 

Stone,  302a  cu.  yd.  at  $1.50,  64J  cu.  yd.  at  $1;  piles,  49  at  $1 ;  stringers,  20  at  $1.25;  hemlock, 

4,062  ft.  at  $15;  freight  $6.  Paid  as  follows:  J.  Baker  $66.75;  Ronald  Drake  $133;  M.  P. 

Hogan  $66.93;  Vincent  McGrath  $229.50;  6  small  payments  $163 .  659  18 

King’s  Printer  $16.04;  advertising  $46.51 .  62  55 


Total,  carried  to  page  V — 10 .  970  07 


Tignish  Harbour,  P.E.I.:  Extension  of  Protection  Pears  Inwardly. 

Conductor,  Patrick  O’Brien,  July-Nov.,  125  d.  at  $2.50,  buying  lumber,  7  d.  at  $2.50,  outlay 

$20.55 .  350  55 

Carpenters,  76-12  d.  at  $1.75;  labourers,  385-3  d.  at  $1.50,  21  d.  at  $1.25;  engineer,  16-7  d.  at  $2  770  81 

Men  with  teams,  2  d.  at  83.50,  24-33  d.  at  $3,  31  -5  d.  at  $2.50,  3  d.  at  $2.35,  8  d.  at  $2.25,  7  d.  at 

$2 .  197  80 

Arsenault,  J.  J.  &  Co.:  plank,  9,683  ft.  at  $21,  14,550  ft.  at  $20.50;  bolts,  7,421  lb.  at3|c.  (short 
paid  $2);  2\  m.  use  of  boat,  $11.25;  spikes,  1  keg  at  $3.75,  2  kegs  at  $3.50,  2  kegs  at  $3.25; 

freight  $13.60;  sundries  $86.41 .  906  41 

Buchanan,  Neil:  tons  of  timber,  13-45  at  $8.50,  17  at  $8,  4-15  at  $7.55,  10-624  at  $6.25,  11  at 

$5.60,  7  at  $5.30;  piles,  2,178  1.  ft.  at  9c .  642  77 

Cahill,  Peter  P.:  pile  driver  engine  and  fittings,  $400;  pile  driver  and  hammer  fittings,  $100. .  500  00 

Handrahan,  Donald:  piles,  242  1.  ft.  at  10c.;  stone,  17£  ton  at  $1.25;  brush,  31  loads  at  50c. . .  61  57 

Hogan,  John:  piles,  770  1.  ft.  at  10c.;  sundry  $2.50 .  79  50 

Mclnnis,  Thomas:  stone,  47-5  ton  at  $1.25;  3  cedar  logs  $1.50 .  60  88 

Myrich,  J.  H.  &  Co.:  use  of  scow,  4  d.  at  $5;  smithwork,  hardware,  etc.,  $72.54 .  92  54 

O’Brien,  Edward:  piles,  484  1.  ft.  at  10c.;  spruce  logs,  112  1.  ft.  at  9c .  58  48 

O’Rourke,  James,  piles,  528  1.  ft.  at  10c.;  Shea,  Alexander,  stone,  60-5  ton  at  $1.25 .  128  42 

Prince  Edward  Island  Railway:  freight,  on  lumber,  7  cars  at  $7,  on  hardware  $1.22 .  50  22 

Small  payments:  stone,  30-5  tons  at  $1.25;  brush,  19  loads  at  50c.;  bolts,  100atl7c.;  steel  wire, 

85  lb.  at  18c.;  sundries  $20.48 .  100  40 


Total,  carried  to  page  V — 10 .  4,000  35 


Tracadie,  P.E.I.:  Breakwater. 

McDonald,  F.  D.,  contract  complete,  $24,540,  less  $13,460  paid  in  1911-12  (page  V — 201) _  11,080  00 

Inspector  of  work,  John  N.  McDonald,  May  13-Oct.,  5,  126  d.  at  $2.50 .  315  00 


Total,  carried  to  page  V— 10 .  11,395  00 
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Vernon  River,  P.E.I.:  Pier.  $  ets. 

Foreman,  P.  L.  Murphy:  June-Oct.,  102-5  d.  at  $2.50:  hire  of  horse,  45  d.  at  $1 .  301  25 

Carpenters,  20  d.  at  $1.75;  labourers,  101-5  d.  at  $1.50,  107-2  d.  at  $1.25 .  321  25 

McDonald,  D.  &  W.:  spikes,  4  kegs  at  $3:  iron,  1,503  lb.  at  $2.40;  sundries  $18.59 .  66  60 

Timber,  40-69  tons  at  $8;  plank,  6,838  ft.  at  $16,  1,660  ft.  at  $15,  8,100  ft.  at  $14;  piles,  605  1.  ft. 
at  10c.,  15  at  $1.80,  17  at  $2.25;  sundry  $7.77.  Paid  as  follows:  Alex.  Dixon  $173.51;  Joseph 
McCabe  $60.50;  Alex.  McPherson,  $288.92;  Edward  O’Connell  $65.25;  Poole  &  Thompson 

$50.90;  3  small  payments  $67.63 .  706  71 

Small  payments:  smithwork  $30.47;  freight  $22;  hauling  pile  driver  $6 .  58  47 


Total,  carried  to  page  V — 10 . r .  1,454  34 


Wood  Islands,  P.E.I.:  Southern  Breakwater. 


Compton,  W.  &  A.  J.  Ross,  contract  for  extension  of  southern  breakwater  complete .  7,036  00 

Inspector  of  work,  Archibald  Bell,  June- Aug.,  69§  d.  at  $2.50 .  173  75 

Total,  carried  to  page  V— 10 .  7,209  75 


Harbours  and  Rivers  Generally,  P.E.I.:  Repairs  and  Improvements. 


General  foreman,  John  White:  Apr.  1-Aug.  26,  Sept.  1-Mar.  31,  11-839  m.  at  $90;  travel  and 

outlay  $151.04 .  1,216  54 

Annandale  Wharf  ($224.85) — 

Conductor,  Wm.  T.  Morrow,  7  d.  at  $2.50;  carpenters,  10  d.  at  $2;  labourers,  5  d.  at  $1.50; 

carter  oOc  45  50 

Annandale  Lumber  Co.:  piank,  11,100  ft.  at  $15;  spikes,  309  lb.  at  $3.35;  trucking  $2.50. .  179  35 

Basin  Head,  Survey:  H.  A.  Messervy:  labour  $6.50;  travel  and  outlay  $11.95 .  18  45 

Belfast  Pier  ($300.36) — 

Conductor,  H.  A.  Gillis,  24  d.  at  $2.50;  carpenters,  42  d.  at  $1.50 .  123  00 

McEachern,  Charles:  plank,  2,200  ft.  at  $16;  logs,  5  at  $2;  stringers,  4  at  $2.20 .  54  00 

Small  payments:  plank,  3,707  ft.  at  $16;  stringers,  3  at  $2,  6  at  $2.20,  234  1.  ft.  at  10c.; 

sundry  $21.46 .  123  36 

Bowshaw  New  Wharf  ($444.62) — 

Conductor,  John  A.  McNevin,  34-5  d.  at  $2.50;  labourers,  54  d.  at  $1.50;  horse  hire,  9  d.  at 

75c .  174  00 

Gillespie,  John:  piles,  360  1.  ft.  at  10c.;  timber,  8  tons  at  $7;  plank,  4,800  ft  at  $14 .  159  20 

Small  payments:  towing  $24;  timber,  500  1.  ft.  at  4c.;  piles,  317  1.  ft.  at  6c.;  sundries  $48.40  111  42 

China  Point  W’harf  ($158.14) — 

Foreman,  Alex  J.  McDonald,  18  d.  at  $2.50;  teams,  26  d.  at  $2.50;  labourer,  3  d.  at  $1.50  114  50 

Small  payments:  hemlock,  2,287  ft.  at  $14;  iron  and  spikes  $6.50;  freight  $5. 11 .  43  64 

Kier’s  Shore  Pier  ($199.77) — 

Conductor,  Russell  Champion,  12  d.  at  $2.50;  hauling,  33-5  d.  at  $3,  23-5  d.  at  $2.25; 

cutting  brush,  3  d.  at  $1.50 . 187  87 

Small  payments:  gravel,  460  loads  at  2c.;  stone  $2.70 .  11  90 

McPherson’s  Cove  Pier  ($99.25) — 

Foreman,  A.  P.  McDonald,  7  d.  at  $2.50;  labourers,  8-5  d.  at  $1.50;  carters,  10-5  d.  at  $2.25  53  87 

Small  payments,  stone,  90-75  cu.  yd.  at  50c .  45  38 

St.  Mary’s  Bay  Pier  ($100.05) — 

Foreman,  Thomas  Fisher,  10-4  d.  at  $2.50;  labourers,  18  d.  at  $1.50 .  53  00 

Small  payments:  plank,  1,996  ft.  at  $15;  freighting  by  boat  $11;  sundries  $6.10 .  47  05 

West  Point  Wharf  ($99.37) — 

Conductor,  Robert  L.  England,  8-5  d.  at  $2.50;  carters,  6-5  d.  at  $2.25;  labourers,  13  d.  at 

$1.50 . 55  37 

England,  J.  J.:  lumber,  2,000  ft.  at  $20;  spikes,  100  lb.  at  4c .  44  00 

King’s  Printer  $25.16;  Stationery  Office  $243.21 .  268  37 

Charlottetown  Office  ($1,677.75) — 

Hegan,  James  B.:  assistance  $78;  telegrams  and  telephone  tolls  $15.39;  sundry  travel  and 

outlay  $249.01 .  342  40 

Hyndman,  W.  E.:  labourers  $130.50;  sundry  travel  and  outlay  $630.98 .  761  48 

Milford,  J.  C.:  labourers  $21;  sundry  travel  and  outlay  $129.65 .  150  65 

Miller,  H.  E.:  labourers  $150.30;  sundry  travel  and  outlay  $272.92 .  423  22 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — 422)  912  50 


Total . . .  5,720  02 

Less — charged  to  Surveys  and  Inspections . (Page  V — 424)  1,572  90 


Total,  carried  to  page  V — 10 .  4,147  12 
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Albert  Wharf,  .N.B.  $  ets. 

Peek,  John  T.  &  Job  Stiles,  purchase  price  of  required  property .  125  00 

Travel  of  Ottawa  official,  A.  E.  Cross .  52  50 

King’s  Printer  $20.39;  advertising  $142.04 .  162  43 

Legal  services,  J.  Arthur  Frieze,  Sussex,  N.B....: .  141  72 


Total,  carried  to  page  V — 10 . , .  481  65 


Anderson's  Hollow,  N.B.:  Breakwater  Wharf  General  Repairs. 

Foreman,  Ira  H.  Copp.  Feb. -Mar.,  32-5  d.  at  $3 .  97  50 

Labourers,  62  d.  at  $1.75,  17-5  d.  at  $1.50;  carpenters,  7  d.  at  $2,  30-75  d.  at  $1.75;  man  with 

team,  8  d.  at  $3.50 . . . . . *  230  61 

Lumber,  18,252  ft.  at  $14;  knees,  13  at  $1.50;  mooring  post  $2.50.  Paid  as  follows:  Anderson, 

George  C.  $103.27,  M.  $45.17;  Barbour,  John  $56.44;  Smith,  Thomas  $72.64 .  277  52 

Small  payments:  iron,  808  lb.  at  $2.30,  210  lb.  at  $2.35;  sundries  $17.10 .  40  61 


Total,  carried  to  page  V — 10 .  646  24 


Bathurst,  X.B.:  In  full  and  final  settlement  of  A.  and  R.  Loggie’s  claim  for  dredging 

at  Bathurst,  Loggieville  and  Caraquet. 

Loggie,  A.  A  R.,  detailed  with  Contract  Dredging . (Page  V — 338)  24,209  91 


Black  River,  N.B.:  Breakwater  Pier:  Renewal  of  Superstructure. 

Conductor,  Andrew  R.  Moore,  Oct. -Mar.,  136  d.  at  $3 .  408  00 

Carpenters,  83-75  d.  at  $2.50,  764-75  d.  at  $2;  horse  hire,  99-5  d.  at  $1 .  1,838  37 

Labourers,  52-75  d.  at  $2,  54  d.  at  $1.75;  men  with  teams,  3-5  d.  at  $4.50,  24  d.  at  $4 .  311  73 

Thorne,  W.  H.  &  Company:  dynamite,  100  lb.  at  20c.;  sundries  $83.84 .  103  84 

Square  timber,  16,242  ft.  at  $22;  round  logs,  7,122  ft.  at  $15;  covering  and  plank,  6,602  ft.  at 
$20;  fenders  and  lumber,  12,561  ft.  at  $10;  mooring  posts,  4  at  $5;  2,114  ft.  pine,  $40. 

Paid  as  follows:  A.  F.  Bentley  $100;  Thos.  B.  Carson  $501.19;  Daniel  Johnston  $40; 

Albert  Moore  $140.61 .  781  80 

Small  payments:  drift  bolts,  1,135  lb.  at  $2.55; ‘sundries  $18.51 .  47  45 

Voucher  outstanding,  R.  J.  Wilkins,  P.  91,440 .  515  38 


Total,  carried  to  page  V — 10 .  4,006  57 


Black  River  Wharf,  N.B. 

Foreman,  Hypolitc  Melanson:  June-Aug.,  Oct.-Nov.,  39-5  d.  at  $2.50;  looking  after  lumber, 

6  d.  at  $2.50;  outlay  $1.60 .  115  35 

Labourers,  132-75  d.  at  $1.35;  carpenters,  65  d.  at  $1.50 .  276  71 

La  Cie  M.  McLaughlan  Ltd.:  timber,  6,808  ft.  at  $16,  9,476  ft.  at  $14,  2,234  ft.  at  $12;  iron, 

2,278  lb.  at  3sc.;  sundries  $12.51 .  360  63 

Spruce  timber,  8,864  ft.  at  $12;  ballast  poles,  117  at  35c.;  stone,  157§  cu.  yd.  at  60c.  Paid  as 

follows:  Thomas  F.  Belliveau  $58.66;  7  small  payments  $183.15 .  241  81 


Total,  carried  to  page  V — 10 .  994  50 


Buctouche,  N.B.:  Repairs  to  Breakwater  and  Breastworks. 

Foreman,  Hypolitc  Savoie,  Aug. -Nov.,  58  d.  at  $2.50,  outlay  $7.49 .  152  49 

Labourers,  247  d.  at  $1.35;  carpenters,  44-5  <1.  at  $1.50;  men  with  teams,  9  d.  at  $2 .  418  19 

La  Cie  M.  McLaughlan  Limited:  lumber,  13,610  ft.  at  $15;  spikes  $18.75;  sundry  $8.66 .  231  57 

Maillett,  Cyril  D.  &  Joseph  D.,  1  job  brush,  100'  x  20'  x  6' .  50  00 

Savoie,  Antoine  S.,  1  job  brush,  100'  x  20'  x  6' .  50  00 


Total,  carried  to  page  V— 10 .  902  25 


Campbeliton  Deep  Water  Wharf,  N.B.:  Accommodation. 

Foreman,  James  Woods:  Aug.-Dee.,  72  d.  at  $3;  outlay  $19.20 .  235  20 

Carpenters,  48  d.  at  $2.50,  30  d.  at  $1.50;  men  with  teams,  11  d.  at  $5,  9-5  d.  at  $4.50,  7-75  d.  at 

$3;  labourers,  183-52  d.  at  $1.75;  use  of  scow  $2.50 .  609  67 

Albert,  James:  spruce  spiles,  456  1.  ft.  at  8c.,  1,273  1.  ft.  at  10c .  163  78 

Alexander,  James:  spikes,  4  kegs  at  $3.50,  2  kegs  at  $3.25;  219  ft.  timber  $15.33;  sundries  $21.87  57  70 

Ellsworth,  R.:  iron,  bolts  etc.  830  lb.  at  3§c. ;  sundries  $48.67 .  77  76 

Exchequer  Court:  paid  Registrar  for  copy  of  evidence  of  The  King  vs.  Shives,  $102;  copy  of 

proceedings  before  court  $7.50;  copies  of  reports  $4. . .  113  50 

Gobeil,  A.;  services,  Nov.,  in  connection  with  acquisition  of  property  for  new  wharf  $236.86; 

travel  and  outlay  $34.25 .  270  91 


Carried  forward .  1 , 528  52 
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Campbcllton  I)eop  Water  Wharf,  N.B.,  Accommodation— Concluded.  $  cts. 

Brought  forward .  1,528  52 

Richards  Manufacturing  Co.  Ltd.:  deals,  1,210  ft.  at  $18.75,  25,326  ft.  at  $17,  1,089  ft.  at  $15.25, 

2,058  ft.  at  $7 .  484  25 

Small  payments:  piles,  183  1.  ft.  at  10c.,  126  1.  ft.  at  8c.,  80  1.  ft.  at  15c.;  gravel,  320  loads  at  5c.  56  38 

Test-borings: — 

Foremen:  Geo.  McLeod,  Apr.  12-22,  11  d.  at  $3.50;  C.  J.  Robbins,  May,  4  d.  at  $3 .  50  50 

Labourers,  121-5  d.  at  $2 .  243  00 

Canadian  Express  Company,  express  charges . : .  56  73 

Davy,  H.  M.,  outlay  $17.30;  Gregory,  A.  W.,  travel  and  outlay  $172.53 .  189  83 

Taylor,  Jos.  H.,  use  of  scow,  37  d.  at  $2 .  74  00 

Small  payments:  use  of  row'  boat  $16.50;  hardware  $9.13;  lumber  $8.89 .  34  52 

Travel  of  Ottawa  official,  A.  E.  Cross .  41  15 

Legal  services,  E.  Rene  Richard,  Dalhousie,  N.B .  33  20 


Total,  carried  to  page  V — 10 .  2,792  08 


Campbcllton,  N.B.:  Ilcadlock  to  Market  Whatf. 

Foreman,  James  Woods:  Apr. -July,  68  d.  at  $3;  outlay  $5.79 .  209  79 

Head  carpenter,  Alex  McIntyre,  65  d.  at  $2.50;  carpenters,  42  d.  at  $2 .  246  50 

Labourers,  106-25  d.  at  $1.75;  men  with  teams,  4  d.  at  $5,  19  d.  at  $3 .  262  98 

Alexander,  James:  lumber,  597  1.  ft.  at  10c.,  253  1.  ft.  at  8c.;  spikes,  4  kegs  at  $3.25;  sundries 

$22.71 .  115  65 

Jamieson,  P.,  gravel,  352  loads  at  35c .  )23  20 

Russell,  Joseph,  lumber,  641  1.  ft.  at  10c .  64  10 

Shives  Lumber  Co.  Ltd.:  spruce,  19,536  ft.  at  $17.50,  302  ft.  at  $18;  iron,  95  lb.  at  3c .  350  17 

Small  payments:  stone,  37-75  cu.  yd.  at  $1 ;  smithwork  $31.29;  lumber,  1,878  ft.  at  $9;  piles, 

252  1.  ft.  at  6c.;  sundries  $21.77 .  122  83 

King’s  Printer .  38  57 


Total,  carried  to  page  V — 10 .  1,533  79 


.  Cape  Bald,  N.B.:  Breakwater  Pier. 

Wallberg,  E.  A.:  contract  complete,  $32,890;  extras  $375.  Total  $33,265.  Less  paid  in  1910-11 
(page  V — 191)  $14,580,  less  paid  in  1909-10  (page  V — 178)  $14,370,  less  expenditure  of 
department  in  repairs  of  concrete  faces,  $3,501.85,  and  less  $400  still  to  be  expended  on 

repairs .  413  15 

Foreman,  Henri  Dupuis,  Feb. -Apr.  1912,  49  d.  at  $3.50 .  171  50 

Conductor,  John  W.  Brien:  Mar. -Oct.,  7  d.  at  $2.50,  91-25  d.  at  $3;  team,  1  d.  at  $3;  outlay 

$4  41  .  298  66 

Sub-conductor,  Abel  P.  Burke:  Mar.  1912,  27  d.  at  $2.50;  outlay  75c.. .  68  25 

Labourers,  76  d.  at  $1.75,  1,048-82  d.  at  $1.50;  carpenters,  115-73  d.  at  $1.75 .  1,908  75 

Men  with  teams,  78-25  d.  at  $2,  1-5  d.  at  $3;  hire  of  teams,  20  d.  at  75c .  176  00 

Blacksmith,  38-24  d.  at  $1.75;  pumpmaker,  1-75  d.  at  $2.50 .  71  30 

Canada  Cement  Company  Ltd.:  cement,  275  brl.  at  $2.08;  less  freight  charges,  etc.  $75. . .  497  00 

Intercolonial  Raihvay,  freight  charges .  96  74 

LeBlanc,  Nap.  S.:  rent  of  building  for  storage,  Mar.  1912-Oct.  1913,  $40;  timber,  4,000  ft.  at 

$6.25;  sundry  $4.35 . 69  35 

Purdy  Bros.:  lumber,  3,749  ft.  at  $13,  515  ft.  at  $11,  1,306  ft.  at  $10 .  67  46 

Tait,  R.  C.:  lumber,  1,000  ft.  at  $16,  500  ft.  at  $15,  2,000  ft.  at  $12.50,  1,900  ft.  at  $12;  delivery 

$22.25;  hardware,  etc.,  $55.71 .  149  26 

Small  payments:  hauling  $222.38;  wood  $15.63;  6  windows  $10.50;  135  lb.  steel  pipe  $12.15 

stove  $10;  sundries  $89.50.*. .  360  16 


Total,  carried  to  page  V — 10 .  4,347  58 


Cape  Tormcntine,  N.B.:  Breakwater  Repairs  and  Strengthening. 

Foreman,  J.  Frank,  McGlashing,  June-Dee.,  Feb.-Mar.,  104-9  d.  at  $2.50,  45  d.  at  $3,  outlay 

$25.85 . . .  1423  10 

Carpenters,  104  d.  at  $2;  carters,  7  d. at  $3,  1  d.  at  $2.50;  engineer,  93-5  d.  at  $1.75;  labourers, 

649  d.  at  $1.60 . . . . .  1,433  52 

Abram,  John  &  Sons,  Ltd.:  labour  $81.80;  travelling  expenses  to  Sackville  and  board  there 

$31.63;  boiler  tubes,  288  ft.  at  He.;  safety  valve  $10.15;  sundries  $54.34 .  209  60 

Allen,  Raglan:  sundry  smithwork . ; . . .  69  69 

N.B.  &  P.E.I.  Railway  Co.:  coal,  12  tons  at  $5;  freight  on  portable  engine  $30 .  90  00 

Sackville  Freestone  Co.,  stone,  776-61  cu.  yd.  at  $3.50 .  2,718  15 

Spence,  F.  H.:  2  pr.  trolley  wheels  $34.20;  manilla  rope,  139  lb.  at  15c.;  wire  rope,  97  lb.  at 

18c.;  engine  oil,  27i  gals,  at  50c.;  sundries  $59.94 .  146  07 

Small  payments:  timber,  1,650  ft.  at  $10;  lumber,  748  ft.  at  $28,  522  ft.  at  $15,  690  ft.  at  $11; 

water  $20.75;  manilla  rope,  228  lb.  at  16*c.;  sundries  $31.15 .  142  38 


Total,  carried  to  page  V — 10 . . . * .  5, 232  51 
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Castalia,  N.B.:  Breakwater.  $  cts. 

Huntley,  C.  A.,  contract  for  construction  of  breakwater  complete .  5,840  00 

Tatton,  C.,  purchase  price  of  land  required  for  right  of  way  to  wharf .  300  00 

Inspector  of  contract  work,  A.  McFarlane,  June  18-Aug.  31,  65  d.  at  $2.50 .  162  50 

Legal  services,  M.  N.  Cockburn,  St.  Andrews,  N.  B .  33  00 


Total,  carried  to  page  V — 10 .  6,335  50 


Chance  Harbour,  N.B.:  Breakwater. 

Conductor,  David  H.  Mawhinney,  Aug.-Nov.,  46-5  d.  at  $3 .  139  50 

Labourers,  79-27  d.  at  SI. 75;  carpenters,  87-5  d.  at  $2,  117-5  d.  at  $2.25;  wharf  builder,  41  d.  at 

$2.50;  man  with  team,  2-5  d.  at  $3 .  688  10 

Eagles,  John  S.  &  Co.;  timber,  hemlock,  35,060  ft.  at  $18,  spruce,  19,875  ft.  at  $23,  12,000  ft. 

at  $28;  extra  trip  of  boat  Alice  R.  for  scow  $30;  rent  of  scow,  3  d.  at  $2 .  1,460  20 

Lewis,  Wm.  &Son.:  drift  bolts,  7,080  lb.  at  $2.35;  ring  bolts,  160  lb.  at  6^c.;  spikes,  1,776  lb. at 

$2.95;  freight  $13.35 . . . . . . . . .  242  52 

Stone  ballast,  605-33  cu.  yd.  at  $1;  timber,  3,236  ft.  at  $15;  towing  timber,  184 pieces  at  25c.; 
sundry  $19.83.  Paid  as  follows:  N.  C.  Bclding  $107;  Frank  Dow  $77.50;  James  Hargrave 
$147.75;  Ernest  Thompson  $71;  David  Tiner  $160.33;  7  small  payments  $156.11 .  719  69 


Total,  carried  to  page  V — 10 .  3,250  01 


Chatham,  N.B.:  Repairs,  Custom  House  Wharf. 

Conductor,  Patrick  Coleman,  Aug. -Oct.,  54-5  d.  at  $2.50 .  136  25 

Foreman,  Benjamin  Flood,  6  d.  at  $2.50 .  15  00 

Carpenters,  105  d.  at  $2,  labourers,  104-5  d.  at  $1.75 .  392  84 

Groat,  W.  J.,  teaming  62  tons  granite  at  $1,  sundry  $6.80 .  68  80 

McLennan,  A.:  drift  bolts,  2, 143  lb.  at  3§c.;  spikes,  3  kegs  at  $3.50;  sundries  $16.45 .  101  96 

Reinsborrow,  Charles;  lumber,  5,150  ft.  at  $11.50,  19,291  ft.  at  $10.50,  7,900  ft.  at  $7 .  317  07 

Small  payments:  lumber,  1,250  ft.  at  $12,  325  1.  ft.  at  3c.;  12  elm  trees  $12;  hardware  $10.61; 

sundry  $9.21 . .  56  57 


Total,  carried  to  page  V — 10 . . .  1,088  49 


Chockfish  N.B.:  Extension  of  Breakwater  at  Mouth. 

Foreman,  Damien  Richard,  Aug. -Oct.,  47  d.  at  $2.50;  labourers,  186  d.  at  $1.35 .  368  63 

Brush,  199  loads  at  $1;  pickets,  ICO  at  8c.  Paid  as  follows:  Edward  Caissie  $56;  Aim6  LeBlanc 

$56;  Alban  Maillet  $67;  Placid  Maillet  $28 .  207  00 

Small  payments:  rent  of  building  for  storing  tools  etc.  $10;  rent  of  boat  $6 .  16  00 


Total,  carried  to  page  V — 10 .  591  53 


Dalhousie  Harbour,  N.B.:  Breakwater. 

Charleson,  T.  P.  estimate  8  to  Jan.  8,  1913,  on  $23,440  contract,  $23,390,  less  drawback  $2,330, 

and  less  $5,660,  paid  in  1911-12  (page)V — 204) .  15,400  00 

Inspector  of  work,  Jeremiah  Le  Tourneau:  Apr.  1-Jan.  8,  242  d.  at  $2.50;  outlay  $2 .  607  00 

Test-borings: — 

Foreman,  George  McLeod,  Apr.  6-11,  6  d.  at  $3.50:  labourers,  9  d.  at  $2 .  39  00 

Davy,  H.  M.,  travel  and  outlay . . .  37  00 


Total,  carried  to  page  V— 10 .  16,083  00 


Dipper  Harbour,  N.B.:  Breakwater  Extension. 

Charleson,  T.  P.:  contract  complete  $22,350,  extra  work  $4,774.10;  less,  paid  in  1911-12, 

(page  V— 205,)  $21,460 .  5  664  10 

Inspector  of  work,  David  McAdam,  July  5-Aug.  28,  47  d.  at  $3 .  141  QQ 


Total,  carried  to  page  V — 10 .  5,805  10 
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Dorchester  Wharf  Improvement,  N.B.  $  cts. 

Conductor,  Silas  Buck,  Apr  .-Sept.,  Nov.,  76-5  d.  at  $2.50 .  191  25 

Labourers,  211  d.  at  $1.75,  122-5  d.  at  $1.50 .  553  03 

Buck,  Ernest:  logs,  3,924  ft.  at  $14;  ballast  poles,  50  at  $18;  brush,  5  loads  at  $2 .  73  94 

Dorchester  Stone  Works  Ltd.:  ballast  stone,  100  loads  at  90c .  90  00 

Small  payments'  brush,  17  loads  at  $2,;  hardwood  logs,  12  at  $1;  bolts,  354  lb.  at  4?c,  657  lb.  „ 

at  4c.;  sundries  $41.60 .  "  129  80 

King’s  Printer  $29.31;  advertising  $141.84 .  171  15 


Total,  carried  to  page  V — 10 .  1,209  17 


Fairhaven,  N.B.:  To  Rebuild  Pierhead. 

King’s  Printer  $23.62;  advertising  $60.30 .  83  92 


Gardner’s  Creek,  N.B.:  Repairs  to  Harbour  Work3.  $  cts. 

Conductors:  Thos.  B.  Carson,  May-June,  20  d.  at  $3;  Frank  Carson,  June-July,  23  d.  at  $3. .  129  00 

Carpenters,  19-5  d.  at  $2.25,  149-75  d.  at  $2;  labourers,  76-75  d.  at  $1.50 .  458  50 

Carson,  Thos.  B.,  pine  posts,  5  at  $8;  Thorne,  W.  H.  &  Co.,  6  augers  and  6  auger  files  $7.90...  47  90 

Lewis,  Wm.  &  Son:  drift  bolts,  5,215  lb.  at  $2.35;  685  lb.  at  $2.45;  ladder  rungs,  435  lb.  at 

$2.25;  spikes,  13  kegs  at  $2.95;  freight  $13.11 .  200  58 


Total,  carried  to  page  V — 10 . .  835  98 


Goose  Creek,  N.B.:  Harbour  Breakwater. 

Conductor,  I.  S.  Prescott,  67-5  d.  at  $3 .  202  50 

Labourers,  308  d.  at  $2;  men  with  teams,  21  d.  at  $5, 10-5  d.  at  $4.50,  4  d.  at  $3.50,  27-08  d.  at  $3.  863  50 

Dryden,  George  S.,  declarations  pay  sheets,  20  at  25c .  5  00 

Lewis,  Wm.  &  Son:  drift  bolts,  860  lb.  at  25c.;  screw  bolts,  1,260  lb.  at  3fc.;  freight  $2 .  70  94 

Prescott,  I.  &  Sons:  timber,  18,068  ft.  at  $18;  piling,  5,680  ft.  at  $13;  building  shanty  $120;  iron, 

320  lb.  at  5c.;  sundry  $27.40. .  562  46 

Voucher  outstanding,  R.  J.  Wilkins,  P.  91,910 .  228  00 


Total,  carried  to  page  V — 10 .  1,932  40 


Grande  Anse,  N.B.:  New  Groyne. 

Foreman,  Patrick  Hurley,  Apr.-Sept.,  100-75  d.  at  $2.50,  outlay  $21.05 .  272  92 

Carpenters,  160-75  d.  at  $1.75,  84-5  d.  at  $1.50;  labourers,  27-25  d.  at  $1.45,  131-9  d.  at  $1.40, 

8-5  d.  at  $1.25;  men  with  teams,  71-2  d.  at  $2. . . .  785  21 

Ballast,  496  cu.  yd.  at  80c.,  109-75  cu.  yd.  at  $1;  longitudinals,  17  1.  ft.  at  10c.,  729  1.  ft.  at  8c., 

2,626  1.  ft.  at  5c.;  cross  ties,  1,012  1.  ft.  at  5c.,  flooring,  7,214  ft.  at  $14;  sheathing,  2,755  ft. 
at  $15.;  fenders,  1,432  ft.  at  $12;  hauling  lumber,  12  loads  at  $1;  sundry  $3.26.  Paid  as 
follows:  Albert  Ahearn  $348.80;  Leonard  Hurley  $60;  Thos.  W.  Riordon  $198.85;  Edward 

Whelton  $63.68;  20  payments  under  $45,  $251.89 .  923  22 

Small  payments:  scow  $25;  sundries  $67.61 .  92  61 


Total,  carried  to  page  V — 10 .  2,073  96 


Grandiquc  Wharf,  N.B. 

Charleson,  T.  P.,  contract  complete  $5,895,  less  $2,600  paid  in  1911-12,  (page  V — 206) .  3,295  00 

Inspector  of  work,  Jude  Bourgeois,  Apr.,  June-July,  57  d.  at  $2.50,  outlay  $0.75 .  149  25 

Conductors:  A.  F.  Ivbineau,  Dec. -Mar.,  34-75  d.  at  2.50,  outlay  $8.50;  R.  R.  Poirier,  1  d. 

$2.50 . 97  87 

Labourers,  136-5  d.  at  $1.50,  3  d.  at  $1.35;  men  with  teams,  1  d.  at  $3,  2-8  d.  at  $2.85,  26-5  d. 

at  $2;  carpenters,  29-25  d.  at  $1.75. .  323  95 

Brownley,  H.  E.,  inspector  of  square  timber,  31,721  ft.  at  50c.  per  M .  15  86 

Lewis,  Wm.  &  Son:  drift  bolts,  1,340  lb.  at  $3.42,  5,990  lb.  at  $2.62 .  202  77 

Poirier,  Isai,  constructing  fence,  85  rods,  with  cedar  posts,  1  rd.  apart  and  wire  fencing  44* 

high .  98  50 

Timber,  26,636  ft.  at  $12,  8,163  ft.  at  $10;  stone,  346-44  cu.  yd.  at  70c.;  ballast  poles,  83  at35c., 

144  at  *30c.,  138  at  25c.  Paid  as  follows:  Arseneau,  Thadde  $87.81;  Babineau, 

Charles  $52.31,  Phileas  U.  $74.27,  Simon  $61.11;  Leblanc,  Pierre  $111.71;  Poirier,  Albert 

I.  $54.39  ;  21  small  payments  $308.81 .  750  41 

Small  payments:  labour  inspecting  fence,  12  d.  at  $2.50;  sundry  labour  $4 .  34  00 


Total,  carried  to  page  V — 10 .  4,967  61 
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Grassy  Island,  N.B.:  In  full  and  final  settlement  of  claim  of  J.  S.  Gregory  for  dredging  $  cts. 

performed. 

Detailed  with  Contract  Dredging . (Page  V-338)  25,020  00 


Great  Salmon  River,  N.B.:  Close-pile  West  l*i!,r. 

Foreman,  Maurice  N.  Tufts,  July- Aug.,  48  d.  at  $3,  travel  and  outlay,  $6.40 . 150  40 

Assistant  foreman,  Chas.  Kelly,  42-75  d.  at  $2.50 .  106  88 

Carpenters,  26-75  d.  at  $2.25,  27  d.  at  $2,  3  d.  at  $1.80,  75  d.  at  $1.75 .  250  81 

Labourers,  3  d.  at  $1.65,  22-75  d.  at  $1.60,  18-75  d.  at  $1.50,  5-5  d.  at  $1.35 .  76  90 

Man  with  team,  15  d.  at  $2.50;  hire  of  horse,  3-25  d.  at  $1 .  40  75 

Huntley,  C.  A.,  use  of  pile  driver  and  equipment,  36  d.  at  $10 .  360  00 

Lewis,  Wm.  &  Son:  drift  bolts,  4,950  lb.  at  $2.35,  screw  bolts  and  washers,  2,410  lb.  at  $3.55.  201  87 

Pejepscot  Paper  Co.:  spruce  timber  and  lumber,  48,301  ft.  at  $16;  freight  on  7,400  lb.  bolts, 

$30;  cutting  and  heading  bolts,  205  at  11c.;  sundries,  $11.50 .  836  86 

Vouchers  outstanding,  R.  J.  Wilkins,  P.  92050,  $542.03,  P.  92299,  $91.92 .  633  95 


Total,  carried  to  page  V — 11 .  2,658  42 


Green  Point,  N.B.:  Breakwater. 

Advertising . . .  38  44 


Hopewell  Cape,  N.B.:  Wharf  Repairs. 

Conductor,  Freeman  Crocker,  July-Aug.,  Oct.,  44  d.  at  $3 .  132  00 

Carpenters,  35-75  d.  at  $2.50,  212-75  d.  at  $2;  labourers,  120-75  d.  at  $1.75;  man  with  team, 

d.  $3.50 .  729  67 

Bell,  Thomas  &  Co.:  hard  pine,  1,500  ft.  at  $36;  cartage,  $3.50;  freight,  $5 .  62  50 

Lewis,  Wm.  &  Son:  iron  steps  and  grating,  3,510  lb.  at  6c.;  spikes,  2,670  lb.  at  $2.95;  drift 
bolts,  1,051  lb.  at  $2.35;  screw  bolts  and  washers,  370  lb.  at  $3.55;  40  ladder  rungs,  $7.98; 

freight,  $7.45 .  342  63 

Peck,  J.  L.:  plank  and  timber,  69,023  ft.  at  $16,  4,502  ft.  at  $14,  200  ft.  at  $12 .  1,169  78 

Small  payments:  blacksmith  work,  $22.50;  freight,  $20;  hardware,  etc.,  $46.73 .  89  23 


Total,  carried  to  page  V — 11 .  2,525  81 


Kouehibouguac  Harbour,  N.B. 

m 

Conductor,  John  Callander,  May- Aug.,  76  d.  at  $3 .  228  00 

Labourers,  804^  d.  at  $1.50;  carpenters,  67  d.  at  $1.75;  men  with  single  teams,  54|  d.  at  $2 _  1,433  00 

O’Leary,  R.:  tarred  rope,  351  lb.  at  12c.;  steel  wire,  322  lb.  at  4^c.;  sundry,  $3.20 .  59  81 

Rent  of  scows,  73  d.  at  $1,  63  d.  at  90c.,  70  d.  at  75c;  paid  as  follows:  Reuben  Babin,  $56.70; 

Duncan  Callander,  $52.50;  Frank  Robicheau,  $73 .  182  20 

Small  payments:  iron,  440  lb.  at  4c.;  making  bolts,  $16.71;  stone,  20  cu.  yd.  at  75c.;  3  acres 

brush,  $15;  lumber,  $10.20;  sundries,  $22.04 .  96  55 


Total,  carried  to  page  V — 11 .  1,999  56 


Lamequc  N.B.:  Wharf  Improvements 

Foreman,  G.  Chiasson,  Sept.,  14  d.  at  $2.50,  outlay,  $4.64 .  39  64 

Carpenters,  27-25  d.  at  $1.75,  67-5  d.  at  $1.50;  carter,  1-5  d.  at  $2 .  151  94 

Small  payments:  spruce  plank,  2,950  ft.  at  $15;  wire  spikes,  8  kegs  at  $3.50;  1  keg  galv’d  nails,  $7  79  25 


Total,  carried  to  page  V — 11 .  270  83 


L’Etang  N.B.:  Wharf  Repairs 

Foreman,  F.  M.  Cawley,  Feb. -Mar.,  34  d.  at  $3 .  102  00 

Labourers,  46-5  d.  at  $2,  36-5  d.  at  $1.75;  carpenters,  10-5  d.  at  $2.25;  man  with  team,  2-5 

d.  at  $3 .  188  01 

Clark  &  Jackson:  ballast  poles,  132,  11  ft.  long,  at  40c.,  60,  19  ft.  long,  at  80c .  100  80 

Cook,  Reuben,  towing  logs,  18,000  ft .  60  00 

Justason,  Judson,  spruce  logs,  16,774  ft.  at  $17 .  285  16 

Lewis,  Wm.  &  Son.:  drift  bolts,  4,030  lb.  at  $2.55;  sundries,  $11.36 .  114  12 

Mc-Dougall,  John  M.,  spruce  logs,  17,879  ft.  at  $18 .  321  82 

Sinall  payments:  horse  hire,  $48.50;  use  of  motor  boat,  3  d.  at  $3,  9  d.  at  $2.50;  use  of  scow, 

9  d.  at  $1;  rope,  60i  lb.  at  18c.,  63  lb.  at  16c.;  sundries,  $10.54 .  120  46 


Total,  carried  to  page  V — 11 .  1,292  37 
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Little  Gully,  N.B.:  Breakwater.  $  cts. 

Foreman,  Fred.  Muillet,  Nov. -Mar.,  34-5  d.  at  $2.50,  13-88  d.  at  $2.25 .  117  50 

Men  with  teams,  110-65  d.  at  $2.25;  labourers,  115  d.  at  $1.35;  carpenters,  5-25  d.  at  $1.50 _  412  07 

Brait,  J.  W.:  2  kegs  powder,  $6.50;  sundries,  §4.75 .  11  25 

Lewis,  Wm.  &  Son:  drift  bolts,  7.150  lb.  at  $2.99;  screw  bolts,  5,005  lb.  at  $3.74,  2,365  lb. 

at  $4.24;  plate  washers,  2,635  lbs.  at  $3.74;  wire  spikes,  3  kegs  at  $2.99 .  608  76 

Piles,  37, 144  1.  ft.  at  2c.;  pickets,  1,700  at  8c.;  cross  ties,  600  at  4c.;  timber,  etc.,  8,908  ft.  at 

$15;  brush,  2  jobs,  SS0;  lumber,  2, 100  ft.  at  §12,  928  ft.  at  $13;  shingles,  5  M  at  $2.40.  Paid 
as  follows:  Burns,  T.  C.,  $49.26;  Cormier,  John,  $216.11;  Legere,  Fred.  B.,  $56;  Muillet, 

Jos.  J.,  $96,  Pierre  P.,  $76;  Richard,  Alphie  P.,  $69.84,  Fabien,  $72,  Isidore,  $51.88,  John 

D.,  $68,  Joseph  R.,  $70.16;  Thibodeau,  Frank  J.,  $131;  small  payments,  $209.50 .  1,165  75 


Total,  carried  to  page  V — 11 .  2,315  33 


Loggieville,  N.B.:  Repairs  to  Wharf. 

Conductor  A.  J.  Fraser,  May-Aug.,  86  d.  at  $2.50 . .  215  00 

Carpenters,  95  d.  at  $1.75,  322-5  d.  at  $1.50;  men  with  teams,  255  d.  at  $2.50 .  1,287  49 

Loggie,  A.  &  K.,  hemlock  and  pine  lumber,  13,950  ft.  at  $13.50 .  188  21 

Small  payments:  hardware,  $34.46;  42  loads  stone,  $12.60;  smithwork,  $11.95 .  59  01 

Legal  services,  J.  R.  Lawlor,  Newcastle,  N.B .  24  00 


Total,  carried  to  page  V — 11 .  1,773  81 


Lorneville,  N.B.:  Breakwater  Wharf,  Extensions  and  Repairs. 

McAllister,  J.  K.:  caretaker  of  light  on  damaged  breakwater,  Apr. -Mar.,  12  m.  at  $20,  oil 

and  lantern  globes,  $9.57 .  249  57 

King’s  Printer,  $18.08;  advertising,  $186.55  .  204  63 


Total,  carried  to  page  V — 11 .  454  20 


Mill  Cove  N.B.,  Wharf 

Foreman,  Jas.  Armstrong:  July-Nov.,  80  d.  at  $3;  logs,  1,940  ft.  at  $18;  ballast  poles,  26  at  50c.; 

outlay,  $6.50 .  294  42 

Carpenters,  134-48  d.  at  $2.25,  54-5  d.  at  $2;  carters,  9  d.at  $2.75,  5-5  d.at  $2.50;  labourers, 

56-5  d.  at  $1.80,  4  d.  at  $1.75 . 558  80 

Bell,  Thomas  &  Co.:  deals,  9,207  ft.  at  $18;  stowing  in  car,  $2.30;  freight,  $16.50 .  184  52 

Johnston,  Wm.,  ballast,  330  cu.  yd.  at  60c .  198  00 

Lewds,  Wm.  &  Son:  drift  bolts,  5,890  lb.  at  $2.35;  spikes,  405  lb.  at  $2.95;  17  ladder  rungs, 

$3.38;  6  ring  bolts,  $4.87;  freight,  $9.06 .  167  67 

McDougall,  John  M.:  spruce  logs,  3,730  ft.  at  $19;  towing  logs,  $15 .  85  87 

Small  payments:  ballast  poles,  91  at  50c.;  hauling,  $13.75;  sundries,  $49.65 .  108  90 


Total,  carried  to  page  V — 11 .  1,598  18 


Millerton  N.B.,  Wharf 

Legal  services,  T.  W.  Butler,  Newcastle,  N.  B .  71  20 


Miramichi  Bay,  N.B.:  Dredging  Ship  Channel  at  Grande  Dune  Flats. 

Northern  Dredging  Co.,  detailed  wdth  Contract  Dredging . (Page  V — 338)  38,592  17 

Inspectors  of  work:  Frank  D.  Gunn,  June-Aug.,  70  d.  at  $2.50,  overtime,  156  h.  at  25c.;  David 

McIntyre,  May-Aug.,  84  d.  at  $2.50,  overtime,  92*  h.  at  25c .  447  11 

Advertising .  121  78 


39,161  06 

Less — Northern  Dredging  Co.:  security  depositf  orfeited  for  non-fulfilment  of  contract .  5,836  08 


Total,  carried  to  page  V — 11 .  33,324  98 


Miscou,  N.B.:  Wharf  Extension. 

Reid,  E.  It.  ($4,806.14)— 

Contract  complete,  $16,840;  less  $12,040  paid  inlSl  1— 12  (page  V — 208) .  4,800  00 

Paid  freight  on  wood  preservative .  6  14 

Inspector  of  contract  work,  John  M.  Wood,  June  12-Sept.  15,  85  d.  at  $2.50 .  212  50 


Total,  carried  to  page  V — 11 .  5,018  64 
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Mis  pec,  N.B.:  Repairs  at  Harbour  Y5orks.  $  cts. 

Foreman,  S.  J.  Thomas,  Aug. -Oct.,  42  d.  at  $2.50 .  105  00 

Carpenters,  55  d.  at  $2;  labourers,  74-5  d.  at  $1.75 .  240  38 

Bell,  Thomas:  lumber,  14,420  ft.  at  $24,  7,198  ft.  at  $23;  cartage  and  loading,  $11.50 .  523  12 

Baddington,  A.  J.,  towing  lumber .  50  00 

Lewis,  Win.  &  Son:  bolts  and  washers,  2,95S  lb.  at  $3.55,  60  lb.  at  $2.50,  2,018  lb.  at  $2.35 -  153  92 

Small  payments:  hardware,  $24.09;  towing  and  delivering  lumber,  $15;  sundry,  $11 .  50  09 


Total,  carried  to  page  V — 11 .  1,122  51 


Moncton,  N.R.:  Berth  for  Scows  and  Repairs  to  Wharf. 

Foreman,  Archibald  McDougall,  May,  22-5  d.  at  $3 .  67  50 

Carpenters,  21-5  d.  at  $2;  labourers,  40-5  d.  at  $1.75 .  113  87 

Abrams,  John’s  Sons:  400  lb.  bolts,  $17.80,  sundry,  $24.43 .  42  23 

Hall,  F.  N.,  stone,  50  cu.  yd.  at  65c .  32  50 


Total,  carried  to  page  V — 11 .  256  10 


Neguac,  N.B.:  Extension  of  Wharf. 

Foremen:  Romain  Savoy,  June-Oct.,  58  d.  at  $2.50,  outlay  $34.75;  A  Stewart,  7  d.  at  $2.50, 

travel  and  outlay  $12 .  209  25 

Carpenters,  39  d.  at  $2.25,  47  d.  at  $1.75;  labourers,  6-49  d.  at  $1.75,  204-75  d.  at  $1.50 .  488  50 

Anderson,  J.  \Y.  &  J.,  stone,  189  cu.  yd.  at  $1.50 .  283  50 

Gay,  Donald:  4"  deals,  10,013  ft.  at  $14;  logs,  38,446  ft.  at  $14;  fenders,  7,117  ft.  at  $17;  stringers, 

28  at  $7;  flooring,  7,452  ft.  at  $10;  pine  posts,  1,093  ft.  at  $20;  8  caps,  920  ft.  at  $18;  ladder,  384 

ft.  at  $20 . 1,116  02 

Groat,  W.  J.:  bolts,  5,805  lb.  at  3sC.;  1  keg  spikes  $2.85 .  191  50 

Small  payments:  hardware,  etc.,  $45.05;  sundry  $10.40 .  55  45 


Total,  carried  to  page  V — 11 .  2,344  22 


North  Head,  N.B.:  Breakwater  Wharf  Extension. 

King’s  Printer  $18.37;  advertising  $148.40 .  166  77 


Petite  Lameque,  N.B.:  Wharf. 

Advertising .  11  80 


Petit  Rocher,  N.B.:  Breakwater. 

Foremen:  B.  H.  Cormier,  35-75  d.  at  $2.50,  outlay  $18.77;  J.  Roy,  July-Sept.,  58  d.  at  $2.50. .  253  14 

Labourers,  296  71  d.  at  $1.35,  4-5  d.  at  $1;  carpenters,  40-5  d.  at  $1.75,  30-5  d.  at  $1.60;  men 
blasting  stone,  etc.,  32-5  d.  at  $1.50;  water  boy,  15-74  d.  at  50c.;  men  with  teams,  97-25  d. 

at  $2,  1  d.  at  $3 .  778  86 

Comeau,  Jerome  H.:  “Frost”  wire  fence,  237  rods  at  40c.;  sundries  $10.95 .  105  75 

Des  Brisay  Bros.:  spike  bolts,  1,140  lb.  at  $3.40  per  cwt.,  535  lb.  at  $3.50  per  cwt .  57  48 

Fournier,  T.,  lumber,  4,929  ft.  at  $16 .  78  86 

Roy,  Anthony:  ballast,  38  cu.  yd.  at  70c.;  round  timber,  1,969  ft.  at  $12;  sq.  timber,  744  ft.  at 

$16;  flooring,  1,278  1.  ft.  at  l£c . ; .  81  30 

Small  payments:  ballast,  51  cu.  yd.  at  70c.;  timber,  3,627  ft.  at  $12;  sheathing,  1,260  ft.  at  $16; 

1,200  ft.  plank,  $14;  posts  for  fence,  225  at  7c.,  30  at  12c.;  storage  and  care  of  winch,  etc.,  $10; 
sundries  $20-73 .  163  47 


Total  carried  to  page  V — 11 .  1,518  86 


Pointc  du  Chene,  N.B.:  Retaining  Wall. 

Foremen:  Geo.  Gallant,  Aug.,  Jan.,  29-5  d.  at  $3;  A.  Mugridge,  Apr.,  May,  July,  44  d.  at  $3 _  220  50 

Derrickmen,  38-5  d.  at  $2;  carpenters,  16-5  d.  at  $2,  16-5  d.  at  $1.75;  labourers,  252-5  d.  at  $1.50; 

men  with  teams,  16  d.  at  $3,  14  d.  at  $3.50 . . .  614  63 

Cooke,  C.  W.:  making  points  for  spiles,  145  at  50c.;  repairs  to  spile  driver  $5 .  77  50 

Small  payments:  hand  winch  $35;  brush  $35;  sundries  $15.18 .  85  18 

Travel  and  outlay  of  II.  M.  Davy .  42  30 


Total,  carried  to  page  V — 11 .  1,040  11 
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Pointe  Sapin,  N.B.:  Breakwater.  $  ots. 

Taylor,  Warren,  contract  complete  $16,890,  extra  work  $2,730;  total  $19,620,  less  $4,310  paid 

in  1911-12  (page  V— 209) .  15,310  00 

Inspector  of  work,  Wm.  C.  J.  D’Aigle,  May  15-Dec.  12,  177  d.  at  $2.50 .  442  50 


Total,  carried  to  page  V — 11 .  15,752  50 


Quaco,  N.R.:  Repairs  to  Piers. 

Foreman,  John  Brown,  July-Sept.,  Mar.,  58  d.  at  $3,  outlay  $5.57 .  179  57 

Carpenters,  68-5  d.  at  $2.25,  354-5  d.  at  $2 .  863  13 

Carson,  Robert:  timber,  3,888  ft.  at  $30,  17,846  ft.  at  $25,  56,171  ft.  at  $21.50;  mooring  post  $10; 

28  pieces  spruce  $10;  freight  $17.15 .  1,807  61 

Lewis,  Wm.  &  Son:  drift  bolts,  16,770  lb.  at  $2.35,  540  lb.  at  $2.55;  ladder  rungs,  435  lb.  at  $2.25, 

250  lb.  at  $2.40;  clinch  rings,  650  lb.  at  $12.50;  freight  $1.20 .  506  10 

Small  payments:  wood  augers,  \  doz.  at  $16,  \  doz.  at  $12.25;  rope  79  lb.  $9.68;  sundries  $15.81..  39  62 

Advertising .  136  62 

Legal  services,  Burton  L.  Gerow,  St.  John,  N.B .  20  00 


Total,  carried  to  page  V — 11 .  3,552  65 


Rexton,  N.B.;  To  close-pile  and  Repair  Wharf. 

Conductor,  E.  J.  Hutchinson,  June,  Aug.-Sept.,  81-5  d.  at  $3,  scow  hire,  60  d.  at  75c.,  outlay 

$12.25 .  301  75 

Carpenters,  140  d.  at  $1.75;  labourers,  176-5  d.  at  $1.50 .  509  74 

Brait,  J.  &  W.:  iron,  1,804  lb.  at  2-Jc.;  spikes,  keg  at  $3.25,  2  kegs  at  $3.50;  sundries  $14.08 .  73  82 

Burns,  T.  C.:  timber,  11,091  ft.  at  $14;  round  logs  and  poles,  16,602  ft.  at  $13;  lumber,  10,945  ft. 

at  $13;  sundry  $3.20 .  516  57 

Small  payments:  stone,  150  cu.  yd.  at  10c.;  hardware  $27.37;  sundry  $3.25 .  45  62 


Total,  carried  to  page  V — 11 .  1,447  50 


Richibucto  Wharf,  N.B.:  Reconstruction  and  Extension. 

Murray,  Thos.  O.:  contract  complete  $17,000,  extra  work  $535.74;  less  $6,840  paid  in  1911-12, 

page  V— 210 . 10,695  74 

Inspector  of  work,  Reuben  I.  Flint,  Apr  .-Nov.,  166^  d.  at  $2.50 .  416  25 

Foreman,  Robert  W.  Beers,  Aug.-Nov.,  31  d.  at  $2.50,  21  d.  at  $3,  outlay  $7.08 .  147  58 

Labourers,  24^  d.  at  $1.50,  119  d.  at  $1.40;  carpenters,  38$  d.  at  $1.60 .  264  95 

O’Leary,  R.:  axle  grease,  2  boxes,  $33.11;  bolts  and  nuts,  510  lb.  at  5c.;  pointed  and  headed 

bolts,  800  lb.  at  3jC.;  sundries  $19.71 .  104  32  ' 

Gravel  hauled,  568  cu.  yds.  at  40c.,  gravel,  405  cu.  yd.  at  5c.;  piles,  51  at  $3,  60  at  $2.50;  lumber, 

903  ft.  at  $14,  1,810  ft.  at  $13,  37  ft.  at  $12;  teaming,  5£  d.  at  $4,  3  loads  at  75c.  Paid  as 
follows:  Daniel  Flanagan  $71.05;  Jasper  G.  Pine  $109.80;  Sylvester  Richard  $150;  Joseph 

Savoy,  $117;  6  small  payments  $162.46 .  610  31 

Small  payments:  smithwork  $25.63;  sundries  $14.65 .  40  28 

Legal  services:  It.  A.  Lawlor,  Newcastle,  N.B.,  $125.05;  G.  A.  Hutchinson,  Richibucto,  N.B. 

$235.40 .  360  45 


12,630  88 

Less,  charged  to  Richibucto  Beach .  65  00 


Total,  carried  to  page  V — 11 .  12,574  88 


Richibucto  Beach:  Breakwaters  on  North  and  South  Beaches. 

North  Beach  ($13,364.51) — 

Charleson,  T.  P.:  contract  complete  $20,995;  extra  work  $1,393.51;  less  $9,459,  paid  in  1911- 

12,  V— 209 .  12,938  51 

Inspector,  D.  Thompson:May-Oct.,  142  d.  at  $3 .  426  00 

South  Beach  ($6,208.79)— 

Charleson,  T.  P.:  estimate  4  to  Sept.  30,  1912,  on  $11,895  contract,  $6,000;  less  $600  draw¬ 
back .  5,40000 

Inspector,  Jas.  Fitzpatrick:  May-Oct.,  133  d.  at  $3  .  399  00 

Ix>ggie,  A.  &  R.:  purchase  price  of  site .  125  00 

O’Leary,  Richard:  hemlock,  1,602  ft.  at  $9;  shingles,  10  M  at  $2.25;  sundry  $34.92 .  71  84 

Small  payments:  5  window  frames  and  sashes  $15;  labour  $72.80;  sundry  $5.80 .  93  60 

Advertising .  2  60 

Legal  services:  G.  A.  Hutchinson,  Richibucto .  116  85 

Detailed  with  Richibucto  Wharf .  65  00 


Total,  carried  to  page  V — 11 .  19,638  30 
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Richibucto  Capo,  N.B.:  Breakwater.  $  cts. 

Foreman,  Joseph  S.  LeBlanc:  Apr  .-Mar.,  10  d.  at  $2.50,  205-5  d.  at  $3;  outlay  $7.25 .  648  75 

Carpenters,  45-44  d.  at  $2.50,  92-5  d.  at  82.25,  24  d.  at  $1.75 .  363  72 

Labourers,  693-38  d.  at  §1.50,  1,335-66-d.  at  $1.35;  engineer,  110-24  d.  at  $2.25 .  3,091  27 

Men  with  teams,  284-9  d.  at  §2.25;  crib-builders,  106-5  d.  at  $3;  adzemen,  142-24  d.  at  $1.75. . .  1,209  46 

Brait,  J.  &  W.:  powder,  10  kegs  at  S3. 25;  steel  wire  cable,  150  ft.  at  S14.24  per  100;  sundries  $52.82  106  70 

Burns,  James  F.:  timber,  19,790  ft.  at  $15,  2,842  ft.  at  $14.50;  logs,  19,942  ft.  at  $13;  plank, 

5,934  ft.  at  $14;  release  of  drawback  from  1911-12,  page  V-210,  $319.02 .  999  39 

Lewis,  Wm.  &  Son,  drift  bolts,  26,700  lb.  at  $2.64 . 704  88 

O’Leary,  R.:  unloading  car,  storing,  hauling,  and  delivering  iron  and  bolts,  24-61  tons  at  $5; 

spikes,  4  kegs  at  $3.25 .  136  05 

Timber,  140,240  ft.  at  $16,  23,863  ft.  at  $15,  5,220  ft.  at  $12,  940  ft.  at  $10;  logs,  84,991  ft.  at  $13, 

6,260  ft.  at  $12,  5,177  ft.  at  $9;  lumber,  704  ft.  at  $15,  14,482  ft.  at  S14,  5,845  ft.  at  $13;  ballast 
poles,  11, 9831.  ft.  at  2c. ,3, 542  1.  ft.atlijc.;  stone  broken  anil  hauled,  151cu.yd.at  75c.;  stone, 

806  cu.  yd.  at  5c.  Paid  as  follows:  Robert  Bell  $255.12;  T.  C.  Burns  $3,896.96;  Fred  B. 

Leg5re  $75.12;  Francis  J.  Richard  $89.62;  Isidore  Richard  $109.23;  12  small  payments 

$218.74 . . .  4,644  79 

Small  payments:  hardware,  oil,  etc.,  $20.28;  sundries  $13 .  33  28 


Total,  carried  to  page  V — 11 .  11,938  29 


River  St.  John,  including  Tributaries. 

General  foreman,  D.  L.  D’Aigle,  Apr.- Dec.,  Feb.-Mar.,  11  m.  at  $50,  travel  and  outlay  $330.10  880  10 

Baker  Lake,  Completion  of  Wharf  ($550.64) — 

Sub-foreman,  R.  E.  Lang,  16j  d.  at  $2,  rent  of  boat  8  d.  at  $4;  carpenter  $39.88;  labourers 

$109.51;  teams  $31.94 . . . . .  246  33 

Lang,  Jos.  R.:  lumber,  366  ft.  at  $12,  1,053  ft.  at  $13;  lumber  sawed,  16,864  ft.  at  $2..  51  79 

Martin,  Maxime,  cedar,  4,917  ft.  at  $10,  2,034  ft.  at  $12 .  73  57 

Small  payments:  lumber  4,915  ft.  at  $12,  3,022  ft.  at  $10,  4,316  ft.  at  $8;  iron,  1251  lb. 

at  4c.,  800  lb.  at  3|c.;  making  bolts,  732  at  2§c.;  sundry  $3.94 .  178  95 

Chapman’s  Farm,  Breakwater  ($250  55) — 

Sub-foreman,  Thos.  Everett,  12  d.  at  $2.50;  labourers  $77.88;  teams  $S6.25 .  194  13 

Small  payments:  lumber,  3,000  ft.  at  $5;  bolts,  654  at  $0.33 .  56  42 

Grand  River,  Blasting  etc.:  foreman,  Alphonse  Soucy,  11  d.  at  $2,  board  of  men  $44;  dyna¬ 
mite,  fuse,  etc.,  $14.25;  labourers  $115.50 .  195  75 

Grand  Falls  to  Aroostook,  Blasting:  foreman,  16  d.  at  $2.25;  labourers  $117.51;  team  $3; 

dynamite  $22;  sundries  $19.39 .  197  90 

Grant’s  Reef:  foreman,  6  d.  at  $2.25;  labourers  $52.13;  steel,  111  lb.  at  11c.;  sundries  $15.20  92  98 

•  Green  River  above  Emerson’s  Falls:  foreman,  Germain  Toussaint,  10  d.  at  $2.50,  board 

of  men  $28.75;  dynamite  $4;  labourers  $80.25;  teams  $12 .  150  00 

Green  River  below  Emerson’s  Falls:  foreman,  7  d.  at  $2;  labourers  $78.75;  horse  hire  $7; 

board  of  men  $29.75;  dynamite  fuse,  etc.,  $17.03 .  146  53 

Green  River,  right  hand  branch:  foreman,  5  d.  at  $2.25;  labourers  $52.50;  team  $9;  board 

of  men  $20;  dynamite,  fuse,  etc.,  $7.15 .  99  90 

Iroquois  River  Blasting:  foreman,  19  d.  at  $2.25;  labourers  $54.25;  teams  $30;  dynamite, 

fuse  and  caps  $14.10;  sharpening  drills,  etc.,  $2.85 .  143  95 

Iroquois  River  Improvement  ($176.09) — 

Foreman,  Frank  Bernier,  12  d.  at  $2,  lumber,  3,694  ft.  at  $10,  rock,  5  cords  at  $3 .  75  94 

Labourers  $36. 76;  teams  $51;  iron  and  bolts  $11 .39;  auger  $1 .  100  15 

Lajoie  Wharf:  foreman,  14  d.  at  $2;  labourers  $84;  teams  $178;  lumber  $8;  iron  $2 .  300  00 

Little  St.  Francis  River,  Blasting  and  Improvement  ($250.26) — 

Foreman,  Louis  Pelletier,  30-75  d.  at  $2;  .abourers  $162.26;  teams  $14.75 .  238  51 

Dynamite,  fuse  and  caps  $10.25;  sharpening  drills  $1 .50 .  11  75 

Muniac  Rapids:  foreman,  12  d.  at  $2.25;  labourers  $56;  dynamite,  fuse  and  caps  $14.75; 

sharpening  drills,  etc.,  $8.05 .  105  80 

Riley  Brook  Breakwater  ($301.60) — • 

Foreman,  Thos.  Everett,  21  d.  at  $2.50,  outlay  $2.31 .  54  81 

Teams  $108.76;  labourers  $73.51;  bolts,  624  lb.  at  $6.33;  lumber,  5,000  ft.  at  $5 .  246  79 

Siegas  River  Improvement:  conductor,  Fred.W.  Cyr,  24  d.  at  $2.50;  labourers,  45  d.  at  $2.. .  150  00 

Sisson  Brook  Blasting:  foreman,  16  d.  at  $2.25;  labourers  $124.25;  teams  $22.75;  dynamite, 

fuse  and  caps  $14.75;  sharpening  drills  $1.90 .  199  65 

St.  Francis  River  Blasting:  foreman,  8  d.  at  $2.25;  labourers  $70.01;  teams  $7;  dynamite  $5..  100  01 

Tilley  Rips:  foreman,  21  d.  at  $2.25;  labourers  $119;  dynamite,  fuse  and  caps  $22.50;  sharp¬ 
ening  drills,  rent  of  boat,  etc.,  $10.46 .  199  21 

Tobique  River  Breakwater  ($877.06) — 

Foreman,  Charlie  Giberson,  43  d.  at  $2.50;  labourers  $199.06;  teams  $393.75 .  700  31 

Baird,  Geo.  T.:  12  axes  $13.25;  sundries  $18.07 .  31  32 

Flanders,  Miles  E.,  iron  bolts,  1,384  lb.  at  6.33c .  87  55 

Giberson,  Tyler,  lumber,  4,815  ft.  at  $12 .  57  78 


Total,  carried  to  page  V — 11 .  5,367  98 
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River  St.  John  and  Tributaries:  Construction  of  Wharfs  in  Tidal  Waters.  $  cts. 

General  foreman,  D.  L.  D’Aigle,  Jan.  $50,  travel  and  outlay  $20.20 .  70  20 

Brundage  Point  Wharf:  legal  services,  Geo.  Hazen  Adair,  Sussex,  N.B .  78  25 

Fredericton  High  Water  Wharf  ($10,118) — 

Forbes,  Messrs  Chas.  &  Robt.,  estimate  3  on  $19,700  contract,  $10,860,  less  drawback 

$1,090 .  9,770  00 

Inspector  of  work,  Clarence  Brown,  Aug.  26-Dec.  31,  102  d.  at  $3 .  306  00 

Legal  services,  Slipp  &  Hanson,  Fredericton,  N.B .  42  00 

McAllister’s  Wharf:  Stephen  McAllister,  supplying  and  placing  2  fenders  on  wharf .  7  00 

Scotchtown  Wharf:  Geo.  S.  Denton,  4  fenders,  4  bolts  and  iron  straps  $9,  labour  $4.50 .  13  50 

Uppor  Maugerville  High  Water  Wharf  ($2,163) — 

Boone,  F.  L.,  estimate,  1  to  Feb.  28,  1913,  on  $2,879  contract,  $2,130,  less  drawback,  $210  1,920  00 

Inspector  of  work,  II.  R.  McCluskey,  Dec.  26-Mar.  31,  81  d.  at  $3 .  243  00 

King’s  Printer  $33. 18;  advertising  $239.75 .  272  93 


Total,  carried  to  page  V — 00 .  12,722  88 


Sackvills  Wharf,  N.B. 

Downey,  O.  &  W.,  contract  complete  $30,643,  less  $17,730,  paid  in  1911-12,  page  V — 212 _  12,913  00 

Inspector  of  work,  S.  B.  Atkinson,  May  1-Sept.  9,  115  d.  at  $3;  paid  freight  $9.12 .  354  12 

Conductor,  Thos.  R.  Fillmore,  Oct. -Dec.,  42-3  d.  at  $2.50,  outlay  $7.05 .  112  80 

Labourers,  53-88  d.  at  $1.75,  152-5  d.  at  $1.50;  men  with  teams,  5-5  d.  at  $3,  41  d.  at  $2.50..  442  05 

Hicks,  Fred.:  piles,  4,381  ft.  at  $16;  ballast  poles,  4,763ft.  at  $14 .  136  77 

Lewis,  Win.  &  Son:  spikes,  800  lb.  at  $3.20,  2  kegs  at  $2.90;  drift  bolts,  6,710  lb.  at  $2.50; 

screw  bolts,  380  lb.  at  $3.70;  washers,  105  lb.  at  $3.50 .  216  88 

Small  payments:  brush,  90  loads  at  $1.75;  ashes,  45  cu.  yd.  at  50c.;  548  ft.  lumber  $6.41..  186  41 


Total,  carried  to  page  V — 11 .  14, 362  03 


Seal  Cove,  N.B.:  Construction  of  Breakwater,  etc. 

Foreman,  Geo.  E.  Daggett,  Sept.-Nov.,  43-5  d.  at  $3 .  130  50 

Carpenters,  48  d.  at  $2.25;  labourers,  61-5  d.  at  $1.75;  carters,  4  d.  at  $3 .  2l7  62 

Fraser,  Alice  B.  &  Robt.,  purchase  price  of  required  property .  200  00 

Lewis,  Wm.  &  Son:  screw  bolts,  1,388  lb.  at  83.55;  drift  bolts,  880  lb.  at  $2.35;  ladder  rungs, 

775  lb.  at  $2.25;  plate  washers,  485  lb.  at  $3.55;  sundries  $10.22 .  114  83 

Sawyer,  E.  J.,  timber,  3,424  ft.  at  $21 .  71  90 

Small  payments:  spruce,  1,173  ft.  at  $27;  sundries  $16.55 .  48  22 

Advertising .  10  20 


Total,  carried  to  page  V — 000 .  803  27 


Seal  Cove:  Breakwater  Pier  on  East  Side:  Grand  Manan  Island. 

King’s  Printer  $40.54;  advertising  $133.96 .  174  50 

Legal  services,  M.  N.  Cockburn,  St.  Andrews,  N.B .  30  10 


Total,  carried  to  page  V — 11 .  204  60 


Shediac  Wharf,  N.B. 

Burns  &  Charleson:  contract  complete  $20,690,  extra  cribwork,  etc.,  $2,700,  total  $23,390; 

less  $9,490  paid  in  1910-11,  page  V— 198,  and  less  $13,400  paid  in  1911-12,  page  V— 212.. .  500  00 

Inspector  of  work,  E.  A.  Roberts,  July,  2  d.  at  $2.50 . .  5  00 

Foreman,  J.  C.  Bray,  11  d.  at  $2.50,  travel  and  outlay  $40.81 .  68  31 

Carpenters,  7  d.  at  $2.50,  11  d.  at  $1.75.; .  36  76 

Abram’s  John’s  Sons,  Limited:  Davits  irons,  1,995  lb.  at  3Jc . ; .  69  83 

Charleson,  T.  P.:  creosoted  timber,  6,722  ft.  at  $55;  781  ft.  spruco  logs  $9.37;  585  ft.  timber, 

$11.70 .  390  78 

Tait,  R.  C.:  scantling,  1,712  ft.  at  $1,450;  hemlock,  800  ft.  at  $12;  labour  $17.38;  sundry  $5.87  57  67 

White,  James  E.:  galv’d  spikes,  4  kegs  at  $5.25;  sundry  $4.94 .  25  94 


Total,  carried  to  page  V — 11 .  1,154  29 
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Shippigan  Harbour,  N.B.:  Improvement  at  Shippigan  Gully.  $  eta. 

Foreman,  O.sias  De  Grace:  June-Oct.,  71  d  at  $2.50;  head  carpenter,  23  d.  at  $2;  travel  $11.90  235  40 

Foreman,  Samuel  G.  Robichaud:  Scpt.-Oct.,  43  d.  at  $2.50;  travel  and  outlay  $24.10 .  131  60 

Conductor,  Frank  De  Grace,  July-Aug.,  54  d.  at  $2 .  108  00 

Carpenters,  241  d.  at  $1.75,  80-5  d.  at  $1.60,  14  d.  at  $1.50;  labourers,  396-5  d.  at  $1.40;  men 

with  teams,  61 -5  d.  at  $3,  3  d.  at  $2 .  1,317  11 

Gauvin,  Olivier:  piles,  30  at  $1.50;  plank,  3,285  ft.  at  $14 .  90  99 

O’Leary,  R.:  rope,  150  lb.  at  12c.;  stove  $15;  6  augers,  $12.50;  $  doz.  peavies  $10;  2  kegs 

spikes  $7;  sundry  $50. 15 .  112  65 

Robichaud,  Leon:  plank,  8,883  ft.  at  $14;  piles,  30  at  $2,  10  at  $1.50;  cross  ties,  1,300  ft. 

at  $15 .  218  86 

Thorne,  W.  H.  &  Company:  bolts  and  washers,  11,070  lb.  at  $3.70 .  409  59 

Small  payments:  brush,  2-8933  toise  at  $25,  -75  toise  at  $20;  cross  ties,  1,300  ft.  at  $15;  lumber, 

600  ft.  at  $18;  livery  and  truckage,  $27.50;  stone,  24  cu.  yd.  at  $1;  flat  boat  $17;  towing 

$16;  cutting  bolts,  281  at  $6;  sundries  $15.94 .  234  68 


Total,  carried  to  page  V — -11 .  2,858  88 


St.  Andrews,  N.B.:  Repairs  and  Improvement. 

Conductor,  Martin  Greenlaw,  135  d.  at  $3,  paid  freight  $7 .  412  00 

Carpenters,  14-5  d.  at  $3.25,  7-5  d.  at  $2.50, 195-5  d.  at  $2.25;  labourers,  132-85  d.  at  $2;  teams, 

4  d.  at  $5 .  791  48 

Bell,  Thomas:  spruce,  2,755  ft.  at  $28,  645  ft.  at  $18;  freight  $10.20 .  98  95 

Field,  S.  E.  &  Son:  screw  bolts,  774$  lb.  at  8c.;  drift  bolts,  391  lb.  at  4c.,  52  lb.  at  4$c.;  sundries 

^34  iQ  .  H4  i3 

Greenlaw,  G.  K.:  lumber  and  timber,  4,080  ft.  at  $26,  5,933  ft.  at  $24,  350  ft.  at  $22,  3,495  ft. 

at  $21;  ruberoid,  6  double  rolls  at  $5.50;  sundries  $53.25 .  415  81 

Greenlaw,  Joseph:  piles,  156  at  $2.25;  braces  25  at  $1 .  376  00 

Lewis,  Wm.  &  Son:  screw  bolts,  5-712  lb.  at  4c.,  405  lb.  at  $3.55;  plate  washers,  1,885  lb.  at 

$3.55;  freight  $8.79. .. .; .  318  56 

Small  payments:  hire  of  winch,  95  d.  at  30c.,  26  d.  at  25c.;  shingles,  10$  M  at  $2.25;  labour 

$18.23;  sundries  $21.10 .  97  96 


Total,  carried  to  page  V — 11 . .  2,  624  89 


St.  Croix  River,  N.B.:  Dredging. 

Inspector  of  International  Dredging,  V.  V.  Vanstone:  May  16-Dec.  9,  163  d.  at  $3;  motor 

boat  to  dredge,  75  d.  at  $1.;  outlay  $29.90. .  593  90 

Inspector  of  dumping  International  Dredging,  Oct.  26-Dec.  9,  38  d.  at  $3 .  114  00 


Total,  carried  to  page  V — 11 .  707  90 


St.  John  Harbour,  N.B.:  Improvement  and  Repairs. 

Work  done  under  F.  T.  Belyea  ($4, 15S  .6/0- 

Foreman,  F.  T.  Belyea,  Apr.-Sept.,  Nov.-Jan.,  9  m.  at  $100 .  900  00 

Chainmen,  boatmen,  guagemen,  rodmen,  &c.,  975  d.  at  $2 .  1,950  00 

Canadian  Oil  Companies  Ltd.:  gasoline,  376-56  gal.  at  19$c.;  2  steel  barrels  $20;  sundries  $18.32  109  75 

Colwell,  Stanley:  hire  of  boat,  170  d.  at  50c.;  chainmen,  4  d.  at  $2;  poles,  10  at  20c .  95  00 

Driscoll,  J.  M.:  lumber,  401  ft.  at  $60,  553  ft.  at  $50,  2,525  ft.  at  $20,  902  ft.  at  $18,  1,790  ft.  at 

$16,  1,135  ft.  at  $15;  sundries  $61.11 .  225  22 

Emerson,  Wm.  E.:  rope,  103  lb.  at  13$c.;  sundries  $54.07 .  67  98 

Mayes,  S.  Herbert,  furnishing  and  driving  piles,  42  at  $7.15 .  300  30 

Thorne,  W.  H.  &  Company:  Amazon  roofing,  7  squares  at  $2.50;  strand  gold  wire,  500  ft.  at 

9c.;  manilla  rope,  64  lb.  at  16c.;  sundries  $161 .67 . ., . .  234  41 

Union  Foundry  and  Machine  Works,  sundry  foundry  work . .  160  58 

Small  payments:  hire  of  motor  boat,  3  w.  at  $10;  4$  h.p.  crank  shaft  $19.60;  type  “B”  magnet 

magneto  $15;  sundries  $45.80 .  110  40 

Negro  Point  {$16,679 .85) 

For*  man,  John  W.  Long,  335  d.  at  $3.50;  engineer,  Wellington  Lester,  202?  d.  at  $2.25 .  1,628  12 

Assistant  foreman,  George  Cobham,  222$  d.  at  $3,  hire  cf  skiff,  32  w.  at  $3,  use  of  ’phone 

6  m.  $6,  piling  $-1 .  773  50 

Night  watchman,  Laughlan  McVicar,  335  d.  at  $1.75;  day  watchman,  Thos.  Smith,  231  d. 

at  SI. 75 .  990  50 

Timekeeper,  E.  J.  Neve,  212  d.  at  $2.25 .  477  00 


Carried  forward .  8.022  76 
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St.  John  Harbour,  N.B.:  Improvements  and  Rep  airs— Continued.  $  ets. 

Brouglit  forward .  8,022  76 

Negro  Point — Concluded. 

Carpenters,  282  d.  at  $2.50;  boatmen  and  scowmen,  378  d.  at  $2;  concrete  trimmers,  860}  d. 

at  $1.90;  labourers  2,762-32  d.  at  $1.75,  86-5  d.  at  $1.50 .  8,059  77 

Bell,  Thomas:  spruce,  4,095  ft.  at  $21,  3,210  ft.  at  $18;  hemlock  plank,  2,800  ft.  at  $16;  pine, 

525  ft.  at  $40;  cartage  $4.32 .  213  88 

Canadian  Fair  ban  ks-Morse  Co.  Ltd.:  20  h.p.  hoisting  engine  with  boiler,  $765;  freight  on 

engine  $38;  lubricator  and  gauge  cock  $1.61 .  804  61 

Carleton,  Jas.  YV.,  labour  with  horse  and  cart,  89}  d.  at  $3 .  268  50 

Colwell,  C.  E.,  coal,  27-35  tons  at  $6 .  164  13 

Cowan,  J.  E.,  sand,  500  brl.  at  25c .  125  00 

Driscoll,  J.  M.:  lumber,  840  ft.  at  $25,  2,427  ft.  at  $16 .  59  83 

Elliott,  James:  chain  plate,  nippers,  shackles,  &c.,  1,348  lb.  at  10c.;  sundries  $25.90  .  160  70 

Golding,  William,  granite  delivered,  713  cu.  yd.  at  $2.24  .  1,597  12 

McGivern,  James  S.,  coal,  10-3  tons  at  $5.75 .  59  23 

McLennan,  James:  54"  jute,  204  yd. at  10}c.,  818  yd.  at  11c.;  twine  $3.25 .  114  65 

McLeod,  N.  P.,  hire  of  gasoline  launch,  May-Aug.,  4  m.  at  $60 .  240  00 

Polly,  Geo.  T.:  rubber  boots,  11  pr.  at  $5.,  2  pr.  at  $4;  rubber  hose,  20  ft.  at  58-6c.,  20  ft.  at 

78 -75c.;  wheelbarrows,  12  at  $3.25  sheet  packing,  19}  lb.  at  75c.;  sundries  $7.30 .  151  21 

Splane,  J.  &  Co.:  blocks  for  wire,  3  at  $16;  steel  wire,  142  lb.  at  15c.,  48  lb.  at  16c.;  sundries 

$57.60 . 134  58 

Thorne,  W.  H.  &  Company,  hardware,  iron,  &c .  151  09 

Union  Foundry  and  Machine  Works,  sundry  foundry  work .  402  15 

Small  payments:  water  $32.69;  blacksmithing  $32.66;  use  of  hoister  and  tug  boat  $18; 

medical  services,  $11.50;  sundries  $9.43 .  104  28 

Fort  Dufferin  ($1,241.12). 

Foreman,  Clayton  Ferris,  63d.  at  $3.,  outlay  $2.13 . .  191  13 

Carpenters,  40  d.  at  $2.50,  16  d.  at  $2.25;  labourers,  157  d.  at  $2,  134  d.  at  $1.75;  man  with 

team,  6  d.  at  $5;  watchman,  2  d.  at  $1.75 .  718  00 

Bell,  Thomas:  hemlock,  7,350  ft.  at  $16.75,  spruce,  689  ft.  at  $20,  500  ft.  at  $18 .  145  88 

Toole,  D.  G.,  stone  delivered,  125  cu.  yd.  at  $1.25 . 156  25 

Small  payments:  drift-bolts,  4301b.  at  2}c.;  sundries  $19.11 .  29  86 

Generally. 

Sullivan,  John:  boating  officials  and  rent  of  boat .  51  50 

Vouchers  outstanding:  R.  J.  Wilkins,  P.91439,  $2,255.51,  P.91546,  $549.22  .  2,804  73 


Total,  carried  to  page  V — 11 .  24,930  84 


St.  Louis,  N.B.:  Dredging  Channel  and  Construction  of  Training  Pier. 


Conductor,  Paul  S.  Simmonds,  Sept.,  Nov.,  36  d.  at  $2.50 .  89  98 

Labourers,  291-44  d.  at  $1.50;  men  with  teams,  3  d.  at  $3,  2  d.  at  $2 .  450  16 

Vantour,  Fidele,  rent  of  dredge,  20-75  d.  at  $13 .  269  75 

Small  payments,  rent  of  scows,  101  d.  at  75c .  75  74 


Total,  carried  to  page  V — 11 


St.  Louis  River,  N.B.:  Wharf. 

Foreman,  Amedee  Maillet,  June-Aug.,  73-5  d.  at  $2.50,  outlay  $35.58 . 

Sub-conductor,  Fred  H.  Vantour,  June-Aug.,  44  d.  at  $1.75 . 

Labourers,  833-5  d.  at  $1.50;  carpenters,  60-5  d.  at  $2,  42  d.  at  $1.75;  men  with  teams,  50  d. 

at  $3.,  10-25  d.  at  $2;  surveyors,  5-5  d.  at  $2 . 

Poirier,  Marcel  J.:  iron,  5,115  lb.  at  2}c.;  spikes,  3  kegs  at  $3.70;  sundry  $4.72 . 

Ballast,  119  cu.  yd.  at  80c.,  200}  cu.  yd.  at  75c.,  17  scow  loads  at  50c.,  rent  of  scows,  128  d.  at 
80c.,  9  d.  at  30c;  deal,  11,240  ft.  at  $11.50,  1,561  ft.  at  $11,  23,650  ft.  at  $10;  ballast  poles, 
119  at  32c.,  105  at  40c.;  hemlock  logs,  31,938  ft.  at  $6,  4,416  ft.  at  $6.50;  lumber,  6,286  ft. 
at  $15,  1,990  ft.  at  $12;  sawing  lumber,  4,703  ft.  at  $3.50;  sundries  $53.33.  Paid  as  fol¬ 
lows:  Abraham  Doucet  $95.55;  Laurent  Doucet  $80.08;  Jacques  Johnson  $60.52;  Dosithe 
Ivoblanc  $134.62;  Fidele  B.  Maillet  $146.16;  Basile  A.  Richard  S64.63:  Fidele  N.  Richard, 

$129.26;  Fred  H.  Vantour  $104.73;  17  small  payments,  $414.90 . 

Small  payments:  cutting  and  sharpening  bolts,  1,477  at  3c.;  spike3,  6  kegs  at  $3.50;  dynamite 
$13.75;  sundries  $50.08 . 


219  33 
77  00 

1,6245  24 
143  69 


1,230  45 
129  14 
3,425  85 


Total,  carried  to  page  V — 11 
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St.  Martins,  N.B.:  Wharf.  $  cts. 

King’s  Printer .  20  16 

Travel  of  Ottawa  official,  A.  E.  Cross .  36  SO 


Total,  carried  to  page  V — 11 .  56  96 


Tracadlc  Wharf,  N.B.:  Repairs. 

Foreman,  Maxime  Breau,  May-July,  64-5  d.  at  $2.50,  outlay  $6.45 .  167  70 

Carpenters,  44-5  d.  at  $2,  12-5  d.  at  $1.75;  carters,  6-5  d.  at  $2;  labourers,  398  d.  at  $1.35 -  661  07 

Benoit,  Sam:  timber,  541  1.  ft.  at  8c.,  pieces,  4  at  70c.,  11  at  65c.,  9  at  57c,  1  at  45c .  58  84 

Small  payments:  timber,  90  pieces  at  57c,  sundry  timber  $46.40;  spikes,  9  kegs  at  $3.25;  iron, 

431  lb.  at  3c.;  bolts  repaired  500  at  3c.,  186  at  4c;  sundry  $11.63 .  173  93 


Total,  carried  to  page  V — 11 .  1,061  54 


Tracadie  Harbour,  N.B.:  Build  Additional  and  Repair  Old  Breastworks. 

Conductor,  Anselm  Breau,  May,  Sept.,  27  d.  at  $2.50 .  67  50 

Carpenters,  20  d.  at  $1.75;  carters,  2  d.  at  $2;  labourers,  219-5  d.  at  $1.35 .  335  30 

Small  payments:  brush,  2  jobs  at  $35;  pickets,  400  at  5c.;  20  braces  $8;  145  lb.  spikes  $5.05.  103  05 


Total,  carried  to  page  V — 11 .  505  85 


Tynemouth  Creek  Harbour,  N.B. 

Conductor,  George  Loughery,  Sept.-Nov.,  40-5  d.  at  $2.50,  outlay  $7.05 .  108  30 

Labourers,  38-5  d.  at  $2,  132-5  d.  at  $1.80;  man  with  team  39-5  d.  at  $4 .  473  50 

Small  payments:  road  scraper  $6;  sundries  $8.36 .  14  36 


Total,  carried  to  page  V — 11 .  596  16 


Upper  Salmon  River,  Pier,  N.B. 

Downey,  O.  &  W.,  contract  for  construction  of  pier  complete .  5,386  00 

Inspector  of  work,  Daniel  Elliott,  Sept.-Nov.,  67  d.  at  $3 .  201  00 

Martin,  Leonard,  purchase  price  of  required  property .  200  00 

Legal  services,  James  E.  Cowan,  St.  John,  N.B .  73  27 


Total,  carried  to  page  V — 11 .  5,860  27 


Westfield,  N.B.:  High  Water  Wharf. 

King’s  Printer .  11  27 


Harbours  and  Rivers,  Generally,  New  Brunswick:  Improvements,  &c. 

Bathurst  Survey:  labour,  $103.75,  sundry  outlay,  $35.73 .  144  48 

Bay-du-Yin:  foreman,  $6.25;  labour  S3;  plank,  2,955  ft.  at  $11;  67  lb.  spikes,  $2.68 .  49  43 

Beaver  Harbour,  Testborings  ($199.11) — 

Foreman,  T.  P.  Keane,  7  d.  at  $3.50,  travel  and  outlay,  $20.90;  labourers,  21  d.  at  $2 .  87  40 

Lee,  E.,  hire  of  gasoline  boat  with  2  men,  7  d.  at  $7,  rope  for  anchors,  $7.38 .  56  38 

Thome,  W.  H.  &  Co.,  hardware,  etc.,  $14.83;  Union  Foundry  and  Machine  Works,  $10.50  55  33 

Fredericton  to  Point  Perry  Survey,  ($823.94) — 

Bennett,  Chas.  S.:  paid  labour,  160-5  d.  at  $2,  for  inspecting  tide  gauge,  30  d.  at  25c .  323  50 

Gibson,  J.  T.:  paid  labour,  90  d.  at  $2,  22-5  d.  at  $3.50,  board,  $211.50,  sundry  outlay  $25.19  495  44 

Gautreau  Wharf:  foreman,  16  d.  at  $3;  labourers,  81  d.at  $1.50;  horse  hire,  $3.50;  spikes,  bolts, 

etc.,  $8.25 . . . .  181  25 

Grand  Dune,  Miramichi  Survey:  labour  $60.75;  board,  $43.70,  horse  hire,  $20,  sundry 

outlay,  $10.95 .  135  40 

Miramichi  Bay  Survey:  labour,  $84.2-5,  board,  $39,  horse  hire,  $18,  smithwork,  $4 .  145  25 

Nashwaaksis  Survey:  labour,  115-5  d.  at  $2 .  231  00 

Oromocto  Survey:  labour,  12  d.  at  $1.50,  20  d.  at  $2.80 .  74  00 

Ox  Island  Survey:  labour,  13  d.  at  $2,  6  d.  at  $1.75 .  36  50 

Partridge  Island,  ($179.43) — 

Beil,  Thomas,  timber,  etc.,  1,933  ft.  at  $32,  1,219  ft.  at  520 .  86  23 

Lumber,  1,000  ft.  at  $20;  piling,  800  1.  ft.  at  5c.,  400  1.  ft.  at  2c.;  bolt3,  260  lb.  at  4c.;  washers, 

nuts,  etc.,  $14.80 .  S3  20 


Carried  forward .  2, 199  79 
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Harbours  and  Rivers,  Generally,  New  Brunswick:  Improvements,  &c. — Continued.  $  cts. 

Brought  forward .  2,199  79 

Pointe-du-Chene  Survey  ($288.42) — 

Foreman,  George  McLeod,  19  d.  at  $3.50;  labourers,  56  d.  at  $2;  gauge  reader,  11  d.  at  $1.75  197  75 

Travel  and  outlay  of  H.  M.  Davy .  62  25 

Boat  hire,  20  d.  at  50c.;  smithwork,  $10.22;  sundries,  $8.20 .  28  42 

St.  John  River  Survey  ($1,228.60) — 

Engineer  in  charge,  A.  E.  Hanson,  18  d.  at  $6 .  103  00 

Captain  of  inspection  launch,  Jas.  A.  McBetts,  73.5  d.  at  $2.50 .  183  75 

Mills,  Jas.  A.,  assistance  on  surveys,  27  d.  at  $2,  travel  and  outlay,  $10.65 .  41  65 

Perkins,  Chris.,  assistance  on  surveys,  155-5  d.  at  $2.50 .  388  75 

Watters,  T.  D.,  assistance  on  surveys,  124  d.  at  $2,  travel,  $2.50 .  250  50 

Miramichi  Foundry  and  Machine  Works:  hauling  out  motor  boat  and  launching,  $25;  labour, 

40£  h.  at  50c.;  brass  pipe,  33  lb.  at  28c.;  sundries,  $18.08 .  73  97 

Gasoline,  $350.17;  lead,  1,175  lb.  at  3|c.;  groceries,  $16.07;  sundries,  $43.68 .  158  93 

Trynor’s  Cove:  John  J.  Kane,  work  on  wnarf:  ballast,  60  cu.  yd.  at  $2;  excavating  sand,  36  cu. 

yd.  at  50c.;  lumber,  4,000  ft.  at  $23;  iron,  400  lb.  at  6c.;  sundry  labour,  $5 .  259  00 

Welchppol  Wharf  ($997.64) — 

Foreman,  Thomas  O.  Mitchell,  63  d.  at  $3;  labourers,  204j  d.  at  $2 .  598  00 

Caider,  Henry,  hire  of  scow,  2-414  m.  at  $25 .  60  35 

Mabee,  Geo.  W.,  lumber,  8,764  ft.  at  $22,  54  ft.  at  $20 .  193  87 

Hire  of  motor  boat,  $45;  ship  spikes,  600  lb.  at  4c.;  dynamite,  $14.56;  labour  with  team 

$16.50;  sundries,  $45.36 .  145  42 

Woodland  Wharf  (S197.26) — 

Conductor,  S.  McKay,  13  d.  at  $3,  outlay,  $7.07;  carpenters,  $42.50;  labourers,  $27.13; 

team,  $8 .  123  70 

Lumber, *2, 808  ft.  at  $16;  plate  washers,  611  lb.  at  4c.;  sundries,  $4.20 .  73  56 

Generally: — 

General  foreman,  Wm.  J.  Cain,  services,  Apr.-Jan.,  10  m.  at  $83.33,  travel  and  outlay, 

$763.30 . 1,599  60 

Great  North  Western  Telegraph  Company,  tolls  on  telegrams .  60  36 

Gregory  A.  W.,  travel  and  outlay .  41  90 

Maguire,  W.  J.:  carbolineum  avenarius,  2,664  gal.  at  $1;  freight,  $86.46 .  2,750  46 

McMurray  Book  and  Stationery  Co.:  roil  of  tracing  linen  $12;  set  instruments,  K.  &  Esser, 

$15;  sundries,  $33.30 .  60  30 

New  Brunswick  Telephone  Company,  Ltd.,  messages .  229  70 

Watt,  George:  warehouse  rent  from  Jan.  1,  1912,  to  Dec.  31,  1912,  $96;  cartage,  $5.90 .  101  90 

Photographic  supplies,  $35.19;  wire  rope,  800  ft.  at  2jc.;  Arctic  chemical,  $21.30;  sundries, 

$48.57 . 125  06 

King’s  Printer,  $33S.17;  Stationery  Oifice,  $2,279.89 .  2,61S  05 

Legal  services,  T.  W.  Butler,  Newcastle,  N.B .  124  02 

Chatham  District  ($1,662.77) — 

Ewing,  W.  Colin:  labour,  $9.75;  horse  hire,  $11.50;  sundry  travel  and  outlay,  $175.49... . .  196  74 

Gorman,  Thos.:  labour,  $22.75;  motor  boat  hire,  $22;  provisions  and  kitchen  utensils, 

$11.01;  sundry  travel  and  outlay,  $110.16 .  165  92 

Kuhring,  Paul,  sundry  travel  and  outlay .  110  35 

Logie,  H.  R.:  labour,  $112.36;  horse  hire,  $60.15;  motor  boat  hire,  $57;  augers,  9  at  $2.40; 

4  rolls  paper,  $10;  sundry  travel  and  outlay,  $483.23  .  744  34 

Martin,  G.  Ernest:  labour,  $51.;  3  augers,  $13.35;  sundry  travel  and  outlay,  $649.45 -  713  80 

Murray,  Thomas,  sundry  travel  and  outlay .  61  40 

Stead  Geoffrey,  sundry  travel  and  outlay . v .  705  61 

Thurber,  Geo.  H.:  labour,  $246.24;  hire  of  boat,  $19.25;  horse  hire,  $12;  sundry'travel 

and  outlay,  $195.21 .  472  70 

Weston,  S.  R.:  labour,  $28;  sundry  travel  and  outlay,  $90.25 .  1  IS  25 

Wilbur,  A.  W.:  labour,  $87.95;  materials  for  shanty,  $21.10;  blue  print  paper,  $13.75;  3 
augers,  $13.35;  motor  boat  hire,  $10;  board.  Jan.  13-Mar.  11,  56j  d.  at  $2;  sundry  travel 

and  outlay  $534.73 . .  793  88 

Wood,  J.  P.:  labour,  $141.50;  boat  hire,  $22;  provisions,  $16.86;  3  augers,  $13.35;  gasoline 

and  oil  $12.58;  sundry  travel  and  outlay,  $363.81 .  570  10 

Hardware,  H.  B.  McDonald .  9  6S 

St.  John  District  ($7,362.87) — 

Bennett,  Chas.  S.:  labour,  $65.25;  livery,  $16;  board  at  hotel,  $115.75;  sundry  travel 

and  outlay,  $326.07 .  523  07 

Bennett,  Harry  F.:  labour,  $13;  sundry  travel  and  outlay,  $153.50 .  166  50 

Ewing,  W.  Colin,  sundry  travel  and  outlay .  84  28 

Gibson,  J.  T.:  labour,  $471.51;  boat  hire,  $307.50;  board,  $90.75;  sundry  travel  and  out¬ 
lay,  $749.79 . , . .  1,619  55 

Goodspeed,  F.  G.:  ticket  of  Mrs.  Goodspeed  from  Edmonton  to  St.  John  $70.05;  packing 
and  crating  furniture,  $44.70;  freight  on  furniture,  $170.25;  express  on  glassware  and 
silver,  $10.55;  suit  case,  $15.50;  care  of  office,  $21;  rental  of  phones,  F.  G.  Goodspeed’s 
residence,  3  m.  to  Mar.  31',  $8,  C.  McN.  Steeves’  residence,  9  in.  to  Mar.  31,  $22.50, 

Custom  House,  9  m.  to  Mar.  31,  $38.25;  sundry  travel  and  outlay,  $473.20 .  874  00 


Carried  forward .  20,812  24 
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Harbours  and  Rivers,  Generally,  New  Brunswick:  Improvements,  &c. — Concluded.  $  cts. 

Brought  forward .  20,812  24 

St.  John  District — Cone. 

Hipwell,  John  B.:  board.  $75.10;  sundry  travel  and  outlay,  $53.37 .  128  47 

McDonald,  Don.  A.,  sundry  travel  and  outlay .  153  30 

McDonald,  T.  M.,  sundry  travel  and  outlay .  4  90 

Munro,  W.  A.,  sundry  travel  and  outlay .  222  18 

Parker,  J.  S.  sundry  travel  and  outlay .  120  80 

Ready,  Edward,  sundry  travel  and  outlay .  13  75 

Scammell,  J.  K.:  oil,  gasoline,  etc.,  $318.38;  care  of  offices,  $81.25;  labour,  $92.80;  over¬ 
hauling  shaft  and  propeilor  of  launch,  $40.55;  placing  crib  and  docking  launch,  $33; 
tungsten  lamps,  $14.80;  6  sets  of  tags  and  rings,  $15.84;  groceries,  $15.34;  rent  of  tele¬ 
phone  in  residence,  12  m.  $52;  phone  messages,  $34.06;  fare  from  St.  John  to  Montreal 

$22.50;  sundry  travel  and  outlay,  $500.82 .  1,221  34 

Scammell,  Sanford  W.;  groceries,  $S8.51;  gasoline,  $31.12;  labour,  $12.25;  motor  boat 

hire,  $12;  sundry  travel  and  outlay,  $221.53 .  365  41 

Shewen,  E.  T.  P.:  care  of  office,  $17.68;  phone  messages,  $10.40;  sundry  travel  and  out¬ 
lay,  $80.53 .  108  61 

StaiT,  W.  E.  B.,  sundry  travel  and  outlay .  25  80 

Tapley,  A.  G.:  labour,  $86;  motor  boat  hire,  $10;  sundry  travel  and  outlay,  $646.68 _  742  68 

Thomas,  E.  A.;  labour,  $82;  sundry  travel  and  outlay,  $191.75 .  273  75 

Tingley,  F.  H.:  labour,  $171;  boat  hire,  $33;  board  and  lodging  at  hotels,  $126.25;  sundry 

travel  and  outlay,  $324.68  .  654  93 

Mussens,  Limited:  Morse  diving  dress,  $58.25;  express  charges,  $1.30 .  59  55 

Detailed  elsewhere — 

Chief  Engineer’s  Staff . (Page  V — 422)  6, 146  06 

Dredging  Maritime  Provinces . (Page  V — 328)  393  83 


Total . .  31,447  60 

Less,  charged  to  Surveys  and  Inspections . (Page  V — 424)  12,457  70 


Total,  carried  to  page  V — 11 .  18,989  90 


Maritime  Provinces  Generally:  Creosoted  Timber. 

King’s  Printer,  $21.17;  advertising,  $103.50 .  124  67 


Angers:  Wharf  on  River  Ottawa. 

Foreman,  C.  Laframboise,  Feb.  10-27  at  $80,  $48;  outlay  $3.90 .  51  90 

Labourers,  93  h.  at  $2,  2  at  $2.75;  carpenter,  §  d.  at  $3 .  193  00 

Carters,  §  d.  at  $5,  6  at  $3.50,  7  at  $2.50 .  41  00 

Fassett  Lumber  Co.,  spruce,  4,350  ft.  at  $26.50 .  115  27 

Houle,  D.,  spruce  piles,  740  1.  ft.  at  17c .  125  80 

Small  payments:  bolts  &c.  $37.49;  freight  &c.  $16;  sundry  $21.17 .  74  66 


Total,  carried  to  page  V — 11 .  601  63 


Anse  aux  Gascons:  Wharf  Repairs. 

Conductor,  John  Brotherton,  May  10-18,  June  8-July  20,  Aug.  31,  1912,  Mar.  22-31,  1913,  50  d. 

at  $2.50 .  125  00 

Carpenter,  35  d.  at  $2;  carter,  16  d.  at  $2.50 .  110  00 

Labourers,  65  d.  at  $1.60,  250f  at  $1.50,  14  at  $1.25,  1$  at  $1 .  499  12 

Landry,  John,  sawing  $70.20,  smith  work  $8 .  78  20 

Rimouski  Industrial  Co.:  wainscoating  $35.98;  sashes  &c.  $27.80 .  63  78 

Stone,  766  yd.  at  50c.;  timber.,  2,002  1.  ft.  at  8c.;  bolts  $25.86;  sundry  $51.31.  Paid  as  follows: 

A.  Brotherton  $51.52,  B.  Brotherton  $93.95,  A.  Huard  $66.78,  small  payments  $408.08..  620  33 


Total,  carried  to  page  V — 11 .  1,496  43 


Baie  St.  Paul:  Repairs  to  Wharf. 

Conductor,  T.  Simard,  July,  Aug.,  47  d.  at  $3.25,  outlay  $5 .  157  75 

Carpenters,  44  d.  at  $3,  187  at  $2.75,  54?  at  $2.25;  carters,  40  d.  at  $3 .  888  88 

Labourers,  4-5  d.  at  $2.50,  2-5  at  $2 .  16  25 

Hire  of  gasoline  boat,  5  d.  at  $5;  fighting  fire,  Jan.,  98  h.  at  50c .  74  00 

Masson,  A.  D.,  rock  elm,  5,500  ft.  at  $107;  Nesbitt,  E.  T.,  pine,  1,228  ft.  at  $60,  freight  $13.44.  675  62 

Tremblay,  M.;  lumber,  200  ft.  at  18c.,  80  at  15c.;  hardware  $4.14 .  52  14 

Small  payments:  transportation  of  timber  &c.  $50.05;  carpenter  work  $27.40;  smithwork 

$10.75;  sundry  $15.80;  board  and  outlay  of  J.  O.  Lavoie  $25.37 .  129  37 


Total,  carried  to  page  V — 11 .  1,994  01 
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Barachois  de  Malbaie:  Training  Pier.  $  ets. 

Conductor,  Geo.  McKettriek,  May  2-Oct.  6,  133  d.  at  $2.50 .  332  50 

Foreman,  T.  J.  Maloney;  46  d.  at  $2;  towing  $14;  cartage  $8;  caulking  $12.50 .  126  50 

Carpenters,  176j  d.  at  $1.75,  176j  at  $1.60;  broad  ax  man,  37  d.  at  $1.75 .  655  9!) 

Labourers,  170  d.  at  $1.50,  159£  at  $1.35,  136  d.  at  $1.25,  16£  at  $1.10,  53^  at  $1 .  711  90 

Blondin,  F.,  bolts  &c.  $58.28;  Caron,  A.,  lumber,  4,758  1.  ft.  at  5c .  296  18 

Masson,  A.  D.:  spikes,  30  kegs  at  $3.70;  dynamite,  500  lb.  at  35c.,  fuse  &c.  $24;  sundry  hard 

ware  $57.86 .  367  86 

McCallum  Bros.  &  Mabe:  sawing,  $61.01;  birch,  $5.60 .  66  61 

Stone,  6  toise  at  $7,  22  at  $6,  96  yds.  at  87-5c.,  323-2-  at  75c.;  hardware,  $22.45;  sundry  $12. 

Paid  as  follows:  P.  Lemieux  $54,  G.  Tapp  $60,  A.  Thibeault  $94.50,  small  payments  $326.51  535  01 


Total,  carried  to  page  V — 11 .  3,092  55 


Batiscan  Wharf. 

Richelieu  &  Ontario  Navigation  Co.,  purchase  price  of  wharf .  8,000  00 

Montminy,  M.  A.  &  Co.,  photographs .  20  25 

Travel  of  Ottawa  official,  E.  S.  Miles .  31  90 

King’s  Printer .  146  87 


Total,  carried  to  page  V — 11 .  8, 199  02 


Bcaulac:  Wharf  Extension,  Garthby. 

Tessier,  J.  A.,  gravel,  90  yds.  at  $1.25 .  112  50 


Beauport:  W'harf  Repairs. 

Grenier  Jos:  repairing  wharf:  spruce,  2,006  ft.  at  $25;  labour,  252  h.  at  30c .  125  75 

Gwillot,  F.:  labour,  80-5  d.  at  $2,  25  at  $2.50;  trips  with  stone,  142  at  25c.;  freight  25c .  259  25 

Carting  stone,  126  loads  at  50c.,  142  at  10c.,  carting  stone  and  earth,  1,725  loads  at  25c.;  bolts 
&c.,,$31.40;  hardware  $11.44.  Paid  as  follows:  Parent,  D.$50,  G.  $78.75;  Quebec  Brick  Co. 

$63;  Sansfagon,  A.  $76,  J.  B.  jr.  $83.50;  small  payments  $200.04 .  551  29 


Total,  carried  to  page  V — 11 .  936  29 


Beloeil  Wharf. 

Purchase  price  of  site  and  old  wharf,  H.  Dubois .  1,500  09 

Amesse’s  Foundry:  mooring  ports  4,  $56;  pattern  $23.50;  bolts,  etc.,  $22.50 .  102  00 

Lafleur.  I.  L.:  iron  bars,  14  at  $5.15;  steam  hose,  50  ft.  at  $1.07;  sundry  $34.41 .  160  01 

Ledoux,  H.:  rope,  234  lb.  at  15c.;  packing  $13.75;  sundry  $15.20 .  64  05 

Magnan,  J.  G.:  pine  piling,  1,455  1.  ft.  at  18c .  261  90 

Montreal  Hardware  Mf’g.  Co.,  bolts  $46.40;  washers  $7.53;  freight  $1.43 .  55  36 

Perreault,  H.  &  Fils.:  lumber  $59.25,  sundry  $31.90 .  91  15 

Phoenix  Bridge  &  Iron  Works:  14  channels,  2,240  lb.  at  $2.75 .  61  60 

Pine,  871?  ft.  at  20c.,  68  at  15c.;  trips  with  sand,363at  25c.,  363  at  20c.;  stone,  at  $10,  $47.06,  at 
$9,  $502.25,  at  $8,  $60.69;  smithwork  $72.69;  cartage  $70.35;  hardware  $60.70;  labour  $32; 
sundry  $32.43.  Paid  as  follows:  Beloeil  Village  $60.69, F.  Bernard  $148.10,  O.  Bernard 

$76.65,  A.  Casavant  $72.60,  C.  Halde  $79.15,  small  payments  $788.85 .  1,226  04 

Pay  lists,  Sept. -Mar.  — 

Conductor,  A.  J.  Prefontaine:  107  days  at  $3;  outlay  $37.53 .  358  53 

Carpenters,  182f  d.  at  $3;  labourers,  185*  d.  at  $2 .  919  75 

Engineer,  30  d.  at  $3;  carter,  1-4  d.  at  $5 .  97  00 


Total,  carried  to  page  V — 11 .  4,897  39 


Bergeronnes  Wharf. 

Conductor,  Ilerm.  Larouche,  June,  July  24-31,  32  d.  at  $2.50 .  81  88 

Labourers.  2  d.  at  $2,  196|  at  $1.50;  carters  9  d.  at  $2.50;  horse  hire  $17 .  338  66 

Spruce,  5,  297  ft.  at  $12.50,  310  1.  ft.  at  10c.,  sundry  $26.20;  smithwork  $33.30;  hardware  $19.12; 

cartage  $4.25.  Paid  as  follows:  E.  Tremblay  &  Fils  $60.43;  small  payments  $119.64 .  180  07 


Total,  carried  to  page  V — 11 .  600  61 
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Berthier,  en  bas:  Wharf  Repairs.  $  cts. 

Conductor,  Eugene  Mercier:  services,  July  13-Aug.  31,  22 j  d.  at  $2.50;  iron,  timber  &c.  $63.85  120  10 

Carpenter,  20£  d.  at  $2;  labourers,  71f  d.  at  $1.50 .  148  63 

Gallibois,  John:  spruce  deals,  12,846  ft.  at  $18 .  231  23 


Total,  carried  to  page  V — 11 . . .  499  96 


Berthierville  Wharf.  $  cts. 

Patenaude,  E.:  est.  3  to  Dec.  31,  1912,  on  $14  721.70  contract,  $7,560;  less  $670  drawback .  6,890  00 

Inspector  of  work,  Pierre  Dumontier,  July  10-Sept.  30,  Nov.  2-Dec.  24,  116  d.  at  $3,  board 

116  d.  at  50c .  406  00 

King’s  Printer  $14.20;  advertising  $49.37 . .  63  57 


Total,  carried  to  page  V — 12 .  7,359  57 


Bic  Harbour:  Repairs  to  Old  Wharf. 

Conductor:  May  8-17,  J.  Raiche,  8  d.  at  $3;  May  18-July  9,  S.  Cote,  45  d.  at  $2.50 .  136  50 

Sub-conductor:  S.  Cote,  5  d.  at  $2;  carpenters,  36§  d.  at  $2,  13|  at  $1.75 .  106  62 

Labourers,  3  d.  at  $1.60,  77  at  $1.50,  89  at  $1.40;  carters,  32  d.  at  $2 .  308  90 

Beaulieu,  T.,  sniithwork .  49  41 

Spruce  deals,  328g  at  45c.,  205  at  40c.,  cedar,  647  1.  ft.  at  20c.;  hardware  &c.  $32.87.  paid  as 

follows:  E.  A.  Chamberland  $241.08,  N.  Raiche  $87.20,  J.  E.  Rioux  $63.97 .  392  25 


Total,  carried  to  page  V — 12 .  993  68 


Bic  Harbour  (Pointe  a  Cote)  Wharf:  Outer  Section. 

Beaumont,  T.  ($6,300) — 

Contract  $33,810  complete;  less  $28,860,  paid  in  1911-2  (V-218) .  4,950  00 

Extra  cribwork,  15,000  cu.  ft.  at  9c .  1,350  00 

Inspector  of  work,  H.  Berube;  Apr.  25-June  27,  54  d.  at  $2.50 .  135  00 

Gagnon,  C.,  diving  $15;  Gagnon,  E.,  diver,  &c.,  travel,  &c.,  $53.58 .  68  58 

Small  payments:  timber  $31.35,  smithwork  $24.11,  sundry  $9.20 .  64  66 

Paylists,  Aug.  1-Sept.  17,  Nov.  28-Dec.  30 — 

Foreman,  H.  Berube,  55j  d.  at  $2.50 .  138  75 

Carters,  52  d.  at  $2;;  labourers,  113  d.  at  $1.50 .  273  50 

Soundings,  Dec.  18-31,  Feb.  11,  14,  Mar.  12-17 — 

Conductor,  Sylvio  Cote,  16j  d.  at  $2.50,  outlay  40c .  41  65 

Labourers,  383  d.  at  $1.50;  carter,  1  d.  at  $2 .  59  75 

Lebel,  O.,  labourer,  &c .  3  08 

Advertising .  9  90 


Total,  carried  to  page  Y — 12 .  7,094  87 


Cabano:  Landing  Pier  on  West  Side  of  Lake  Temiscouata. 

Conductor,  Geo.  England,  July  19-Sept.  25,  49-825  days  at  $2.75 .  137  06 

Foreman,  A.  Dube,  20  d.  at  $2.50;  carpenters,  30j  d.  at  $2.50,  159j  at  $2 .  444  75 

Painter,  5  d.  at  $2;  labourers,  204|  d.  at  $1.75,  33*  at  $1.50;  carters,  26  d.  at  $3.50 .  509  55 

Bouchard,  L.:  spikes,  3,995  lb.  at  4|c.;  sundry  $84.01 .  263  72 

England,  Itobt.:  spruce,  9,493  ft.  at  $19;  hardware,  &c.  $14.68 .  195  05 

Michaud,  D.:  nails,  12  kegs  at  $3.50;  sundry  hardware  $47.68 .  89  68 

Pelletier,  E.,  sawing . .. .  75  26 

Small  payments:  stone,  94|  tons  at  $8;  hardware  $15;  cartage,  &c.  $9.93 .  781  93 


Total,  carried  to  page  V — 12 .  2,497  00 


Cannes  des  Roches:  Breakwater  Extension. 

Conductor,  Chas.  Morin,  July-Oct.,  Dec.,  99^  d.  at  $2,  outlay  25c .  199  25 

Carpenters,  29-6  d.  at  $1.75;  labourers,  339  1  d.  at  $1.30,  146-2  at  $1.25 .  075  43 

Small  payments:  stone,  173  yd.  at  40c.;  rent  of  gasoline  boat  $41.50;  bolts  $18.78;  sundry  $23.47  152  95 


Total,  carried  to  page  V — 12 .  1,027  63 
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Cap  a  l’Aigle:  Wharf  Extension.  $  cts. 

Trudel,  Nap.:  est.  2  to  Mar.  31, 1913,  on  $29,330.85  contract  $35,40.60;  less  drawback  $1,770.00.  1,770  00 

Dufour,  A.,  repairs,  Ac.  $17.05;  Montminy,  M.A.  A  Co.,  photographs  $8.75 .  25  80 

Morrissette,  Miss  G.,  typewriting .  9  75 

King’s  Printer  $67.95;  advertising  $251.59 .  319  54 


■ 

Total,  carried  to  page  V — 12 .  2, 125  09 


Cap  Chatte:  Training  Pier. 

Conductor,  Xavier  Dion,  July  11-Oct.  31,  93|  d.  at  $2.25 .  210  37 

Sub-conductor.  E.  Lepage,  881  d.  at  $2.25;  carpenters,  306  d.  at  $1.75,  159f  at  $1.60;  T.  Roy 

shortpaid  $3 .  987  22 

Labourers,  &c.;  96§  d.  at  $1.50,  918  at  $1.40,  69?  at  $1.25;  carters,  6  d.  at  $3,  212  at  $2 .  1,959  50 

Cote,  Emile:  stone,  75J  toise  at  $6;  iron,  19,1685  lb.  at  2-7c.;  spikes,  15  kegs  at  $4.25;  deal, 

4,896  ft.  at  $14.50;  cedar,  Ac.,  958  1.  ft.  at  9c.;  sundry  timber  and  hardware  $308.56 .  1,498  04 

Lepage,  A.,  bolts,  4,758  lb.  at  35c.,  repairs  $1.35;  Roy,  J.  G.,  towing  $10 .  177  87 

Richardson,  Jas.  Co.:  4"  spruce,  20,618  ft.  at  $14.50,  352  at  $15;  sawing  65c .  304  89 

King’s  Printer .  36  54 


Total,  carried  to  page  V— 12 . . .  5, 174  43 


Cape  Cove:  Extension  of  Landing  Pier. 

Toupin,  J.  R.:  est.  4  to  June  23,  1913  on  $24,500  contract,  $12,470.48;  less  drawback  $1,000.48, 

and  less  $4,580  paid  in  1913-4 .  6,890  00 

Inspector  of  work,  John  Trachy:  services,  Aug.  8-Nov.  6,  Mar.  13-15,  78  d.  at  $2.50;  horse 

hire  $4.50 .  199  50 

King’s  Printer  $13.25;  advertising  $17.75 .  31  00 


Total,  carried  to  page  V — 12 .  7, 120  50 


Cap  de  la  Madeleine:  Wharf  Enlargement. 

Conductor,  L.  H.  Loranger,  July  9-Aug.  12,  Oct.  22-31,  Nov.  20-30,  33!  d.  at  $3.50,  11  at  $3; 

taking  level  of  water,  Aug.  12-Oct.  10,  60  d.  at  $1.50 .  240  25 

Carpenters, 22  d.  at  $3.50,  20  at  $2.25;  blacksmith,  1  d.  at  $3.50 .  125  50 

Carters,  12.3  d.  at  $3,  10§  at  $2.50,  1  at  $2;  labourers,  8-05  d.  at  $2,  22-2  at  $1.50,  1  at  $1. .... .  115  55 

Burrill  Lumber  Co.:  spruce,  4,075  ft.  at  $22;  sundry  $46.92 .  136  56 

Loranger,  J.  B.:  stone,  40  tons  at  $2;  hardware  $14.20 .  94  20 

Small  payments:  timber,  1,600  ft.  at  $20,  2,811  at  $16,  6,417  1.  ft.  at  10c.;  stone  $47;  cartage,  Ac., 

$46.75;  sundry  $14.41 .  249  84 

Test  borings,  Aug.  16-20 — 

Foreman,  J.  A.  Massicotte,  4  d.  at  $2.50;  labourers,  12  d.  at  $2 .  34  00 

Beland,  A.,  cartage,  Ac .  8  75 

Travel  of  Ottawa  official,  A.  W.  Gregory .  66  77 

King’s  Printer  $86.21;  advertising  $211.08 .  297  29 


Total,  carried  to  page  V — 12 .  1,368  71 


Cap  St.  Ignace:  Wharf  Extension. 

Bernatchez,  M.,  contract  for  extension  of  wharf .  11,440  00 

Inspector  of  work,  A.  Bernier,  May  29-Nov.  15,  151  d.  at  $2.50 .  377  50 

Bernier,  L.  P.:  repairing  road,  $118,  cedar,  $20.80,  iron,  $2 .  140  80 

Richard,  M.,  compensation  for  loss  of  hay  crop .  300  00 

Simoneau,  P.:  labour,  25  d.  at  $1.50;  lumber  $6 .  43  50 


Total,  carried  to  page  V — 12 .  12,301  80 


Carleton  Wharf:  Repairs. 

Conductor,  Emile  Allard,  Aug.,  Sept.,  Oct.  14-28,  56  d.  at  $2.50 .  140  00 

Carpenters,  112  d.  at  $2;  labourers,  209  -5  d.  at  $1.50;  carters,  10  d.  at  $3 .  568  25 

Landry,  A.,  spikes,  1,030  lb.  at  5c.;  iron,  Ac.,  12.08 .  63  58 

Mill,  Thos.  J.:  birch,  929  ft.  at  $30,  2,717  at  $23;  spruce,  Ac.,  $16.66 .  107  01 

Small  payments:  iron  $15.35,  smith  work  $10.60,  hardware  $17.88 .  43  83 


Total,  carried  to  page  V — 12 .  922  67 
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Chateau  Richer:  Extension  of  Breakwater  Tier.  $  cts. 

Conductor,  Jos.  Fremont,  Oct.  21-Nov.  28,  26  d.  at  S3. 25 .  84  50 

Ca’-ponters,  8*  d.  at  S3. 25,  37*  at  $2.50;  labourers,  87  d.  at  SI. 80 .  277  34 

Gravel,  Jos.:  carting  stone,  110  loads  rrt  70c.;  sundry  carting  $9 .  86  00 

Verreault,  O.,  services  as  carpenter,  20  d.  at  $2.50 .  50  00 

Small  payments:  freight  $37,  hardware  $24,  smithwork  $17.63,  sundry  $49.09 .  127  72 


625  50 

Less — C.  S.  A.  Mackay  short  paid  on  ck.  B  49789 .  2  50 


Total,  carried  to  page  V — 12 .  623  06 


Chicoutimi:  Settlement  of  claims  of  T.  Desbicns  in  connection  with  contract  for 

Wharf  Extension. 

Desbiens.T.:  claim  in  connection  with  contract .  6,867  51 


Contrecoeur:  Wharf. 

Conductor,  A.  E.  Gervais,  Oct.  22-Nov.  30,  31  £  d.  at  $3.50,  outlay  $157.46 .  267  71 

Carpenters,  11*  d.  at  $3,  24-3  at  $2.50;  labourers,  35-9  d.  at  $2 .  167  05 

Duhamel,  A.,  smithwork  $57.25;  St.  Jean,  U.,  stone,  68  toiseat  $8.25 .  613  25 

Lacroix,  J.  A.:  pine,  3,422  1.  ft.  at  3c.;  posts,  28  at  $1.20 .  136  20 

Small  payments:  stone  $37;  cement  $24.70;  sundry  $15.88 .  77  58 


Total,  carried  to  page  V — 12 .  1,266  85 


Coteau  Landing:  Wharf. 

Conductor,  Adelard  Royal,  Jan.  10-Mar.  22,  Apr.  18-May  25,  73  d.  at  $3,  21  at  $3.25 .  287  25 

Engineer,  Geo.  Bishop,  2  d.  at  $2.50,  85  at  $2.75;  blaster,  42  d.  at  $2 .  112  37 

Blacksmith,  51  d.  at  $2;  stone  weigher,  10*  d.  at  $2 .  123  00 

Workmen:  19*  d.  at  $2.75,  9-2  at  $2.50,  19  at  $2.25,  14-2  at  $2,  170  at  $1.75,  438.4  at  $1.50 .  1,102  85 

Carters:  1?  d.  at  $3.75,  86*  at  $3.50,  18  at  $2.62,  25*  at  $2.50  (C.  Brunet  short  paid  $2) .  417  28 

Dempsey,  E.,  stone,  940.59  ton  at  10c.;  Lalonde,  J.  H.,  smithwork  $54.73 .  143  79 

Leroux,  Jos.,  oak,  699  ft.  at  $95,  elm  $20.50;  Martin  &  Cie.,  sand,  115  yd.  at  $1.20 .  224  91 

Railways  &  Canals  Dept.:  cement,  125  bags  at  50c.;  paint,  iron,  labour,  &c.,  $43.35 .  105  85 

Small  payments:  lumber  $20.09,  coal  $7.13,  sundry  $9.01 .  36  23 


Total,  carried  to  page  V — 12 .  2,558  53 


Cross  Point:  Wharf  Repairs. 

Conductor,  A.  Fraser,  June  24-July  8,  13  d.  at  $2.50 .  32  50 

Carter,  4*  d.  at  $5;  carpenter,  &c.,  22*  d.  at  $2 . . .  67  00 

Chaleurs  Bay  Mills:  deals,  13,264  ft.  at  $16;  nails  $10.16 .  222  38 

Jellett,  R.  P.,  gravel  $5,  Sowerby,  J.  D.&  Co.,  deal,  5,352  ft.  at  $16 .  90  63 

MacDonald,  J.  L.:  driving  piles  $10;  rent  of  driver  $10;  towing  $10;  8  piles  $20 .  50  00 


Total,  carried  to  page  V — 12 .  462  51 


DesJardins:  Wharf  Repairs. 

Conductor,  S.  Manville:  Aug.  21-31,  Oct.  1,  Mar.  22-31,  19*  d.  at  $3;  timber,  $39;  sundry  $8.25. .  105  75 

Carpenter,  8*  d.  at  $3;  painter,  3*  d.  at  $3;  labourers,  29  d.  at  $2 .  93  50 

Carter,  1  d.  at  $3.50 .  3  50 

Pembroke  Lumber  Co.:  pine,  448  ft.  at  $28;  hemlock,  9,235  ft.  at  $22,  3,508  at  $20 .  285  87 

Small  payments:  paint,  &c.,  $26.75;  nails  $10.70;  brick  $5.40 .  42  85 


Total,  carried  to  page  V — 12 .  531  47 
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Douglastown:  Breakwater  Extension.  $  cts. 

Conductor,  David  Kennedy,  May  29-Nov.  23,  127*  d.  at  $2.50 .  318  73 

Sub-conductor,  M.  Kennedy,  97  d,  at  $2;  quarry  foreman,  13-2  d.  at  $1.50,  G7  at  $1.75 .  331  03 

Carpenters,  1  OOf  d.  at  $1.75,  8M5  at  $1.60,  437*  at  $1.50,  188-8  at  $1.40 .  1,226  22 

Mattress  maker,  71*  d.  at  $1.75;  stone  carriers,  &c.,  184*  d.  at  $1.50 .  401  44 

Labourers,  57*  d.  at  $1.40,  22*  at  $1.38,  22*  at  $1.33,  120-9  at  $1.30,  523.6  at  $1.25,  *  at  $1.20. ...  953  27 

Carter,  19-65  d.  at  $2;  team  and  driver,  22-53  d.  at  $3 .  106  90 

Caron,  Alph.:  spruce  deals,  40,000  ft.  at  $12;  ballast  and  poles,  4,050  at  3c .  601  50 

Kennedy,  C.  &  X.:  sawing,  18,776  ft.,  $61.90;  poles,  1,126  1.  ft.  at  3c.,  216  at  4c.;  hardware,  &c., 

$122.79 .  227  11 

Masson,  A.  D.:  iron,  2,685  lb.  at  2-2c.,  2,316  at  2-lc.,  11,130  at  2c.;  nails  $28.50;  sundry  $36.70; 

freight  $35.20 .  430  70 

Trachy,  E.  J.:  bolts,  478  at  5c.,  12.855  lb.  at  lc.;  sundry  $18.20 .  170  65 

Fascines,  129,900  at  *c.;  timber  $70.42;  bolts  $45.27;  rope  $3.23;  board  and  outlay  of  E.  Levas- 

seur  $79.95.  Paid  as  follows:  M.  Kennedy,  Jr.,  $150.86,  small  payments  $372.72 .  523  58 


Total,  carried  to  page  V — 12 . .  5,291  13 


Escoumalns:  Repairs  to  Wharf. 

Conductor,  Chas.  J.  Belanger,  May  26-July  31,  44  d.  at  $2.50 .  110  00 

Freeman,  Chas.  Boucher,  30  d.  at  $2;  carpenters,  217*  d.  at  $1.50 .  386  51 

Labourer,  7*  d.  at  $1,  carters,  24  d.  at  $2.25,  horse  hire,  23  d.  at  75c .  78  75 

Belanger,  Chas.,  nails  $22.46,  paint  $16.53,  sundry  $16.85 .  55  84 

Saguenay  Lumber  Co.:  spruce,  3,509  ft.  at  $12,  1,541  at  $16,  1,995  at  $16.50,  729  1.  ft.  at  9c., 

sundry  $24.83;  iron,  &c.,  $34.71 .  224  81 

Small  payments:  spruce,  405  1.  ft.  at  9c.,  451  at  14c.,  22  pcs.  at  $1;  sundry  $15.35 .  136  94 


Total,  carried  to  page  V — 12 .  992  85 


Fabre  Wharf. 

Carpenter,. Nap.  Demers,  Sept.-Nov.,  Mar.,  79*  d.  at  $3 .  238  50 

Handymen,  114  d.  at  $2.75;  labourers,  365  d.  at  $2.50 .  1,226  02 

Team  and  driver,  44*  d.  at  $4;  hire  of  tug,  5  d.  at  $20 .  278  00 

Demers,  Nap.:  round  spruce,  2,008  1.  ft.  at  10c.;  pine  $34.63;  sundry  $24.25 .  259  68 

Dion,  J.  A.,  pine,  3,400  ft.  at  $17,  2,400  at  $20.50;  Larochelle,  C.,  spruce,  3,582  ft.  at  $16 .  164  31 

Loiselle,  A.:  pine,  &c.,  28,958  ft.  at  $22,  3,862  at  $20,  1,112  at  $18 .  734  33 

Magladery  Bros.:  roofing,  4,010  sq.  ft.  at  3-35c.;  bolts  $32.96;  nails,  &c.,  $42.11 .  209  41 

Steel  Co.  of  Canada:  drift  spikes,  2,095  lb.  at  2- 175c.;  bolts  $38.88;  nails,  &c.,  $22.24 .  106  69 

Temiskaming  Navigation  Co.:  pine,  7,779  ft.  at  $16;  freight,  &c.,  $51.74 .  176  20 

Verhelst,  A.,  pine,  7,000  ft.  at  $16 .  112  00 

Small  payments:  freight  $63.24,  outlay  of  V.  Lafiamme  $45.75,  smith  work  $38.51,  meals 

$31.75,  hardware,  &c.,  $48.94 . . .  228  19 

Paylist  for  August,  B  44768  outstanding .  486  43 


Total,  carried  to  page  V — 12 .  4,219  76 


Father  Point:  Repairs  to  Wharf  Approach. 

Conductor,  August  Pineau,  June  11-Aug.  31,  Nov.  4-Dcc.  3,  Jan.  5-30,  111  d.  at  $3 .  333  00 

Carpenters,  77  d.  at  $2.25,  47*  at  $2,  169*  at  $1.75;  carter,  91  d.  at  $2 .  746  88 

Blacksmith,  9  d.  at  $2,  34  at  $1.75;  blasters,  33  d.  at  $2,  30  at  $1.75 .  196  00 

Labourers,  208*  d.  at  $1.50,  21  at  $1.75 .  349  12 

Belanger,  E.  S.  &  Fils:  paint,  42  gals,  at  $1.40;  sundry  $30.40 .  89  20 

Cahill,  Jos.:  stone,  12*  toise  at  $6,  carting  timber  $4.80 .  79  80 

Chinic  Co.:  iron,  3,540  lb.  at  2c.;  spikes  $19.50;  sundry  $1.48 .  91  78 

Lavoie,  C.:  square  cedar,  655  1.  ft.  at  18c.,  723  at  15c .  226  35 

Paquet,  Jos.,  stone,  16*  toise  at  $6;  St.  Laurent,  I.,  deal,  3,045  ft.  at  $17 .  151  76 

Pineau,  Jos.:  cedar,  1,327  1.  ft.  at  15c.,  489  at  18c.;  spruce,  3,772  ft.  at  $16;  birch,  $21.99;  cartage 

$10.75 .  380  15 

Talbot,  Ltd.:  explosives  $29-30;  cedar,  911  ft.  at  18c.,  463  at  15c.,  sundry  $4.40 .  267  13 

Small  payments:  stone  $70.50;  timber  $48.41;  ground  rent  $36;  sand  $25;  cartage  $23.46;  hard¬ 
ware  $9;  freight  $8.89 .  221  26 


Total,  carried  to  page  V — 12 .  3,132  43 
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Fort  Willfam:  Wharf  on  River  Ottawa.  $  cts. 

McCool,  C.  L.  (SI, 620.25)— 

Contract  complete,  $4,990;  less  $4,420  paid  in  1911-12  (V — 221) .  570  00 

Extra  work:  pilework  extension  $600;  additional  slips  $25 . -. .  625  00 

Grading  roadway,  &c.,  450  sq.  yd.  at  94^c .  425  25 

Inspector  of  work,  M.  Hayes:  Apr.,  1912,  $80;  horse  hire  $26 .  106  00 


Total,  carried  to  page  V — 12 .  1,726  25 


Gaspe  Deep  Water  Wharf. 

Dussault,  H.:  est.  20  to  July  1,  1913  on  $273,985  contract  $260,672.10;  less  $24,822.10  drawback 

and  $43,290  paid  in  191041,  V— 20S,  $69,550  paid  in  1911-12,  V— 222  and  $23,750  paid  in  1913-4.  99,260  00 

Inspector  of  work,  P.  S.  Lafontaine,  Jan.,  Mar.,  Apr. -Mar.,  including  nightwork,  314 J  days 

at  S2.50 .  7S6  88 

Frontenac  Photo  Supply  Co.,  sundry .  7  42 


Total,  carried  to  page  V — 12 .  100,054  30 


Gatineau  River:  Erosion  at  Gatineau  Point. 

Foreman  at  $80:  Nov.  22-Dec.  6,  Jos.  Lagac6,  $40;  Mar.  18-29,  D.  Houle  $32 .  72  00 

Teamstei's,  86  d.  at  $4,  at  $3.75;  labourers,  13|  d.  at  $1.75 . 399  52 

Houle,  D.:  stone,  120  cu.  ft.  at  $1;  delivering  stone,  12  toise  at  $6.25 .  195  00 

Wright  &  Co.:  rubble,  524-712  tons  at  50c .  262  34 

Small  payments:  toll  $23.80,  weighing  stone  $23.50,  hardware  $10 .  57  30 


Total,  carried  to  page  V — 12 .  986  16 


Georgeville:  Repairs  and  Renewal  to  Wharf. 

Conductor:  June  21-July  11,  Sept.,  G.  McGowan,  29|  d.  at  $3,  towage  $13,  freight,  &c.,  $13.66; 

Mar.  13-31,  J.  E.  Davidson,  15  d.  at  $3,  towage  $16,  driving  &c.,  $9.95 .  186  11 

Carpenters,  59J  d.  at  $2;  labourers,  75  d.  at  $L75;  F.  Hase,  short  paid  $1 .  248  74 

Carters,  29  d.  at  $3.50,  3*  at  $4 .  114  50 

Hauldsworth,  G.  H.,  spruce,  3,560  ft.  at  $27;  Mitchell,  J.  S.  &  Co.,  hardware,  $68.26 .  164  38 

MacPherson,  C.  A.  K.:  spruce,  1,000  ft.  at  $22,  1,820  at  $20,  sundry  $14.98 .  73  38 

Martin  &  Wallace:  cement,  268  bags,  $140;  bags  $26.80;  overpaid  70c .  167  50 

Small  payments:  piles  $38.25,  freight  $32.60,  scow  hire  $30,  rubber  boots  $29.25,  gravel  $22.75, 

sundry  $29.25 .  182  10 


Total,  carried  to  page  V — 12 . . .  1,136  71 


Grand  Marsh:  Draining. 

Conductor:  July  17-Nov.  8,  Pierre  Robidoux,  91  d.  at  $3,  outlay  $13.95;  6  days  in  Nov.  at  $3, 

F.  X.  Dextras .  304  95 

Carpenters,  40|  d.  at  $2.50;  blacksmiths,  50f  d.  at  $3;  engineer,  15-85  d.  at  $2 .  285  20 

Carters,  118-6  d.  at  $4,  79  at  $3,  9|  at  $2.50 .  735  15 

Labourers  &c.,  41-2  d.  at  $2.50,  9-4  at  $2.25,  50^  at  $2,  453*  at  $1.75,  1  at  $1.50,  3|  at  $1.25.  . . .  1,024  32 

Canadian  Ingersoll-Rand  Co.:  boiler  complete  $280;  drill  No.  18203,  $176,  drill  No.  41,  $136; 

tripods  $52,  $36;  metallic  hose,  $36;  sundry  $23.96 .  739  96 

Caverhill,  Learmont  &  Co.:  forge  $30,  steel  $16.89,  sundry  $15.65 .  62  54 

Energite  Explosives  Co.:  cheddite,  2,000  lb.  at  16c.;  detonators  &c.  $50.50 .  370  50 

Gagne,  L.,  smithwork,  &c.  $57.47;  Lazure,  L.  P.,  hardware  &c.  $70.56 .  128  03 

Lafleur,  I.  L.:  dynamite,  40  cases,  $370;  fuse  $46;  cartage  $10 .  426  00 

Longtire,  A.,  steel  $38.28,  sundry  hardware  &c.  $83.99 .  122  27 

Marcil,  J.,  wood,  8  cords  at  $3,  sundry  $30.75;  Tremblay,  H.,  timber  &c.  $57.65 .  112  40 

Marcil,  P.:  rubber  boots,  3  pr.  at  $6.15;  wood,  6  cards  at  $3;  deals  &c.  $20.48 .  56  93 

Small  payments:  smithwork  $27.78,  felt  boots  $25.35,  tools  $18,  sundry  $16.92. .  88  05 

Vouchers  outstanding .  13  99 


Total,  carried  to  page  V — 12 .  4,470  29 


Grand  Mcchins:  Repairs  to  Wharf  and  Approach. 

Conductor,  Pierre  Verrault,  Aug.  1-Sept.  16,  39*  d.  at  $2.50 . . .  98  12. 

Carpenters,  160  d.  at  $1.75;  carters,  42f  d.  at  $2.25 .  376  18 

Richardson,  J.  &  Co.:  spruce,  8,641  ft.  at  $15,  pieces,  53  at  50c.,  39  at  40c .  171  72 

St.  Pierre,  J.  A.:  spikes,  3  kegs  at  $4;  iron,  2,100  lb.  at  4c.;  nails  $1 .  97  00 

Verreault,  Jos.,  spruce,  2,590  1.  ft.  at  10c .  259  00 


Total,  carried  to  page  V — 12 .  1,002  02 
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Grande  Rivifere:  Wharf  Repairs.  $  cts. 

Conductor,  Zenon  Roussey,  May  15-Sept.  14,  106  d.  at  $2.50 .  265  00 

Carpenters,  &c.,  548|  d.  at  $1.50,  l,115|t  at  $1.25;  carters,  12\  d.  at  $2 .  2,362  70 

Asst,  diver,  L.  Covier,  74  d.  at  $2;  engineer,  13.  Lambert,  601  d.  at  $2 .  268  50 

Albert,  A.:  services  as  diver,  June  27-Sept.  14,  63  d.  at  $5  (apparent  overpayment  $5) .  320  00 

Beaudin,  L.  P.:  rope,  250  lb.  at  13C.;  linseed  oil,  10  gal.  at  $1.50;  sundry  $31.35 .  78  85 

Bernier,  J.  E.,  M.D.;  services  $9.50;  chain,  anchor  &c.,  1,390  lb.  at  41c.,  88  at  5c.;  pulley  $5. .  81  45 

Masson,  A.  D.:  iron,  3,875  lb.  at  2c.;  cable  steel,  400  ft.  at  11c.;  iron  work  for  derrick  $40;  tar 

$22.50;  blocks  $22;  spikes  $20;  sundry  hardware  &c.  $61.74;  freight  &c.  $23.25 .  310  99 

Robin,  Jones  &  Whitman:  rent  of  storehouse,  Dec.-Sept.,  $30;  hardware  $45.77;  timber  $28.35  104  12 

Deals,  77,972  ft.  at  $13 ;  rd.  spruce,  2,047  1.  ft.  at  7c.,  414  at  9c.,  445  at  12c.;  cotton  $27.80;  sundry 
$20.82.  Paid  as  follows:  P.  Beaudin  $101.95;  Z.  Beaudin  $119.74;  A.  F.  Marquis  $826.24; 

Z.  Roussy  $254.30 . , .  1,302  23 

Small  payments:  smithwork  $46.40;  diver’s  board,  3  m.,  $45;  sundry  $8.44 .  99  84 


Total,  carried  to  page  V — 12 .  5,193  68 


Grosse  Isle  Quarantine  Wharf:  Repairs  and  Extension. 

Lemay,  J.A.:  est.  3  to  Nov.  30,  1912  on  $59,777.60  contract,  $29,378.80;  less  drawback  $2,688.80  26,690  00 

Inspector  of  work,  Aurel  Blais:  May  17-Nov.  23,  164  d.  at  $3;  board,  Sept.  13-30,  $10.80 .  502  80 

General  inspector,  G.  H.  Fournier,  Sept.  10-Mar.  31,  202  d.  at  $3.50 .  707  00 

Chabot,  Mine.  C.,  board  of  inspector,  May  17-Sept.  12  at  60c .  70  80 

Gagnon,  F.,  spruce,  3,903  ft.  at  $16;  Price  Bros.  &  Co.,  use  of  tug  $84 .  146  44 

Galibois,  J.:  spruce,  819  1.  ft.  at  20c.,  1,230  at  17c.;  bolts  $54 .  426  90 

Talbot,  C.:  board  of  workmen,  Oct.,  Nov.  at  50c.  a  day .  327  00 

Small  payments:  meat  $64.05,  board  of  G.  H.  Fournier  $31.80,  services  of  cook  $26,  coal  $19, 

sundry  $14.77 .  155  62 

Paylists,  Oct.,  Nov.  ($676.10) — 

Conductor,  Jos.  Thibault,  12  d.  at  $3.50;  carter,  5  d.  at  $2.50 .  54  50 

Carpenters,  44-6 d.  at  $2.50, 163-1  at  $2;  blacksmith,  27 d.  at  $2;  labourers,  86-6  d.  at  $1.50.  621  60 

Advertising .  207  18 

Travel  of  engineer,  A.  O.  Beauchemin .  79  29 


Total,  carried  to  page  V — 12 .  29,989  13 


Grosse  Roche  on  Saguenay:  Wharf  Repairs  and  Extension. 

Conductor,  Henry  Hovington,  Apr.  3,  18,  June  9-Aug.  26,  Oct.  5-11,  61|  d.  at  $2.50 .  153  75 

Carpenters,  46j  d.  at  $2;  labourers,  343j  d.  at  $1.50;  horse  hire,  21  \  d.  at  75c .  624  10 

Bouchard,  Frs.,  3  in.  spruce,  7,330  ft.  at  $14 .  102  62 

Desgagnes,  E.:  iron,  cut,  &c.,  2,955  lb.  at  5c.;  hardware  &c.  $18.75 .  166  50 

Simard,  Nap.:  birch,  683  1.  ft.  at  10c.;  cutting  timber  $2.16 .  70  46 

Small  payments:  timber  $32.67,  cartage  $9,  rent  of  boat  $5 .  46  67 


Total,  carried  to  page  V — 12 .  1,164  10 


Harrington  Harbour:  Wharf. 

Conductor,  Edward  Ransom,  Aug.  29-Oct.  8,  22  d.  at  $2.75 .  60  50 

Blacksmith,  10  d.  at  $2.75;  carpenters,  138  d.  at  $1.75;  stonegatlierers,  125  d.  at  $1.75 .  487  75 

Man  and  boat,  17  d.  at  $2.50;  man  and  schooner,  24  d.  at  $3.75 .  132  50 

Boudreau,  J.  H.:  spruce,  3,800  ft.  at  $25 . . . .  95  00 

Ransom,  Edward:  spruce,  6,000  1.  ft.  at  14c.;  labour  on  wharf,  9  d.  at  $2;  unloading  timber 

$22.60;  telegrams  67c .  881  27 

Small  payments:  stone  $77,  iron  $23.44,  freight  $17.50,  sundry  $24.15 .  142  09 


Total,  carried  to  page  V — 12 .  1,799  11 


Hudson:  Repairs  to  Wharf,  &c. 

Conductor,  Nap.  Mallette,  May  28-Aug.  31,  83  d.  at  $3 .  249  00 

Carters,  62J  d.  at  $4,  76  at  $3;  labourer,  57^  d.  at  $2 — . . ; .  593  00 

Stone,  441  loads  at  10c.;  earth,  756  loads  at  15c.  Paid  as  follows:  Nap.  Mallette  $104.50; 

Geo.  Parsons  $53 .  157  50 


Total,  carried  to  page  V — 12 .  999  50 
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Hull:  Repairs  to  Wharf,  &c.  $  cts. 

Archambault,  A.,  repairing  railway  $90;  Wright  &  Co.,  stone,  267-5  tons  at  $1.40  .  464  52 

Small  payments:  door  $4.25;  sundry  $2.15 .  6  40 


Total,  carried  to  page  V — 12 .  470  92 


Isle  aux  Noix:  Wharf  Repairs. 

Conductor,  E.  Gagnon,  July  19-Sept.  3,  31  d.  at  $3 .  93  00 

Carters,  27$  d.  at  $3,  6$  at  $5;  labourers,  47$  d.  at  $2,  1$  at  $2.50 .  213  75 

Goyette,  Frs.:  gravel,  502  tons  at  $1 .  502  00 

Small  payments:  stone,  9-93  toise  at  $8;  pine  $26.48;  sundry  $4.35 .  110  33 


Total,  carried  to  page  V — 12 .  919  08 


Isle  aux  Coudres:  Wharf  Head  block. 

Montminy,  M.  A.  &  Cie,  photographs  $8.75;  Raymond,  J.,  typewriting  $6.75 .  15  50 

King’s  Printer  $152.40;  advertising  $335.21 .  487  61 


Total,  carried  to  page  V — 12 . ' .  503  11 


Isle  Verte:  Improvements. 

Purchase  price  of  site  of  wharf  and  approach,  Mine.  C.  Bertrand .  482  00 

Dube,  Geo.,  smith  work .  118  40 

Cedar,  254  1.  ft.  at  12c.;  spruce,  3,741  1.  ft.  at  5c.,  3,842  at  10c.,  422  at  12c.,  1,292  at  14c.,  34 
deals  at  35c.;  sand  $10;  stone  $10;  explosives  $15.90;  sundry  $56.16.  Paid  as  follows: 

C.  Dube  $85.60,  V.  Gagnon  $108.75,  Nap.  Talbot  $185.51,  small  payments  $557.35 .  937  21 

Work  under  Philippe  Labrie,  July  16-Aug.  15  ($439.16) — 

Conductor,  P.  Labrie,  27  d.  at  $2.50;  carpenters,  24-95  d.  at  $2 .  117  40 

Labourers,  76$  d.  at  $1.50;  carters,  103-7  d.  at  $2 .  321  76 

Work  under  Marjorique  Pelletier,  June,  Sept.  ($674.21) — 

Conductor,  M.  Pelletier,  26f  d.  at  $2.50;  quarry  foreman,  8  d.  at  $1.75 .  80  88 

Carpenters,  28  d.  at  $2.25,  76  at  $1.75 .  196  00 

Labourers,  37$  d.  at  $1.50,  91$  at  $1.40;  carters,  106$  d.  at  $2 .  397  33 

Work  under  Horace  Talbot  July,  Aug.  ($826.58) — 

Conductor,  H.  Talbot,  44  d.  at  $2.50;  labourers,  188  d.  at  $1.50 .  391  98 

Carpenters,  40  d.  at  $2.25,  35-55  at  $2,  30  at  $1.75;  carters,  110$  d.  at  $2 .  434  60 

Legal  services:  T.  Belzil,  Isle  Verte,  $12;  Leo  Berube,  Fraserville  $17.35 .  29  35 


Total,  carried  to  page  V — 12 .  3,506  91 


Isle  Verte:  Repairs  to  Wharf. 

Conductor,  Jos.  Collin,  July-Sept.,  77-125  d.  at  $2.75 .  212  24 

Carpenters,  64f  d.  at  $2.25,  113$  at  $2,  159  at  $1.75 .  650  36 

Labourers  &c.,  380  d.  at  $1.50;  carters,  75  d.  at  $2 .  719  96 

Beaulieu,  Aug.:  spruce,  1,044  ft.  at  18c.,  2,428  at  14c.;  hardware  $29 .  556  84 

Dube,  Geo.,  smithwork  $50.50;  Dube,  Ls.,  iron,  1,982  lb.  at  4c.,  sundry  $2.85 .  132  63 

Small  payments:  spruce  $36.78,  hardware  $11.72,  sundry  $7.93 .  56  43 


Total,  carried  to  page  V — 12 .  2,328  46 

f  — 

Kamouraska:  Addition  to  Wharf. 

Conductor,  E.  Pelletier,  Oct.  29-Nov.  22,  11  d.  at  $2.50 .  27  50 

Labourers,  22$  d.  at  $2 . . .  45  00 

Bouchard,  N.,  hardware  $12.40;  Gagne,  E.,  services  as  foreman,  Feb.,  Mar.,  $200 .  212  40 

Gagne,  L.,  spruce  $6;  Tremblay,  J.  B.  R.,  spruce,  4,364  ft.  at  $25 .  115  10 

King’s  Printer  $39.72;  advertising  $126.10 .  165  82 


Total,  carried  to  page  V — 12 .  565  82 


Knowlton  Landing  Pier:  Repairs,  &c. 

Conductor,  J.  E.  Camber,  Aug. -Oct.,  7$  d.  at  $3 .  22  50 

Carpenters,  8  d.  at  $2;  labourer,  1$  d.  at  $1.75;  carter,  1  d.  at  $3.50 .  22  12 

Camber,  E.  A.:  timber  $44.89;  sundry  $3.80 .  48  69 


Total,  carried  to  page  V — 12 .  93  31 
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Lacollc:  Repairs  to  Wharf.  $  cts. 

Foreman,  W.  Gregoire,  Feb.  18-Mar.  31,  27  d.  at  $3 .  81  00 

Carpenters,  26  d.  at  $3,  31§  at  $2.50;  team,  14  d.  at  $3.50,  1  at  $3 .  203  75 

Masten,  J.  E.,  timber  $60.96,  nails  $3.25;  Pedlar  People,  sundry  $71.70 .  135  91 

Small  payments:  smithwork  $18.25,  timber  $10.45,  tolls  $6.35 .  35  05 


Total,  carried  to  page  V — 12 .  460  71 


Lanoraie:  Wharf  Extension. 

Conductor,  C.  Doucet,  June  4-15,  9^  d.at  $3 . .  28  50 

Carpenter,  8j  d.  at  $2;  labourers,  25*  d.  at  $1.50 . * .  55  25 

Goulet,  H.,  nails  &c.  $7.67;  Heyneman,  E.,  spruce,  1,460  ft.  at  $50,  elm  $5.70 .  86  37 

King’s  Printer  $54.41;  advertising  $117.78 .  172  19 


Total,  carried  to  page  V — 12 .  342  31 


Laprairie:  Reconstruction  of  Superstructure  of  Wharf. 

Conductor,  Moise  Guerin,  Apr.  29-Oct.  12,  142  d.  at  $3,  outlay  $41.70 .  467  70 

Carpenters,  85*  d.  at  $2.50,  23£  at  $2.25;  carters,  15-3  d.  at  $5,  2*  at  $4.50,  113*  at  $3 .  694  64 

Labourers  &c.,  466  d.  at  $2,  420*  at  $1.75,  93*  at  $1.50 .  1,808  19 

Canada  Cement  Co.,  50  brl.  cement  $82;  Demers  &, McGee,  hardware  &c.  $52.68 .  134  68 

Martin,  A.,  stone,  10§  toise  at  $10;  Mussens  Ltd.,  new  shell  for  mixer  $150 .  255  00 

Peron,  W.:  sand,  116  loads  at  75c.;  stone,  6-2  toise  at  $10 .  149  00 

Small  payments:  sand  $104.75,  wood  $24,  smithwork  $19.70,  stone  $23.04,  rent  of  shed  $12, 

carting  $12,  sundry  $41.03 .  236  52 

Voucher  outstanding,  A.  Bremner,  B  43333 .  230  50 


Total,  carried  to  page  V — 12 . ' .  3,976  23 


Lavaltrie:  Movable  Storehouse  on  Wharf  Head  block. 

Conductor,  J.  O.  Martineau,  June  24-Aug.  9,  Mar.,  33  d.  at  $3,  outlay  $49.92 .  148  92 

Carpenters,  57  d.  at  $2,  7\  at  $2.50;  labourers,  59?  d.  at  $1.50,  7  at  $2 .  236  00 

Carters,  $  d.  at  $3,  1-j  at  $4;  plumber,  1  d.  at  $2 . 9  50 

Cormier,  A.,  pipe  &c.  $54.20;  Therrien,  J.,  spruce  $33.75,  pine  $11.40,  cartage  $2.25 .  101  60 

Small  payments:  spruce  $63.51,  pine  $34. 55,. stone  $24,  sundry  $79.72 .  201  78 


Total,  carried  to  page  V — 12 .  G97  80 


Les  Eboulemcnts:  Repairs  to  Wharf  and  Shed. 

First  carpenter,  Abel  Tremblay:  May  17,  June  10,  18,  Oct.  5-Nov.  20,  Mar.  14-31,  2-6  d.  at 

$3,  51  at  $2.50;  outlay  $3.45 .  138  75 

Carpenters,  19-8  d.  at  $2.50,  221-4  at  $2;  carters,  47-2  d.  at  $2.50,  sundry  $7.90 .  618  20 

Labourers,  231-7  d.  at  $1.75,  119-4  at  $1.50,  80  hours  at  25c .  604  56 

Caron,  O.:  freight  $41.89;  loading,  &c.,  $8.50;  board  of  J.  O.  Lavoie  $2.50 .  52  89 

Gignac,  J.  H.:  labour,  167  h.  at  30c.,  153  at  35c. ;  freight  $77.88;  spruce,  2,182  ft.  at  $30  ; 

sundry  timber,  &c.,  $41.83 . ■ .  288  82 

Lavoie,  J.  O.,  outlay  $34.53;  Tremblay,  T.,  spikes,  1,324  lb.  at  4c .  87  49 

Masson,  A.  D.:  bolts,  96  at  50c.,  75  at  45c.;  spikes,  1,237  lb.  at  3ic;  paint,  17J  gal.  at  $2.50, 16 

at  $2;  sundry  hardware,  &c.,  $110;  short  paid  50c .  307  20 

Nesbitt,  E.  T.:  spruce,  21,339  ft.  at  $18.50,  3,120  at  $20,  5,697  at  $21,  424  1.  ft.  at  10c.,  planing 

S5.25;  freight  $48 .  672  46 

Terreau  &  Racine:  snubbing  posts,  5,575  lb.  at  2*c.,  sundry  $35.64 .  188  96 

Tremblay,  Hector,  agt.  R.  &  O.  Nav.  Co.:  freight,  &c.,  $19.70;  board  of  J.  O.  Lavoie  $53.75  73  45 

Small  payments:  freight  $69.94;  cartage,  driving,  &c.,  $39.70;  doors,  $30;  sundry  $21.94 .  161  58 


Total,  carried  to  page  V — 12 .  3,194  36 


L’lslet:  Wharf  Repairs. 

Conductor,  Cesaire  Fortin,  Aug.  24-Sept.  3,  10  d.  at  $2.50 .  25  00 

Carpenter,  10  d.  at  $2;  labourer,  10  d.  at  $1.50 .  35  00 

Caron,  E.,  nails  $1.52;  Dionne,  J.  A.,  nails  $3.50 .  -r>  02 

Normand,  J.:  spruce  deals,  4,967  ft.  at  $16.50;  nails  83c .  82  7S 

King’s  Printer  $101 .62;  advertising  $392.96 .  464  58 


Total,  carried  to  page  V — 12  .  642  38 
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Longucuil:  Wharf.  $  cts. 

Conductor,  Etienne  Benoit:  Oct.  25- Dec.  21,  48  d.  at  $3;  outlay,  $5.45 .  149  45 

Carpenters,  43  d  at  $4,  62-9  at  $2.50;  labourers,  149-5  d.  at  $2.25 .  665  63 

Watchman,  42  d.  at  $1.50;  carters,  6-8  d.  at  $3,  2-5  at  $5,  1-4  at  $6 .  104  30 

Briard,  Geo.,  lumber,  825  1.  ft.  at  15c.;  Pigeon,  E.,  smithwork  $80.95 .  204  70 

Caverhill,  Learmont  &  Co.:  spikes,  &c.,  2,841  lb.  at  2 -75c.;  cartage  $2.40 .  80  53 

Grier  Timber  Co.:  hemlock,  7,985  ft.  at  $28;  spruce,  1,161  ft.  at  $28 .  256  08 

Weir,  J.  &  R.:  16  wharf  plates  $450;  bolts,  1,205  lb.  at  5?c .  513  27 

Small  payments:  stone  $58.88,  cement  $42.25,  timber  $36,  hurd ware  $34.60,  sacks $22.30,  sand 

$6.95 . T .  200  98 

Detailed  with  Harbours  Generally,  Quebec . (Page  V — 282)  200  00 


Total,  carried  to  page  V — 12 . .* .  2,374  94 


IiOtbinicre  Wharf:  Repairs  and  Renewals. 


Conductor:  A.  Lemay,  8j  d.  in  May  at  $2.50;  B.  Hamel,  July  22-Sept.  25,  43f  d.  at  $2 .  108  75 

Labourers,  &c.,  43J  d.  at  $2,  40|  at  $1.75,  91?-  at  $1.50;  carters,  7-458  d.  $15.50 .  310  92 

Preparing  for  winter,  Nov.  22-26 — 

Caretaker,  A.  Lemay,  3|  d.  at  $2.50 .  9  38 

Carter,  d.  at  $2.40;  labourers,  11?  d.  at  $1.50 . 22  29 

Fraser,  J.  B.:  spruce  deals,  26,654  ft.  at  $18;  part  freight  and  towage  $40 .  519  78 

Martineau,  L.:  spruce  deals,  16,005  ft.  at  $18 .  288  00 

Small  payments:  timber  $38.15,  nails  $35.24,  galv.  iron  roofing  $29.25,  freight  $25,  sundry 

$30.72 .  158  36 


Total,  carried  to  page  V — 12 .  1,417  48 


Magdalen  Islands:  Piers  and  Breakwaters. 


Amherst  Harbour  ($5,532.63) — 

Conductor,  Wm.  J.  Sullivan,  July  2-Nov.  15,  113  d.  at  $2.50 .  282  50 

Foreman,  W.  A.  Sullivan,  10j  d.  at  $2.25,  44  at  $2,  horse  hire  $4.50 .  116  15 

Quarry  foremen,  95  d.  at  $1.50;  teamsters,  2-9  d.  at  $1.75,  9j  at  $2 .  166  58 

Carpenters,  &c.:  3-2  d.  at  $2,  57  d.  at  $1.75,  150-5  d.  at  $1.50,  525-4  at  $1.40,  246-75  at 

$1.30,  1,045-7  at  $1.25,  3  at  $1.20,  55  at  $1 . 2,754  22 

Diver’s  assistant,  25j  d.  at  $1.75;  motor  boat,  1  d.  at  $5 .  49  63 

Discharging  schooners  and  hauling  lumber,  June  22-29 — 

Conductor  Wm.  J.  Sullivan,  7  d.  at  $2.50;  foreman,  3|  d.  at  $2 .  24  50 

Carters,  6-95  d.  at  $1.75,  2-8  at  $2.25;  labourers,  87-7  d.  at  $1.25,  4-8  at  $1 .  132  78 

Work  under  P.  Benoit,  May  27-June  18 — 

Overseer,  P.  Benoit,  2\  d.  at  $3;  surveyor,  2?  d.  at  $2 . 12  50 

Labourers,  14-2  d.  at  $1.50;  hauling,  6-8  d.  at  $2 .  34  90 

Albert,  A.,  services  as  diver,  Sept.  16-Oct.  19,  29  d.  at  $5 .  145  00 

Leslie,  R.  J.  &  Co.,  quarry  rights . . .  50  00 

Masson,  A.  D.:  iron,  39,440  lb.  at  2c.;  spikes,  &c.,  17  kegs  at  $4;  gasoline,  179  gal.  at  23c.; 

round  saw,  &c.,  $280;  rubber  straps  $77;  sundry  $120.71 .  1,375  68 

Renaud,  O.:  making  bolts,  17,541  lb.  at  lc. ;  sundry  smithwork  $30.49 . '. .  205  90 

Small  payments:  ground  rent  $51,  smithwork  $45.88,  labour  $25,  board  of  diver  $18, 

wharfage  $10,  sundry  $32.41 .  182  29 

Grindstone  ($366.54) — 

Conductor,  Jacob  McLean,  Sept.  17-Oct.  24,  26^  d.  at  $2.50 .  66  25 

Carpenters,  23  d.  at  $1.50,  70  at  $1.40;  carters,  \2\  d.  at  $1.50 .  151  25 

Labourers,  52j  d.  at  $1 .  52  50 

Arseneau,  J.  F.:  paint,  15  gal.  at  $1.25,  202  lb.  at  10c.;  nails,  &c.,  $35.30 .  74  25 

Small  payments:  cartage  $9,  window  frames,  &c.  $7.50,  smithwork  $5.79 .  22  29 

L’Anse  au  Griffon  ($94.49) — 

Conductor,  C.  Chouinard,  May  20-23,  4-4  d.  at  $2 .  8  80 

Carters,  8-2  d.  at  $2.20,  2  at  $2;  labourers,  41-3  at  $1.50 .  83  99 

Robin,  Jones  &  Whitman,  rope .  1  70 

Pointea  Elie  ($5,449.20)— 

Conductor,  Peter  Benoit,  9  d.  at  $3,  79  d.,  at  $2.50,  outlay  $25.67 .  250  17 

Foreman:  Adrien  Arsenault,  18  d.  at  $2;  Amedee  Arsenault,  9  d.  at  $1.75;  S.  Arseneau, 

90-6  d.  at  $2,  1-3  at  $2.50;  J.  Lafrance,  79-5  d.  at  $2,  1-3  at  $2.50 .  398  45 

Timekeeper,  51  d.  at  $1.50,  1-3  d.  at  $2.50;  carter,  109-6  d.  at  $2 .  298  95 

Carpenters,  7-5  d.  at  $2,  69-4  d.  at  $1.65,  69-2  at  $1.60,  351-2  at  $1.50,  40  at  $1.45 .  825  03 

Labourers,  14-8  d.  at  $1.50  ,  66-8  d.  at  $1.40,  622-45  at  $1.35,  511  at  $1.30,  42-7  at  $1.25, 

7-2  at  $1,  13  at  75c.;  Alf.  Arseneau,  short  paid,  30c .  1,690  22 

Hire  of  team,  100-8  d.  at  75c . 75  54 

Arseneau,  A.  T.:  rope,  418  lb.  at  13c.;  sundry  hardware  $62.08 .  116  42 

Arseneau,  H.  F.,  smithwork  $216.70;  Dube,  T.,  timber,  756  1.  ft.  at  9c .  284  74 

Arseneau,  S.:  services  as  caretaker  $15;  board  of  P.  Benoit  $50.50 .  65  50 


Carried  forward 


9,998  68 
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Magdalen  Islands:  Piers  and  Breakwaters— Concluded.  $  cts. 

Brought  forward .  9,998  68 

Points  a  Elie — Concluded. 

Beaudin,  Z.:  timber,  1,909  1.  ft.  at  9c.,  200  at  12c.;  loading  14,370  ft.  at  lc.,  33,451  ft.  deals 

at  $1 .  372  96 

Masson,  A.  D.,  boiler,  &c .  185  33 

Savage,  J.  P.:  rope,  152f  lb.  at  14c.,  130}  lb.  at  15c.,  215-31  at  15§c. ;  steel,  2,180  lb.  at 
2 -9c.;  dynamite,  200  lb.  at  23c.;  boat  hire  $29;  ground  rent  $16;  dory  $17;  sundry 

hardware  $278.62 . 526  17 

Stone,  312  yd.  at  60c.;  labour  $32;  timber  $24.21;  2  jacks  $19.50;  horse  hire  $19.11;  ground 

rent  $16;  sundry  $61. 70 .  359  72 

Test  Borings  ($361.53) — 

Foreman,  Geo.  McLeod:  Sept.  1-Oct.  12,  42  d.  at  $3.50,  outlay  $44.75 .  191  75 

Labourers,  16  d.  at  $1.50 .  24  00 

Savage,  J.  P.:  hire  of  motor  boat,  4  d.,  $20;  hardware  $1.75 .  21  75 

Travel  of  Ottawa  official,  A.  W.  Gregory .  124  03 

Generally  ($3,322.99) — 

Caron,  G.:' loading  7,135  1.  ft.  timber  at  lc;  services,  3  d.  at  $2.50 . .. .  78  85 

Masson,  A.  D.:  stationary  motor  $1,290;  winch,  &c.,  $325;  freight  $34.91;  insurance 

$12.30 .  1,662  21 

Munville,  A.,  timber,  910  1.  ft.  at  12c.,  54  at  10c.;  S.S.  Lady  Sybil,  freight  $34.37 .  148  97 

Transportation  of  timber,  158,187  ft.  at  $4,  17,505  1.  ft.  at  4c.  Paid  as  follows:  H.  Belley 

$283.20,  W.  Bouchard  $315.08,  A.  Boucher  $444.88,  H.  Carre  $2S9.80 .  1,332  96 

Detailed  with  Harbours,  Generally,  Quebec . (Page  V — 282)  100  00 


Total,  carried  to  page  V — 12 .  15,127  38 


Malbaie  Breakwater. 

Purchase  price  of  land:  Art.  Hotton  $25,  Ed.  Hotton  $50,  Geo.  Hotton  $25,  John  Hotton  $100, 

Thos.  Vardon  $500  .  700  00 

Fairvel,  Mrs.  G.,  ground  rent  $12;  Montminy,  M.  A.  &  Co.,  photographs  $17.50 .  29  50 

King’s  Printer .  50  76 


Total,  carried  to  page  V — 12 . . .  780  26 


Maria:  Wharf  Repairs. 

Conductor,  Jean  Vigneau,  July  1-Aug.  13,  Sept.  2-23,  Oct.  28-Nov.  7,  65  d.  at  $2.50 .  162  50 

Carpenters,  83  d.  at  $1.75;  labourers,  250  d.  at  $1.50;  carter,  24  d.  at  $2 .  568  25 

Mill,  T.  J.:  timber,  5,700  ft.  at  $12,  2,890  at  $15,  1,403  at  $16,  sundry  $18.36 .  152  55 

Small  payments:  timber  $44.60;  iron  $19.62;  stone  $16.50 .  80  72 


Total,  carried  to  page  V — 12 .  964  02 


Matane  Protection  Pier. 

Trudel,  Nap.:  contract  for  breakwater  complete  $55,021;  less  $29,570  paid  in  1911-12,  V — 227; 
and  $1,377.40  paid  in  1913-14  (balance  $24,073.60,  paid  as  follows,  Nap.  Trudel  $18,665.60, 

Receiver  General  for  service  of  dredge  Progress  $5,408) . ? .  24,073  60 

Inspector,  M.  Desrosiers:  May-Aug.,  97  d.  at  $2.50 .  242  50 

Thibault,  Mme  N.,  spruce,  283  1.  ft.  at  12c.;  Trudel,  N.,  freight  on  coal  $46.50 .  80  46 


Total,  carried  to  page  V — 12 .  24,396  56 


Matane  Wharf:  Repairs. 

Conductor,  Isaac  Forbes,  July-Sept.,  74  d.  at  $2.50,  freight  $50,  receiving  stone  $6.38 .  241  38 

Engineer,  A.  Paquet,  27  d.  at  $2.50;  labourers,  228f  d.  at  $1.50;  horse  hire,  57  d.  at  $1 .  467  65 

Carpenters,  61  d.  at  $2.25,  123}  at  $2,  36  at  $1.70;  carter,  1  d.  at  $2.50 .  448  45 

Receiving  and  piling  timber,  Apr.  1-13,  May  10-14 — 

Conductor,  M.  Desrosiers,  15  d.  at  $2.50;  labourers,  6-6  d.  at  $2.50,  15-1  at  $1.50 .  76  65 

Blouin,  C.  L.:  spruce,  541  1.  ft.  at  16c.,  261  at  14c.,  216  at  12c .  149  02 

Bouchard,  A.:  iron,  5,398  lb.  at  3f c. ;  hardware,  &c.  $81.99 .  284  42 

Cote,  Eug.:  labour,  305}  h.  at  £0c.;  iron  $10.49;  sundry  $11.75 .  83  29 

Levesque,  Geo.:  spruce,  1,707  1.  ft.  at  12c.,  264  at  16c.,  45  at  18c . 255  18 

Small  payments:  timber  $68.70;  stone  $46.52;  board  of  A  Paquet  $16;  rent  of  piling  ground 

$10;  sundry  $52.62 .  193  84 


Total,  carried  to  page  V — 12  .  2,199  88 
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Mille  Vaclies:  Removal  of  Boulders  from  Channel.  $  cts. 

Work  under  L.  Cote,  July  2-30 — 

Conductor,  L.  Cote,  23  d.  at  $2.50 .  57  50 

Blacksmith,  21  d.  at  $3;  blasters,  22  d.  at  $2;  labourers,  180J  d.  at  $1.60 .  395  80 

Work  under  Th.  Tremblay,  Aug.  1—27 — 

Conductor,  Th.  Tremblay,  19  d.  at  $2.50 .  47  50 

Blacksmith,  18  d.  at  $3;  blaster,  18  d.  at  $2;  labourers,  205  d.  at  $1.60 .  418  00 

Small  payments:  boat  hire  $22.80;  explosives  $41.25;  sundry  $19.09 .  83  14 


Total,  carried  to  page  V — 12 .  1,001  94 


Mistassini:  Wharf  Extension. 

Conductor,  Isaie  Simard,  July  15-31,  Aug.  21-29,  22  d.  at  $2.50 .  55  00 

Carpenters,  21  d.  at  $2,  43  at  $1.75;  labourers,  99  d.  at  $1.50;  horse  hire  $1.87 .  267  61 

Pilote,  A.,  smithwork .  120  80 

Spruce,  11,769  ft.  deals  at  $15,  642  at  $11,  773  1.  ft.  at  20c.;  hardware  $18.71.  Paid  as  follows: 

Luc  Dufour  $70.28,  Jos.  Larouche  $100.70,  small  payments  $185.91 .  356  89 


Total,  carried  to  page  V — 12 .  800  30 


Mistook  (St.  Coeur  de  Marie)  Closing  Space  between  Piers,  &c. 

Conductor,  Jos.  Fleury,  Sept.  1-Oct.  14,  37  d.  at  $2.50,  outlay  $6.35 .  98  85 

Carters,  83  d.  at  $2;  blacksmith,  14  d.  at  $2 .  194  00 

Carpenters,  47j  d.  at  $2;  labourers,  99^  d.  at  $1.50 .  243  37 

Fleury  &  Savard:  dynamite,  2  boxes  at  $25;  nails  $13;  sundry  hardware  $29.55 .  92  55 

Timber,  401  1.  ft.  at  8c.,  1,495  at  7c.,  sundry  $36.34;  iron  $31.99;  labour  $15.63.  Paid  as  fol¬ 
lows:  E.  Gaudreault,  $50.40,  small  payments  $170.29 .  220  69 


Total,  carried  to  page  V — 12 .  849  46 


Montmagny:  Protection  Wall,  North  East  Side  of  Basin. 

Conductor,  Ls.  C.  Dupuis,  June  20-Aug.  31,  57?  d.  at  $2.50 . 143  75 

Carpenters,  48  d.  at  $2.25,  170  at  $2;  carters,  21  d.  at  $2.50 .  500  50 

Labourers,  155-4  d.  at  $1.50,  32-3  at  $1 . . .  265  40 

Bernatchez,  M.,  spruce,  1,360  1.  ft.  at  4c.,  7,306  at  5c . 419  70 

Boulanger,  E.  &  Fils:  square  cedar  and  spruce,  10,370  1.  ft.  at  14c.;  3-in.  spruce,  3,210  ft.  at  $8  1,477  48 

Dion,  L.  A.:  iron,  worked,  4,046  lb.  at  4c.,  4,427  lb.  at  4jc .  361  05 

Galiboi^,  J.,  spruce,  3,136  1.  ft.  at  14c.;  Stewart,  J.  D.,  cedar,  869  1.  ft.  at  15c.,  651  at  13c.. . .  654  02 

Stone,  113*  toise  at  $5;  spruce  $65.56;  hardware,  &c.,  $43.05.  Paid  as  follows:  A.  Caron  $55, 

A.  Dupuis  $164.99,  C.  Joncas  $60,  T.  Mercier  $90,  G.  Robin  $50,  A.  Thibault  $165,  small 

payments  $92.37 .  677  36 

Advertising .  10  05 


Total,  carried  to  page  V — 12/. .  4,509  31 


Murray  Bay:  Wharf:  Enlargement  and  Repairs. 

Trudel,  Nap.:  est.  3  to  May  31  on  $61,444.09  contract  for  addition  to  wharf,  $8,576.58;  less 

$4,296.58  drawback  and  $2,650  paid  in  1913-14 .  1,630  00 

Gignac,  J.  H.,  B.C.  cedar,  615  ft.  at  $90,  pine,  $25.41;  Lavoie,  J.  O.,  outlay,  $28.55 .  109  31 

Lefrancois,  P.,  galv.  roofing,  12  toise  at  $8.50 .  102  00 

Nesbitt,  E.  T.:  spruce,  1,512  ft.  at  $23,  1,387  at  $22,  sundry,  $24.54 .  89  83 

Rochette,  P.,  deals,  1,908  ft.  at  $25,  sundry,  $23.20;  Warren,  E.,  deals,  2, 100  ft.  at  $25 .  123  39 

Terreau  &  Racine:  iron  posts,  2,830  lb.  at  2fc.;  foundry  work,  $95;  sundry,  $22.88 .  195  71 

Warren,  John:  deals,  55  at  75c.;  sundry  timber,  $32.36;  hardware,  &c.,  $40.54 .  114  15 

Small  payments:  labour,  $38.17;  bolts,  &c.,  $31;  freight,  $11.45;  sundry,  $64.66 .  148  28 

Pay  lists —  , 

Conductor,  &c.,  Chas.  Forgues,  57-2  d.  at  $3,  outlay,  $25.68 .  197  28 

Carpenters,  &c.,  6-7  d.  at  $2.50,  77-6"at  $2;  labourers,  25-5  d.  at  $1.50 .  210  20 

Legal  services,  Pierre  d’Antreuil,  Murray  Bay .  48  30 

King’s  Printer,  $80.12;  advertising,  $266.58 .  346  70 


Total,  carried  to  page  V — 12 
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Xatashquan:  Breakwater  Pier. 


Phillips,  G.  R.  (S3, 411.20) — 

Contract  complete,  $17,250;  less  timber  taken  over  from  Dept.,  $1,668.80,  and  less  $12,570 

paid  in  1911-2,  V— 228 . 

On  account  extra  work . 

Inspector  of  work,  Edmond  Carbonneau,  June  9-Aug.  20,  68  d.  at  $2.50 . 

Boudreau,  J.  H.:  spruce,  320  1.  ft.  at  12c.,  200  at  13c.,  960  at  14c.,  2,500  ft.  at  $25;  freight,  &c., 

$18.47 . . 

Vigneault,  A.,  paint . 

Total,  carried  to  page  V — 12 . 


$  cts. 


3,011  20 
400  00 
170  00 

279  77 
12  15 


3,873  12 


Nicdet  Jetty:  Repairs  and  Extension. 


Conductor,  F.  X.  Desfosses,  Nov.  2-Dec.  17,  39  d.  at  $3,  freight,  $115.50 .  232  50 

Sub-conductor,  M.  Marchand,  29  d.  at  $2;  carters,  87$  d.  at  $2.25 .  254  88 

Carpenters,  57  d.  at  $2.50,  55$  at  $2;  labourers,  210  d.  at  $1.75 .  621  02 

Blanchette,  Jos.,  stone,  12$  toise  at  $10 . -. .  125  00 

Dufresne,  J.  O.,  hardware,  $12.15;  Gondreault,  A.,  rent  of  winch,  $10 .  22  15 


Total,  carried  to  page  V — 12 .  1,255  55 


Nicolet  Wharf:  Repairs  and  Renewals. 


Conductor,  F.  X.  Desfosses,  Oct.,  27  d.  at  $3 .  81  00 

Sub-conductor,  M.  Marchand,  6  d.  at  $2;  E.  Provencher,  6  d.  at  $2.50 .  27  00 

Carpenters,  15$  d.  at  $2.50,  19$  at  $2;  carters,  31$  d.  at  $3.75,  31  at  $2.25 .  265  66 

Labourers,  129f  d.  at  $1.75 .  227  13 

Work  on  freight  shed,  Apr.  19-May  3 — 

Sub-conductor,  E.  Hamel,  9  d.  at  $2,  hire  of  horse,  &c.,  $10 .  28  00 

Carters,  2  d.  at  $2;  labourers,  31  d.  at  $1.50 .  50  51 

Brown,  J.:  driving  posts  with  machine,  6  d.  at  $42.50 .  255  00 

Caron,  Ls.,  &  Fils  Cie.:  bolts,  1,108$  lb.  at  4$c.;  sundry,  $13.08;  less  deals,  $11.30 .  51  67 

Dufresne,  J.  O.  T.:  bolts,  116  at  45c.,  2,660  lb.  at  4c.;  sundry,  $43.86 .  202  46 

Lacroix,  Henry:  hemlock  deals,  2,022  ft.  at  $25,  5,392  at  $35;  pine,  28,546  ft.  at  $35;  round 

timber,  7,830  1.  ft.  at  20c .  2,804  37 


Total,  carried  to  page  V — 12 .  3,992  80 


Norway  Bay  Wharf. 

Moran,  T.  &  J.:  contract  complete,  $10,040;  widening  slip,  $51.15;  cedar  float,  $245;  less  timber, 
supplied  by  Department,  $93.33,  and  les3  $7,740  paid  in  1911-12,  V — 229  (underpaid,  $10). 
Inspector,  Wm.  Graham:  services,  Apr  .-May,  June  1-17,  June  24-July  11,  Aug  17-18,  3-233  m. 


2,492  82 
258  66 


Total,  carried  to  page  V — 12 


2,751  48 


Papineauville  Wharf. 


Moran,  T.  &  J.:  extra  work  on  contract,  rock  excavation,  133  yd.  at  $4,  road  metal  $37.50;  less 

$400  and  $125,  paid  in  1911-12,  V— 229 . 

Inspector  of  work,  John  Tweedie,  Apr.  1-19,  at  $80 . 

Belanger,  Alf.  &  Co.:  stone,  182  yd.  at  $1.25;  fixing  floor,  $15 . 

Small  payments:  carting  sand,  $36.35;  bolting  platform,  $20;  labour,  &c.,  $40.25 . 


44  50 
50  67 
242  50 
96  60 


Total,  carried  to  page  V — 12 


434  27 


Peel  Head  Bay:  Wharf  and  Approach:  Repairs  and  Renewals. 


Conductor,  E.  A.  Wheeler,  Oct.  17-Nov.  30,  39  d.  at  $3.50,  outlay,  $2.89 .  139  39 

Carpenter,  3  d.  at  $3;  carters,  52  d.  at  $4;  labourers,  61$  d.  at  $2 .  340  00 

Breinner,  A.:  cement,  115  brl.  at  $1.50;  bags,  460  at  10c.;  freight,  $26.46 .  244  36 

Brosseau,  Ed.,  lumber,  $19.57;  Caverhill,  Learmont  &  Co.,  hardware,  $17.67 .  37  24 


Total,  carried  to  page  V— 42 .  761  53 
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Peribonka:  Wharf  and  Shed.  $  cts. 

Conductors  at  $2.50:  July  9-31,  Ed.  Niquet,  8  d.;  Sept.  1-Oct.  17,  F.  Body,  36  d .  110  00 

Carpenters,  19  d.  at  $2.25,  46  at  $2;  labourers,  75j  d.  at  $1.50  .  248  00 

Horse  hire,  5  d.  at  $1 .  5  00 

Savard,  J.  B.,  spruce,  3,828  ft.  at  $14,  100  1.  ft.  at  10c .  63  59 

Small  payments:  deals,  &c.,  $119.86;  smithwork,  $34.67;  hardware,  &c.,  $38.35 .  192  88 


Total,  carried  to  page  V — 13 .  619  47 


Petite  Riviere  Saguenay:  Wharf. 

Conductor,  Meron  Tremblay,  July  15-Aug.  22,  34  d.  at  $2.50 .  85  00 

Carters,  12s  d.  at  $2;  labourers,  43^  d.  at  $1.25 .  79  39 

Spruce,  1,908  ft.  deals  at  $12,  1,263  1.  ft.  at  10c.,  200  at  8c.;  smithwork,  $20:  paid  as  follows: 

H.  Morin,  $56.20;  small  payments,  $129 .  185  20 


Total,  carried  to  page  V — 13 .  349  59 


Pichtj  Point:  Wharf  and  Icebreaker. 

Handymen  and  carpenters:  5  d.  at  $3,  142§  d.  at  $2.75,  32  at  $2.7C),  13  at  $2.60 .  527  08 

Labourers,  &c .:  31  d.  at  $2.50,  226  at  $2.25,  11  at  $2.20,  5  at  $2.10,  608|  at  $2,  50  at  $1.75,  140^ 

at  $1.50 . 2,135  95 

Team  and  driver,  27  d.  at  $5;  horse  hire,  11^  d.  at  $2 .  15 S  00 

Boucher,  N.,  spruce,  4, 192  ft.  at  $15;  Gordon  &  Lang,  hire  of  tug,  July,  10*  d.  at  $23 .  272  88 

Dion,  J.  A.:  pine  timber  and  plank,  2,756  ft.  at  $19,  88,030  at  $20.50 .  1,856  98 

Gagnon,  A.:  spruce,  8,000  ft.  at  $15,  9,915  at  $17;  pine,  4,600  ft.  at  $21,  2,760  at  $23 .  448  59 

Loiselle,  A.,  red  pine,  403  pieces  at  60c.;  McLellan  Co.,  pine,  3,482  ft.  at  $21 .  314  92 

Montgomery  &  Ferguson:  corrugated  iron,  50  squares  at  $3.95;  nails,  iron,  &c.,  $102.08 .  299  58 

Steel  Co.  of  Canada:  drift  spikes,  975  lb.  at  2-8c.,  3,505  at  2-175c.;  cross  arm  braces,  1,440 

lb.  at  2£c.;  nuts,  washers,  &c.,  $86.17 .  222  11 

Meat,  groesries,  &c.:  A.  Cote,  $518.82;  W.  Forget,  $84.40;  Jacobs  &  Gordon,  $156.13;  F.  C. 

Preston  &  Co.,  $26.08 .  785  43 

Small  payments:  hardware,  $26.25;  timber,  $18;  nigger  heads,  $18;  sundry,  $44.95 .  107  20 

Vouchers  outstanding .  1,320  60 


Total,  carried  to  page  V — 13 .  8,449  32 


Pointe  aux  Esquimaux:  Wharf  Repairs. 

Conductor,  Alexis  Scherrer,  Nov.  1-11,  1910,  Aug.  3-16,  1912,  16f  d.  at  $3 . • .  50  25 

Carpenters,  28|  d.  at  $2;  masons,  14|  d.  at  $2;  blacksmith,  8  d.  at  $2;  carter,  2*  d  at  $2;  labour¬ 
ers,  &c.,  2-45  d.  at  $1.50 . Ill  18 

Boudreau,  J.  H.:  stone,  48j  toise  at  $10;  hardware,  $16.60 .  499  10 

Vouchers  B.  41985  and  B.  44240-59  outstanding .  1,009  19 


Total,  carried  to  page  V — 13 .  1,669  72 


Pointe  aux  Trembles. 

Conductor,  Bart.  Rochette,  July  11-Aug.  23,  33-5  d.  at  $2.50 .  83  75 

Labour:  1  d.  at  $3,  1  at  $2.50,  29-7  at  $2,  5  at  $1.75,  17-5  at  $1.50 .  99  90 

Nesbitt,  E.  T.:  spruce,  3,856  ft.  at  $22.50,  488  at  $20,  320  at  $18 .  102  28 

Small  payments:  spruce,  $44.28;  pipe,  &c.,  $39.87;  freight,  $10.68;  sundry,  $62.43 .  157  26 


Total,  carried  to  page  V — 13 .  443  19 


Pointe  Claire:  Wharf  Repairs. 

Conductor,  A.  Pilon,  Apr.  1-6,  1912,  Mar.  10-31,  1913,  25  d.  at  $3;  outlay,  80c .  75  80 

Carpenters,  27  d.  at  $3;  labourers,  31J  d.  at  $2 .  144  00 

LeBlanc,  O.,  smithwork .  73  54 

Small  payments:  nails,  $17.45;  paint,  <fcc.,  $8.87;  sundry,  $2.86 .  29  18 

Voucher  outstanding .  295  79 


Total,  carried  to  page  V — 13 . .  618  31 
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Port  Daniel:  Wharf  Repairs.  $  cts. 

Conductor,  Andre  Michel,  May  13-27,  June  5-July  31,  3?  d.  in  Sept.,  35f  d.  at  $2.50 .  89  37 

Engineer,  19J  d.  at  $2.50;  carter,  7\  d.  at  $2;  labourers,  252J  d.  at  $1.50 .  442  74 

liimouski  Industrial  Co.:  wainscotting,  $37.52;  windows,  door,  &c.,  $29.70 .  67  22 

Small  payments:  freight,  $35.10;  hardware,  $22.64;  coal,  $18.75;  hawser,  $14.70;  sundry,  $4.82  96  01 

Loading  pile  driver:  J.  Vigneau,  7  d.  at  $2.50;  labourers,  9  d.  at  $1.50;  blacksmith,  3  d.  at  $2. .  37  00 

Detailed  with  Harbours  Generally,  Quebec . (Page  V — 282)  188  70 


Total,  carried  to  page  V — 13 .  921  04 


Poupore  Training  Pier. 

Conductor,  A.  M.  McCallum,  Feb.  10-Mar.  31,  at  $80,  $137.14;  outlay,  $15.95 .  153  09 

Carpenters,  64  J  d.  at  $2.50,  17?  at  $3;  labourers,  305*  d.  at  $2;  with  team,  41§  d.  at  $3.50 .  969  50 

Fitzgerald,  W.  J.:  steel  plates,  1,572  lb.  at  4c.;  diilling,  &c.,  $34.85 .  97  73 

Lapointe,  E.:  deals,  1,000  ft.  at  $30;  12-in.  square  timber,  3,176  1.  ft.  at  20c.;  rd.  timber,  3,550 

1.  ft.  at  20c.;  hardware,  $3.20 .  1,378  40 

Traders  Co.:  spikes,  1,120  lb.  at  3 -75c.,  1, 105  at  3 -9c.;  dynamite,  $19;  sundry  hardware,  $85.41  189  51 

Small  payments:  chain,  $33.06;  explosives,  $30.01;  team  hire,  $17.50;  sundry,  $18.50 .  99  07 


Total,  carried  to  page  V — 13 .  2,887  30 


Kimouski  Breakwater. 

Purchase  price  of  site,  Estate  Hon.  U.  J.  Tessier .  2,090  00 

Boulanger  &  Gaiibois:  contract  for  breakwater  wharf  complete .  19,550  00 

Inspector  of  work,  E.  Banville,  May-Oct.,  148  d.  at  $2.50 .  370  00 

Legal  services,  Gagnon,  Sasseville  &  Gagnon,  Rimouski .  105  65 

Detailed  with  Harbours  Generally,  Quebec . • . (Page  V — 282)  100  00 


Total,  carried  to  page  V — 13 .  22,125  65 


Rimouski  Harbour  Improvements. 

Conductor,  Ls.  Lavoie,  Nov.  7-13,  5  d.  at  $3 .  15  00 

Assistants,  10-375  d.  at  $2,  4  at  $1.75 .  27  74 

King’s  Printer,  $66.81;  advertising,  $634.20 .  701  01 


Total,  carried  to  page  V — 13 .  743  75 


Rimouski  Wharf:  Repairs  and  Improvements. 

Conductor,  Ls.  Lavoie,  May-Nov.  8,  160  d.  at  $3,  freight  &c.,  $57.59 .  537  59 

Carpenters,  126£  d.  at  $2.50,  90*  at  $2,  600  at  $1.75;  carter,  13  d.  at  $2.25 .  1,575  18 

Engineer,  32?  d.  at  $2.50;  blacksmith,  106  d.  at  $2.25,  58  at  $2;  labourers,  114  d.  at  $1.50 .  606  73 

Brodrique,  Dal.:  work  on  freight  shed,  $135.39;  pipe,  &c.,  $52.26 .  187  65 

Canadian  Import  Co.,  coal,  $52.80,  bags,  $16.50,  labour  $5.50 .  74  80 

Chinic  Hardware  Co.:  iron,  $72.32;  chain,  $19.48;  freight,  &c.,  $6.95 .  98  75 

Lavoie,  U.:  rent  of  scow,  $22;  towing,  $28 .  50  00 

St.  Laurent,  A.  P.:  nails,  7  kegs  at  $3.50,  11  at  $3.25;  iron,  $39.36;  coal,  $36;  rope,  $19.18; 

sundry  hardware,  $288.40  .  443  19 

Talbot,  Ltd.:  3-in.  spruce  deals,  16,877  ft.  at  $17.50;  rent  of  screws,  &c.,  $-4.75 .  300  09 

Small  payments:  oxide  of  iron,  $40;  cartage,  $39.72;  timber,  $37.37;  rent  of  land,  $35;  rent  of 

bellows,  $24;  iron,  $21.87;  rent  of  telephone,  $15;  sundry,  $9.50 .  222  46 

Travel  of  Ottawa  officials:  A.  E.  Cross,  $28;  H.  M.  Davy,  $57.35 .  85  35 

Advertising .  22  50 


Total,  carried  to  page  V — 13 .  4,204  29 


Riviere  aux  Vases:  Wharf. 

Conductor,  Nazaire  Boucher,  Mar  2-28,  Aug.  12-19,  29  d.  at  $2.50 .  72  50 

Carpenters,  20  d.  at  $2.25,  48  at  $2;  labourers,  5  d.  at  $1.75,  25  at  $1.50 . . .  187  25 

Boivin,  Chas.,  smith  work  &c.  $55.53;  Petit,  L.,  deals,  2, 476  ft.  at  $14,4,628  at  $13,  overpaid  $1  151  36 

Tremblay,  M.,  deals  $34.67,  cartage  $17.50 . ; .  52  17 

Small  payments:  stone,  3  toise  at  $8,  33-58  at  $6;  cartage  $64,  blocks  $47,  smithwork  $43.24, 

timber  $20,  sundry  $44.01 .  443  75 

Vouchers  B.  44287-96  outstanding .  214  50 


Total,  carried  to  page  V — 13 . . .  1,121  53 
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River  Ratiscan:  Landing  Pier.  $  cts. 

Montminy,  M.A.  &  Co.,  photographs .  8  75 

King’s  Printer  $4.47;  advertising  $172.30 .  176  77 


Total,  carried  to  page  V — 13 .  185  52 


River  des  Prairies:  Improvement  of  Navigation. 

Detailed  with  Dredge  Vessels,  Ontario  and  Quebec . (Page  V — 375)  2,203  71 


River  du  Lievre  Wharfs. 

Conductor,  M.  A.  Brazeau,  Apr. -Sept.,  37J  d.  at  $3,  outlay  $43.95 .  157  20 

Carpenters,  15*  d.  at  $2.50;  labourers,  12  d.  at  $2;  teams,  4  d.  at  $3,  1  at  $3.50 .  77  63 

Building  float,  Mar.  21-31:  A.  Boileau  $29.33;  labourers,  13?  d.  at  $2 .  56  33 

Gillis  Bros.:  spruce,  4,000  ft.  at  $14,  hemlock,  1,275  ft.  at  $18 .  78  95 

Rabb,  R.  R.:  cedar,  35  pcs.  at  $3;  scantling  &c.,  4,000  ft.  at  $21,  shingles  $12.25 .  201  25 

Small  payments:  labour  $56;  services  of  caretaker  of  wharfs  $40;  bolts  and  washers  $33.15;  10 

niggerheads  and  pattern  $21;  hardware  &c.  $127.02 .  277  17 


Total,  carried  to  page  V — 13 . 848  53 


Riviere  du  Loup  (en  haut)  Lock  and  Dam. 

Purchase  price  of  site:  L.  Cloutier  $88,  A.  Lambert  $531,  O.  Plante  $115.80 .  734  80 

Bellefeuille  &  Frere,  machine  work  &c.,  $86;  Lamy,  L.  A.,  cartage  &c.  $79.25 .  165  25 

Small  payments:  board  $42.50;  labour  $17.25,  towing  $7,  sundry  $6.50 .  73  25 

Travel  of  engineers:  B.  Grandmont  $26.25;  R.  Morrissette  $18 .  44  25 

Legal  services,  J.  A.  Coutu,  Louisville . . .  25  40 


Total,  carried  to  page  V — 13 .  1,042  95 


Riviere  du  Loup  (Fraserville)  Wharf,  Repairs,  &c. 

Conductor,  Clovis  Berube,  July  8-Oct.  31,  105  d.  at  $2.75,  outlay  $6.82 .  295  57 

Foreman,  Ls.  Plourde,  98  d.  at  $2.50;  labourers,  329?  d.  at  $1.75,  15  at  $2 . * .  851  62 

Carpenters,  189  d.  at  $2;  carter,  104  cl.  at  $2.50;  painters,  93  d.  at  $2;  boat  hire  $5 .  829  00 

Devost,  Alf.,  iron,  1,112  lb.  at  4|c.,  smithwork  $15.10;  Dube,  E.,  oak,  17,627  ft.  at  $65 .  1,210  90 

Georgia  Turpentine  Co.:  paint,  79£  gal.  at  $1.50;  linseed  oil  &c.,  141§  gal.  at  $1.10 .  274  90 

Lachance  &  Fils,  deals  $39.04,  posts  &c.  $20.50;  Sirois,  C.,  spruce,  5,392  ft.  at  $19.50  .  164  67 

Ouellet,  P.:  timber,  25,069  ft.  at  $17.40,  33,216  at  $19.50;  paint,  48  gal.  at  $1.75;  shingles  $20.75; 

nails  $16.50;  sundry  $31.05 .  1,236  29 

Pelletier,  A.  L.:  bolts,  2, COO  at  4-lc.,  1,100  at  4c.,  500  at  3.9c.;  sundry  $26.11 .  171  61 

Small  payments:  paint  &c.  $14.45,  stove  and  pipe  $11.90,  sundry  $23.94 .  50  29 

King’s  Printer .  80  58 


Total,  carried  to  page  V — 13 .  5,165  43 


River  Laguerre:  Improvement. 

Conductor,  Nap.  Le  Blanc,  Aug.  12-Sept.  25,  39  d.  at  $3,  freight  $4.45 .  121  45 

Carpenters,  26j  d.  at  $2.50;  labourers,  461  d.  at  $2 .  988  25 

Double  teams,  122*  d.  at  $4;  single  teams,  34^  d.  at  $3 .  594  50 

Leger,  E.:  galv.  pipe,  529  ft.  at  12c.;  cement,  100  sacks,  $52;  sundry  $35.85 .  151  33 

McNally,  W.  &  Co.:  cement,  110  bags  at  45c.,  bags  $11 .  60  50 

Small  payments:  smithwork  $29.30,  carting  sand  $28.50 .  57  80 


Total,  carried  to  page  V — 13 .  1,973  83 
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River  Saguenay:  Dredging  and  other  Improvements.  I  cts. 

Placing  beacons,  gauges  &c.,  May-Oct. — 

Carpenters,  5'*  d.  at  S3,  61  at  $2.50;  blacksmith,  d.  at  $2.50 .  43  00 

Launch  engineer,  35  d.  at  $2.50;  rodman  &c.,  21  d.  at  $2.50 .  140  00 

Chainman,  19  d.  at  $2;  labourers,  50^  d.  at  $2 .  138  50 

Taking  soundings  &c.,  Jan.-Mar. — 

Sounding-men,  54\  d.  at  S2.50,  1§  at  $2;  carters,  65|  d.  at  S3 .  334  50 

Chainmen,  gaugemen  &c.,  40  d.  at  $2;  labourers,  281j  d.  at  $2 .  642  50 

Dredge  Algonquin — 

Inspector,  M.  W.  Grenier,  June  11-Nov.  16,  159  d.  at  S3 .  477  00 

Gaugeman,  Alex.  Murdock,  144  d.  at  $2.50 .  360  00 

Dredge  Bruxelles — 

Inspector,  B.  Duperre,  Sept. -Nov.,  55  d.  at  $2.50 .  137  50 

Gaugeman,  F.  Grenon,  Sept.-Nov.,  54  d.  at  $2.50 . .  135  00 

Aubin,  A.:  rent  of  launch,  18  d.  at  $2;  purchase  price  of  launch  $350;  meals  to  men,  140  at  35c.  435  00 

Blais,  A.  C.  &  Fils.,  gasob'ne  $35.48,  hardware  &c.  $16.78;  Guay,  G.,  machine  work  $56.08,. .  108  34 

Cote,  Boivin  &  Co.:  gasoline  $73.81,  sundry  hardware  $25.80 .  99  61 

Jalbert,  H.,  timber  &c.  $63.81;  Yilleneuve,  T.  L.,  outlay  $74.62 . .  138  43 

Small  payments:  timber  $18,  rent  of  launch  $18,  bedding  $12.60,  gasoline  $12.50,  sundry  $35.88  96  98 

Detailed  with  Contract  Dredging . (Page  V — 338)  73,572  09 


Total,  carried  to  page  V — 13 .  76,858  45 


River  St.  Lawrence  at  Laprairie:  Protection  Wall. 

Brassard,  Jos.:  services  as  conductor,  July-Nov.,  122  d.  at  $3;  services  as  labourer,  18  d.  at 

$2;  outlay  $30.72 . ; .  432  72 

Poupart,  Noe:  services  as  conductor,  July-Nov.,  130  d.  at  $3;  services  as  labourer,  11  d.  at 

$2;  outlay  $14.32 .  426  32 

Foremen  at  $2.50:  Pierre  Brassard  45  d.,  E.  Brosseau  28.35,  M.  Page  39 .  280  87 

Labourers,  1,385-4  d.  at  $2,  8  at  $1.75,  at  $1.50;  carters,  1,270-1  d.  at  $5,  136-05  at  $3  .  8,547  20 

Boucher,  J.  Bte.,  1§  arpent  land  $400;  stone,  2-745  tons  at  $14 .  438  43 

Bremner,  Alex.:  cement,  250  brl.  at  $1.47;  bags,  1,000  at  10c .  467  50 

Canada  Cement  Co.:  cement,  100  brls.  at  $1.77;  less  freight  &c.  $11.75 .  165  25 

Demers  &  Magee:  cement,  125  sacks  at  55c.,  less  empty  sacks  $10.20;  hardware,  repairs  &c. 

$54.65 .  113  20 

Pedlar  People  Ltd.:  Nestable  cuirvert,  163?  ft.  at  S2.80L  336  ft.  at  85c.;  culvert  closer  $5 .  749  23 

Stone,  151-862  toise  at  $14,  -4toiseat$10;  sand  $72.75;  cart  $7.  Paid  as  follows:  Bourassa,  Nap. 

$110.25;  Brossard,  Alph.  $66.37,  Brossard,  Aug.  $129.60,  W.  $142.98;  Delude,  J.  $85.23; 

Hebert,  I.  $152.48;  Lemieux,  F.  $338.26;  Martin,  A.  $273.04;  Moquin,  H.  $55.04;  Page,  H. 

$171.15;  Perron,  W.  $279.57;  Ste.  Marie,  Alex.  $90.93,  Amedie  $93.91;  small  payments, 

$221.07 .  2,209  88 

Small  payments:  labour,  $31.80,  timber,  $30.33,  weighing  stone,  $16,  pipe,  $12.25,  crowbars, 

$10.70,  payments  $67.11 .  168  19 

To  be  refunded  to  Casual  Revenue .  58  00 


Total,  carried  to  page  Y — 13 .  15,056  79 

4  _ _ , _ 

Roberval:  Repairs  to  Wharf. 

Otis,  L.  E.:  spruce  deals,  27,000  ft.  at  $15;  rd.  spruce,  3,500  1.  ft.  at  12c .  825  00 

Portras,  J.:  receiving  a:id  measuring  timber,  5%  of  $1,421.20 .  71  06 

St.  Pierre,  Eug.:  rd.  spruce,  665  1.  ft.  at  10c.,  2,935  at  12c.,  sq.  spruce,  1,420  1.  ft.  at  12^c .  596  20 


Total,  carried  to  page  V — 13 .  1,492  26 


Rulsscau  a  Loutres:  Harbour  Improvement. 

Purchase  price  of  wharf,  Geo.  St.  Gelais . .  1,200  00 

Legal  services,  J.  E.  Gagnon,  Matane . . .  39  30 


Total,  carried  to  page  V — 13 .  1,239  30 


Sabrevois  Wharf:  Repairs  and  Renewals. 

Conductor,  Geo.  M.  Cloutier,  Aug.  1-24,  Sept.  9.-30,  Oct.  10-16,  Mar.  4-31,  70  d.  at  $3 .  210  00 

Labourers,  151 J  d.  at  $1.75,  56£  at  $1.50;  carters,  26|  d.  at  $4,  23  d.  at  $3 .  525  87 

Goyette,  F.,  gravel,  265  tons  at  $1;  Thuot  &  Thuot,  spruce  $35.93 .  300  93 

Stone,  9  toise  at  $7,  30-98  at  $8,  paid  as  follows:  C.  Bonneau  $70.28,  G.  E.  Dalpe  $76.29,  small 

payments  $164.27 . ! .  310  84 

Smith  work  $16,  nails  &c.  $2.38,  hammers  $2 .  20  38 


Total,  carried  to  page  V — 13 . • .  1,368  02 


V— 268 


AID  I  TOR  GENERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Sault  Montmorency:  Protection  Work.  $  cts. 

Conductor,  Cyrille  Mathieu,  May  18-June  25,  32  d.  at  $4 . * .  128  CO 

Carpenters,  221-8  cl.  at  $2.50;  carters,  112-7  d.  at  $3;  labourers,  329-8  d.  at  $2 .  1,552  20 

Crepin,  J.  E.,  smithwork  $5.84;  Lesperance,  A.,  hardware  $61.26 .  67  10 

Masson,  A.  D.,  spikes  $32.50;  Mathieu  S.,  bolts,  2,017  lb.  at  2-8c .  88  97 

Mathieu,  P.  N.:  stone,  17  cars  at  $22;  timber,  85,956  ft.  at  $25,  4,939  at  $20,  4,046  at  $18, 

sundry  $3.91 .  2,698  42 

Quebec  Brick  Co.,  stone,  83  toise  at  $7 .  581  00 


Total,  carried  to  page  V — 13 .  5,115  69 


Sliigawake  Wharf:  Flooring,  &c. 

Conductor,  Frs.  Skene,  July  12-31,  Sept.  2-21,  Nov.  12-20,  36j  d.  at  $2.50 .  91  25 

Carpenters  &c.,  66  d.  at  $1.75;  labourers,  86j  d.  at  $1.50;  carters,  22*  d.  at  $2 .  289  69 

Small  payments:  timber  $56.40,  hardware  $40.01,  shingles  $22.50 .  118  91 


Total,  carried  to  page  V — 13 .  499  85 


Sore!  Deep  Water  Wharf. 

Magnan  <fc  Pontbuand,  successors  to  J.  E.  Beauchemin — 

Contract  for  wharf  complete .  125,000  00 

Extra  piles,  driving  and  cutting,  $36, 795.72;  timber  $823.20;  iron  $220.30 .  37,839  22 

Earth  filling  for  second  break,  12,200  cu.  yd.  at  25c .  3,050  00 


165,889  22 

Less,— paid  in  1907-8,  V— 223  .  3,760  00 

“  “  1908-9,  V— 230 .  82,345  00 

“  “  1909-10,  V— 204 .  66,395  00 

"  “  1911-2,  V— 239 .  8,740  00 

-  161,240  00 


Paid  to  Magnan  &  Pontbriand  in  1912-13 .  4,649  22 

Small  payments:  spruce  $29.57;  pattern  $25;  steel  $7;  sundry  $11.83 .  73  40 

Repairing  Wharf  ($402.78) — 

Conductor,  Wm.  Robillard,  Oct.  9-26,  15  d.  at  $4  .  60  00 

Carpenters,  46-4  d.  at  $2;  labourers,  142-8  d.  at  $1.75 .  342  78 


Total,  carried  to  page  V — 13 .  5, 125  40 


Sorel:  Purchase  of  New  Wharf. 

Pontbriand,  A.  E.,  purchase  price  of  wharf  property .  15,000  00 


Squateck  Wharf:  Addition. 

Conductor,  Alf.  Dionne,  Aug.  27-Oct.  15,  42  d.  at  $2.75 .  115  50 

Carpenters,  30  d.  at  $2.50,  81  at  $2;  labourers,  248$  d.  at  $1.75 .  671  88 

Bouchard,  Ls.:  spikes  &c.,  2,854  lb.  at  43c.;  sundry  $4.20 .  132  65 

Dionne,  Alf.,  Jr.:  spruce,  1,020  1.  ft.  at  9c.,  3,525  at  3c .  197  55 

England  Lumber  Co.:  spruce,  14,635  ft.  at  $20,  2,970  at  $21.50,  21,287  at  $24;  use  of  scow,  25 

d.  at  $1;  hardware,  90c .  893  33 

Carting  stone,  29-31  toise  at  $8;  timber  $28.29;  nails  $24.50;  rent  of  canoe  $15;  sundry  $23.75. 

Paid  as  follows:  J.  &  H.  Berube  $62,  small  payments  $264.04 .  326  04 


Total,  carried  to  page  V — 13 .  2,336  95 


Ste.  Adelaide  de  Pabos:  Breakwater  Extension. 

King’s  Printer  $36.33;  advertising  $134.95 .  171  28 


St.  Alexis:  Full  and  Final  Settlement  of  J.  Girard’s  claim  in  connection  with 

Contract  for  Wharf. 


Girard,  J.,  settlement  of  claim 


1,730  78 
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St.  Andre  de  Kamouraska:  Wharf  Extension.  $  ctg. 

Conductor,  Antoine  Paradis,  May  10-June  19,  32  d.  at  $2  50 .  80  00 

Carpenter,  31§  d.  at  $2;  labourers,  89?  d.  at  $1.40,  31  at  75c.;  carters,  23f  d.  at  $2 .  259  05 

Small  payments:  deals,  2,420  ft.  at  $18,  2,305  at  $15;  paint,  $7.50;  sundry,  $8.42 .  94  05 


Total,  carried  to  page  V — 13 .  433  10 


St.  Andrew:  Wharf. 

Conductor,  Jos,  Lalonde,  Jan.  23-Feb.  19,  at  $80 .  74  67 

Carpenters,  61^  d.  at  $2.50 .  153  77 

Berniquer,  A.,  plank,  1,500  ft.  at  $29;  sundry  timber,  $84.50 .  128  00 

Small  payments:  corrugated  iron,  $27.83;  smith  work,  $7.20;  hardware,  &c.,  $21.88 .  56  91 


Total,  carried  to  pageV — 13 .  413  35 


St.  Anicet:  Wharf  Repairs. 

Conductor,  Moise  Cote,  Sept.  14-Oct.  16,  Nov.  2-21,  37  d.  at  $3 . Ill  00 

Roofer,  1  d.  at  $3;  labourers,  115|  d.  at  $2;  carters,  30  d.  at  $3,  40^  at  $4 .  486  00 

Macpherson,  D.  J.:  tamarac,  2,332  ft.  at  $22,  2,928  at  $20;  pme,  $12.50 .  122  36 

Walsh,  W.  J.:  pine,  5,401  ft.  at  $45;  spruce,  3,400  ft.  at  $25;  sundry  timber,  $72.57, .  400  61 

Small  payments:  bolts  and  washers,  $29.89;  hardware,  $22.50;  cement,  $14.85;  sundry,  $10.51  77  75 


Total,  carried  to  page  V — 13 .  1,197  72 


Ste.  Anne  dcs  Monts:  Deep  Water  Wharf. 

King’s  Printer .  50  42 


Ste.  Anne  des  Monts:  Harbour  Improvements  at  Mouth  of  Grande  River. 

Conductor,  L.  N.  Sasseville,  Apr.  4-Aug.  31,  106§  d.  at  $2.50 .  266  25 

Carpenters,  &c.,  81£  d.  at  $2,  124  at  $1.75,  528-5  at  $1.50 .  1, 172  85 

Labourers,  609J  d.  at  $1.40,  3695  at  $1.25;  horse  hire,  234f  d.  at  75c . .’ .  1,491  05 

Foreman  of  stone  scow,  Jos.  Fournier,  3  d.  at  $1.75,  85§  at  $1.50 .  133  50 

Dept,  of  Lands  and  Forests,  Quebec,  timber  dues,  &c.,  $289.13;  Morin,  Luc,  lumber,  &c., 

$52.90 . 342  03 

Roy,  N.  J.:  iron,  8,325  lb.  at  2-15c.,  3,150  at  2-05c.;  nails,  &c.,  $73.96;  sundry  hardware,  &c., 

$157.31 .  474  84 

Small  payments:  brush,  104,650  pieces  at  $2.50  per  M,  34,500  at  $2;  smithwork,  &c.,  $91.75; 

freight,  $25;  right  of  cutting  brush,  $19.55;  hardware,  &c.,  $54.90 .  521  84 

King’s  Printer .  45  01 

»  — — - 

Total,  carried  to  page  V — 13 .  4,447  37 


Ste.  Anne  de  la  Pocatiere:  Wharf  Extension. 

Conductor,  Amable  Berube,  June  28-Aug.  16,  30  d.  at  $2.50,  outlay,  $14.45 .  89  45 

Carpenters,  44  d.  at  $1.75;  labourers,  36  d.  at  $1.40;  carters,  16  d.  at  $2.25 .  163  40 

Carbonneau,  O.:  cedar,  1,152  ft.  at  $17.17,  4,980  at  $15-503;  spruce,  3,516  ft.  at  $14,  5,559  at 

$15-403  .  232  01 

Small  payments:  smithwork,  $36.24;  spruce,  $30.10;  hardware,  $41.25 .  107  59 

King’s  Printer,  $33. 47 ^advertising,  $121.98 .  155  45 


Total,  carried  to  page  V — 13 .  747  90 


St.  Antoine  de  Richelieu. 

Purchase  price  of  site  of  wharf,  Jacques  Cartier .  1 , 200  00 

Legal  services,  Alf.  Desaulniers,  St.  Antoine  de  Vercheres .  22  00 

King’s  Printer,  $44.49;  advertising,  $158.46 .  202  95 


Total,  carried  to  page  V — 13 . ■ .  1,424  95 


V— 270 


AUDITOR  GENERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


St.  Croix  Wharf.  $  cts. 

Poliquin,  O.:  contract  for  wharf,  complete,  $22,000;  closing  openings,  $2,230;  extra  cribwork, 

19,884  cu.  ft.  at  9c.;  less  $10,460  paid  in  1911-12,  V — 237 .  15,559  56 

Inspector  of  work,  A.  Thivierge,  May.  17-Sept.  30,  95  d.  at  $2.50  .  237  50 

Work  on  roadway .  13  00 

Advertising . . . . .  9  60 


Total,  carried  to  page  V — 13 .  15,819  66 


Ste.  Famile:  Wharf  Extension. 

Trudel,  Nap.  (S6,813.6S) — 

Contract  for  extension  complete,  $18,963.68;  less  $12,250  paid  in  1911-12,  .V — 237 .  6,713  6S 

On  account  extra  work .  100  00 

Inspector  of  work,  Jos.  Premont:  services,  May  15-July  31,  67  d.  at  $2.50;  outlay,  $9 .  176  50 

Advertising .  10  35 


Total,  carried  to  page  V — 13 .  7,000  53 


Ste.  Felicity  Wharf. 

Bernatchez,  M.,  estimate  1  to  Mar.  27  on  $13,450  contract .  1,320  00 

King’s  Printer,  $40.01;  advertising,  $244.95 .  284  96 


Total,  carried  to  page  V — 13 .  1,604  96 

I  - 

St.  Francois,  North,  I.O.:  Urgent  Repairs  and  Renewals. 

Conductor,  Xavier  Lepage:  June  10-20,  July  8-23,  Aug.  5-17,  Oct.  20-Nov.  30,  Feb.  4-13,  Mar. 

4-31,  92-4  d.  at  $3.25;  driving,  &c.,  $28.25 .  328  55 

Carpenters,  473-4  d.  at  $2,  26-9  at  $1.80,  68-5  at  $1.75 .  1,115  08 

Labourers,  259-7  d.  at  $1.50,  8-7  at  $1.25 .  400  42 

Caron,  O.,  freigkt,  $60.77,  loading  $9,  fare  $8;  Trepanier,  Capt.  P.,  freight,  $102.25 .  180  02 

Masson,  A.  D.:  spikes,  4,250  lb.  at3-25c.,  2,401  at  4-25c.;  sundry,  $54.14 .  294  31 

Nesbitt,  E.  T.:  spruce,  1,628  ft.  at  $22,  883  at  $25;  shingles,  $19.50;  sundry,  $42.55 .  119  95 

Stone,  30  toise  at  $8;  driving,  $46.40;  tank,  $12;  sundry,  $44.17:  paid  as  follows:  Thos.  Dion, 

$108;  small  payments,  $234.57 .  342  57 


Total,  carried  to  page  V — 13 .  2,780  90 


St.  Francois,  South,  I.O.;  Wharf  Repairs,  &c. 

Conductor,  Xavier  Lepage:  Aug.  3-Oct.  23,  46-7  d.  at  $3.25;  stone,  $25;  assistance,  $5.63 .  182  41 

Painters,  69  d.  at  $2;  carters,  51-2  d.  at  $3;  labourers,  15-9  d.  at  $2,  22-7  at  $1.50 .  357  50 

Small  payments:  pipe,  $18.90;  hardware,  $17;  sundry,  $11.65 .  47  55 


Total,  carried  to  page  V — 13 .  5S7  46 


St.  Genevieve  de  Batiscan:  Wharf. 

Montminy,  M.  A.  &  Co.,  photographs . % .  8  75 

King’s  Printer,  $52.84;  advertising,  $138.96 . . .  191  80 

Travel  of  engineer,  B.  Grandmont .  14  40 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — 422)  30  00 


Total,  carried  to  page  V — 13 .  244  95 


St.  Germain  de  Kamouraska:  Wharf. 

200  00 


Castonguay,  M.:  spruce,  4,000  1.  ft.  of  7-ia.  at  5c 
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St.  Irenec:  Repairs  to  Wharf.  $  ct3. 

Conductor,  H.  Girard,  2*d.  in  May  at  $3;  mason,  5-9  d.  at  $3 .  23  70 

Master  carpenter,  H.  Thibeault,  July  4-Aug.  16,  37-3  d.  at  S3 .  Ill  90 

Carpenters,  5  d.  at  $3,  169-5  at  $2.50,  218-4  at  $2.25,  24-7  at  $2 .  979  53 

Labourers,  127-2  d.  at  $1.75  (P.  Bouchard,  short  paid  SI) .  221  55 

Duchaine,  Chas.:  freight,  $62.83;  loading,  S5.40;  carpentry,  S9 .  77  23 

Duchesne,  V.,  freight,  S56.77;  Gauthier,  P.,  board  of  J.  O.  Lavoie,  $62.50 .  119  27 

Gignac,  J.  H.:  spruce,  $42.24;  window  frames,  $19;  pine,  $18.75;  freight,  $0.03 .  89  02 

Lavoie,  J.  O.,  outlay,  S1G.79;  Tremblay,  E.,  hardware,  $70.60 .  87  39 

Mafeson,  A.D.:  glass,  $27.30;  brick,  $27.25;  tarpaulin,  $26;  sundry,  $44.25 .  124  80 

Small  payments:  labour,  $55.89;  installing  electric  light,  $42.82;  lumber,  $34.83;  weights, 

$22.56;  smithwork,  $18.45;  sundry,  $24.36 .  198  91 


Total,  carried  to  page  V — 13 .  2,033  30 


St.  Jean  des  Chaillons:  Wharf  Approach,  Freight  Shed,  &c. 

Work  under  A.  Beaudette,  May  27-June  27 — 

Conductor,  A.  Beaudette,  5  d.  at  $2.50;  labourers,  10  d.  at  $1.50 . .  27  50 

Carpenters,  2  d.  at  $2,  2  d.  at  $2.50 .  9  00 

Work  undewLs.  Laliberte,  June  3- Aug.  17 — 

Conductor,  Ls.  Laliberte,  63$  d.  at  $3;  carter,  8j  d.  at  $2 .  207  00 

Carpenters,  62$  d.  at  $2.50,  61$  at  $1.75;  labourers,  279  d.  at  $1.50 .  682  18 

Bourret,  A.  V.,  stone  in  place,  27-61  toise  at  $8;  Gagnon,  A.,  cedar,  23,500  ft.  at  $20 .  690  88 

Fraser,  W.  J.  B.:  fir,  4,116  ft.  at  $55;  transportation,  $10 .  236  38 

Young,  H.:  iron,  2, 145  lb.  at  2c.,  1,140  at  2-05c.;  spikes,  $9.75 . ...*.. .  76  02 

Small  payments:  smithwork,  $5-8.94;  carting,  $34.50;  towing,  $23;  preparing  wharf  for  winter, 

$22.50;  sundry,  $12.58 .  151  52 


Total,  carried  to  page  V — 13 .  2,080  48 


St.  Jean,  I.O.:  Repairs  to  Wharf. 

Gignac,  J.  EL:  spruce,  5,160  ft.  at  $18,  8,100  at  $16.50;  pine,  $3 .  229  53 

Simard,  C.,  repairing,  &c.,  351  h.  at  30c .  105  30 

Small  payments:  freight,  $26.55;  hardware,  $24.71;  labour,  $23.60;  sundry,  $34.82 .  109  68 


Total,  carried  to  page  V — 13 .  444  51 


St.  Jerome  Wharf:  Urgent  Repairs. 

Conductor,  Alf.  Fortin:  July  1-Sept.  26,  601  d.  at  $2.50;  receiving  stone,  Dec.  2-28,  23  d.  at  $2.50; 

outlay,  $49.15 .  258  53 

Carpenters,  351  d.  at  $2,  24$  at  $1.75;  labourers,  180$  d.  at  $1.50;  carter,  121  d.  at  $2 .  409  13 

Fortin,  Henri:  iron  in  spikes,  1,857  lb.  at  5c.;  sundry,  $29 .  121  85 

Spruce,  468  1.  ft.  at  7c.,  3,128  at  8c.,  2,091  at  9c.,  1.39S  at  10c.,  1,632  at  11c.,  1.423  at  12c.,  68 
at  13c.,  124  at  14c.,  91  at  15c.;  paid  as  follows:  A.  Gagn6,  $04.51;  J.  A.  Gagne,  $415.57; 

L.  Hudon,  $133;  J.  B.  Simard,  $3S3.04 .  1,001  12 

Stone,  56-08  toise  at  $7;  paid  as  follows:  G.  Dar6,  $84;  X.  Dar6,  $53.67;  F.  Dufourd,  $109.67; 

T.  Noel,  $70;  small  payments,  $75.26 . * .  392  60 

Small  payments:  spikes,  bolts,  &c.,  $32.28;  sawing,  $29.49;  hardware,  $28.18;  sundry,  $16.25.  106  20 


Total,  carried  to  page  V — 13 .  2,289  43 


St.  Joseph  de  Letellier:  Wharf. 

Warren,  Nap.:  contract  for  wharf  complete,  $18,900;  less,  coal  $11,  spruce  deals  $133.50,  and 

$6,890  paid  in  1911-12,  Y— 238 .  11,865  50 

Inspector  of  work,  A.  Bois,  June  7-Nov.  30,  154  d.  at  $2.50 .  385  00 


Total,  carried  to  page  V — 13 .  12,250  50 


St.  Laurent,  I.O.:  Wharf  Repairs. 

Conductor,  H.  Godbout,  May,  June,  Aug.,  Nov.,  25-5  d.  at  $2.50,  outlay,  $34.35 .  98  10 

Carpenters,  46$  d.  at  $2;  labourers,  9  d.  at  $1.50 .  106  50 

Gignac,  J.  H.:  spruce,  11,139  ft.  at  $18,  8, 100  at  $18.50 .  350  35 

Small  payments:  labour,  $56;  freight,  $29.20;  wood  screws,  $16;  sundry,  $25.59 .  126  79 


Total,  carried  to  page  V — 13 .  6S1  74 
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St.  Luce:  Wharf.  $  cts. 

Trudel,  Nap.:  contract  for  wharf,  complete . .  11,  968  00 

Inspector  of  work,  Ones.  Tanguay,  June-Sept.,  81*8  d.  at  $2.50 .  204  50 

Advertising .  159  96 


Total,  carried  to  page  V — 13 .  12,332  46 


St.  Majorique:  Approaches  to  bridge. 

Fortin,  Geo.,  conductor,  June  18-Oct.  5,  81-45  d.  at  §2.75 . .  223  99 

Drapeau,  Jos.:  services  as  foreman,  June  18-Oct.  5,  86  d.  at  $2.50;  3%  com.  on  purchase  of 

timber  $112.48;  deals,  4,244  ft.  at  $15,  513  at  $12;  sawing  timber,  $117.50;  coal,  $450 -  519  30 

Blacksmith,  17  d.  at  S2,  dynamiter,  75j  d.  at  $2;  horse,  97-5  d.  at  75c .  258  12 

Carters,  549-4  d.  at  $2,  12  at  $1.75;  carpenters,  &c.,  120-35  d.  at  $1.50,  1,341-5  at  $1.25 .  2,977  36 

Masson,  A.  D.:  iron,  3,384  lb.  at  $2;  sundry  $12.38 .  80  06 

Timber,  10,960  1.  ft.  at  5c.,  1,518  at  6c.  Paid  as  follows:  A.  Fortin  $80.50,  S.  Fournier  $143.50, 

A.  Lemieux  $92.50,  Jos.  Lemieux  $143.50,  C.  Roberts  $57.06,  F.  Smith  $58,  small 

payments  $64.02 . . . .  .  639  08 

Small  payments:  fascines  $103.87,  planks,  &c.  $40.37,  driving  $21,  smithwork  $20,  rent  of 

boat  $16,  sundry  $21 .90 .  '  223  14 


Total,  carried  to  page  V — 13 . . .  4,921  05 


St.  Michel  tie  Beilechasse:  Wharf  Repairs. 

Conductor,  Etienne  Goupil,  July  24-Sept  2,  Mar.  22-31,  29  d.  at  $2.50 .  72  50 

Carpenter,  25  d.  at  $2.25;  labourers,  SO*  d.  at  $1.50 .  176  63 

Ruellard,  E.:  spruce  deals,  15,112  ft.  at  $18,  2,700  at  $20;  cedar,  190|  1.  ft.  at  30c.;  pine,  &c., 

$30.90 .  414  10 

Small  payments:  hardware,  &c .  25  45 


Total,  carried  to  page  V — 13 .  688  68 


St.  Pierre  les  Becqucts:  Wharf. 

Conductor,  Eleusippe  Dion,  Oct.  11-Nov.  27,  40  d.  at  $3;  outlay  $26.11 .  146  11 

Carpenter,  29f  d.  at  $2.50;  labourers,  150|  d.  at  $1.75 .  338  18 

Carters,  26 *  1  d.  at  $2.50,  §  at  $3.50 .  67  00 

Dubuc  &  Tousignant:  plank,  6,750  ft.  at  $15,  1,700  at  $20;  timber,  1,774  ft.  at  $35,  35  pcs.  at  15c.  202  60 

Small  payments:  smithwork  $28.49,  stone  $20,  spikes  $20,  sundry  $12.69 .  81  18 

King’s  Printer  $55.50;  advertising  $397.06 .  452  56 

Detailed  with  Harbours  Generally,  Quebec . (Page  V — 282)  100  00 


Total,  carried  to  page  V — 13 .  1,387  63 


St.  Simeon:  Wharf  .Repairs. 

Pay  lists,  Aug.  26-Sept.  28,  Nov.  9 — 

Carpenters,  30-1  d.  at  $2.50,  24  at  $2.25,  117-8  at  $2,  8  at  $1.90,  108-9  at  $1.80 .  576  07 

Carters,  20  d.  at  $2.25;  labourers,  88§  d.  at  $1.50 .  177  77 

Unloading  timber,  June  26,  Aug.  26 .  14  40 

Gignac,  J.  H.:  labour,  135  h.  at  30c.;  pine  brackets,  38  at  $4;  pine,  627  $ft.  at  70;  spruce,  30,750 

ft.  at  $27.50;  sundry  timber,  &c.,  $139.92 . .  1,221  94 

Masson, .A.  D.:  spikes,  1,669  lb.  at3£c.,  1,669  at  3-6c.;  iron,  &c.  $84.15 .  198  47 

Pelletier,  Luc  &  Cie:  sq.  spruce,  7,348  ft.b.m.  at  3c. . . . .  220  44 

Small  payments:  freight  $100.86;  board  of  J.  O.  Lavoie  $45;  labour  $19,  machine  work  $15.12; 

smithwork  $10.50;  sundry  $19.04 . . .  209  52 

Detailed  with  Harbours  Generally,  Quebec . (Page  V — 282)  209  71 


Total,  carried  to  page  V — 13  .  2,828  32 


St.  Valier:  Wharf  Extension. 

Duchesneau,  Alex.:  contract  complete  $11,550;  less  $1,100  paid  in  1911-12,  V — 239 .  10,450  00 

Inspector  of  w'ork,  A.  Catellier,  May  28-Nov,  15,  144  d.  at  $2.50 .  360  00 


Total,  carried  to  page  V — 13 .  10,810  00 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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Ste.  Victoirc:  Wharf.  $  cts. 

Purchase  price  of  land  required  for  wharf,  Alf.  Bibeau .  50  00 

P.  pillon  &  Gouin:  est.  1  to  Mar.  31,  1913,  on  §6,996  contract .  1,080  00 

King’s  Printer  §58.50;  advertising  §203.88 .  262  38 

Legal  services,  A.  P.  Vanasse,  Sorel .  34  50 


Total,  carried  to  page  V — 13 . .  1,426  88 


Tadoussac:  Wharf  and  Approach. 

Warren,  Nap.:  contract  for  wharf,  complete  §31,795;  extra  work  §11,482.71;  less  timber  sup¬ 
plied  by  Department,  $1,323.98;  less  §13,350  paid  in  1910-11  (V-230),  $13,890  paid  in 


1911-12  (V-240)  and  $3,521.43  paid  in  1913-14 .  11,192  30 

Inspector  of  work,  J.  N.  Maher,  May  1-Sept.  12,  109  d.  at  $2.50,  outlay  $24.75 .  297  25 

Advertising .  11  70 


Total,  carried  to  page  V — 13 .  11,501  25 


Three  Lakes:  Repairs  to  Wharf,  &c. 


Conductor,  Ls.  Eolduc,  July  11- Aug.  20,  25  d.  at  $3,  outlay  $24 .  99  00 

Foreman,  D.  Carignan,  31  d.  at  $2.50;  carter,  9£  d.  at  $4;  labourers,  105  d.  at  $1.75 .  299  26 

Lake  Megantic  Pulp  Co.,  spruce,  6,404  ft.  at  $18;  Marceau,  J.  E.  &  Frere,  hardware  $07.02. .  182  29 

Small  payments:  spikes  $3.00,  spruce  $2.11,  sundry  §10.55 .  10  26 


Total,  carried  to  page  V — 13 .  596  81 


Three  Rivers  Harbour:  Deep  Water  Wharf  at  West  End. 


Collins  &  Giroux  ($53,550) — 

Paid  on  est.  16  to  Mar.  31  on  contract  and  extras  for  timber  dock  and  ice  breaker,  $141,'  00 

less  $36,290  paid  in  1910-11  (V-230)  and  $57,560  paid  in  191D12  (V-240) . 

Paid  on  est.  3  to  Mar.  31  on  $38,400  contract  for  additional  filling  at  new  coal  dock . 

MacDonald  Co.:  extra  work  in  connection  with  construction  of  Bureau  Wharf;  extra  length 

of  piles  $494.25;  culvert  §100;  painting,  &c.,  $48.57;  washers  $40.18 . 

Inspector  of  work  under  contract,  Maurice  Arcand,  Apr. -Mar.  at  §100 . 

Bailey,  W.,  services  as  clerk,  Oct.  28-Mar.  31  at  $75 . . 

Bell  Telephone  Co.:  rent  of  telephones,  office,  Apr.-Mar.  $25,  river  front,  Apr. -Mar.  $25, 

residence  of  John  Bourgeois,  July-Mar.  $24;  long  distance  calls  $10.80 . 

Buisson,  Dr.  E.,  rent  of  office,  Apr.-Mar.  at  §25;  Gelinas,  F.,  cartage  $454.50 . 

Lamoureux,  Jos.,  engineer  in  charge,  travel  and  outlay . * . 

North  Shore  Power  Co.:  electric  lighting,  Mar.-Oct.,  $6.70;  meter  $1.75;  rent  of  fan  $4; 

lamps  $4.50 . 

Small  payments:  taking  soundings,  &c.,  8  d.  at  $2. 25,  llj  d.  at  §2,  16i  at  $1 .75;  cartage  $45.25; 

cleaning  $44.50;  sundry  $48.03 . 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — 422) 

Total,  carried  to  page  V — 13 . 


Trois  Pistoles  Harbour:  Pier. 


Conductor,  Jos.  Mass6,  June  10-Oet.  11,  107  d.  at  $2.50 . 

Chief  carpenter,  A.  Lavoie,  1Q5  d.  at  $2.25;  watchman,  103  d.  at  $1.75 . 

Carpenters,  6991  d.  at  $2,  6H  d.  at  $1.75,  carters,  124J  d.  at  $3,  4471  at  $2 . 

Labourers,  1,0681  d.  at  $1.50,  85 1  at  $1.25 . . . 

Belzil,  A.,  stone,  16-1  toise  at  §5;  Caron,  H.,  smithwork  $65.48 . 

Lederc,  \V.:  rd  timber,  2,227  1.  ft.  at  5c,  760  at  16c.;  hardware  $11.37 . 

Sirois,  A.:  transportation  of  timber,  9,538  ft.  at  2c.;  towing  scow  $6 . 

Small  payments:  stone,  2  toise  at  §6,  91  at  $5,  1  at  $4;  hardware  $105.24;  smithwork,  $20.69; 

rent  of  canoe  $17.25;  explosives  $13.54;  sundry  §19.36 . 

To  be  refunded,  F.  Boucher  $6.75,  F.  D ’Amour  $1,  S.  Dion  $6.75 . 

Total,  carried  to  page  V — 13 . 


47,350  00 
6,200  00 

683  00 
1,200  00 
384  68 

84  80 
754  50 
263  37 

16  95 

208  26 
904  46 


58,050  02 


267  50 
416  50 
2,774  12 
1,709  49 
145  98 
244  32 
196  76 

240  83 
14  50 


6,010  00 


1— 18v 
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Trois  Pistoles  Icebreaker:  Repairs.  $  ets. 

Conductor,  Julien  Rioux,  June  11-Aug.  24,  65  d.  at  $2.50,  rent  of  canoe  $12 .  174  50 

Carpenters,  5\  d.  at  $2,  149  at  $1.75;  labourers,  6462  d.  at  $1.50 .  1,241  41 

Carters,  253  d.  at  $2;  rent  of  canoe,  17  d.  at  25c .  510  25 

Deschenes,  J.  B.:  spruce,  2,344  1.  ft.  at  16c.,  1,815  at  5c.;  iron,  10,030  lb.  at  4c.;  sundry  $1.72  .  868  71 

Leclerc,  W.:  spruce,  6,103  I.  ft.  at  16c.,  3,945  at  5c.,  sundry  $5.79;  hardware  $10.45 .  1,189  97 

Small  payments:  smithwork  $9.98;  sawing  $5. 19 .  15  17 


4,000  01 

Thi verge,  J.  A.,  paymaster,  short  paid  on  ch.  B. 44878  .  04 


Total,  carried  to  page  V — 13 .  3,999  97 


Valleytield:  Wharf  on  Bay. 

Conductor,  Phileas  Dore,  Apr  29-Aug.  12,  91  d.  at  $5,  outlay  $3.95 .  458  95 

Sub-conductor,  Jos.  Tessier,  5  d.  at  $2.75;  carpenter,  58  d.  at  $2.75 .  173  40 

Carters,  6-8  d.  at  $4,  70-7  at  $2.50;  labourers  366-1  d.  at  $1.75 .  844  40 

Beauchamp,  Jos.:  bolts,  3,093  lb.  at  3§c.,  630  at  5$c.,  repairs  $6 .  148  90 

Demers,  Paul:  sq.  timber,  30,817  ft.  at  $20,  35,994  at  $21;  freight  $69.95 .  1,442  17 

Small  payments:  pine  $54.90;  services  of  diver  $20;  shovels  $18;  sundry  $34. 99 .  127  89 


Total,  carried  to  page  V — 14 .  3, 195  71 


Verchercs:  Shed  on  Wharf. 

Conductor,  Nap.  Leclaire,  Nov.  18-27,  Dec.  7-24,  Mar.,  25  d.  at  $3,  26  at  $3.50,  outlay  $14.14.  180  14 

Carters,  122  d.  at  $3,  1  at  $4;  boatman,  If  d.  at  $8 .  54  75 

Carpenters,  40V  d.  at  $3;  labourers,  &c.,  194f  d.  at  $2 .  510  00 

Collette,  L.  E.:  spruce,  5,574  ft.  at  $30,  669  at  $50;  hemlock,  3,687  ft.  at  $30,  943  at  $32,  2,697 

at  $48;  sundry  timber  $36.56;  sheet  iron,  1,669  ft.  at  4-35  c.;  hardware  $13.24 .  593  33 

Dupre,  Mme  C.,  hardware,  $57.40;  Magnan,  J.  G.,  pine,  1,101  1.  ft.  at  18c .  255  58 

Lafleur,  I.  L.:  iron,  2,322  lb.  at  4c.;  sundry  hardware  $33.82 .  126  70 

Roussin,  C.:  pine,  7,084  ft  b.m.  at  $24 .  170  00 

Small  payments:  lumber  $52.98,  smithwork  $40.08,  rent  $24,  wages  of  engineer  $18,  hardware, 

&c.  $63.25 .  198  31 


Total,  carried  to  page  V — 14 .  2,088  81 


Verdun:  Wharf. 

Conductor,  Narcisse  Paul,  June  10-Aug.  14,  57  d.  at  $3 .  171  00 

Carters,  4  d.  at  $6;  labourers,  244  d.  at  $3.50,  238  at  $2.50 . ' .  1,473  00 

Caverhill,  Learmont  &  Co.,  bolts,  iron,  &c.  $54.87;  Demers,  P.,  pine,  54,990  ft.  at  $23.50..  1,347  14 

Montreal  Hardware  Mfg.  Co.,  bolts  and  washers .  88  34 

Rutherford,  Wm.  &  Sons  Co.:  pine,  1,331  ft.  at  $40;  spruce  $1.35 .  54  59 

Small  payments:  hardware  $61.76,  smithwork  $38.51,  rope  $27.31,  lumber  $18.91 .  140  49 


Total,  carried  to  page  V — 14 .  3,280  56 


Ville  Marie:  Wharf. 

King’s  Printer  $77.73;  advertising  $342.80 .  420  53 


Yamaska  Ix>ck:  Repairs  and  Renewals. 

Foreman,  A.  Cartier:  services,  Aug.  6-Oct.  31,  71  d.  at  $3;  outlay  $112.70;  horse  hire  $-40.25; 

deals,  7,300  ft.  at  $35,  3,726  at  $25,  less  sawing  &c.  $74.01 .  640  59 

Blacksmith,  66  d.  at  $2;  labourers,  40  d.  at  $2.75,  17 at  $2.50,  83-3f  at  $1.75,  43  J  at  $1.50,  17  at  $1  1,824  63 

Wintering:  labour,  52  d.  at  $1.75;  cartage,  2  d.  at  $3.50;  sundry  75c .  98  79 

Cot6,  Jos.:  pine,  24,897  ft.  at  $38;  hemlock,  1,095  ft.  at  $20 .  967  98 

Diplunte,  Jos.,  scow  $50;  Mitchell,  J.  S.  &  Co.,  cement  $17.50,  hardware  &c.  $42.87 .  110  37 

Mondou,  F.  M.:  nails  &c.  $25.04;  sawing  $20.02;  timber  $10.15 .  55  21 

Parenteau,  L.,  rent  of  barge,  Sept.  7-Oct.  11,  35  d.  at  $2.75 .  96  25 

Pontbriand  Co.,  Ltd.:  boiler  plates,  cut,  drilled  &c.,  4,102  lb.  at  4c.;  labour  &c.  $69.85 .  233  93 

Small  payments:  hardware  $42.86;  cement  $23.40;  smithwork  &c.  $16.15 .  82  41 


Total,  carried  to  page  V — 14 .  4, 110  16 
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Harbours,  Quebec  Generally:  Repairs  and  Improvements.  $  cts. 

Anse  k  Beaufils:  Cain,  P.,  receiving  lumber,  8  d.  at  $2.50 .  20  00 

Anse  k  Simon,  Survey:  Girard,  G.f  cartage .  12  00 

Anse  aux  Griffons:  Lyons  &  White,  iron,  1,668  lb.  at  2-5c .  41  65 

Anse  St.  Jean  ($143.04) — 

Conductor,  Aug.  Boudreau,  Sept.  9-14,  6}  d.  at  $2.50 .  15  63 

Labourers,  25  d.  at  $1.50 .  37  52 

Deals,  5,117  ft.  at  $15;  posts  $8;  nails  $5.16 .  89  89 

Barachois,  Borings  ($185.76) — 

Sounding-man  and  boats,  15J-  d.  at  $2.50;  labourers,  74  d.  at  $1.50,  28j  at  $1.25 .  184  31 

Maloney,  A.,  hardware .  1  45 

Basque,  Removing  Boulders  ($500) — 

Conductor,  H.  Dufour,  Aug.,  26  d.  at  $2.50 .  65  00 

Carter,  11  d.  at  $2.50;  blacksmith,  25^  d.  at  $2 .  78  50 

Blaster,  26  d.  at  $2;  labourers,  152  d.  at  $1.60 .  295  20 

Dufour,  C.:  dynamite,  100  lb.  at  50c.;  fuse  &c.  $11.30 .  61  30 

Batiscan  ($631.11) — 

Chainman,  37  d.  at  $2;  labourers  &c.,  10  d.  at  $2,  8  at  $1.75,  824  at  $1.50 . 231  75 

Laguerre,  J.  P.:  cartage,  36  d.  at  $3,  sundry  $57;  freight  &c.  $2.61 .  167  61 

Small  payments:  rent  of  gasoline  boat,  12  d.  at  $6;  cartage  $53;  lumber  $15.74;  board 

$14.25;  chain  $12;  sundry  $64.76 .  231  75 

Beauharnois,  Soundings:  labour,  3  d.  at  $1.50;  boat  hire  $1 . * .  5  50 

Beloeil  Boom  ($448.18)— 

Conductor,  N.  Menard,  July,  22  d.  at  $3 .  66  00 

Carpenter,  21  d.  at  $3.50;  labourers,  30  d.  at  $2 .  133  50 

Demers,  Paul:  spruce,  7,420  ft.  at  $21;  freight  $16.50 .  172  32 

Small  payments:  bolts  and  washers  $33.45;  smithwork  $19.20;  sundry  $23.71 .  76  36 

Berthierville:  Dumontier,  P.:  services  as  inspector,  27  d.  at  $3;  board  $13.50 .  94  50 

Bersimis,  Survey:  labour,  14  d.  at  $2;  board  of  men  $22.50;  boat  hire  $5 .  55  50 

Bonaventure  River,  Fauvel  &c.,  Surveys  ($477.66) — 

Tapeman,  &c.,  50  d.  at  $2;  boatmen  &c.,  58  d.  at  $1.50 .  187  00 

LeBlanc,  R.  N.:  board  of  men,  July  10-Aug.  5,  $150;  driving  $80 .  230  00 

Small  payments:  services  and  board  of  caretaker  of  launch  $40;  driving  &c.  $20.66 .  60  66 

Bordeaux  Dock,  Survey:  labour,  25  d.  at  $2;  anchor  $7.50;  rope  $4.80 .  62  30 

Bryant’s  Landing  ($349.98) — 

Conductor,  Ezra  Ball,  Nov.  16-29,  12  d.  at  $3 .  36  00 

Labourers,  63*  d.  at  $1.60;  teamsters,  52*  d.  at  $3.20 .  26S  80 

Ball,  A.,  earth  $37.50;  MacPherson,  C.  A.,  lumber  $7.68 . ' .  45  18 

Cacouna:  Desjardins,  Mine.  G.,  rent  of  land .  5  00 

Cap  Madeleine  ($105.32) — 

Foreman,  H.  Loranger,  3  d.  at  $3;  carpenter  &c.,  3  d.  at  $2,  1  at  $1.50 .  16  50 

Small  payments:  board  &c.  $40,  pine  $19.80,  posts  $16.77,  cartage  &c.  $12.25 .  88  82 

Cap  Sant6  ($295  82) — 

Conductor,  J.  A.  Prenette,  17-65  d.  at  $2.50 . . .  44  13 

Carpenter,  17-45  d.  at  $2;  labourer,  17*15  d.  at  $1.50;  horse  hire  $4.50 .  65  13 

Gignac,  J.  H.:  spruce,  960  ft.  at  $20,  7,000  at  $18 .  145  80 

Small  payments:  freight  $14.99,  oak  $12.60,  hardware  &c.  $13.17 .  40  76 

Cape  Cove  ($150.30) — 

Conductor,  John  Trachy,  July,  26  d.  at  $2.50,  bolts  $10 . 75  00 

Conductor,  E.  D.  Lenfesty,  Oct.  29-Nov.  11,  11  d.  at  $1.50;  labourers,  49  d.  at  $1.20 .  75  30 

Caplan  River  ($106.25) — 

Conductor,  Pierre  Poirier,  12  d.  at  $2.50,  outlay  $1 .  31  00 

Carter,  5?  d.  at  $3;  labourers,  8  d.  at  $2,  28 J-  at  $1.50 .  75  25 

Caplan,  New  Carlisle  &c.,  Surveys  ($98.64) — 

Chainman  &c.,  12  d.  at  $2;  boatmen,  labourers  &c.,  18£  d.  at  $1.50 .  51  75 

Small  payments:  cartage  $28.64,  board  $18.25 .  46  89 

Carleton,  Miguasha  and  St.  Oiner  Surveys  ($57.86) — 

Chainman,  4  d.  at  $2;  labourers,  5  d.  at  $1.50;  boat,  2  d.  at  $1 .  17  50 

Landry,  F.:  board  of  3  men,  $22.75;  hardware  &c.  $13.86;  freight  $3.75 .  40  36 

Chateauguay  River  Survey:  carter,  6£  d.  at  $3;  labourers,  16  d.  at  $2 .  51  50 

Chicoutimi  Wharf  ($3,292.24) — 

Conductor,  Johnny  Rainds,  May  14-Dec.  1,  126*  d.  at  $3 .  379  50 

Carters,  149*  d.  at  $3;  carpenters,  133  d.  at  $2.50;  diver,  3  d.  at  $4 .  793  00 

Blacksmith  &c.,  26  d.  at.  $2.50;  labourers,  109-1  d.  at  $2,  6J  at  $1.75,  4  at  $1.50 .  300  14 

Boucher,  Ls.,  spruce,  4,950  1.  ft.  at  20c.;  Cote,  Boivin  &  Co.,  hardware  $69.52 .  1,059  52 

Chinic  Hardware  Co.:  iron,  4,002  lb.  at  2-lc.;  freight  $10.80 .  94  85 

Harvey,  T.,  spruce,  2,389  1.  ft.  at  20c .  477  80 

Small  payments:  grav'd  &c.  $36.25;  timber  &c.  $35.35;  repairs  to  pile  driver  hammer 

$30;  meals  $29.60;  hardware  $27.24;  labour  &c.  $28.99 .  187  43 

Cote  St.  Catherine:  M.  Guerin,  preparing  for  winter .  10  00 

Coteau  du  Lac:  Montpctit,  G.:  pine  $27.39;  nails  $2.58 .  28  97 

Cross  Point  Survey  ($94.50) — 

Chainman,  7  d.  at  $2;  labourers,  13  d.  at  $1.50 .  33  50 

Boudreau,  J.  I.:  board  of  men  $59.50;  cartage  $1.50 .  61  00 
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Deschambeault  (,$230. 85) — 

Germain,  L.,  plank  $29.40;  Perron,  F.,  labour,  10  d.  at  $1.50 .  44  40 

Lord,  J.  A.  P.,  services  as  conductor,  May  20-June  8,  17  d.  at  $3.50 .  59  50 

Paquin,  J.  E.:  deals,  2,683  ft.  at  $23;  labour  $38.55;  hardware  &c.  $26.07 .  126  95 

Esquimaux  Point:  Boudreau,  J.  H.,  freight-shed  keeper,  12  m.  to  July  31,  1912 .  60  00 

Fassett  ($626) — 

Moran,  T.  &  J.:  improvement  of  roadway,  as  per  tender  $350;  painting  &e.  $200  (See 

Fassett,  Page  V— 221,  1911-2) .  550  00 

Inspector  of  work,  S.  J.  Hainforth,  Apr.  1-27,  $72,  outlay  $4 .  76  00 

Father  Point:  Millen,  John  &  Son,  compass  $10,  screws  $6.45 .  16  45 

Fort  Ooulonge:  Dunlop  &  Co.,  spikes  &c.  $33.70;  Lawson,  T.  &  Sons,  plates  &c.  $14.59....  48  29 

Garthby  ($384.99)— 

Foreman,  T.  Pichette,  July  20-Aug.  9,  16  d.  at  $3 .  48  00 

Labourers,  56  d.  at  $2;  teamsters,  23  d.  at  $4 .  204  00 

Morin,  A.:  spruce,  1,095  ft.  at  $18,  1,573  at  $25 .  59  02 

Small  payments:  shingles  $27,  bolls  S17.10,  smithwork  $15.10,  hardware  &c.  $14.77 .  73  97 

Gascons:  Chapados,  F.  X.,  carting  and  storing  diver’s  effects .  10  20 

Graham  Wharf:  Hodgson,  Wm.,  spruce .  35  87 

Grande  Riviere  ($310.27) — 

Albert,  A.,  services,  May  10-June  29,  39  d.  at  $5;  outlay  $46.67 .  241  67 

Date,  John,  diving  dress  $65;  Masson,  A.  D.,  wire  &c.  $3.60 .  68  60 

Grande  Vallee:  stone  $75;  timber  $19.80;  receiving  timber  $8.40;  labour  $3.50 .  106  70 

Grondines  ($151.98) — 

Blais,  J.  E.:  labour, 30  d.  at  $2.25;  deal,  2,592  ft.  at  $16;  cartage  &c.  $14.20;  moving  shed 

&c.,  fall  and  spring  $28.80 .  151  98 

Isle  aux  Grucs,  Repairing  Wharf  ($149.01) — 

Conductor,  Jos.  Labrie,  9  d.  at  $2.50,  making  sign  $5 .  27  50 

Carpenters,  14  d.  at  $1.75 .  24  50 

Roy,  C.  P.,  nails  $6.51;  Thivicrge,  E.,  cartage  $8 .  14  51 

Thibeault,  J.  E.:  spruce  deals,  5,000  ft.  at  $16.50 .  82  50 

Isle  Perrot,  Repairing  Wharf  ($219.87) — 

Conductor,  Jos.  A.  Marot,  May-July,  15  d.  at  $3 .  45  00 

Labourers,  17  d.  at  $2.50,  29*  at  $1.75 .  94  10 

Lcduc,  S.  J.,  bolts  $6;  Marot,  N.,  hemlock,  2,796  1.  ft.  at  2c.,  spruce  &c.  $18.85 .  80  77 

Isle  Verte,  Pointe  a  la  Loup  ($1,670.55) — 

Conductor,  Jos.  McClure,  June  17-Sept.  10,  72  d.  at  $2.50 .  180  00 

Carpenters,  67  d.  at  $2.25,  164§  at  $1.75 .  438  63 

Carters,  193  d.  at  $2;  labourers,  85|  d.  at  $1.40,  45  at  50c .  528  20 

Dube,  Geo.,  bolts,  1,833  lb.  at  4c.;  Migneault,  A.,  spruce,  1,225  1.  ft.  at  14c .  244  82 

McClure,  R.,  rd.  timber,  1,970  1.  ft.  at  5c.,  30  at  10c.,  17  at  15c .  104  05 

Ouellet,  A.:  spruce,  5,000  ft.  at  $15 .  75  00 

Small  payments:  bolts  $38.32,  spruce  $30.51,  hardware  $31.02 .  99  85 

Lachinc,  Sounding  and  Boring  ($535.08) — 

Asst,  engineers,  lGjj  d.  at  $2.50;  labourers,  73§  d.  at  $2 .  188  25 

Descarries,  J.  A.  P.,  engineer:  services,  31  d.  at  $7;  outlay  $2.25 .  219  25 

Sinccnnes-McNaughton  Line,  towing  derrick .  60  00 

Small  payments:  5  pr.  boots  $20;  smithwork  $18.30;  sundry  $29.28 .  67  58 

La  Salette,  Survey:  chainman,  2  d.  at  $3;  labourers,  llj  d.  at  $2;  freight  &c.  $10.89 .  39  89 

Les  Ecureuils:  Dussault,  L.,  repairing  floor .  49  16 

Little  Metis,  Survey  ($192.75) — 

Surveyor,  A.  Bourgault,  22  d.  at  $6;  soundingman,  9  d.  at  $2 .  150  00 

Boatmen  &c.,  24^  d.  at  $1.50;  boat  hire,  6  d.  at  $1 .  42  75 

Magdalen  Islands  ($456.07) — 

Amherst  Harbour  ($389.67) — 

Conductor,  A.  j.  Gaudet,  Feb.  5-Mar.  21,  17  d.  at  $3 .  51  00 

Labourers  &c.,  40  d.  at  $2,  5  at  $1.50,  13£  at  $1.40,  129j  at  $1.25 .  268  26 

Sullivan,  Wm.  J.,  board,  June  22-Oct.  31 .  56  00 

Small  payments:  hardware  &c .  14  41 

Baie  de  l’Hopital:  taking  soundings,  §  d.  at  $2,  2  at  $1.50,  -J  at  50c .  4  25 

Etang  du  Nord:  taking  soundings,  3  d.  at  $2,  5j  at  $1.50 . .' .  14  25 

Grande  Entree:  taking  soundings,  19  d.  $1.50;  boat  hire  $7.50 .  36  00 

House  Harbour:  taking  soundings,  4  d.  at  $1.50;  boat  hire  $2 .  8  00 

Pointe  Basse:  taking  soundings,  2\  d.  at  $1.50;  boat  hire  50c .  3  90 

Magog  Wharf  Repairs  ($149.74) — 

Conductor,  C.  A.  B.  Macpherson,  9  d.  at  $3 .  27  00 

Labourers  &c.,  85  d.  at  $2,  23^  at  $1.75 .  57  68 

Lacroix,  A.,  repairing  pile  driver  $7.10;  MacPherson,  C.,  lumber  &c.  $57.96 .  65  06 

Maria,  New  Richmond  and  Pritchard’s  Cove  Surveys  ($94) — 

Chainman  &c.,  10  d.  at  $2;  labourers,  6  d.  at  $1.50 . ’ .  29  00 

Board  of  men  $45;  driving  $20 .  65  00 
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Maskinong6  Survey  ($162.97) — 

de  Carufel,  A.  S.,  gauge  reading,  43  d.  at  $1.50,  outlay  $3.93 .  68  43 

Dugas,  L.,  gauge  reading,  46  d.  at  $1.50,  outlay  $1.04 .  70  04 

Small  payments:  renewing  landmarks  $18,  sundry  $6.50 .  24  50 

Masson  Wharfs,  Repairs  ($99.66) — 

Conductor,  A.  D.  Belisle,  Sept.  3-13,  10  d.  at  $3 .  30  00 

Labourers,  11|  d.  at  $2;  teams  &c.,  2i  d.  at  $3,  2\  at  $2.50 .  36  25 

Hardware  $15;  timber  $11.91;  labour  $4,  stone  $2.50 .  33  41 

Matapedia  and  New  Richmond,  Survey:  boatmen  $6;  board  &c.  $12.50 .  18  50 

Miguasha:  Le  Blanc,  H.:  deal  $14.98;  labour  $12;  sundry  $10.55 .  37  53 

Montmagny,  Repairing  Stranding  Bed  ($747) — 

Conductor,  Jos.  Cloutier,  July  12-Aug.  17,  26-95  d.  at  $2.25 .  00  63 

Carter,  1  d.  at  $2.50;  carpenter,  1  d.  at  $2.50;  labourers,  49  d.  at  $1.50 .  78  50 

Boulanger,  Ely  &  Son,  removing  remains  of  old  wharf .  350  00 

Bourgault,  A.:  services,  Oct.  1-7,  Nov.,  37  d.  at  $6;  board  $25 .  247  00 

Small  payments:  hardware  $5.09;  scow  rent  $5;  repairs  78c .  10  87 

New  Carlisle,  Repairs  to  Wharf  ($103.89) — 

Foreman,  D.  Walker,  Oct.  13-24,  11  d.  at  $2.50 .  27  50 

Carpenter,  9  d.  at  $1.75;  labourers,  17  d.  at  $1.50 .  41  25 

Small  payments:  stone  $21.20,  lumber  $7.90,  hardware  $6.04  .  35  14 

Newport.  Centre:  piling  timber  &c.,  4  d.  at  $1.50;  horse  hire,  &c.,  $2.25 .  8  25 

Newport,  Ste.  Adelaide  de  Pabos,  Ansc  aux  Canards,  Soundings  ($331.25) — 

Labourers,  85|  d.  at  $1.50,  44  at  $1.75;  boatman,  35  d.  at  $2,  5  at  $2.50;  carter  $43.75 .  331  25 

New  Richmond  Wharf  ($50) — 

Foreman,  M.  Duthie,  4  d.  at  $2.50;  labourers,  8§  d.  at  $1.50 .  22  75 

Montgomery  &  Sons  Co.,  deal  $26.05,  spikes  $1.20 .  27  25 

Nouvelle  River  Survey:  labour,  6  d.  at  $1.50;  board  &c.  $10.55 .  19  55 

Paspebiac,  St.  Godfroid,  Gascons  &c.,  Surveys  ($182.04) — 

Tapeman  &c.,  18  d.  at  $2;  boatmen  and  labourers,  15f  d.  at  $1.50 .  59  64 

LeBlanc,  R.  N.:  board  of  men  $47;  driving  $34 .  81  00 

Small  payments:  board  of  men  $32.15;  driving  &c.  $9.25 .  41  40 

Perc6  Wharf  ($80.13)— 

Conductor,  Pat’k  Cain,  June  18-25,  Aug.  15,  8  d.  at  $2.50;  horse  hire,  75c .  20  75 

Carpenters,  14  d.  at  $1.75;  labourers,  14|  d.  at  $1.25;  cartage  $12.10 .  54  75 

Flynn,  J.,  cartage  $2;  Trachy,  J.,  smith  work  $2.63 .  4  63 

Perkins  W'harf,  Grading  &c.  ($50) — 

Conductor,  F.  Perkins,  2  d.  at  $3;  carpenters,  2§  d.  at  $3 .  13  50 

Labourers,  2  d.  at  $1.75,  \  at  $2;  carter,  I  d.  at  $3 .  7  50 

Small  payments:  lumber  &c.  $16.30;  towing  $5;  scow  hire  $4;  bolts  &c.  $3.70. .  29  00 

Petit  Bonaventure  ($89.29) — 

Conductor,  John  Gallagher,  June  22-July  6,  13  d.  at  $2.50 .  32  50 

Carters,  5  d.  at  $3;  labourers,  14-4  d.  at  $1.50 .  36  60 

Small  payments:  spikes  $13.69;  hardware  &c.  $6.50 .  20  19 

Petite  Rivi6re  East:  conductor,  8  d.  at  $1.50;  carter,  3  d.  at  $1.70; -labourers,  48  d.  at  $1.20...  74  70 

Philipsburg  Wharf:  Repairs  to  Woodwork  and  Approach  ($597.54) — 

Conductor,  S.  Mickle,  Aug.  5-21,  Sept.  6-7,  17  d.  at  $3;  blacksmith,  1  d.  at  $8 .  59  00 

Carpenter,  8|  d.  at  $2.50;  labourers,  29-2  d.  at  $2;  teamster,  4  d.  at  $5 .  99  65 

Caverhill,  Learmont  &  Co.:  spikes  $12.60;  iron,  $9.87 .  22  47 

Grier  Timber  Co.:  spruce,  8,730  ft.  at  $29,  5,646  at  $27.50;  freight  $7.99 .  416  42 

Pierre ville,  Repairs  to  Wharf  ($400.02) — 

Conductor,  Chas.  E.  Descotcau,  June  21-July  19,  22  d.  at  $3 .  66  00 

Labourers  &c.,  13?  d.  at  $2,  99-2  at  $1.75;  carters,  26  d.  at  $2.50 .  266  OS 

Small  payments:  spruce  $37.25,  pipe  $14.40,  hardware  &c.,  $16.29 .  67  94 

Piopolis,  Completion  of  Wharf  and  Shelter  ($329.16) — 

Foreman,  Geo.  Gunn,  Aug.  22-Sept.  20,  13  d.  at  $3 .  -  39  00 

Carpenters,  39|  d.  at  $2.50;  labourers,  11  d.  at  $1.75;  carter,  5  d.  at  $4 .  138  00 

Gunn  &  McDonald:  spruce,  2,084  ft.  at  $17,  911  at  $15,  700  at  $20;  delivery  $25.50 .  88  58 

Small  payments:  lumber  $25.64;  hardware  $20.08;  spikes  &c.  $17.86 .  63  58 

Pointe  5  Brousseau  Wharf  ($488.43) — 

Conductor,  Aug.  Brousseau,  May  8-27,  Aug.  3-12,  22\  d.  at  $2.50 .  55  62 

Carpenters,  69j  d.  at  $1 .50;  labourers,  178*  d.  at  $1.25,  43j  at  $1;  carters  $11.50 .  381  60 

Small  payments:  freight  and  cartage  $28.04,  tallow  $7.35,  sundry  $15.82 .  51  21 

Point  a  la  Garde  &  Point  Fleurant,  Surveys  ($79.20)— 

Flagman  &c.,  12  d.  at  $2;  labourers  &c.,  7  d.  at  $1.50 .  34  50 

Board  $37.20;  driving  $7.50 . 44  70 

Pointe  aux  Trembles:  Archambault,  A.,  wintering  2  scows .  4  00 

Pointe  Claire:  G.T.R.  System,  rent  of  wharf,  1  y.  to  Aug.  20,  1912..' .  150  00 

Pointe  Fortune,  Repairs  to  Wharf  ($244.79) — 

Conductor,  Geo.  Lalonde,  July  17-Aug.  7,  18  d.  at  $3 .  54  00 

Carpenters,  35  d.  at  $2;  labourer,  8  d.  at  $1.50;  carters,  9  d.  at  $2.50 .  104  50 


Carried  forward .  17,122  91 
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Point  Fortune,  Repairs  to  Wharf — Concluded. 

Dansereau,  G.,  hemlock,  3,500  ft.  at  S 17 .  59  50 

Small  payments:  hemlock  $11 .44,  nails  $6,  freight  $4,  sundry  $5.35 .  26  79 

Port  au  Persil,  Survey:  labourers,  2  d.  at  $2,  3  at  $1.50 .  8  50 

Quebec  Harbour,  Soundings  at  Customs  Basin  ($59) — 

MacKay,  Wm.,  services,  2  d.  at  $2.50;  Simms,  .1.,  services,  27  d.  at  $2 .  59  00 

Red  Head,  Removing  Rocks:  Mahan,  T.  H.,  labour .  4  00 

ltepentigny:  Dubois,  L.,  labour,  Nov.  and  May .  10  00 

Rimouski  Wharf:  Rimouski  Industrial  Co.,  lumber  &c .  33  39 

River  Ashuapmouchouan,  Soundings  ($197) — 

Cot6,  A.:  board  of  men  Aug.  28-Sept.  6,  $68.25;  cartage  $2 .  70  25 

Small  payments:  labour,  24£  d.  at  $2;  rent  of  boat  $29;  board  $20;  cartage  &c.  $28.75  126  75 

River  aux  Outardes,  Removal  of  Boulders  ($388.74) — 

Conductor,  Frs.  Tremblay,  Aug.  11-Sept.  11,  19j  d.  at  $2.50 .  48  75 

Blaster,  d.  at  $2;  labourers,  177  d.  at  $1.50 .  300  50 

Smith  work  $17.50;  explosives  $14;  sundry  $7.99 .  39  49 

River  Bergeronnes  ($1,111.36) — 

Conductors  at  $2.50:  A.  Gagnon  9  d.,  S.  Maltais  14  d.,  N.  Tremblay  27  d . 125  00 

Blasters,  45§  d.  at  $2;  blacksmith,  11  d.  at  $2 .  113  00 

Labourers,  454^  d.  at  $1.50;  horse  hire,  29*  d  at  75c.,  23  at  $1 .  726  91 

Tremblay,  Elz.:  dynamite,  121  lb.  at  40c.;  sundry  $14.92 .  63  32 

Small  payments:  smith  work  $57.15,  explosives  $13.08,  sundry  $12.90 .  83  13 

River  Blanche,  Repairing  Wharf  ($348.44) — 

Conductor,  Jos.  Lebreux,  Aug.  1-22,  18£  d.  at  $2.50 .  46  25 

Carpenter,  13-J-  d.  at  $2;  labourers,  llj  d.  at  $1.75,  37?  at  $1 .50,  9^  at  $1 .  112  90 

Horse  hire,  21|  d.  at  $1 .  21  50 

Morin,  A.,  services  as  conductor,  Aug.  1910,  Apr.  1911,  4  d.  at  $2.50 .  10  00 

Roy,  Jos.,  spruce  deals,  7,080  ft.  at  $13;  Pelletier,  E.,  smithwork  $33.30 .  125  34 

Small  payments:  timber  $19.90,  nails  $8.20,  labour  $4.35 .  32  45 

River  du  Loup  Survey  ($262) — 

Avisais,  Ed.:  services  as  gauge  reader,  47  d.  at  $1.50,  postage  $1.25 .  71  75 

Lesage,  D.:  services  as  gauge  reader,  47  d.  at  $1.50;  postage  50c .  71  00 

Small  payments:  cartage  $38.50,  labour  $36.75,  board  $21.50,  sundry  $22.50 .  119  25 

River  du  Moulin  Survey:  chainmen  &c.,  12  d.  at  $2 .  24  00 

River  Godefroi,  Repairing  Wharf  &c.  ($1,054.40) — 

Conductor,  J.  A.  Bergeron,  June  17-24,  July  27-Aug.  31,  38  d.  at  $3 .  114  00 

Carpenter,  30  d.  at  $2.50;  labourers,  103  d.  at  $2,  3  at  $1.75,  4  at  $1.50 .  292  25 

Taking  soundings,  Mar.,  1912:  labourers  $24;  carters  $18 .  42  00 

Baptist,  Alex.:  pine,  &c.,  3,799  ft.  at  $30,  2,762  at  $25,  3,200  at  $22,  140  at  $18 .  255  94 

Beliveau,  Jos.,  spikes,  bolts,  &c . •. .  62  08 

Cormier,  G.:  stone,  13  toise  at  $8;  gravel,  50  cu.  yd.  at  $1 .  154  00 

Small  pavments:  freight  &c.  $38.99,  galv.  iron  $24.26,  earth  $15,  labour  $14,  sundry 

$41.58 . 133  83 

River  Ouelle,  Repairing  Wharf  ($1,477.47) — 

Conductor,  Wm.  Bosse,  May  9-July  13,  Nov.  8-30,  62  d.  at  $2.50 .  155  00 

Engineer,  P.  McGee,  36  d.  at  $2.50;  blacksmith,  5  d.  at  $2 .  100  00 

Carpenters,  43  d.  at  $2.25,  92  at  $1.75;  labourers,  310|  d.  at  $1.50 .  723  50 

Dube,  J.:  deals,  3, 104  ft.  at  $16;  sq.  timber,  130  1.  ft.  at  8c .  60  06 

Hudon,  J.  B.:  iron,  3,562  lb.  at  2^c.;  paint  $30.50;  anvil  $28.95;  bellows  $27;  sundry 

$89.85 .  265  35 

Small  payments:  freight  $40.70,  board  $36.80,  cartage  $32.21,  smithwork  $22.87,  sundry 

$40.98 . 173  56 

Rivers  Peribonka  amd  Mistassini,  training  dykes:  labour . s .  6  25 

River  Richelieu  Dams:  St.  George,  P.  W.,  consulting  engineer,  services,  10  d.  at  $50,  outlay 

$3.90. . . ; .  503  90 

River  St.  Francis,  Buoying  Channel:  labour  $27;  beacons  $6.18;  cartage  $1 .  34  18 

River  St.  Louis:  Juneau,  P.,  gauge  reading,  69  d.  at  $1.50,  postage  70c .  104  20 

River  St.  Maurice,  Survey:  labour,  12£  d.  at  $1.50,  4§  at  $2 .  27  75 

River  Yamachiche:  labour  $20.25,  cartage  $9.50,  boat  hire  $9,  sundry  $26.86 .  65  01 

Roberval  Harbour  Survey  ($237.89) — 

Soundingmen,  &c.,  22  d.  at  $2 .  44  00 

Fortin,  Thos.:  board  of  men  $95.50,  driving  $12 .  107  50 

Small  payments:  rent  of  gasoline  boats,  4  d.  at  $10,  7  at  $2.50;  board  of  men  $19.45; 

labour  $8;  lumber  $1.44 .  86  39 

St.  Alexis.  Repairs  ($376.59) — 

Conductor,  Ls.  Dallaire,  23  d.  at  $2.50;  carpenters,  22J  d.  at  $1.75 .  96  87 

Dufour,  Juste,  spruce,  14,837  ft.  at  $16;  Gauthier,  L.,  deal  $29.32,  nails  $13 .  •  279  72 

St.  Alphonse  and  Baie  des  Has,  Soundings  ($176.29) — 

Soundingman,  14  d.  at  $2.50;  labourers,  24  d.  at  $2 .  83  00 

Carters,  2  d.  at  $2.50,  16  at  $3 .  53  00 

Board  of  men  $36;  foundry  work  $4.29 .  40  29 
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St.  Alphonse  de  Bagotvillc  ($876.44) — 

Conductor,  Ones.  Gagnon,  May  4-31,  23  d.  at  $2.50 .  57  50 

Carpenters,  42f  d.  at  $2;  carters,  5  d.  at  $2.50 .  98  00 

Labourers,  71  j  d.  at  $1.75,  \1\  d.  at  $1 .50,  2  at  $1 .  153  39 

Making  iron  guard,  June:  conductor,  J.  Rainds,  2£  d.  at  $3;  carpenter,  2\  d.  at  $2,50; 

blacksmith,  2$  d.  at  $2.50 . .  20  00 

Repairing  fenders,  Oct.,  1911:  carpenter,  4  d.  at  $2.25;  labourers,  12  d.  at  $2 .  33  00 

Menier,  S.:  spruce  deals,  5,900  ft.  at  $15;  nails  $19.50;  sundry  $18.60 .  126  60 

Tremblay,  C.:  deal,  3,568  ft.  at  $16;  stone  $15;  sundry  $8 .  80  10 

Tremblay,  J.  E.:  spruce,  470  1.  ft.  at  10c.;  deal,  2,556  ft.  at  $16 .  87  90 

Small  payments:  stone  at  $6,  $119.80;  spruce,  292  1.  ft.  at  11c.,  sundry  $25.97;  iron  <fcc. 

$37.31;  labour  $4. 75 . 219  95 

Ste.  Anne  de  Bellevue,  Survey,  Apr.  1-9,  1912  ($135.88) — 

Labourers,  44£  d.  at  $2;  carter,  6  d.  at  $3 .  107  00 

Rubber  boots  $22.50;  boat  hire  $3.38;  sundry  $3 .  28  88 

Ste.  Anne  de  Chicoutimi  ($308.69) — 

Conductor,  Chas.  Mailloux,  May  3-13,  Sept.  5,  6,  Oct.  24,  25,  12  d.  at  $2.50 .  30  00 

Labourers,  &c.,  57§  d.  at  $2,  2\  at  $2.25,  1  at  $2.50 .  123  13 

Small  payments:  spruce,  3,344  ft.  at  $12,  sundry  $48;  services  of  keeper  of  freight  shed, 

Apr.-Oct.,  $40;  smith  work  &c.  $27.43 .  155  56 

Ste.  Anne  des  Monts,  Survey:  labour,  $32.50;  boat  hire  &c.  $10 .  42  50 

St.  Charles,  R.  Richelieu,  Repairs:  labour  $18.40;  hardware  &c.  $8.63 .  27  03 

St.  Chrysostom:  Gagne,  C.,  rent  of  land .  6  00 

Ste.  Croix  Survey:  chainmen,  8  d.  at  $3;  labourers  &c.,  12  d.  at  $1 .50,  3  at  $2;  cartage  $6.. . .  54  00 

St.  Denis  Wharf  Repairs  ($192.30) — 

Conductor,  F.  X.  Paradis,  Nov.  4-30,  16  d.  at  $3;  carpenter,  16  d.  at  $3 .  96  00 

Labourers,  &c.,  4  d.  at  $2,  11  at  $1.50,  16  at  $1.25 . .  44  50 

Small  payments:  cement  $37.50,  cartage  $11.50,  sundry  $2.80 .  51  80 

St.  Didace  Survey:  Samson,  J.  H.,  plans  of  rivers  &c .  35  00 

Ste.  Emilie  Wharf,  Repairs,  &c.  ($24.40) — 

Caretaker,  O.  R.  Leclerc,  Apr.,  May,  3£  d.  at  $2.50,  short  paid  $3 .  5  75 

Carter,  2  d.  at  $2;  labourers,  7-4  d.  at  $1.50 .  15  10 

Deal  $2.21;  smithwork  $78c..,  hardware  56c . t .  3  55 

Ste.  Fainille:  Premont,  Jos.,  services  as  inspector  of  work  on  extension  to  wharf,  Aug.  1-Sept. 

4,  30  d.  at  $2.50 .  75  00 

St.  Flavie  and  St.  Mathieu,  Survey  ($165) — 

Surveyor,  A.  Bourgault,  Oct.  8-31,  23  d.  at  $6 .  138  00 

Labourers,  18  d.  at  $1.50 .  27  00 

St.  Francis  du  Lac,  Work  on  Wharf  ($185.79) — 

Conductor,  P.  Descheneau,  June  13-22,  Dec.  27-30,  13  d.  at  $3 . *. .  39  00 

Carter,  7^  d.  at  $2  50;  labourers,  2  d.  at  $2.25,  36  at  $1.50 .  77  25 

Small  payments:  labour  &c.  $37.35,  driving  $19 .25,  sundry  $12.94 .  69  54 

St.  Fulgence  Wharf  ($131.76) — 

Bergeron,  P.,  deals,  4, 101  ft.  at  $16,  nails  40c.;  Moore,  T.  J.  &  Co.,  sundries  $1.75 .  67  76 

Sirnard,  J.:  services  as  freight  shed  keeper,  May-Nov.  $35;  repairing,  14^  d.  at  $2 .  64  00 

St.  Gedeon:  Gaudreau,  Wm.,  services  as  freight  shed  keeper,  May-Nov.  $40;  repairing  tower, 

$2.30 . ; . . . . .  42  30 

St.  Georges  de  Malbaie,  Launching  and  Securing  Crib  ($606.40) — 

Foreman,  P.  H.  Dumas,  May  1-July  12,  41*  d.  at  $2.25,  teams  $19.50 .  112  32 

Asst,  foreman,  27  d.  at  $2;  carter,  -2  d.  at  $3 .  54  60 

Labourers,  107-7  d.  at  $1.50,  12  at  $1.40,  104|  at  $1.25 . .  309  02 

Small  payments:  bolts  $32  94,  towing  $28,  iron  bars  $18.45,  use  of  boat  $13.50,  freight 

$11  04,  sundry  $26  53 .  130  46 

St.  Godfrey,  Repairs  to  Wharf  ($135.37) — 

Conductor,  Wm.  Huard,  June  4-21,  10  d.  at  $2.50 .  25  00 

Carpenters,  4  d.  at  $1.75,  29-1  at  $1.50 .  50  65 

Spikes,  &c.  $35.37;  deal,  1,720  ft.  at  $10;  hardware  $7.15 .  59  72 

Ste.  Helene  de  Bagot,  Survey  ($147.68) — 

Labourers,  52£  d.  at  $2;  carters,  8  d.  at  $4 .  137  00 

Collette,  V.  L.,  notary,  services .  10  68 

St.  Jean,  Port  Joli,  Soundings  ($176) — 

Surveyor,  A.  Bourgault,  Aug.  23-Sept.  3,  12  d.  at  $6 . 72  00 

Assistant,  9  d.  at  $4;  soundingmen  &c.,  31  d.  at  $2;  boat  hire  $4 .  102  00 

Fortin,  J.  E.,  seignorial  rights .  2  00 

St.  Johns,  Repairs  to  Boom:  labour,  3  d.  at  $2.50,  2  at  $2 .  11  50 

St.  Joseph  de  L6vis:  Roy,  G.,  putting  chains  in  doors  of  pontoons .  9  00 

St.  Marc  Wharf  ($248.30) — 

Magnan,  J.  G.,  piling,  640  1.  ft.  at  18c . .  „  115  20 

Small  payments:  pine  $47.70,  steel  bars  $34.50,  channels  $17  60,  engineer  of  piledrivcr 

$15,  sundry  $18 .30 . __ .  133  10 

St.  Mathias  Wharf:  Ostigny,  S.,  moving  shed .  6  00 
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St.  Nicolas,  Repairing  Wharf  ($289.05) — 

Conductor,  B.  Moffet,  Sept.  4-21,  16  d.  at  $2.50 .  40  00 

Carpenter,  13]  d.  at  $2  50;  labourers,  26]  d.  at  $1.50 .  74  14 

Paquet,  Jean:  blocks,  2  at  $9  30,  2  at  $15;  wire  $8.44 .  57  04 

Paradis,  Tel.:  pitch  pine,  1, 164  ft.  at  $55;  freight  &c.  $11.51 .  75  53 

Small  payments:  iron,  smithwork  &c.  $37.32,  timber  $5.02 .  42  34 

St.  Ours  Wharf  ($539.56) — 

Conductor,  C.  Papillon,  Sept.  12-Oct.  31,  35 *  1  d.  at  $3 .  105  30 

Carpenter,  34  1  d.  at  $2;  labourers,  161. d.  at  $1.75;  carters,  26]  d.  at  $3 .  429  46 

Gaudet,  P.  &  Fils,  pipe  .  4  80 

St.  Iloch  des  Aulnaies:  Pelletier,  Nap.,  repairing  broken  deals .  4  50 

St.  Romuald,  Removing  Rocks  ($434.90) — 

Chinic  Hardware  Co.:  dynamite  $30;  fuse  &c.  $3;  cartage  &c.  $3.95 .  36  95 

Gantin,  A.:  conductor,  64  h.  at  30c.;  labourers,  941  h.  at  25c.;  carters,  30  h.  at  35c.;  use 

of  boat,  19  tides  at  $7 .  397  95 

Sorel:  Stewart,  U.  G.,  balance  final  estimate  on  contract  (see  Page  V — 240,  1911-12) .  240  00 

Stratford,  Repairing  Wharf  ($20) — 

Foreman,  T.  Pichette,  July  29,  $3;  labourers,  $9;  carter  $8 .  20  00 

Tadoussac,  Repairing  Wharf  ($499.59) — 

Conductor,  Nap.  Rouleau,  June  7-28,  19  d.  at  $2.50 .  47  50 

Carpenter,  15]  d.  at  $1  75;  labourers,  42  d.  at  $1.50 .  89  70 

Bourgoing,  F.,  nails  $26 .25,  rope  &c.  $2.07;  Gagne,  W.,  smitliwork  $7.35 .  35  67 

Cid,  P.:  spruce  deals,  20,848  ft.  at  $15;  sq.  timber  $14 .  326  72 

Valleyfield  Bay,  Soundings:  labourers,  Mar.  17-19,  10  d.  at  $2 .  20  00 

Vaudreuil,  Shed  ($274.66) — 

Conductor,  O.  Boileau,  Aug.  16-31,  10]  d.  at  $3 .  31  50 

Carters,  2  d.  at  $3,  2  at  $4.50;  carpenters,  19]  d.  at  $3;  painters,  3]  d.  at  $3 .  84  75 

Hodgson,  Win.,  lumber,  1,200  ft.  at  $35,  650  at  $18,  sundry  $11.17 .  64  87 

Small  payments:  timber  $43.41,  iron  &c.  $23.42,  hardware  $26.71 .  93  54 

Verdun,  Survey:  labour  $9;  hemlock,  $20.56 .  29  56 

Ville  Marie,  Repairing  Wharf  ($220.60) — 

Conductor,  H.  Lefebvre,  Apr.  26-May  25 .  80  00 

Labourers,  8  d.  at  $2.50,  4  at  $2 .  28  00 

Bellehumeur,  J.,  deals,  7,347  ft.  at  $14;  Boulianne,  B.,  nails  $9.74 .  112  60 

Woburn,  Repairing  Wharf  ($422.60) — 

Foreman,  G.  Gunn,  Aug.  9-Sept.  4,  24  d.  at  $3 .  72  00 

Carpenter,  15  d.  at  $2.50;  labourers,  22  d.  at  $1.75;  carter,  10]  d.  at  $4 .  117  99 

Gunn  ct  McDonald:  cedar,  7,450  ft.  at  $16;  spruce  $27.20;  towage  &c.  $13.15 .  159  55 

Small  payments:  spikes  $36.50,  spruce  $33.79,  sundry  $2.77 .  73  06 

Yamaska  River  Survey:  labourers,  16  d.  at  $1.75;  teaming,  6f  d.  at  $3 .  48  25 

Yamachiche  ($162.33) — 

Carbonneau,  A.,  pickets  $19.24,  post  $3  50,  labour  &c.  $30.  15 .  52  89 

Small  payments:  wire  fence  $38.20,  labour  $33.45,  sundry  $37.79 .  109  44 


Piledriver,  To  Float  ($469.41) — 

Conductor,  Nap.  Leclaire,  Nov.  28-Dec.  6,  9]  d.  at  $3 .  27  75 

Labourers  &c.  54]  d.  at  $2;  carter,  6]  d.  at  $3;  mover,  5  d.  at  $15 .  204  00 

Collette,  L.  E.:  oak  $39;  sundry  timber  &c.  $52.56 .  91  56 

Linccnnes-McNaughton  Line:  services  of  tug  to  move  piledriver .  125  00 

Small  payments:  hardware  &c .  21  10 

Str.  Marie  Louise  ($48.31) — 

Henry,  P.:  services  as  watchman  &c.,  Sept.  $25;  board  $15 .  40  00 

Maguire,  W.,  provisions,  June  3,  1912 .  8  31 


Foremen  ($11,220.92) — 

Albert,  Art.,  travel,  &c.,  Sept.  5-Oct.  20 .  54  05 

Beique,  H.,  services,  Jan.  6-Mar.  31,  at  $100 .  286  66 

Carbonneau,  E.  J.  H.:  services,  Apr.-Dcc.,  Mar.,  $1,000;  outlay,  $380.13 .  1,380  13 

Constant,  H.:  services,  June  8-Sept.  12,  Sept.  20-Mar.  31,  $953.34;  outlay,  $189.70 .  1,143  10 

Gagne,  C.:  services,  9  d.  at  $2;  outlay,  $32.70 .  50  70 

Gagne,  E.:  services,  Apr.-Jan.,  $1,000;  outlay,  $78.97 .  1,078  97 

Jobin,  A.:  services,  July-Mar.,  $900;  outlay,  $134.05 .  1,034  05 

Lavoie,  Achille:  services,  Mar. -Mar.,  $1,300;  outlay,  $322.66 .  1,622  66 

Lavoie,  J.  O.:  services,  Apr.-Mar.,  $1,200;  outlay,  $113.60 .  1,313  60 

LeBlanc,  Maurice:  services,  May-Mar.,  $1,100;  outlay,  $328.88 .  1,428  88 

Leger,  Geo.:  services,  Apr.  1912,  Feb.  27-Mar.  31,  1913,  $206.66;  outlay,  $121.25 .  327  91 

Maloney,  Lewis:  services,  May-July,  $300;  outlay,  $83.97 .  383  97 

McLeod,  Geo.:  services,  Mar.,  31  d.  at  $3.50;  outlay,  $53.99 .  162  49 

Warren,  Wm.:  services,  Apr.-Jan.,  $900;  outlay,  $53.75 .  953  75 
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Chicoutimi  Office  ($4, 193. OS) — 

Travel  and  outlay  of  engineers,  &c.:  L.  P.  Amiot,  $49.65;  P.  E.  Amiot,  $564.88;  A.  O.  Beau- 
chemin,  $168.97;  J.  A.  Couet,  $500.01;  L.  Deslisle,  $54.47;  G.  A.  Giroux,  $16.80;  E. 
Gravel.  $16.35;  Jos.  O.  Lachance,  $227.65;  L.  Levesque,  $20.25;  H.  A.  Martin,  $156.48; 

G.  E.  Tach6,  $15.50;  L.  P.  Vezina,  $67.03;  T.  L.  Villeneuve,  $106.75;  E.  Warren, 

$12.90 . . . 

Beaulieu,  W.,  cartage,  $221.25;  Cot6,  Boivin  &  Co.,  hardware,  $75.50 . 

Boudreau,  F.,  Pte.  aux  Esquimaux:  rent  of  office  and  room,  July,  Aug . 

Boudreau,  J.  H.:  charter  of  yacht  and  crew  of  3  men,  June  15-Sept.  15,  15  d.  at  $6,  2\  m. 

at  $175;  provisions,  $114.17;  gasoline,  $53.10;  engine  oil,  $31 . 

Desbiens,  M.,  services  as  messenger,  Apr.-Jan.,  at  $50 . . 

National  Nav.  Co.:  2  fares,  Quebec  to  Esquimaux,  $50;  fare,  Quebec  to  Natashquan, 

$32;  2  fares,  Natashquan  to  Quebec,  $70;  sundry,  $32 . 

Saguenay-Quebec  Telephone  Co.:  rent  of  4  telephones,  Apr.-Sept.,  1912,  $50;  long  distance 

tolls,  $32.45 . . . . . 

Small  payments:  driving,  $79.50;  provisions,  $64.62;  secretary,  $40;  use  of  launch,  $30; 
lighting  shops,  $25;  windlass,  $25;  gasoline,  $19.69;  fare,  $19;  telegrams,  $18.03; 

sundry,  $75.58 . 

Isle  Verte  Office  ($2,367.39) — 

Bertrand,  Henri,  travel  and  outlay . 

Bertrand,  J.  E.:  travel,  $993.55;  telegrams,  $108.37;  postage,  $49.80;  repairing  transit, 

$38.80 . . . 

Cote,  P.  E.,  travel  and  outlay,  $110.55;  Hall,  Lionel,  travel  and  outlay,  $405.61 . 

Richard,  F.  T.,  travel  and  outlay,  $28.20;  Roy,  S.,  travel  and  outlay,  $35.95 . 

Richard,  J.  F.:  board,  self  and  assistants,  $185.51;  travel,  &c.,  self  and  assistants,  $244.60 

Small  payments:  trips  in  motor  boat,  $16.50;  storage,  $12;  telephone,  25c . 

Montmagny  Office  ($1,422.73) — 

Travel  and  outlay  of  engineers,  &c.:  A.  O.  Bcauchemin,  $211.91;  M.  Bender,  $171;  J.  C. 

Legendre,  $37;  D.  Paquet,  $283.88;  J.  A.  Tremblay,  $530.76 . 

Renault,  J.  B.  A.:  travel,  &c.,  $36.25;  stamps,  $12.68 . 

Thornton  &  Truman,  making  sounding  cable,  1,200  ft.  long . 

Small  payments:  telephone  messages,  $31.97;  telegrams,  $9.58;  repairs,  &c.,  $24.35 . 

Montreal  Office  ($3,797.20) — 

Travel  and  outlay  of  engineers,  &c.:  J..  L.  Dansereau,  $404.20;  J.  T.  Girard,  $195.96;  B. 
Grandmont,  $81.05;  A.  Grondin,  $263.50;  F.  N.  Levesque,  $196.15;  L.  Mackay, 
$94.75;  H.  Massue,  $10.55;  J.  L.  Michaud,  $218.01;  P.  Paradis,  $505.18;  J.  H.  Parent, 

$1,368.07;  J.  L.  Preville,  $43.10;  R.  Savoie,  $56.46;  H.  Sutherland,  $7.50 . 

Bell  Telephone  Co.:  exchange  services,  Oct. -Dec.,  $8.75,  $17.13;  long  distance  tolls, $124.05 

Hearn  &  Harrison,  repairing  instruments,  &c . 

Small  payments:  stenography,  $46. S8;  Mazda  lamps,  &c.,  $18;  tubes,  $18;  laundry,  $17; 

ice,  $15.60;  sundry,  $32.66 . 

Quebec  Office  ($2,793.37)— 

Travel  and  outlay  of  engineers,  &c.:  Thos.  Breen,  $288.15;  Leon  Brunet,  $36.18;  C.  Cha- 
pais,  $15.15;  F.  du  B.  Gauvin,  $138;  Alf.  Gauvreau,  $685.71;  C.  C.  Lessard,  $10.80; 

H.  Ortiz,  $82.75;  J.  Pothier,  $158.21;  J.  E.  Sirois,  $368.45 . 

Bell  Telephone  Co.,  telephone  messages,  $242.41;  Doyle,  W.,  steel  hawser,  1,200  ft.  at  5c. 

Bergeron,  S.,  rent  of  offices,  Aug.-Oct.,  $87.50;  Gagne,  A.,  cartage,  $75.75 . 

Chantier  Maritime  de  St.  Laurent:  boats,  $60,  $48;  wintering  scow,  $100 . 

Perry,  Jas.,  combination  drawing  table,  $89;  Watts,. E.  R.  &  Son,  repairs,  &c.,  $50.75 - 

United  Photographic  Stores,  prints,  &c . 

Small  payments:  photographic  supplies,  $42.91;  kodak  $20;  postage,  $7.35;  sundry,  $55.95 

Rimouski  Office  ($1,799.47) — 

Fyfe,  J.  L.,  engineer,  travel  and  outlay . . . . 

Legare,  J.  C.:  removal  expenses,  self  and  family  from  Chicoutimi,  $160.56;  sundry  travel, 

$27.45 . . 

Tach6,  G.  E.,  travel  and  outlay . .  . 

Taclie,  J.  C.:  removal  expenses,  Chicoutimi  to  Rimouski,  $46.55;  sundry  travel,  $531.90. 

Trudeau,  L.  G.,  travel  and  outlay . 

Ban v ill e,  Ernest,  services  as  messenger,  Aug -Feb.,  at  $10 . 

Brodrique,  Odl.,  installing  water  and  light  in  office . 

Pineau,  A.:  preparing  office,  24  d  at  $2.50,  sundry  labour,  $45.20 . 

Raymond,  Paul:  painting  walls,  ceilings  and  floors,  $77.10;  window  shades,  $6.20 . ._. 

Small  payments:  repairing,  &c.,  $58.84;  cartage,  $51;  lighting,  Jan. -Apr.,  1912,  $18.15; 
wood,  $17.50;  boat  and  oars,  $15;  repairing  transit,  &c.,  $14.25;  sundry,  $19.90 . 


1,977  69 
296  75 
30  00 


725  77 
500  00 

184  00 

82  45 


396  42 

137  70 

1 , 190  52 
516  16 
64  15 
430  11 
28  75 


1,234  55 
48  93 
73  35 
65  90 


3,444  48 
149  93 
54  65 

148  14 


1,783  40 
302  41 
163  25 
208  00 
139  75 
70  35 
126  21 

113  35 

188  01 
172  30 
578  45 
238  88 
70  00 
55  34 
105  20 
83  30 

194  64 


St.  Johns  Office  ($163.87) — 

Paradis,  Paul,  C.  E.f  travel  and  outlay,  Apr.,  May . 

Bell  Tel.  Co.:  exchange  service,  Apr. -June,  $11;  messages,  $27.20 
Rent  of  warehouse,  Apr.-Sept.,  $30;  toll,  $26.07;  cartage,  $10.50.. 


Carried  forward 


58,843  85 
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Harbours,  Quebec  Generally:  Repairs  and  Improvements — Concluded.  $  eta. 

Brought  forward .  58,843  85 

Sherbrooke  Office  ($3,465.87) — 

Travel  and  outlay  of  engineers,  &c.:  Jos.  A.  Adam,  $595.96;  K.  M.  Cameron,  $42.62; 

R.  de  Valter,  $212.84;  G.  T.  Dodge,  $463.76;  A.  Jobin,  $79.05;  C.  de  L.  Mignault, 

$25.05;  L.  O’C.  Mignault,  $364.63;  P.  Panneton,  $87.36;  A.  Pauze,  $56.65;  A.  G.  Sabou- 

rin,  $614.02;  P.  Trottier,  $492.95 .  3,034  89 

Electrical  Repair  and  Supply  Co.:  wiring  office,  $43.23;  portables,  &c.,  $22.58 .  65  81 

Long,  Geo.;  counter,  storage  case,  cupboard,  $155.10;  alterations,  $8 .  163  10 

Wilson,  A.  R.:  erecting  printing  frame  and  track .  55  00 

Small  payments:  sounding  line  and  reel,  $40;  telephone  messages,  $25.18;  moving,  $22.50; 

shades,  $16.25;  aluminum  floats,  $12.80;  sundry,  $30.34 .  147  07 

Three  Rivers  Office  ($2,206.72) — 

Travel  and  outlay  of  engineers,  &c.:  C.  Arcand,  $108.55;  G.  C.  Bastien,  $43.69;  Ed. 

Bellefeuille,  $417.45;  F.  X.  T.  Berlinquet,  $519.10;  John  Bourgeois,  $18.60;  C.  H. 

Jette,  $9.25;  Z.  Lambert,  $15.95;  J.  A.  Lefebvre,  $62.79;  R.  Morrissette,  $163.39 .  1,358  77 

Typewriting,  making  blue  prints,  &c.,  Apr  .-Jan.,  1,833  h.  at  20c.;  paid  as  follows:  Ber- 

linquct,  H.,  $304.60;  Margot,  $34;  Marie,  $28 .  366  60 

Morrissette,  L.:  services  as  draughtsman,  Aug.,  Sept. -Nov.,  Jan.,  132  d.  at  $2;  expenses,  35c.  .  264  35 

Thornton  &  Truman:  galv.  wire  cable,  1,200  ft.  long,  with  reel  and  60  cedar  floats,  box, 

&c . . . . . .  101  20 

Small  payments:  cartage,  $48.25;  rent  of  2  rooms  for  2  m.,  $24;  installing  3  electric  lamps, 

$20;  board,  $13;  telephone  messages,  $10.55 .  115  80 

Generally  ($3,002.10)— 

Bourgault,  A.:  services  as  engineer,  Dec.,  31  d.  at  $6;  outlay,  $110.62 .  296  62 

Lands  and  Forests  Dept.,  Quebec,  timber  dues,  $117.48;  telegrams  and  telephone  mess¬ 
ages..  $67.55 .  183  05 

Travel  of  Ottawa  officials:  J.  B.  E.  Bedard,  $69.60;  O.  Bourget,  $58.30;  Jos.  Bruchesi, 

$72.50;  J.  M.  Chalifour,  $90.10;  P.  E.  Gagnon,  $36  50;  A.  W.  Gregory,  $45.26;  C.  S. 

A.  Mackay,  $1,517.95;  A.  Par6,  $52.40;  J.  B.  St.  Laurent,  $88.01;  J.  A.  Thivierge, 

$489.83 .  2,520  45 

King’s  Printer,  $162.62;  Stationery  Office,  $2,799.52;  advertising,  $52.50 .  3,014  64 

Legal  services,  L.  A.  Dupuis,  Ste.  Anne  de  la  Pocatiere .  37  85 

Vouchers  outstanding:  B.  40545-8,  $8;  48159,  Keuffel  &  Esser,  $287.41 .  295  41 

Detailed  elsewhere — 

Chief  Engineer’s  Staff . (Page  V — 422)  9,475  87 

River  St.  Lawrence  Commission . (Page  V — 424)  473  17 

Harbours  Ontario,  Generally . (Page  V — 305)  206  67 

Harbours  Maintenance,  Revenue . (Page  V — 435)  15  50 

In  1911-12  (V— 246) .  2,132  20 


Total .  83,169  85 

Lrss — Charged  to  Longueuil  Wharf  (Page  V — 260)  $200,  Magdalen  Islands  (Page  V — 261) 

$100,  Port  Daniel  (Page  V — 265)  $188.70,  Rimouski  Breakwater  (Page  V — 265)  $100, 

'  St.  Pierre  les  Becquets  (Page  V — 272)  $100,  St.  Simeon  (Page  V — 272)  $209.71,  Surveys 

and  Inspections  (Page  V — 424)  $23,817.89 .  24,716  30 


Total,  carried  to  page  V — 14 .  58,453  55 


Beaumaris:  Wharf  Construction. 

Union  Construction  Co.:  estimate  No.  7  to  Nov.  12,  1912,  on  $23,994  contract  for  erection 

of  wharf,  $18,720;  less  $3,330,  paid  in  1911-12,  page  V — 247,  and  $1,870  drawback .  13,520  00 

Lowe,  Wm.,  inspector:  Apr. -June,  1912.  52  d.  at  $3:  outlay,  96c .  156  96 

Prowse,  H.  E.,  inspector:  June,  1912-Feb.,  1913,  174  d.  at  $3;  outlay,  2,000  ft.  lumber,  $33, 

152  li.  labour  $37,  sundry  $18.32 .  610  32 


Total,  carried  to  page  V — 14  .  14,287  28 


Beaverton:  Harbour  Improvements. 

Conroy,  D.:  estimate  No.  1  to  Mar.  31,  1913,  on  $41,874  contract  for  reconstruction  of  break- 

water .  2,370  00 

Duncan,  Jas.,  inspector,  Mar.  4-31,  1913,  22  d.  at  $3 .  66  00 

King’s  Printer’s  account  $32.56,  advertising  $343.98 .  376  54 


Total,  carried  to  page  V — 14 .  2,812  54 


Belle  Ewart:  Wharf. 

82  63 


King’s  Printer’s  account,  $20.53;  advertising,  $62.10 
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Belle  River:  Harbour  Improvement.  $  ct«. 

Strong,  J.  H.:  lumber,  5, 100  ft.  at  S40;  piles,  320  ft.  at.  20c .  268  00 


Belleville:  Harbour  Improvement. 

King’s  Printer’s  account .  .  26  72 


Big  Bay:  Repairs  to  Wharf. 

Roddick,  J.  O.:  estimate  No.  1  to  Nov.  1,  1912,  on  $5,448.40  contract  for  crib  approach,  &c., 

$2,090;  less  drawback,  $210 .  1,880  00 

Inspector,  H.  13.  Dove,  Oct.,  Nov.,  1912,  Mar.,  1913,  39  d.  at  $3.50 .  136  50 

King’s  Printer’s  account,  $21.41;  advertising,  $75.55 .  96  96 


Total,  carried  to  page  V — 14 .  2,113  46 


Big  Bay  Point:  Wharf. 

Inspector,  W.  J.  Leonard:  services,  Jan.-Mar.,  1913,  27  d.  at  $3;  outlay,  53c .  81  53 

King’s  Printer’s  account,  $21.28;  advertising,  $51.75 .  73  03 


Total,  carried  to  page  V — 14 . ' .  154  56 


Blind  River:  Repairs  to  Dock. 

Foreman,  Thos.  Christelaw:  services,  31f  d.  at  $3;  freight,  &c.,  $28.10 .  123  35 

Labourers,  7\  d.  at  $2.50,  34j  d.  at  $2.25,  2  d.  at  $2 .  99  76 

Harrison,  J.  &  Sons  Co.,  Ltd.:  oak,  6,827  ft.  at  $60;  sundry,  6,889  ft.  at  $20 .  547  40 

Taylor,  E.,  smith  work .  97  76 

Small  payments:  piles,  5  at  $6;  hardware,  $19.42;  cartage,  $11.20;  steel  plates,  218  lb.  at  5c.; 

sundry,  $12.40 .  83  92 


Total,  carried  to  page  V — 14 .  952  19 


Brockvilie:  Extension  of  Tunnel  Bay  Dock. 

Gowan  &  Whitney — 

Contract  for  extension  of  Tunnel  Bay  dock  complete  ($15,374.53) — 

Excavation  2,686  cu.  yd.  at  55c.,  filling,  6,978  cu.  yd.  at  43^c .  4,512  73 

Timber  in  place,  35,092  ft.  at  $45;  waling,  680  1.  ft.  at  50c .  1,919  14 

Concrete,  417  cu.  yd.  at  $7.75;  cement  grout,  897  cu.  yd.  at  40c .  3,590  55 

White  pine  eribwork,  931  cu.  yds.  at  $5.15;  6  posts  $39 . 4,833  65 

Preparing  foundation,  459  1.  ft.  at  70c.,  steel,  &c.  $197.16 .  518  46 

Extra  work:  fence  $150;  lamp  posts,  2  at  $100 .  350  00 


.  15,724  53 

Less  paid  in  1911-12,  page  V — 247 .  7,610  00 


Total  paid  Gowan  &  W^hitney,  1912-13 .  8,114  53 

McCool  &  Moffat:  estimate  No.  3  to  June  1,  1913,  on  contract  for  improvements  to  wharf 

$9,550;  less  $840  drawback  and  $2,530  paid  in  1913-14 . .  6,180  00 

Inspector,  Geo.  Steacy,  services,  May  to  Dec.,  1912,  Feb.,  Mar.,  1913,  190  d.  at  $3,  50  d.  at  $2.50  695  00 

Inspector  of  timber,  J.  F.  Filion:  services  $25;  outlay  $15 .  40  00 

Easton,  Bert:  caretaker,  Dec.  6,  1912-Jan.  26,  1913,  43 J  d.  at  $1.50;  labour  2\  d.  at  $2 .  69  75 

McLaren,  Peter:  3,071  ft.  lumber  $74.98;  posts,  6  at  $4.50;  sundry  $17.77 .  119  75 

St.  Lawrence  Engine  Co.:  repairing  and  running ‘Florence’;  new  crank  shaft  $40;  48  h.  labour 

$28.80;  brass  propeller  $10;  sundry  $29.85 . . .  108  65 

Small  payments:  hardware  $25.88;  7\  d.  labour  $18;  boat  hire  $12;  sundries  $23 .  78  88 

King’s  Printer  account,  $23.03;  advertising,  $292.23 .  315  26 

Detailed  with  Chief  Engineer’s  Staff . (Page  V-422)  1,431  31 

Travel  and  outlay  :  A.  Langlois  $6;  II.  Regan  $27.70:  L.  de  B.  Roy  $48.95 .  82  65 


Total,  curried  to  page  V — 14 .  17,235  78 
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Bronte  Harbour:  Repairs  to  Wharf  and  Approach.  $  cts. 

Foreman,  W.  Sargant,  24j  d.  at  $3;  carpenters,  labourers,  &c.  $226.88 .  300  38 

Davis  &  Doty:  pine,  4,934  ft.  at  $35,  8,000  ft.  at  $33 .  436  69 

Marlatt  &  Armstrong  Co.,  Ltd.:  lumber,  2,720  ft.  at  $30 .  81  60 

Small  payments:  bolts,  595  lb.  at  5c.;  hardware  $19.95;  sundry  $4.70 .  54  40 


Total,  carried  to  page  V — 14 .  873  07 


Burlington:  Revetment  Wall,  &c. 

Paylist,  May,  1912,  labour,  15£  d.  at  $2.50,  23V  d.  at  $2.25 .  91  63 

Small  payments:  |  in.  galv.  sash  cord,  3,000  ft.  at  $1.20  per  100  ft.;  rent  of  boat,  8  d.  at  75c.; 

sundries  S7 .  49  00 

King’s  Printer’s  account  $23.75;  advertising  $81.20 .  104  95 


Total,  carried  to  page  V — 14 . .’ .  245  58 


Cache  Bay:  Wharf. 

Foreman,  H.  Bennett:  services,  2-666  m.  at  $80;  outlay  $59.74 .  273  07 

Labourers,  handymen,  &c.,  1  d.  $2.75,  4  d.  at  $2.50,  273|  d.  at  $2  15,  d.  at  $1.75;  teamsters, 

60 1  d.  $243.50 . . .  829  50 

Cochrane  Hardware,  Ltd.:  dynamite,  5  cases  at  $8.75;  freight,  &c.  $23.53 .  67  28 

Gordon,  Geo.  &  Co.,  Ltd.:  lumber,  6,520  ft.  at  $24,  3,120  ft.  at  $22;  sundries  $11.99 .  237  11 

Menard,  F.:  piles,  2,963  ft.  at  12Jc.;  16  ft.  hemlock,  1,616  1.  ft.  at  13c .  580  45 

Small  payments:  hardware  $47.81;  200  ft.  steel  rope  $24;  gravel,  90  loads  at  15c .  85  31 

King’s  Printer’s  account  $19.44;  advertising,  $98.96 .  118  40 


Total . . .  2,191  12 

Less:  dynamite  not  used  $8;  sale  of  timber  old  $9.78 .  17  78 


Total,  carried  to  page  V — 14 .  2,173  34 


Cobourg:  Extension  of  West  Pier. 

King’s  Printer’s  account  $52.11;  advertising  $1,008.16 .  1,060  27 


Cobourg:  Repair  and  Reconstruct  Superstructure  on  East  Pier. 

Foreman,  H.  A.  Croft:  services,  May  to  Dec.,  1912,  Mar.  1913,  26  d.  at  $5,  196  d.  at  $3;  outlay 

$13.25 .  731  25 

Carpenters,  142-6  d.  at  $3;  labourers,  16-9  d.  at  $2.50,  1,017-7  d.  at  $2;  team  and  man, 73  d.  at  $5; 

horse  and  man,  59-2  d.  at  $3 .  3,018  05 

Allen,  W.  L.  &  Co.,  hardware  $76.35;  Floyd,  Mrs.,  1000  cu.  yds.  gravel  $85 .  161  35 

Gillard,  Jas.:  spikes,  11  kegs  at  $4.25,  7  cwt.  at  $4.25;  sundries  $7.20 .  83  70 

Henderson  Bros.  ($3,230.16) — 

Repairing  derrick:  pine,  16,194  ft.  at  $34,  12,283  ft.  Norway  at  $30;  hemlock  and  cedar, 

15,117  ft.  at  $21;  sundries  $76.88 .  1,313  42 

Work  on  pier:  pine,  32,340  ft.  wh.  at  $35,  22, 580  ft.  Norway  at  $30;  sundry  lumber  $97.62; 

sundries  $9.80 . . .  1,916  74 

Jex,  C.  E.:  hemlock,  2,008  ft.  at  $19.50;  pine,  &c.  $14.697 .  53  86 

Jex,  M.  &  Co.:  75  bags  cement  $39.40;  13  loads  gravel  $16.25 .  55  65 

Morrison,  A.  S.:  drift  bolts,  10,565  lb.  at  4jc.;  sundries  $4.85 .  480  29 

Thompson,  Geo.:  stone,  25i  c.  at  $5 .  126  25 

Thompson-Macdonald  Co.:  9  c.  stone  $45;  sundries  $68.60 .  113  60 

Small  payments:  hardware  $56.99;  gravel,  34  cu.  yd.  at  $1.25;  stone  scow  $30;  stone,  5;^  c.  at  $5; 

smithwork  $17.35;  belts,  461  lb.  at  3c.;  3  pr.  rubber  boots  $9;  sundries  $14.10 .  210  44 

Advertising .  138  02 


Total,  carried  to  page  V— 14 .  8,432  62 


Colchester  Wharf:  Extension. 

O’Leary,  M.  P.  &  M.  J.:  contract  for  extension  of  pier,  complete  $14,473;  less  paid  in  1911-12, 

page  V— 248,  $9,530  .  4,943  00 

Inspector,  E.  E.  Davey:  services,  Apr.  25-Dec.  23,  1912-,  207£  d.  at  $3;  outlay  $9.25 .  631  75 


Total,  carried  to  page  V — 14 .  5,574  75 
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Colling  wood :  Repairs  to  Breakwater.  $  cts. 

Surveying  and  taking  borings,  July-Aug.  1912:  foreman,  It.  Hughes,  54  d.  at  $3;  labourers 

156-3  d.  at  $2.50 .  552  75 

Repairs:  Oct.-Nov.,  1912. — 

Superintendent,  It.  W.  O’Brien:  services,  32  d.  at  $3;  outlay  $5. .  101  00 

Foreman,  J.  Wilde,  22  d.  at  $2.50;  labourers  $224 .  279  00 

J.  Bannan,  13  cedar  logs  $10;  Whites  Ltd.,  hardware  $77.24 .  87  24 

Wilson  Bros.:  hemlock,  16,600  ft.  at  $23 .  381  80 


Total,  carried  to  page  V — 14 .  1,401  79 


Dawson  Point:  Raising  Bock. 

Pay-lists,  Feb.  25-27,  Mar.,  1913:  carpenters,  labourers,  &c.,  8  d.  at  $3.25,  20|  d.  at  $3,  70  d. 

at  $2.75,  87j  d.  at  $2.50;  teamsters,  39  d.  at  $5 .  693  75 

Northern  Customs  Concentrator,  4,850  ft.  pine .  55  00 

Small  payments:  spikes,  909  lb.  at  $2.37£  per  cwt.;  niggerheads,  200  lb.  at  3c.;  sundry 

hardware,  &c.  $21.65 .  49  24 


Total,  carried  to  page  V — 14 . ._ .  797  99 


Detroit  River:  Protection  of  East  Bank  in  the  Township  of  Malden. 

Foreman,  A.  Pillon:  services,  June-July,  1912,  25  d.  at  $3;  outlay  $17.10 .  92  10 

McQueen,  Capt.  J.  S.,  stone  furnished  and  placed,  1,070-266  cu.  yd.  at  $2.25 .  2,408  10 


Total,  carried  to  page  V — 14 . .  2,500  20 


Dry  den:  Wharf  and  Warehouse. 

Foreman,  P.  Magnusson,  services,  Sept.  1-Oct.  7,  1912,  30^  d.  at  $5 .  152  50 

Carpenters,  &c.,  25  d.  at  $3.50,  35-9  d.  at  $3;  labourers  114-1  d.  $65.52;  team  and  teamsters,  8-6  d. 

at  .  _  _  212  32 

Brignall,  F.  T.;  piles,  13  at  $3,  50  at  $2.50;  sundry  lumber,  &c.,  $25.94 .  189  94 

Evans,  W.  H.:  smithwork .  59  03 

W'ilde,  H.:  stone,  27  cu.  yd.  at  $1.25,  gravel,  43§  at  80c.;  cartage  $4.50 .  73  00 

Small  payments:  freight  and  express,  $42.75;  hardware  $21.65;  foundry  work  $21.20;  cartage, 

&c.  $14;  painting  freight  shed  $11;  rope,  76  lb.  at  14c.;  shingles,  2  M  at  $4.50;  cant  hooks, 

3  at  $1.75;  rent  of  jacks  $3 . .  138  49 

Detailed  with  Harbours,  Generally,  Manitoba . (Page  V — 307)  42  40 


Total,  carried  to  page  V — 14 .  967  68 


French  River:  Regulating  works  at  outlet. 

Boyd,  J.  F.:  est.  No.  4  to  Sept.  18,  1912  on  $13,365  contract  for  construction  of  dams  and  sluice¬ 
ways  $5,620;  less  $570  drawback  and  $4,560  paid  in  1911-12,  page  V — 248 .  490  00 

Inspector,  H.  Landon:  services,  July  5-Nov.  9,  1912,  127  d.  at  $2.50 .  317  50 

Caretaker,  J.  Graham:  services,  Nov.  12-Mar.  31,  1913,  140  d.  at  $2.50;  outlay  $28 .  378  00 

Boyd  &  Tweedy  ($830.45)— 

Building  caretaker’s  house:  labour  $120;  lumber  $211.35;  sundries  $94.25;  supervision  of 

work,  25  p.  c.  of  cost,  $106.40 .  532  00 

Meals,  248  at  30c.,  674  at  25c.;  sundries  $55.55 .  298  45 

Cooke,  Mrs.  M.  F.:  claim  for  damages  caused  by  high  water .  150  00 

Dredge  Mattawa,  coal,  42-7  t.  at  $5.43;  Dumouchelle,  D.  C.,  provision,  &c.  $52.15 .  284  01 

Gordon,  Geo.  &  Co.,  pine,  3,390  ft.  at  $26 . ,....  88  14 

Grant-Holden-Graham:  tent  and  fly  $41.50;  sundry  $13.75 . 55  25 

Ketchum  &  Co.:  15  ft.  canoe  $43;  express  $8;  repairs,  &c.  $19.40 .  70  40 

Small  payments:  2  tents  complete  $44.75;  coal  $26;  transportation  $13;  storage  of  outfit,  &c. 

8  m.  $10;  sudries  $46.61 .  140  36 

Detailed  with  Chief  Engineer’s  Staff . (Page  V-422).  842  50 

Travel  and  outlay:  A. Cross  $39.40,  C.  R.  Coutlee  $119.25,  E.  H.  Pense  $1.10,  S.  Quackenbush 

$37.05,  L.  de  B.  Roy  $21.45,  J.  C.  Stewart  $62.22 . 80  17 

Advance  to  be  accounted  for,  S.  J.  Chapleau .  4v.O  00 


Total,  carried  to  page  V — 14 .  4,327  08 
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Goderich,  Out.:  Harbour  Improvement. 


ets. 


Bermingham,  Wm,  ($138,040)  — 

Est.  No.  12  to  Sept.  30,  1912,  on  5140,417  contract  for  construction  of  breakwater  $139,540; 
less  $13,950  drawback,  $11,650  paid  in  1910-11,  page  V — 236  and  $33,160  paid  in  1911-12, 

page  V — 248 . . 

Contract  for  construction  of  river  breakwater  complete,  $26,000;  less  paid  in  1913-14, 

$12,070 . . . 

Est.  No.  4  to  Nov.  30.  1912,  on  $265,000  contract  for  construction  of  north-west  breakwater 

$46,720;  less  drawback  $3,380 . . . 

Tromanhauser,  J.  H.:  contract  for  construction  of  dock,  complete,  $35,427.90;  less  paid  in  1911-12 

page  V— 248,  $1,290 . 

Inspector  of  dredging,  R.  Kerr,  services,  Apr. -Dec.,  1912,  188  d.  at  $3 . 

Foreman,  C.  Twecdie,  services,  Apr. -Oct.,  1912,  134  d.  at  $3 . 

Carpenters,  }  d.  at  $4,  118-3  d.  at  $2-50;  labourers,  452-4  d.  at  $2 . 

Bermingham,  Wm.:  stone  filling,  32-33  c.  yd.  at  $1.50;  sundry  $4-75 . 

Goderich  Planing  Mills,  Ltd.:  7,095  ft.  lumber  $150.56;  sundry  $7.81 . 

Small  payments:  3  cast  iron  posts,  900  lb.  at  3c.;  lumber,  1,399  ft.  at  $25,  322  ft.  $9.67;  pine 
plank,  S00  ft.  at  $28;  hardware  $22.93;  repairing  lights  $13.78;  12  tungsten  lamps  $12; 

1-33  sq.  roofing  $8;  2  pr.  rubber  boots  $8;  sundry  $14.27 . 

Advertising  $834.39;  King’s  Printer’s  account  $28.45 . 


Detailed  with  Contract  Dredging . (Page  V — 338) 

Detailed  with  Harbours,  Generally,  Ontario . (Page  V — 305) 


80,770  00 

13,930  00 

43,340  00 

34,137  90 
564  00 
402  00 
1,202  55 
53  25 
158  37 


173  03 
862  84 
24,229  55 
100  00 


Total,  carried  to  page  V — 14 


199,923  49 


Grand  Bend:  Repairs  to  Pier. 

Foreman,  H.  Gill*  services,  May-Nov.,  1913,  170  d.  at  $3;  outlay  $46.22 . 

Labourers,  &c.,  1931  d.  at  $2,  365  d.  at  $1.75;  pile  driver,  23  d.  at  $4;  man  and  team,  74  d.  at  $4; 

man  and  horse,  25  d.  at  $3,  8  d.  at  82.25 _ i . . . 

Desjardins,  Leo.:  stone,  supplying  and  drawing,  2  cd.  at  $6,  drawing,  10  cd.  at  $4 . 

Doyle,  J.  C.:  rent  of  pile  driver,  36£  d.  at  $15;  freight  $81.50;  wages  $87;  board  of  men  $22; 

fares  $13.80 . . . 

London  Bolt  and  Hinge  Works:  tie  rods,  37  at  $2-05,  25  at  $1.98;  spikes,  1,828  lb.  at  $2.95; 

sundry'  $13.01 . % . 

Manon,  C.:  scow  $25;  towing  timber  $54;  sundry  $3.62 . 

Mark,  W.  H.:  10-82  t.  coal  $74.87;  cartage,  &c.,  $56.50 . 

Mustard,  W.  A.:  lumber  at  $20,  37,265  ft.  beech,  4,316  ft.  hemlock . 

Ross,  J.  N.:  pile  points,  90  at  $2;  smithwork,  &c..  $77.70 . 

Webb,  Thos.:  119  oak  piles,  2,030  ft.  at  25c . . 

Small  payments:  drawing  lumber  $48;  lumber  $31.35;  stone  $30;  hardware  $18.85;  sundry 
$2.25 . 


556  22 

1,506  80 
52  00 

751  80 

192  28 
82  62 
131  37 
831  62 
257  70 
507  50 

130  15 


Total,  carried  to  page  V — 14 


5,000  36 


Gravenliurst  Wharf. 

Stewart,  D.  G. 

Contract  for  construction  of  wharf  complete .  12,984  00 

Extra  work:  small  boat  landing  $250;  cribwork,  70  c.  yd.  at  $4.50;  stone  filling,  456  c.  yd. 

at  $1.25 .  1,135  00 


14,119  00 

L^ss: 

Material  not  required,  concrete,  30  c.  vd.  at  $7.25,  stone  filling,  105  c.  yds.  at  $1.25  348  75 

Paid  in  1911-12,  page  V— 249 . 5,960  00  6,308  75 


Paid  D.  G.  Stewart,  1912-13 . . . > .  7,810  25 

Inspector.  II.  B.  S.  Palmer:  services,  Apr. -July,  1912,  53  d.  at  $3;  inspecting  electric  light  $3; 

outlay  $1 . . .  163  00 

Electric  Light  &  Water  Commission:  6  cutter  suburban  posts  $150;  £"  galv.  pipe,  330  ft.  at 

5*c.;  wire,  876  ft.  at  lj  c.;  installing  wire,  &c.,  $21.25;  freight  and  duty  $53.14;  sundry  $6.38  202  06 


Total,  carried  to  page  V — 14 .  8,235  31 


Ilaile j  bury:  Harbour  Improvements. 


Pay  lists,  Apr-Dee.,  1912,  Mar.,  1913;  Gordon  &  Lang  (Tug  Scotchman)  46$  d.  at  $20;  car¬ 
penters,  labourers,  &c.,  87$  d.  at  $3,  218£  d.  at  $2.75,  50  d.  at  $2.70,  350  d.  at  $250,  44  d. 

$119.95;  teamsters,  10£  d.  at  $6,  33  d.  at  $5 . 

Bell  A  Rochester  Hardware  Co.:  cement,  350  brl.  at  $2;  bags,  1,400  at  10c.;  hardware  $79.70. . 

Canada  Cement  Co.,  cement,  376  brl.  in  sacks  at  $2.20 . 

Dunbar,  II.  C.,  4,152  ft.  lumber  S76.73;  Murphy,  A.  J.,  7,120  ft.  pine  $128.16 . 

Fitzpatrick,  W.  J.:  25  face  fenders  and  4  corner  fenders  with  bolts  $257;  sundries  $3.78 . 


3,151  35 
919  70 
827  20 
204  89 
260  78 


Carried  forward 


5,363  92 


rrnrjc  works  department:  expenditure 
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Halley  bury:  Harbour  Improvements— Concluded.  $  cts. 

Brought  forward .  5,363  92 

Gagnon,  A.:  30  ft. -45  ft.  piles,  3,990  1.  ft  1311.60;  pine,  1,283  ft.  at  $18 .  334  68 

General  Supply  Co.  of  Canada:  15  ft.  2-in.  suction  hose  $29.75;  sundries  $25.90 .  55  65 

Marcoux,  E.:  tamarac  plank,  15,264  ft.  at  $12;  1,095  ft.  oak  $54.75 .  237  91 

Montgomery  <fc  Ferguson:  gasoline,  137  gal.  at  30c.;  190  lb.  manilla  rope  $30.40;  hardware,  &c., 

$88.10 .  159  66 

Mussens,  Ltd.,  Smith  hand  mixer  $175;  Norfolk,  S.,  hardware  $170.38 .  345  38 

Temiskaming  Navigation  Co.:  sand  and  gravel,  165-006  c.  yd.  at  $1.15;  sundry  $22.93 .  212  69 

Verhelst,  A.,  1  in.-2  in.  pine,  6,000  ft.  at  $16 .  96  00 

Small  payments:  smithwork  $42.90;  provisions,  &c.,  $32.74;  920  ft.  spruce  $15.18;  sundries 

$10.50 .  101  32 

Detailed  with  Harbours  Generally,  Ontario . (Page  V — 305)  267  44 


Total,  carried  to  page  V— 14 .  7,174  65 


Hamilton  Harbour  Improvements. 

Battle,  Jos.:  construction  of  wharf  and  two  retaining  walls  $60,844;  extra  work,  increasing 
width  slip  $2,500,  crib  construction  $350,  iron  castings  for  shoes  for  piles  $174;  extra 
anchor  piles,  60,  1,800  1.  ft.  at  35c.;  opening  in  sheet  piling  for  John  Street  sewer  $55.10; 

16|  ft.  of  concrete  wall  $825;  less  concrete  not  in  work  $228.60,  and  less  paid  in  1911-12, 

V — 249,  $21,450  (of  amount  paid  in  1912-13,  $2,891.25  was  deposited  to  the  credit  of  the 

Receiver  General  for  the  services  of  government  dredges.  See  page  V — 375) .  43,699  50 

Inspection,  M.  D.  Nelligan:  services,  May-Sept.,  150  d.  at  $3;  outlay  $7.99 .  457  99 

Advertising  $1,241.45;  King’s  Printer  $84.14 .  1,325  59 


Total,  carried  to  page  V- — 14 .  45,483  08 


Huntsville:  Wharf. 

Foreman,  A.  Buchanan:  services,  Oct.-Nov.,  Jan.-Feb.,  1913,  71  d.  at  $3;  outlay  12c .  213  12 

Labourers,  81f  d.  at  $2.25,  135*  at  $2;  man  and  team,  49  d.  at  $4 .  650  48 

Cottrill,  B.:  lumber,  7,964  ft.  at  $28;  hemlock,  563  ft.  at  $18 .  233  12 

Small  payments:  hardware  $54.52;  1,078  ft.  lumber  $46.44;  timber,  1,800  1.  ft.  at  2*c.;  tamarac 
piles,  296  ft.  at  10c.;  stone,  74  c.  at  30c.;  smithwork  $14.35;  use  of  pile  driver,  7  d.  at  $2; 
cartage  $5.50 .  227  11 


Total,  carried  to  page  V — 14 .  1,323  78 


Kempenfeldt  Bay:  Wharf. 

Roddick,  J.  O.:  Est.  No.  3  to  Mar.  31,  1913,  on  $9,783  contract  for  construction  of  wharf 

$9,590;  less  $950  drawback  and  $3,950  paid  in  1913-14 .  4,690  00 

Inspector,  J.  Cook:  services,  Dec.,  1912-Mar.,  1913,  49  d.  at  $3;  outlay  88c .  147  88 

King’s  Printer’s  account  $21.27;  advertising  $136.50 .  157  77 

Legal  services,  G.  A.  Rodenhurst,  Barrie . .  22  11 


Total,  carried  to  page  V — 14 .  5,017  76 


Kincardine:  Repairs  to  Piers. 

Foreman,  I.  W.  Drake,  services,  Nov.-Dee.,  1912,  16  d.  at  $3 .  48  00 

Carpenters,  14  d.  at  $2.25;  labourers,  44  d.  at  $1.75 .  108  50 

Lumber:  965  fc,  at  $40;  10,806  ft.  pine  at  $37;  1,530  ft.  at  $25;  3,647  ft.  at  $22;  4,356  ft.  at  $20; 

242  1.  ft.  rock  elm  at  40c.;  sundry  $8.  Paid  as  follows:  Wm.  Becking  $91.94;  R.  D.  Farley 

$87.12;  London  Lumber  Co.  $399.82;  G.  Monilaws  $169.93 .  748  81 

Small  payments:  hardware  $66.88;  spikes  $13;  cartage  $12.90 .  92  76 


Total,  carried  to  page  V— 14 .  998  07 


Kincardine:  Extension  of  Pier  and  Dredging. 

Inspector,  J.  W.  Drake:  services,  June-July,  1912,  21  d.  at  $3 .  63  00 

King’s  Printer’s  account .  25  41 

Detailed  in  Contract  Dredging . (Page  V — 338)  4,939  02 


Total,  carried  to  page  V — 14 .  5,027  43 
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Kingston  Harbour:  Improvements.  $  cts. 

Cataraqui  Bridge,  ($2,180.28). 

Bridge  watchman,  T.  Smith,  services,  9-G  m.  to  Mar.  31,  1913,  at  $45 .  432  00 

Caretaker,  P.  J.  O’Connor:  services,  9-43  m.  to  Mar.  31,  1913,  at  $75;  outlay,  $2 .  709  50 

Labourers,  carpenters,  &c.,  June,  1912-Jan.  1913 .  122  88 

Cataraqui  Bridge  Co.:  plank,  17,773  ft.  at  $30 .  533  19 

Dalton,  W.  B.,  &  Sons:  asst,  bolts,  $184.99;  1,296  lb.  washers,  $29.99;  nails,  20£  kegs,  $51.48, 

.  252  lb.,  $7.17;  sundries,  98.38. .  372  01 

Small  payments,  truck  $6;  sundries,  $4.70 .  10  70 


Temporary  Bridge,  ($11 ,877 .02). 

Leslie,  Win.,  superintendent,  ($5,466.19) — 

Services,  Oct.,  1912-Mar.,  1913,  163  d.  at  $10;  outlay,  $29.60 .  1,659  60 

Rent  of  derrick  car  and  derrick,  Dec.  16,  1912-Jan.  15,  1913,  31  d.  at  $10;  rent  of  complete 

plant,  Jan.  16— Mar.  31,  1913,  75  d.  at  $18 .  1,660  00 

Foreman,  J.  McArthur,  services,  Nov.  1912-Mar.  1913,  751  d.  at  $4,  19  h.  at  35c .  307  65 

Carpenters,  1\  d.,  $24.67,  432-12  d.  at  $2.40;  labourers,  149-62  d.  at  $2;  man  and  team, 

$69.25;  man  and  horse,  541  d.  at  $3 . 1,592  92 

Accounts  paid:  32  piles,  1,274  ft.  at  15c;  smithwork,  $31.07;  sundries,  $23.85 .  246  02 

Anglin,  S.  &  Co.:  piles,  1,489  ft.  at  15c.,  5,775  ft.  at  11c.;  sawing  lumber,  $10.55 .  869  15 

Calvin  Co.,  spruce  piles,  353  ft.  at  20c .  70  60 

Hooper  &  Slater:  hemlock,  172,372  ft.  at  $30;  sundries,  $81.63 .  5,252  79 

Swift,  Jas.  &  Co.:  15-36  ton  coal,  $86.59;  charcoal,  60c . ; . ; .  87  19 

Small  payments:  smithwork,  $43.39;  6"  pipe,  1,875  lb.  at  1J  c.;  paint,  72  lb.  at  16c.;  glazing,  72 

lgts.  at  15c.;  stove,  complete,  $12.17;  use  of  rails,  $10;  sundries,  $15.10 .  131  10 

Test  Borings,  ($903.75). 

Foreman,  H.  B.  Holder,  services,  Apr.,  1912-Mar.,  1913,  44  d.  at  $3;  labourers,  213  d.  at  $2. .  558  00 

Frontenac  Hotel,  27§  d.  room  and  board . 85  50 

Small  payments:  foundry  work,  &c.,  24.97;  express,  $20.96;  horse  hire,  35  h.  at  30c.;  hard¬ 
ware,  $10.35;  sundries,  $5.25 .  72  03 

Travel  and  outlay  A.  W.  Gregory,  Apr..  1912,  Feb.-Mar.,  1913 . .  188  22 


Generally,  ($4,660.51). 

Frontenac  Hotel:  room  and  board,  21  d.  at  $3.50,  10  d.  at  $3;  sundry,  $4.50 .  108  00 

Gowan  &  Whitney,  construction  of  crib  breakwater .  2,477  50 

Sundry  labour  on  harbour:  14  d.  at  $2.50;  63|  d.  at  $2 . . .  162  00 

Small  payments,  hardware,  $33.51;  making  survey  poles,  $28.80;  cartage,  43  h.  at  50c.;  hire 

of  sleign,  24  d.  at  50c.;  repairing  instruments,  $20;  sundries,  $22.68 .  138  49 

King’s  Printers’  account .  93  29 

Travel  and  outlay,  S.  J.  Ch.apleau,  $68.48;  J.  Graham,  $31.90;  E.  II.  Pense,  $59.70;  R.  W. 

Powell,  $20.20;  J.  C.  Stewart,  95c . .  181  23 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — 422)  1,500  00 


Total,  carried  to  page  V — 14 .  19,621  56 


Kingston,  R.M.C.:  Removing  Wharves. 

Gowan,  S.  &  Whitney,  P.B.:  $18,031.72  contract  for  removing  wharves  complete: — 

Timber,  44.464  ft.  at  $50;  cribwork,  395-9  c.  yd.  at  $5.75. .' .  4,499  63 

Concrete,  483-47  c.  yd.  at  $8.50;  concrete  grout,  874*44  c.  yd.  at  50c .  4,546 

Excavation,  1,433  c.  yd.  at  75c.;  waling,  969  1.  ft.  at  50c .  1,559  25 

Additional  filling,  754-42  c.  yd.  at  75c.;  boat  house,  $5,500 .  6,065  82 

Life  chain,  630  lb.  at  20c.;  piles,  2,721  1.  ft.  at  35c .  1,078  35 

Snubbing  posts,  15  at  $7;  hooks,  8  at  $4.50 .  141  00 

Removal  of  shed.  $100;  labourers,  19s  d.  at  $2.10 .  140  95 


Total .  18,031  72 

Less  paid  in  1911-12.  (Page  V— 250) .  3,160  00 


Paid  S.  Gowan  &  P.  B.  Whitney,  1912-13 .  14  871  72 

Inspection,  T.  Mills,  services,  Apr.  1-Xov.  30,  1912,  200  d.  at  $3,  31  d.  at  $2.50 .  677  50 

Dalton.  W.  B.  &  Sons:  90  gal.  iron  tanks,  12  at  $15;  sundry,  $5.70 .  185  70 

Small  payments:  horse  hire,  $11.25,  sundry,  $4 .  15  25 

Outlay:  E.  II.  Pense,  $7.60,  J.  C.  Stewart,  $2.30 .  9  go 


Total,  carried  to  page  V — 14 


15,760  07 
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Lake  Nipissing,  Out.:  Improvement  to  Navigable  Channel  in  West  Arm.  $  cts. 

Foreman,  M.  A.  Brazeau:  services,  Sept.-Dee.,  1912,  91  cl.  at  $3;  outlay,  $44 .  317  00 

Hardyman,  L.  Clement:  services,  100  d.  at  $2;  outlay,  $29.50 .  229  50 

Carpenters,  firemen,  labourers,  &c .  552  59 

Cochrane  Hardware  Co.:  hardware . . .  59  15 

Dumouchelle,  D.  C.:  provisions,  $47.85;  sundries,  $21.35 .  69  20 

Mallory,  Jas.:  provisions,  $137.88;  sundries,  $12.64 .  150  52 

Page,  Noe:  8,551  ft.  sq.  pine,  $138.51;  provisions,  Ac.,  $92.60 .  231  11 

Small  payments:  provisions,  $13.79;  brl.  pork,  $25;  wire  rope,  $16.21;  sundries,  $16.25 .  71  25 


Total,  carried  to  page  V — 14 .  1,680  32 


Lakeport:  Reconstruction  of  Wharf. 

Gowan,  S.:  detailed  in  1911-12,  page  V — 251 . . .  1,510  00 


La  Passe  Ferry:  Wharf. 


Foreman,  A.  Fraser,  Mar.,  1913,  24  d.  $64;  labourers,  &c.,  $144.75 .  208  75 

Paterson,  J.:  346*  c.  yd.  stone,  $433.13;  flooring,  &c.,  7,616  ft.  at  $25;  8"  rd.  timber,  3,163  1.  ft. 

at  10c.;  sundry  lumber,  &c.,  $59.20 .  999  03 


Total,  carried  to  page  V — 14 .  1,207  78 


Leamington:  Repairs  to  Wharf. 


Foreman,  L.  Campbell,  services,  Apr. -June,  Aug.,  1912,  33  d.  at  $3 .  99  00 

Carpenters,  &c.,  28  d.  at  $2.50;  labourers,  55|  d.  at  $2;  man  and  team,  11  d.  at  $4.50,  2  d.  at  $4.  238  50 

Morgan,  Geo.:  use  of  tools  and  driver,  May  2-11,  1912,  7  d.  at  $15;  loading,  moving,  &c., 

$48.75 .  153  75 

Pine,  5,760  ft.  at  $40,  2,500  ft.  at  $38,  800  ft.  at  $36,  paid  as  follows:  Ludlam-Ainslie  Lumber  Co., 

$133.40;  J.  Piggott,  $220.80 .  354  20 

Oak  piles,  1,060  ft. at  15c.  Paid  as  follows:  Atkins  &  Iveson,  $66;  E.  Jones,  $93 .  159  00 

Small  payments:  hardware,  $4.70;  sundry,  75c .  5  45 


.  Total,  carried  to  page  V — 14 .  1,009  90 


Lion’s  Head:  Dock  Extension  and  Piers. 

Johnston  &  Crawford:  contract  for  wharf  extension  complete,  $6,200;  less  paid  in  1913-14,  $820  5,380  00 
Inspector,  W.  B.  Moore:  services,  July-Dee.,  1912,  111  d.  at  $3;  travel  and  outlay  $16.80. ...  349  80 

Johnston  &  Crawford,  placing  stone,  100  c.  yd.  at  $2 .  200  00 

Advertising .  143  22 


Total,  carried  to  page  V —  14 . . .  6,073  02 


Long  Point:  Wharf  near  St.  Williams. 

Foreman,  Ed.  Hathway:  services,  126  d.  at  $3;  outlay,  freight,  $50,  towing  gravel,  $20, 

sundry,  $32.50 . .  •  •  •  480 

Labourers,  279|  d.  at  $1.75;  team  hire,  $189.37 . ’ -  678  46 

Cope,  John,  Portland  cement,  150  brl.  at  $1.75 .  262  50 

Leedham,  E.  S.,  towing  stone,  10  c.  at  $5.50 . ; .  55  00 

Hagersville  Contracting  Co.:  rubble  stone,  25-39  c.  at  $7;  less  freight,  $50 .  127  73 

McCall  &  Co.:  lumber  at  $37,  7,392  ft.  oak  plank,  6,048  ft.  pine;  oak  piles,  109  at  $1;  bolts,  780 

lb.  at  3c.;  5  kegs  spikes,  $22.50;  use  of  pile  driver,  6  d.  at  $3;  lumber,  &c.,  $87.69 .  757  86 

Small  payments:  gravel,  55  c.  yd.  at  75c.;  smithwork,  $30.55;  scow  hire  $25;  pr.  rubber  boots, 

$10;  boat  hire,  $10;  hardware,  &c.,  $31.77 .  148  57 


Total,  carried  to  page  V — 14 .  2,510  62 


L’Orignal:  Repairs  to  Wharf  and  Freight  Sheds. 

46  67 
133  00 

283  48 
36  35 

Total,  carried  to  page  V — 14 .  50 
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Foreman,  B.  Tourangeau,  services,  May-June,  1912,  -585  m  at  $80 . 

Carpenters,  13  d.  at  $3;  labourers,  26  d.  at  $2,  24  d.  at  $1.75 . * . . 

Cote,  E.  A.  &  Co.:  pine,  4,500  ft.  at  $30;  hemlock,  4,124  ft.  at  $16;  cedar,  joists,  110-7*'  at  50c., 

110-4'  at  25c . 

Small  payments:  wire  nails,  8  kegs  at  $3;  hardware,  $10.10;  smithwork,  $2.25 . 
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Magnetawan  River:  Removal  of  Boulders.  $  cts. 

Foreman,  W.  T.  Bell:  services,  Jan.-Mar.,  1913,  63  d.  at  $3;  outlay,  $4 .  193  00 

Labourers,  228'.  d.  at  $2;  mechanic,  7  d.  at  $2.50;  teamster,  32  d.  at  $4 .  602  50 

Burk’s  Falls  Hardware  Co.,  hardware,  &c . , .  78  27 

Small  payments:  making  dredge  tongs,  35  h.  at  45c.;  667  ft.  hemlock,  $12.57;  smithwork, 

$11.60;  sundry,  $2.05 .  41  97 


Total,  carried  to  page  V — 14 .  915  74 


Meaford:  Closing  of  Eastern  Entrance  and  Removal  of  ‘L’  of  Inner  Check  Water. 

Kastner,  G.:  estimate  No.  2  to  Oct.  31,  1912,  on  $36,700  contract  for  extension  of  eastern  break¬ 
water,  &c.,  $32,700;  less  drawback  $3,140 .  29,560  00 

Inspector,  R.  Abercrombie:  services,  June  24-Nov.  16,  1912,  Jan.  16-Mar.  14,  1913,  165  d.  at  $3; 

outlay  $7.85 . .  502  85 

Weathers,  Wm.,  drawing  stone  and  placing  same,  130  tons  at  55c . . .  71  50 

Stone,  112-83  ton  at  55c.;  drawing  stone  and  placing  same,  307  ton  at  55c.  Paid  as  follows:  W. 

H.  Genoe,  $51.72;  Wm.  Lake,  $73.83;  Chas.  Taylor,  $105.33 .  230  88 

King’s  Printer’s  account  $2.60;  advertising  $93.35 .  95  95 


Total,  carried  to  page  V — 14 .  30,461  18 


Midland:  Repairs  lo  Wharf. 

Foreman,  J.  Erwen:  services,  June-July,  1912,  15  d. at  $3;  outlay  90c .  45  90 

Labourers,  38-6  d.  at  $2.50 .  96  50 

Pine,  37,355  ft.  at  $28.  Paid  as  follows:  Freeman  Lumber  Co.  $320.52;  J.  A.  Letherby  $235.48; 

D.  S.  Pratt  $489.95 .  1,045  95 

Small  payments:  nails,  12  kegs  at  $2.75;  sundry  hardware  $11.20 .  44  20 

Detailed  with  Harbours  Generally,  Ontario . (Page  V — 305)  122  66 


Total,  carried  to  page  V — 14 .  1,355  21 


Montreal  River:  Improvement  above  Latchford. 

Purchase  price  of  land  required:  Abraham  &  Aboud  $87.‘50;  A.  Chamandy  $87.50;  J.  S.  Davis 

$250;  G.  M.  Warren  $500 . . . . .  925  00 

Purchase  price  of  building,  R.  Morrison  and  J.  J.  McNeil . .  600  00 

Compensation  for  damages  to  land,  Florence  Bauldry .  675  00 

Engineer,  G.  L.  Bourchier,  services,  7  m.  to  Feb.  28, 1913,  at  $2,000  per  y .  1, 166  68 

Consulting  engineers,  Cauchon  &  Haycock,  consultation  re  stop-log  lifter  and  preparation  of 

plans .  149  00 

‘Book-keeper,  Geo.  Clapperton:  services,  7  m.  to  Mar.  31,  1913,  at  $80;  freight,  &c.,  $2,270.10; 

travel  and  outlay  $195.73 .  3,025  83 

Foreman,  W.  G.  Burd:  services,  7  m.  to  Mar.  31, 1913  at  $125;  outlay  $12 .  887  00 

Timekeeper,  G.  Schneider,  services,  6-3  m.  to  Mar.  31, 1913,  at  $75 .  472  50 

Carpenters,  &c.,  386-9  d.  at  $2.75;  cribmen,  &c.,  4,249-57  d.  at  $2.50;  diver,  41-9  d.  at  $10; 
hoistrunners,  36-45  d.  at  $4,  29-3  d.  at  $3.75;  labourers,  2,888-29  d.  at  $2.25,  30-9  d.  at  $1.75, 

55  d.  at  $1.50;  launch  hire,  8-9  d.  at  $7.50;  man  and  team,  300-58  d.  at  $5;  man  and  horse, 

69-65  d.  at  $3.50;  mechanics,  &c.,  297-05  d.  at  $3.50,  487-35  d.  at  $3;  watchman,  2-599  m. 

at  $40;  short  paid  $1 .  23,416  71 

Starling,  S.  A.:  services,  gauge  recorder,  $27.50,  watchman,  14  d. at  $2;  outlay  $1.50 .  57  00 

Beach,  B.  C.:  travelling  derrick  frame  with  sheaves,  &c.,  $565;  rails,  5-375  ton  at  $22;  iron, 

3,207  lb.  at  $1.90;  sundry  $271.22 .  1,015  41 

Brown,  R.  H.  &  Co.:  roofing,  $82.50;  timber,  raft,  $45, 1,500  ft.  at  $16;  sundries  $49.90 .  201  40 

Canada  Cement  Co.,  Ltd.:  cement,  876  brl.  at  $2.20;  less  sacks  returned,  1,335  at  10c .  1,793  70 

Canada  Consolidated  Rubber  Co.,  Ltd.:  rubber  boots,  18  pr.  at  $4.80,  37  pr.  at  $3.25 .  206  65 

Canadian  Explosives,  Ltd.:  500  lb. dynamite  $85.15;  sundries  $7.99 .  93  14 

Canadian  Fairbanks-Morse  Co.,  Ltd.:  waterbox  $75.66;  sundries  $13.83 .  89  49 

Empire  Lumber  Co.:  ripping  and  dressing  lumber  $35.98;  1,800  lb.  second-hand  rail  $18 .  53  98 

Fitzpatrick,  W.  J.,  steel  plates,  &c.,  for  stop  logs,  140  at  $3.50 .  490  00 

Gagnon,  A.:  lumber,  5,143  ft.  at  $19,  3,000  ft.  at$17;  loading  lumber,  $5 .  153  72 

Gi  :eral  Supply  Company  of  Canada:  cu.  yd.  three  blade  orange  peel  bucket  $1,035.95;  sundry 

$27.34;  freight $43. 20 .  1,106  49 

Grant  &  Kennedy,  1"  white  pine,  8,100  ft.  at  $22.50 .  182  25 

Grant-Holden-Graham:  rubber  boots,  12  pr.  at  $4.80,  4  pr.  at  $4.40,  18  pr.  at  $2.90,  3  pr.  at  90c.; 

sundries  $17.65 .  147  75 

Greening,  B., Wire  Co.:  ¥  steel  rope,  350  lb. plow  at  $41.14,  500  lb.  $48.64  .  89  78 

Hammermili  Pulp  <fc  Lumber  Co.:  block  of  cedar  logs  $350;  16  ft;  logs,  75  at  $1;  timber,  7,260 

ft.  at  $16,  1,802  ft.  at  $14;  boomsticks,217  at  $2;  sundries  $35.85 . 1,036  23 

Heney,  John  &  Son,  lump  coal,  375-7  ton  at  $5. 50 .  2.066  35 


Carried  forward .  40,101  06 
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Montreal  River:  Improvement  above  Latchford— Concluded.  $  cts. 

Brought  forward .  40,101  06 

McCamus  &  McKelvie,  lumber,  30,600  ft.  at  $18.  / .  550  80 

Marsh  &  Henthorn:  drums,  2  at  $35;  2  shafts  $20,  $12.50;  4  set  grate  bars  $31.50;  sundries  $76..  210  00 

Montgomery  &  Ferguson:  5j  ton  coal  $60;  18  valves  $53.40;  500  lb.  washers  $31.25;  shovels,  2J 

doz.  at  $10.50;  sundries  $110.13 .  281  03 

Mussens  Ltd.:  set  iron  concaves  $57;  sheet  metal,  1,680  sq.  ft.  at  3£c.;  diving  dress  $54;  sundry 

$113.35 .  278  95 

Northern  Canada  Supply  Co.:  valves,  &c.,  $116.67;  electrical  supplies  $101.01;  3  set  stock  and 
dies  $80;  packing  $70.47;  tees,  elbows,  &c.,  $69.43;  nails,  17  kegs  $48.75;  70  lb.  $5.75;  lubri¬ 
cators,  2-1  at.  at  $11,  4-1  pt.  at  $5.50;  4  injectors  $36.50;  set  taps  $30.30;  repairing  waggon 

$20.60;  sundry  hardware,  &c.,  $908.32 .  1,531  80 

Steel  Company  of  Canada:  rd.  spikes,  2,090  lb.  drift  at  $2.27§,  2,100  lb.  at  $2.22£ .  94  28 

Timiskaming  &  Northern  Ontario  Railway  Commission:  6  cars  gravel  loaded  and  hauled  to 

Gillies’ Depot  $53.22;  sundries  $11.07 .  64  29 

Weaver,  F.  P.  Coal  Co.:  coal,  200-6  ton  at  $6.15,  43  -75  ton  at  $6.10,  40  ton  at  $5.70,  244.35  ton  at 

$5.55,  84-2  ton  at  $5.50;  sundry  $9..  . .  3,556  82 

Hardware,  &c.:  Cochrane  Hardware,  Ltd.,  $200.81,  H.  E.  Hawkins  $205.45,  Magladery  Bros. 

$423.06 . 829  32 

Small  payments:  oil,  brl.  cylinder  $33.20,  2  brl.  machine  $27.93,  3  brl.  $21.43;  set  boiler  grates, 

996  lb.  at  5c.;  gauge  reading  $40;  medical  attendance  $36;  hospital  charges,  15  d.  at  $1.50; 
sq.  timber,  2,800  ft.  at  $12;  badges,  100  at  30c.;  hiring  men,  21  at  $1;  electrical  supplies 
$17.77;  grate  bars,  828  lb.  at  3*c.;  casks,  4  at  $3;  drift  spikes,  410  lb.  at  $2.60;  cross  head 

for  engine  S10;  sundries  $53.64 .  446  43 

Legal  services,  J.  S.  Davis,  Smithville,  $108;  G.  Mitchell,  Cobalt,  $12 .  120  00 

Travel  and  outlay:  G.  L.  Bourchier  $280.56;  A.  E.  Cross  $3.95;  G.  May  $51. 70 .  336  21 

Vouchers  outstanding:  B.  43,092,  G.  L.  Bourchier  $141.54;  B.  44,766,  A.  E.  Cross  $1,468.10 .  1,609  64 


Total,  carried  to  page  V — 14 .  50,010  63 


Montreal  River:  Removal  of  Boulders  in  Flat  Rapids. 

Foreman,  J.  A.  Stewart:  services,  2-4  m.  to  Nov.  12, 1912,  at  $80;  outlay  $23.91 .  215  91 

Labourers,  398  d.  at  $2, 130£  d.  at  $1.75,  36|  d.  at  $1.50;  man  and  team,  57 -2d.  at  $3. 50 .  1,279  33 

Grant-Holden-Graham :  rubber  boots,  9  pr.  hip  at  $6.75,  3  pr.  at  $4.40 .  73  95 

Greenwood,  S.:  hay,  4,147  lb.  at  8c.;  120  bush,  oats  $74.10;  bran  $5. 60 .  112  88 

Magladery  Bros.,  hardware  $70.03;  Skill,  A.,  dynamite,  48  cases  at  $5 .  310  03 

Upper  Ontario  Steamboat  Co.:  freight  and  express  $120.60;  transportation,  &c.  $66.15 .  186  75 

Board  of  men,  Aug. -Nov.,  1912:  23  meals  at  50c.,  2,781  meals  at  25c.  Paid  as  follows:  Mrs.  D. 

McLeod  $87.25;  Mrs.  G.  Tuck,  $619.50 .  706  75 

Small  payments:  2-218  ton  hay  $35.50;  blasting  battery  $22;  tent  $17;  1,035  ft.  lumber  $15.68; 

509  lb.  spikes  $14.39;  119  lb.  manilla  rope  $14.28;  dynamite,  350  lb.  at  $4;  4  rolls  roofing 

$10;  hardware,  &c.,  $66.96 .  209  81 

Voucher  outstanding  B.  44770,  A.  E.  Cross, .  323  83 


Total,  carried  to  page  V — 14 .  3,419  24 


New  Liskeard:  Harbour  Improvements. 

McCool  <fc  Moffatt:  est.  No.  2  to  May  9,  1913  on  $10,985  contract  for  construction  of  wharf 

$3,310;  less  $190  drawback  and  $1,470  paid  in  1913—14 .  1,650  00 

Inspector,  G.  E.  Peters:  services,  Feb.  5-Mar.  31,  1913  at  $80 .  148  57 

Small  payments:  1,433  ft.  lumber  $25.59;  labour,  4  d.  at  $2.50,  2  d.  at  $2.75;  hardware  $2.75 .  43  84 

Legal  services,  Hartman  &  Smiley,  New  Liskeard .  60  21 

King’s  Printer’s  account  $22.14;  advertising  $148.54 .  170  68 

Voucher  outstanding  B.  44,771,  A.  E.  Cross .  15  50 


Total,  carried  to  page  V — 14 .  2,088  80 


North  Bay:  Breakwater. 

Conroy,  Ed.:  est.  No.  4  to  Mar.  31,  1913  on  $31,900  contract  for  construction  of  breakwater 

$9,240;  less  drawback,  $770 .  8,470  00 

Inspector,  H.  Atchinson:  services,  June-July,  1912,  12  d.  at  $3,  6-199  m.  to  Mar.  31,  1913,  at  $80  531  98 

Advertising .  8  70 


Total, carried  to  page  V — 14 .  9,010  68 
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Orillia  Wharf.  $  cts. 

Conroy,  D.:  Est.  No.  2  to  Mar.  31,  1913,  on  $10,S74  contract  for  construction  of  wharf  $4,010; 

less  drawback  $380 .  3,630  00 

Inspector,  J.  S.  Armstrong:  services,  Oct. -Nov.,  1912,  Feb. -Mar.,  1913,  85  d.  at  $3 .  255  00 

King’s  Printer’s  account  $30.53;  adveitising  $173.40 .  203  93 


Total,  carried  to  page  V — 14 . . .  4,088  93 


Owen  Sound:  Harbour  Improvement. 

Bishop  &  Buchanan:  est.  No.  2  to  Jan.  1st,  1913,  on  $54,785  contract  for  construction  of 

w'harf,  $10,450;  less  drawrback  $970 .  9,480  00 

Butchart  &  Me  Do  wall:  est.  No.  1  to  Mar.  31,  1913,  on  $18,900  contract  for  construction  of  re¬ 
taining  wall,  $1,814.66;  less  drawback  $914.66 .  900  00 

Inspector,  T.  Vickers:  services,  Sept.,  1912,,  Jan.,  1913,  26 d.  at  $3,  91  d.  at  $3.50;  outlay  $4.83  401  33 

Rumley,  Capt.  D.,  services  of  tug .  10  00 

King’s  Printer’s  account  SS8. 65;  advertising  $827.28 .  915  93 

Charged  in  error  to  this  vote  and  detailed  with  Owen  Sound,  Repair  Sheet  Piling  on  West 

ide . (Page  V— 292)  727  35 


Total,  carried  to  page  V — 14 .  12,434  61 


Owen  Sound:  Repair  Sheet  Piling  on  West  Side. 

Quinlan,  A.:  services  at  $3.50  per  d.,  foreman,  88|  d.,  inspector,  8d.;  outlay  $7.63 .  345  38 

Carpenters,  51  d.  at  $3;  labourers,  131-7  d.  at  $2.50,  57|  d.  at  $2 .  597  25 

Butchart,  It.  P.  &  Bro.:  cement,  10  bbl.  at  $2.10,  40  bbl.  at  $1.70;  sundry  71c.;  less  40  sacks 

returned  $4 .  85  71 

Corbet  Foundry  &  Machine  Co.,  foundry  work .  188  19 

Elliott  &  Simms:  drift  bolts,  1,258  lb.  at  6c.,  Ill  at  10c.;  sundries  $8.23 .  94  81 

Kennedy,  Wm.  &  Sons:  1?"  rods,  40  ft.  long,  with  turn  buckles,  &c.,  25  at  $13;  sundries  $53.71  378  71 

Lee,  Jas:  rock  elm,  3,030  ft.  at  $35,  elm  and  beech,  3,800  ft.  at  $30 .  220  05 

Millman,  W.,  gravel,  3  c.  yd.  at  $1.50,  123§  c.  yd.  at  $1 .  128  00 

Thompson,  T.  I.:  bolts  and  plates  to  order  $322.50;  cement,  20  bbl.  at  $1.75;  sundries  $69.92  427  42 

Small  payments:  20  c.  yds.  sand  $20;  4  pr.  boots  $18;  cartage  $10.75;  sundries  $10.52 .  59  27 


Total . .  2,524  79 

Less — charged  to  Owen  Sound  Harbour  Improvements . (Page  V — 292)  727  35 


Total,  carried  to  page  V — 14 . . .  1,797  44 


Parry  Sound:  Dredging. 

Detailed  with  Contract  Dredging . (Page  V — 339)  2,148  03 

Inspector,  J.  A.  Johnston:  services,  Sept.  25-Oct.  16,  1912,  19  d.  at  $3;  outlay  $2.76 .  59  76 


Total,  carried  to  page  V — 14 .  2,207  79 


Parry  Sound:  Wharf. 

Robinson,  Walton  &  White:  est.  No.  5  to  June  1,  1913,  on  $72,000  contract  for  construction  of 

w'harf  and  approach  $22,010;  less  $2,200  drawback  and  $13,200  paid  in  1913-14 .  6,610  00 

Inspector,  J.  A.  Johnston:  services,  Dec.  23,  1912-Mar.  31,  1913,  85  d.  at  $3;  outlay  10c .  255  10 

King’s  Printer’s  account  $28.52;  advertising  $646.20 .  674  72 


Total,  carried  to  page  V — 14 .  7,539  82 


Pembroke:  Repairs  to  Wharf,  &c. 

Foreman,  E.  Schmidt,  1-113  m.  $89.11,  125  h.  $45;  labourer,  54-2  d.  at  $1.80 .  231  67 

Bromley,  W.  H.:  hemlock,  3,720  ft.  at  $24,  23,320  ft.  at  $20,  8,178  ft.  at  $18.50,  1,960  ft.  at$18, 

3,558  ft.  at  $17 . . . . . .  802  74 

Dunlop  &  Company:  6"  nails,  92  kegs  at  $2.52;  repairing  railing  $22.55;  sundry  $35.39 .  82  46 

Goody,  Root.:  painting  wharf,  storehouse,  &c.,  as  per  agreement .  115  00 

Pembroke  Lumber  Co.:  1,626  ft.  asst,  lumber  $52.82;  labour  $27.34 .  80  16 

Small  payments:  smithwork  $26.26;  labour,  50  h.  at  222c.;  sundry  $6.50. . .  44  01 


Total,  carried  to  page  V — 14 .  1,356  04 
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Penetanguishene:  Dredging  and  Dock  Repairs.  $  cts. 

Foreman,  D.  H.  Dewell:  services,  June-Aug.,  1912,  44  d.  at  $3 .  132  00 

Labourers,  &c.,  30  d.  at  $3,  110  d.  at  $2.25;  man  and  team,  2  d.  at  $4 .  345  50 

Lovering,  W.  J.:  pine,  white,  3,512  ft.  at  $35,  3,140  ft.  at  $33, 16,020  ft.  at  $32,  red,  320  ft.  at  $30  748  78 

Small  payments:  hardware  $44.56;  sundry  $12 . . .  56  56 

Advertising .  71  50 

Total,  carried  to  page  Y — 14 .  1,354  34 


Peterborough:  Wharf. 

Hatton,  G.  W.:  purchase  price  of  site  $13,000;  interest  on  $13,000,  Aug.  12,  1911  to  Oct.  31, 

1912,  at  5  p.c.;  less  paid  in  1913-14  $92.46 .  13,700  00 

Legal  services:  W.  H.  Moore,  Peterborough .  82  70 

Total,  carried  to  page  V — 14 .  13,782  70 


Peterborough:  In  full  and  final  settlement  of  claim  of  John  O’Toole  for  rental  of  plant. 

O’Toole,  John:  rental  of  plant:  steam  derricks,  one,  Dec.  19,  1903-July  14,  1904,  one,  Jan  7, 

1904-Apr.  5,  1905,  467  d.  at  $7.50;  steam  drill,  Jan.  20-Feb.  24,  Apr.  1-June  1,  1904,  83d. 
at  $1;  plant  broken  or  not  returned,  84  ft.  mast  $100,  2  sets  steam  hose  $44,  steam  gauge 
$5,  chair  steam  hoist  $7;  less,  rent  of  government  pump,  Sept.  20,  1902-Nov.  25,  1903, 

359  d.  at  $2,  and  less  use  of  diving  outfit  and  scow,  11§  d.,  $80  50 .  2,943  00 


Petewawa  Wharf:  Repairs  to  and  Reconstruction  of  Pier  Head. 

McCool,  C.  L.:  contract  for  improvement  of  wharf  complete,  $3,290;  extra  work  on  bridge 

and  approach  $203.36;  less  $2,010,  paid  in  1911-12  (page  Y — 253) .  1,483  36 

Inspector,  H.  B.  Smith:  services,  Apr.  1-May  11,  1912,  at  $80 .  109  33 

Advertising .  9  30 

Total,  carried  to  page  V — 15 .  1,601  99 


Picnic  Islands:  Improvement  to  Channel 

Inspector  J.  Cox:  services,  May  20-Nov.  8,  1912,  149  d.  at  $3;  outlay,  repairing  and  painting 

boat  $18,  sundry  $10. 12 .  475  12 

Detailed  with  Contract  Dredging . (Page  V — 339)  99,523  98 

Total,  carried  to  page  V — 15 .  99,999  10 


Picton  Harbour:  Dredging. 

Inspector.  J.  J.  Redmond:  services,  Oct.-Dec.,  1912,  63  d.  at  $3;  outlay  $7.14 .  196  14 

Detailed  with  Contract  Dredging . (Page  V — 339)  5,690  84 

Total,  earned  to  page  V — 15 .  5,886  98 


Porcupine  Lake:  Wharfs. 

Conductor,  N.  Pinder:  services,  June— Oct.,  1912,  75  d.  at  $4;  outlay  $19.45 .  319  45 

Sub-conductor,  W.  J.  Devon:  services,  June-Sept.,  1912,  43-44  d.  at  $3.60 .  156  40 

Carpenters,  labourers,  &c.,  41-55  d.  at  $3.60,  30-9  d.  at  $3,  25j  d.  at  $2.75,  217-88  d.  at  $2.70, 

5  d.  at  $2.60;  carters,  &c.,  1  d.  at  $5,  53  d.  at  $4,  55-66  d.  at  $3 .  1,297  67 

Williams  &  Co.:  lumber,  30,328  ft.  at  $25,  21,456  ft.  at  $22,  826  ft.  at  $16.26;  piles,  138  at 

$1.25;  rd.  timber,  25  pcs.  at  $1.25 . . .  1,450  25 

Wilson,  W.  H.,  Hardware  Co.:  drift  bolts,  800  lb.  at  8c.;  spikes,  10  lb.  at  5c.,  1,190  lb.  at 

3jc.;  sundries  $26.91 . . . . .  .  133  06 

Small  payments:  use  of  scow  $20;  towing  timber,  2  hrs.  at  $9;  583  ft.  lumber  $16.32;  hardware, 

$14  .  68  32 

Detailed  with  Harbours  Generally,  Ontario . (Page  V — 305)  104  85 

Total,  carried  to  page  V — 15 .  3,530  00 
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Port  Bruce:  Extension  of  West  Pier  and  Repairs  to  Piers.  $  cts. 

Foreman,  E.  Smale:  services,  Aug. -Nov.,  1912,  Feb.-Mar.,  1913,  35  d.  at  $3,  14  d.  at  $2.50; 

outlay  $3.65 . . .  143  65 

Carpenters,  labourers,  &c .  361  97 

McTaggart,  E.  E.:  asst,  timber  and  plank,  15,384  ft.  at  $30 .  461  52 

Major  &  Strong:  plank,  7  M  ft.  at  $30,  18,033  ft.  at  $25 .  660  82 

Stafford,  C.  C.,  3,268  ft.  timber  $81.70;  Wright  &  Allen,  hardware  $75  05 .  156  75 

Small  payments:  hardware  $10. 16;  115  ft.  oak  $4 .  14  16 


Total,  carried  to  page  V — 15 .  1,798  87 


Port  Bnrwell:  Harbour  Improvements. 

Hogan,  M.J.:  est.  No.  3  to  Oct.  14, 1912  on  $157,500  contract  $122,830;  less  $12,280  drawback 

and  $49,500  paid  in  1911-12,  page  V — 254 .  61,050  00 

Timmons,  It.:  inspector,  Apr.  22-June  10,  Aug.,  Sept.,  1912,  83  d.  at  $3;  foreman,  June-July, 

Nov. -Dec.,  1912,  66  d.  at  $3;  20  hardwood  timbers,  hewed  to  walings  600  ft.  at  $10  per  C  507  00 

Carpenters,  85  d.  at  $3;  labourers,  20  d.  at  $2.50,  12  at  $2;  launch  hire  $56.25  385  25 

Bastien,  H.  L.,  boat  $60;  Johnson,  L.,  30  ft.  piles,  170  at  $4.50 .  825  00 

Edwards,  H.  D.,  &  Co.:  4-2  ton  Harrington  screw  hoist,  $165.13;  dredge  chain,  131  lb.  at  12c.  180  85 

Henning,  A.:  rent  of  Tug  Winner,  43§  h.  at  $4;  labourers,  121  h.  at  25c.;  towing  pile  driver  $25  229  25 

McCrimmon,  J.  E.,  30  ft.  piles,  50  at  $4.50;  Payne,  J.,  sheet  piling,  27  M  at  $18 .  711  00 

Norfolk  Fish  Co.:  driving  piles,  281  at  $1;  rent  of  tug,  &c.  $20 .  301  00 

Sharpe,  J.  W.,  smithwork,  &c.  $05.07;  Wright,  A.  R.,  hardware  $83.29 .  148  36 

Smale,  John:  driving  187  piles,  5,049  ft.  at  15c.;  rent  of  steam  plant,  9  d.  at  $5;  less  screw  bolts 

$15.36;  overpaid  $21.70 . 808  69 

Small  payments:  carting  piles,  220  at  10c.,  3  d.  at  $5;  piles,  98?  ft.  at  20c.;  towing  pile  driver  $15; 

sundries  $18.62 .  90  32 

Advertising .  50  40 

Outlay,  W.  C.  Brough .  17  76 


Total,  carried  to  page  V — 15 . . .  65,304  88 


Port  Colborne:  Urgent  Repairs  to  East  Breakwater. 

Hogan,  M.  J.:  repairing  damaged  headblock:  construction  of  special  crib,  741  c.  yd.,  $2,464; 

block  and  mass  concrete,  250  c.  yd.  at  $5.50;  use  of  dredge  Ella,  tug,  &c.,  20  h.  at  $15 _  4, 139  00 

King’s  Printer’s  account  $56.03,  advertising  $560.74 .  616  77 


Total,  carried  to  page  V — 15 . . .  4,755  77 


Port  Findlay:  Wharf  Extension  and  Warehouse  Construction. 

Overseer,  Chas.  Rowswell:  services,  June  1912-Mar.,  1913,  161J  d.  at  $3;  outlay  $69.35 .  553  85 

Foreman:  E.  Junior,  services,  27  d.  at  $2.25;  J.  Shewfelt,  services,  9  d.  at  $2.50 .  83  25 

Carpenters,  labourers,  &c.,  113J  at  $3,  230  d.  at  $2.50,  297*  d.  at  $2;  teamsters,  &c.  $113.31; 

launch  hire,  17?  d.  at  $12,  4£  d.  at  $10 .  1,879  05 

Carter,  J.  H.:  drift  bolts,  798  lb.  at  6c.;  hardware  $41.80 .  89  68 

Christensen,  A.:  door  track  and  hoist  $66.10;  bolts,  420  lb.  machine  $123.20,  2, 727?  lb.  drift  at 
3?c.;  iron,  1,405  lb.  at  3c.;  nails,  12  kegs  $40.65,  116?  lb.  $5.03;  840  lb.  washers  $49.88; 

paint  $57.15;  220  lb.  rope  $35.40;  freight  $10.20;  sundries  $130.71 .  655  93 

Owen,  E.:  oak,  3,158  ft.  at  $40;  pine,  57,407  ft.  at  $29;  hemlock,  59,195  ft.  at  $21,  468  1.  ft.  at 

18c.;  3,200  ft.  asst,  lumber  $95.09;  shingles,  18  M  at  $4.25;  glazing  windows  $14 .  3,303  94 

Small  payments:  hardware,  $8.48;  rubber  boots,  2  pr.  at  $4;  stone,  90  cd.  at  25c .  38  98 


Total,  carried  to  page  V — 15 .  6,604  68 


Port  Hope:  Piers,  Repairs,  &c. 

Foreman,  J.  H.  Magill:  services,  May-Dec.,  1912,  Jan.  1913,  212  d.  at  $3;  outlay  $10.20 _  646  20 

Carpenters,  388  d.  at  $2.50;  labourers,  423?  d.  at  $2 .  1,817  00 

Colville,  W.  J.:  stone,  335  c.  yd.  at  $1;  50  lb.  rope  $8.25 .  341  25 

Hancock,  G.  T.:  20  kegs  nails  $61.50;  hardware,  &c.  $3.70 .  65  20 

Harvey,  W.,  stone,  128  c.  yd.  at  $1;  McMahon,  T.  J.,  stone,  225  c.  yd.  at  $1 .  353  00 

Outram,  G.  A.:  bolts,  5,906  lb.  screw  at  3$c.,  5,656-33  lb.  at  3c.;  washers,  5,138  lb.  at  3}c.; 

sundries  $44.54 .  615  60 

Patterson,  G.  N.:  lumber,  41,937  ft.  at  $32,  36,183  ft.  pine  at  $31,  28,100  ft.  cedar  at  $23,  88,033 

ft.  hemlock  at  $21,  1,799  1.  ft.  at  3Jc.;  shingles,  14  bundles  at  $2.85;  sundries  $14.73 _  5,071  64 

Small  payments:  stone,  34  c.  yd.  at  $1;  foundry  work  $22.09;  10  pcs.  pine  $20;  sundries  $14. .  90  09 


Total,  carried  to  page  V— 15 .  8,999  98 
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Port  Rowan:  Repairs  and  Renewals  to  Pier  and  Removal  of  Obstructions  in  $  ct3. 

Channel. 

Foreman,  Geo.  Leedham,  services,  May-Aug.,  Oct.-Dee.,  1912,  138  d.  at  $3 .  414  00 

Carpenters,  14  d.  at  $2.50;  carters,  48*  d.  at  $4.50,  13*  d.  at  $4;  labourers,  15  d.  at  $2,  G84  d.  at 

$1.75,  \  d.  75c .  1,533  05 

Dease,  J.  A.:  3"  oak  plank,  11,112  ft.  at  $40;  pine,  17,126  ft.  white  at  $35,  11,166  ft.  at  $30;  14 

ft.  piles,  336  ft.  at  18c .  1,439  35 

Hutchison,  Mrs.  D.  H.,  tool  house  $50;  Pierce  &  Hutchinson,  lumber,  &c.  $90.91 .  140  91 

Leedham,  E.  S.,  use  of  cement  mixer,  building  piers,  11  d.  at  $5,  4  d.  at  $5 .  75  00 

Cement,  134j  brl.  at  $1.75.  Paid  as  follows:  J.  L.  Buck  &  Son  $150.50;  J.  S.  Smith  $84.88. .  235  38 

Small  payments:  bolts,  500  at  7c.;  gravel,  20  loads  at  $1.62^;  scow7  hire,  30  d.  at  $1;  towing 
scow7  $28;  smithw7ork  $21.30;  4  kegs  9"  spikes,  $12;  cartage  $10.25;  pr.  rubber  boots  $6; 
livery  $6;  hardware,  &c.  $70.74 .  251  79 


Total,  carried  to  page  V — 15 .  4,089  48 


Port  Stanley:  Harbour  Improvements. 


Hogan,  M.  J.:  est.  No.  7  to  June  1,  1913  on  $210,376  contract  for  construction  of  breakwater 

$93,980;  less  $6,520  drawback  and  $29,130  paid  in  1913-14 .  58,330  00 

Foreman,  A.  Taylor:  services,  Apr.  1912-Mar.  1913,  284|  d.  at  $3;  outlay,  freight  and  express 

$130.49,  sundry  $14.61 .  998  60 

Engineer,  J.  Browrn,  services,  Aug.,  1912-Mar.  1913,  121f  d.  at  $2.50 .  303  14 

Carpenters,  234f  d.  at  $2.50;  labourers,  562  d.  at  $2.25,  378|  d.  at  $2 .  2,607  95 

Inspector,  M.  Berry,  services,  Apr.  22-Oct.  31,  1912,  170  d.  at  $3 .  510  00 

Inspector,  J.  Price:  services,  Oct.  18-Dec.  10,  1912,  2|  d.  in  Mar.  1913,  47?  d.  at  $3;  outlay 

‘$4.80 .  147  30 

Beatty,  M.  &  Son3,  double  drum  engine  without  boiler .  560  00 

Ellison,  H.  M.,  hardware  &c.  $128.58;  Heard,  J.  &  Co.,  1,605  ft.  oak  $64.40 .  192  98 

Gagen,  T.:  16  ft.  bolts  with  nuts,  &c.,  950  lb.  at  4jc.;  rd.  iron,  2,512  lb.  at  3jc.;  sundry  $28.75  150  76 

Hogan,  M.  J.,  rock  filling  placed  in  dock,  475  c.  yd.  at  $1.50 .  712  50 

Ingram  &  Davey:  16  ft.  bars  w7ith  nuts,  &c.,  60  cwt.  at  $2.95;  rd.  iron,  171-52  cwt.  at  $2.35; 

bolts,  2,240  lb.  at  4;C.;  sundries  $19.64  .  694  91 

Johnson,  E.,  wh.  oak,  5,066-6  ft.  at  $45 .  228  15 

Leonard,  E.  &  Sons:  20  h.p.  boiler  with  doors,  grate  bars,  smoke  stack,  <fcc.  $240;  fittings 

$6.47 .  246  47 

Mitchell,  W.:  30  ft.  tamarack  piles,,  2,640  ft.  at  13c.;  sundry  lumber  &c.  $82.32 .  425  52 

Norsworthy,  C.  Co.:  mooring  posts  as  per  pattern,  12  at  $9.75;  sundries  $2.15 .  119  15 

Pollock,  F.:  hauling  gravel,  69*  cd.  at  $3.75;  415  h.  team  hire  $166;  gravel,  69*  cd.  at  40c.; 

sundry  cartage  $15 .  468  62 

Thames  Quarry  Co.,  rubble,  146-62  tons  at  55c .  80  64 

Toronto  General  Trust  Corporation  (J.  W.  Fraser  Estate),  5  p.c.  royalty  on  $2,280  construction 

work . 114  00 

Windsor  Dredging  Co.,  excavation  of  substructure,  18  h.  at  $6 .  108  00 

Young,  F.,  cement,  126£  brl.  at  $1.75,  150  brl.  at  $1.55 .  453  88 

Piles:  oak,  30  ft.,  420  ft.  at  30c.,  840  ft.  at  28c.,  990  ft.  at  25c.,  18  ft.,  630  ft.  at  22c.,  30  ft.  tama- 
rac,  1,770  ft.  $248.10.  Paid  as  follows:  N.  E.  Burton  $243.60;  E.  R.  Earnshaw  $350.46; 

R.  W.  Hepburn  $259.50;  R.  Millman  $141.84 .  995  40 

Small  payments:  smithwork  $32.61;  use  of  pile  driver  $45;  coal,  7-86  tons  at  $4;  3  cast  iron 
snubbing  posts  $27;  tarpaulin  $19.50;  4  pr.  rubber  boots  $14;  16  cwt.  iron  $12;  making 

patterns  $10;  bags,  86  at  10c.;  freight  $4.32 .  204  47 

King’s  Printer’s  account  $1.98;  advertising  $80.01 .  81  99 

Detailed  with  Contract  Dredging . (Page  V — 339)  4,806  30 


Total,  carried  to  page  Y — 15 .  73,540  73 


Providence  Ray  Wharf  Extension. 

Advertising  $164.27;  King’s  Printer  $34.77 .  199  04 


Rainy  River:  Improvement. 

Inspector  of  dredging:  W.  V.  Kennedy:  services,  Nov.  1912,  19  d.  at  $4;  outlay  $11.30 _  87  30 

Foreman,  W.  J.  Lucy:  services,  Aug. -Nov.,  1912,  76£  d.  at  $4;  outlay  $2.50 .  308  50 

Budreau,  L.,  services  of  S.S.  Forest  B.,  21  h.  at  $3,  12  h.  at  $1.50 .  81  00 

Emperor  Hotel  (Jas.  Hardy,  proprietor)  board  and  room,  Nov.  1912-Mar.  1913,  152J  d.  at  $2  304  50 

Ferris,  Robt.,  services  of  S.S.  Five  Roses:  3  trips  to  Lake  of  Woods  $57.50;  trips  to  dredge 

32  h.  at  $2.50 .  137  50 

Gagne,  J.,  services  of  S.S.  Rainy  River :  trip  from  Fort  Francis  to  Kettle  Falls  and  return _  40  00 

Travel  and  outlay,  S.  B.  Johnson .  209  20 

Detailed  with  Contract  Dredging . (Page  V — 339)  31,350  76 

Detailed  with  Harbours  Generally,  Ontario . (Page  V — 305)  547  85 


Total,  carried  to  page  V — 15 .  33,066  61 
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Red  Bay:  Wharf.  $  cts. 

Foreman,  O.  T.  Springstcad:  services,  Jime-Aug.,  1912,  67  d.  at  S3;  outlay  $9.99 .  210  99 

Labourers,  47  05  d.  at  $2.25,  155-9  d.  at  $2;  man 'and  team  &c.,  29-2  d.  at  S3 .  505  26 

Geddis-Tyson  Lumber  Co.,  asst,  lumber:  10,576  ft.  at  $25;  27,627  ft.  at  $22;  17,111  ft.  at 

7  1,163  14 

Porter,  D.:  use  of  hoist  and  tools  $50;  365  lb.  iron  $10.95 .  60  95 

Sinclair,  C.  S.  &  Son:  l"  spikes,  1,800  lb.  at  2\  c.;  bolts,  &c.  $22.57 .  67  57 

Small  payments:  smith  work  $53.95;  horse  hire  $18.50 .  72  45 

Advertising .  26  55 


Total,  carried  to  page  V — 15 .  2,106  91 


Richard’s  Landing:  Wharf  Repairs. 

Foreman,  G.  S.  Lay:  services,  June,  Aug.-Oct.,  1912,  45  d.  at  $3;  1,098  1.  ft.  cedar,  &c.  $71.10; 

outlay,  car  and  track  $20 .  226  10 

Labourers,  10|  d.  at  $3,  5  d.  at  $2.50,  104  d.  at  $2,  3  d.  at  $1 .50 .  256  50 

Lay,  W.  R.:  2,500  ft.  siding  $75;  2,000  ft.  hemlock  $36;  800  ft.  dr.  pine  $32 .  143  00 

Metal  Shingle  &  Siding  Co.:  80  sheets  galv.  iron,  1,540  sq.  ft.  at  $3.85  per  c.;  sundries  $8.58  67  87 

Owen,  E.:  hemlock,  6,723  ft.  at  $18,  500  ft.  17.50;  1,000  ft.  pine  $30.... .  158  51 

Small  payments:  lumber  $27.15;  track  and  hangers,  3  at  $4.50;  3  window  frames  and  sash 

$7.50;  hardware,  &c.  $96.09 .  144  24 


Total,  carried  to  page  V — 15 . . .  996  22 


River  St.  Lawrence:  Improvement  to  Channel  between  Kingston  and  Brockville. 


Montreal  General  Contracting  Co.,  Ltd.  (successors  to  E.  G.  Evans) — 

Est.  No.  20  to  Dec.  20,  1912  on  contract  for  rock  excavation  at  $3.95  per  cu.  yd . .  89,130  00 

Less:  $8,250  paid  in  1909-10,  page  V — 221;  35,020  paid  in  1910-11,  page  V — 243;  $19,202 

paid  in  1911-12,  page  V — 255;  amount  retained  $150 .  62,622  00 


Paid  Montreal  General  Contracting  Co.  Ltd.,  1912-13 .  26,508  00 

Inspector,  J.  R.  Latimer:  services,  June  13-Dec.  13,  1912,  179  d.  at  $2.50;  outlay,  board, 

June-Dee.,  1912,  $156.25 .  603  75 

Inspector,  E.  O.  Webster:  services,  Oct.-Nov.,  1912,  55  d.  at  $2.50;  board  $22.30 .  159  80 

Launch  engineer,  G.  Griswold,  services,  Apr. -Oct.,  1912,  167  d.  at  $2.50 .  417  50 

Foreman,  John  Paul:  services,  Apr.  5,  1912-Mar.  31,  1913,  261  d.  at  $3,  13  d.  at  $4.50;  outlay 

$13.64 . 855  14 

Engineman,  E.  R.  Landon,  services,  12  d.  at  $2.50,  12  d.  at  $2 .  54  00 

Bennett,  I.  W.  &  Son:  gasoline,  240  gal.  at  22c.,  295  gal.  at  20c.;  4  boat  screws  $18;  sundry 

hardware  $126.03 . 255  83 

Heller  &  Brightly,  repairing  instruments,  &c .  60  00 

Stevens  International  Hotel:  hire  of  gasoline  yacht,  Dec.  1912,4  d.  $40;  rent  of  boathouse, 

6  m.  to  Oct.  31,  1912,  $22.50 .  62  50 

Small  payments:  600  ft.  lumber  $45.45;  storage  of  skiffs,  &c.,  3  m.  $45;  rent  of  boat  house, 

5  m.  to  Apr.  30,  1912  $30;  hardware  $27.73;  repairing  launches  $24.60;  labour,  4  d.  at 

$3;  making  anchor  blocks,  $10.50;  sundries,  $53.02 . .  248  30 

Travel  and  outlay;  S.  J.  Chapleau,  $18.40;  J.  Graham,  $176.05;  A.  Langlois,  $14.10,  E.  H. 

Pense  $13;  R.  W.  Powell  $52.10;  L.  de  B.  Roy  $16.40;  J.  C.  Stewart  $22.80 .  312  85 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — 422)  777  50 


Total,  carried  to  page  V — 15 .  30,315  17 


River  Thames:  Removal  of  Obstructions,  &c. 


Conductor,  Hugh  Gallager:  services,  Sept.-Dee.,  1912,  Mar.  1913,  73-9  d.  at  $3;  outlay  $7.30.  229  00 

Foreman,  W.  R.  Peck:  services,  May-Sept.,  1912,  113  d.  at  $3;  outlay  $2.07 .  341  07 

Labourers,  117J  d.  at  $2.50,  140*  d.  at  $2;  log  raisers,  202\  d.  at  $8;  team  hire,  &c.  $32.75  2,226  88 

Blonde  Lumber  and  Manufacturing  Co.:  hoisting  engine  $100;  sundry  lumber  &c.  $75.39..  175  39 

McKeough  &  Trotter,  Ltd.:  150  ft.  wire  rope  $18.75;  2-12  in.  blocks  $15;  lllj  gal.  gasoline 

$23.57;  sundry  labour  $97.62;  hardware,  &c.  $87.23 .  242  17 

Marchand,  J.  B.:  rent  of  scow,  6  wks.  at  $5;  scow  $35 .  65  00 

Piggott,  J.  &  Sons:  oak  piles,  598  1.  ft.  at  24c.;  lumber,  &c.  $41.33 .  184  85 

Small  payments:  hardware  $41.06;  towing  scows  $39.75;  5-39  ton  coal  $30.70;  foundry 
work  $22.90;  piles,  78  1.  ft.  at  20c.;  gauge  reading,  5  m.  to  Nov.  30,  1912  at  $3;  cartage 
$10.60;  sundries  $41.16 .  216  77 


Total,  carried  to  page  V— 15 .  3,681  13 
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Rondeau  Harbour:  Repairs  to  Piers.  $  cts. 

• 

Foreman,  Dav.  Clark:  services,  Apr  .-Nov.,  1912:  Feb.  26,  1913,  169  d.  at  $3;  outlay  SI. 80 _  508  80 

Labourers:  150$  d.  at  S2.25,  91  d.  at  $2.50,  1  d.  S3;  outlay  95c .  570  OS 

Henderson,  J.:  hemlock,  5,280  ft.  at  $27,  500  ft.  $12. OS;  pine,  6,790  ft.  at  $32,  6,000  ft.  at 

$31,  3,084  ft.  white  $111.04 .  668  95 

McQueen,  J.,  supplying  and  placing  rip  rap,  88$  cd.  at  $5.50 .  486  75 

Toole,  Geo.,  40  ft.  piles,  560  ft.  at  25c . . .  140  01) 

Small  payments:  drift  bolts,  226  lb.  at  10c.;  1,115  ft.  lumber  $21.18;  pine,  582  ft.  at  $35; 

oak,  2  pes.  at  $6.86;  spikes,  5  kegs  at  $2.65;  hardware  $11.32;  sundry  $21. 69 .  124  14 


Total,  carried  to  page  V — 15 .  2,498  72 


Rosseau:  Wharf  Repairs. 


Atkinson,  W.  J.,  installing  gas  machine,  5  d.  at  $3 .  15  00 

Siche  Gas  Co.  Ltd.,  lighting  plant . .  150  00 

Total,  carried  to  page  V — 15 .  165  00 


Saugeen  River:  Repairs  to  Piers. 


Conductor,  Jas.  Carson:  services,  May-Aug.,  14)12,  77$  d.  at  $3;  outlay,  $7.87 .  240  37 

Labourers,  177-4  d.  at  $1.75;  pile  driving,  3-5  d.  at  $5;  teaming,  8-2  d.  at  $3.50,  5-2  d.  at  $5  382  70 

Chippewa  Lumber  Co.:  hemlock  &c.,  5,379  ft.  at  $18;  208  ft.,  $5.80 .  102  61 

Cottrill  &  Kaake:  piling,  2,700  ft.  at  $35,  1,800  ft.  at  $40;  waling  oak,  736  ft.  at  $35 .  192  26 

Goderich  Lumber  Co.:  timber,  7,862  ft.  at  $18 .  141  51 

Small  payments:  cartage  $1  25;  drift  bolts  etc.,  $16.41;  hardware,  $61 .65;  stone,  17$  cds.  at 

$3.50 .  140  56 


Total,  carried  to  page  V — 15 .  1,200  01 


Sault  Ste.  Marie:  Harbour  Improvement. 


Inspector,  H.  W.  Evenden:  services,  July-Nov.,  1912,  135  d.  at  $3,  extra  work,  305  h.  at  30c.; 

use  of  skiff,  3  m.  at  $20;  boat  $50;  outlay  $19.77 . .  626  27 

Inspector,  H.  Sargant:  services,  Sept-Dec.,  1912,  80  d.  at  $3;  outlay  $30.84 .  270  84 

Soo  Dredging  &  Construction  Co.:  services  of  Launch  Mud  Hen,  20  h.  at  $2;  40  d.  labour 

$106.75;  meals,  121  at  25c . - .  177  00 

Survey  for  dredging:  labourers,  14  d.  at  $3,  14  d.  at  $2.75,  29  d.  at  $2.50 .  153  00 

King’s  Printer’s  account  $1.70;  advertising  $511.80 .  513  50 

Detailed  with  Contract  Dredging . (Page  V — 339)  133,156  45 


Total,  carried  to  page  V — 15 


134,897  06 


Sault  Ste.  Marie:  Old  Plummer’s  Wharf,  Improvements. 


O’Boyle,  J.:  est.  7  to  Feb.  28,  1913,  on  $24,480  contract  for  construction  of  approach  to  wharf 

$13,690;  less  drawback  $1,350 . 

Inspector,  A.  Corney,  services.  Sept. -Mar.,  1913,  138  d.  at  $3 . . 

Boyd,  G.  A.:  repairs,  lumber,  3,000  ft.  at  $20;  paid  wages,  12$  d.  at  $2;  sundry  $10.50 . 

Downey,  I.  J.  &  Sons,  gravel,  45  loads  at  $2.25 . 

Small  payments:  electrical  supplies  $19.55;  hardware,  &c.  $23.60 . 

King’s  Printer’s  account  $43.42;  advertising  $159.39 . 


12,340  00 
414  00 
95  50 
101  25 
43  15 
202  81 


Total,  carried  to  page  V— 15 


13,196  71 


Sea  Gull:  Extension  of  Wharf. 

Foreman,  J.  A.  Donagliue:  services,  Jan.-Mar.,  1913,  60$  d.  at  $3;  crib  timber,  1,760  ft.  at 

2jc  . . . . . . . . . . 

Labourers,  161$  d.  at  $2;  mechanics,  42  d.  at  $3.50;  painters,  12  d.  at  $4;  hauling  stone  and 

timber,  64  d.  at  $3.50 . . 

Carter,  J.  H.,  hardware  $55.84;  Rains,  W.  W.,  cedar,  1,325  ft.  at  5c . 

Moore,  Jas.  R.:  25  gal.  shingle  stain  $32.10;  truck  $20  50;  hardware  $55.92 . 

Owen,  E.:  pine,  1,875  ft.  at  $30;  hemlock,  6,495  ft.  at  $18 . 

Small  payments:  10,000  shingles  $40;  lumber,  3,000  ft.  at  $20;  windows,  fee.  $18 . 

King’s  Printer’s  account . 


225  50 

742  00 
122  09 
10S  52 
173  16 
118  00 
23  50 


Total,  carried  to  page  V— 15 


1,512  77 
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Severn  Bridge:  Wharf.  $  cts. 

Foreman:  J.  Boyd,  services  Oct.,  1912-Mar.,  1913,  92-6  d.  at  $3 .  277  80 

Labourers,  12  d.  at  82.50,  279-7  d.  at  $2,  -5  d.  at  $1 .50;  man  and  team,  107*75  d.  at  $4 .  1,021  15 

Mickle,  Dyment  &  Son:  lumber,  1,688  ft.  hemlock  at  $20,  asst.,  167  ft.,  $4.67;  cedar  posts, 

164  at  8c.;  iron,  353^  lb.  $7.34 .  58  89 

Miller,  A.,  195  tamarac  trees,  $185;  Millar,  W.  H.,  hardware  $71.75 .  256  75 

Small  payments:  lumber,  358  ft.  at  $20;  cedar  posts,  75  at  10c.;  standing  timber,  2,000  ft.  $14; 
cutting  timber,  13,688  ft.,  $41.57;  hardware,  $35.76;  smithwork  $33.20;  launch  hire,  $39; 

gravel,  160  loads  at  5c . 186  19 

Legal  services,  Geo.  Mahaffy,  Bracebridge .  44  00 


Total,  carried  to  page  V — 15 .  1,844  78 


Severn  River:  Repairs  to  Dam. 

Grigg,  A.  W.:  caretaker,  6  m.  to  June  29,  1912,  $15;  labour,  2  d.  at  $2;  outlay  35c .  19  35 

Labour,  6  d.  at  $2 .  12  00 


Total,  carried  to  page  V — 15 .  31  35 


Slieguindali:  Repairs  to  Wharf,  &c. 

Foreman,  Thos.  Lewis:  services,  Aug.-Nov.,  1912,  97  d.  at  $3 .  291  00 

Carpenters,  48  d.  at  $3;  labourers,  571  d.  at  $2,  21  \  d.  at  $1.50;  man  and  team,  306^  d.at$4.  2,544  25 

Cochrane  Hardware  Co,  Ltd.:  rd.  iron,  1,805  lb7*ij"  threaded  at  $3,  1,097  lb.  p'-\\n  at  $2.25, 

119  lb.  $3.13;  washers,  559  lb.  at  3^c.;  100  lb.  white  lead  $10;  sundry  $45.23 .  155  36 

Ferguson,  J.  L.:  pine  siding,  3,000  ft.  at  $30;  lumber,  10,000  ft.  at  $25;  hemlock  plank,  5,000 

ft.  at  $20;  cedar  piling,  4,820  1.  ft.  at  10c .  922  00 

Small  payments:  use  of  pile  driver,  7  d.  at  $7;  hardware  $28.61;  rent  of  shop,  $6 .  83  61 


Total,  carried  to  page  V — 15 . .** .  3,996  22 


Silver  Centre:  Wharf  Improvement. 

Carpenter,  Thos.  Fleure:  Sept.  2-Nov.  18,  1912,  51  d.  at  $2.50,  2  at  $2.75 .  133  00 

Handymen,  37  d.  at  $2.20,  10  d.  at  $2.10;  hoist  runner,  3  d.  at  $2.25 .  109  15 

Labourers,  254 |  d.  at  $2,  4  d.  at  $2.50;  teaming  H  d.  $9 .  528  00 

Hire  of  tug  Scotchman:  Gordon  &  Lang,  6§  d.  at  $20 .  130  00 

Pay-list  outstanding:  A.  E.  Cross,  paymaster,  B.  44767 .  252  03 

Dion,  J.  A.:  pine  plank  and  timber,  2,253  ft.  at  $17,  22,667  ft.  at  $20.50 .  502  93 

Grant  &  Kennedy:  pine,  8,568  ft.  at  $19 .  162  78 

Magladery  Bros.:  roofing,  3,614  sq.  ft.  at  3-35  c.;  nails,  $14.95;  sundry  $11.21 .  147  23 

Mussens,  Ltd.,  hardware,  $5.25;  Temiskaming  Nav.  Co.,  freight  $46.62 .  51  87 

Oblate  Fathers:  pine  timber,  3,973  ft.  at  $20 .  79  46 

Pickering  &  Coats:  boarding  men,  1,092  meals  at  33|  c .  364  00 

Steel  Co.  of  Canada:  drift  bolts  $35  04;  1,372  cross  arms  $34.30;  460  mach.  bolts  $34.08; 

sundry  $16.73 .  120  15 


Total,  carried  to  page  V — 15 . .  2,580  60 


Southampton:  Harbour  Improvements. 

Foreman,  L.  H.  Monck:  services,  May-Oct.,  1912,  135  d.  at  $3;  outlay,  $1.86 .  406  86 

Blacksmith,  70  d.  at  $2;  labourers,  262§  d.  at  $1.75 .  599  34 

Chippewa  Lumber  Co.:  hemlock,  11,285  ft.  at  $18;  towing  $1.85 .  204  98 

Goderich  Lumber  Co.:  cedar,  420  ft.  at  $20;  hemlock,  20,278  ft.  at  $18 .  373  36 

Small  payments:  boat  hire,  95  d.  at  25c.;  cartage  $1.25;  drift  bolts,  1,250  lb.  at  3^0. ,  37  lb. 

at  3c.;  hardware  $30.54;  spikes,  300  lb.  at  3^c.;  timber,  2,860  ft.  at  $18;  sundries  $2.50  164  88 


Total,  carried  to  page  V — 15 .  1,749  42 


South  Nation  River:  Improvement. 

Foreman,  A.  M.  McCallum:  services,  3  m.  to  Nov.  30,  1912,  at  $80,  Dec.,  1912,  3  d.  at  $3;  out¬ 
lay  $10 .  259  00 

Labourers,  133  d.  at  $2,  64-89  d.  at  $1.75;  man  and  team,  312  d.  at  $4 .  1,627  55 

Small  payments:  rent  of  ground  for  storing  tools  $6.50;  hardware  $1  25 .  7  75 


Total,  carried  to  page  V — 15 .  1,894  30 
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Sturgeon  Falls:  Completion  of  Dock.  $  cts. 

Conductor,  Art.  Britton:  services,  May,  June,  Nov.,  1912,  -785  m.  at  $80,  7  d.  at  $3.50; 

outlay  $1;  overpaid  in  May  $1 .  89  41 

Carpenters,  labourers,  &c . . .  113  75 

Gordon,  Geo.,  &  Co.:  red  pine,  4,000  ft.  at  $24,  3,104  ft.  at  $21;  40  ft.  timber,  4  pcs  at  $10 _  201  18 

Jacques,  J.,  team  hire,  &c . . .  79  50 

Small  payments:  hardware,  $28.80;  1,360  ft.  lumber  $19.34;  sundry  $3 . .  51  14 


Total,  carried  to  page  V — 15 .  534  98 


Sundridge:  Wharf. 


Foreman,  C.  Ricker:  services,  May-July,  1912,  60  d.  at  $3;  outlay  $29.50 .  209  50 

Labourers,  23^  d.  at  $2.25,  88J-  d.  at  $2,  78?  d.  at  $1.75;  teaming,  13£  d.  at  $4,  15  d.  at  $3. . . .  465  73 

Holt,  T.,  lumber,  4,373  ft.  at  $30;  Kent,  G.,  driving  65  piles  $100 .  231  20 

Johnson,  J.  P.:  repairing  dam,  $150;  stone,  1,336  cu.  yd.  at  95c .  1,419  20 

Wilson  Bros.,  3,885  ft.  lumber . . . .  60  09 

Small  payments:  hardware,  $32. 9S;  piles,  65  at  50c.;  iron,  525  lb.  at  4c.;  smithwork  $8 .  94  48 


Total,  carried  to  page  V — 15 .  2,480  20 


Telegraph  and  Nigger  Islands:  Dredging. 

Inspector,  H.  Dempsey:  services,  Aug.  28-Nov.  30,  1912,  SI  d.  at  $3,  28  h.  overtime  at  30c.  ; 

outlay  $4.50 .  255  90 

Detailed  with  Contract  Dredging . . (Page  V — 339)  38,105  50 


Total,  carried  to  page  V — 15 


38,361  40 


Thessalon:  Breakwater. 

Porter,  D.:  contract  for  construction  of  breakwater  complete  $14,900;  paid  Mr.  Wigg  for 
storing  stone  $200;  less  stone  and  timber  supplied  by  the  department  $1,594.53  and  $3,570, 


paid  in  1911-12,  page  V-258 .  9,935  47 

Inspector,  J.  McCreight,  services,  Apr.  1-May  7,  1912,  33  d.  at  $3 .  99  00 

Total,  carried  to  page  V — 15 .  10,034  47 


Thornbury:  Harbour  Improvement. 


Weddell  &  Co.:  contract  for  construction  of  breakwater  complete,  $23,895;  less  paid  in 

1911-12,  page  V — 258,  $15,  520 . 

Foreman,  J.  Hurst:  services,  Apr.-Sept.,  1912,  149  d.  at  $3;  outlay  $14.10 . 

Labourers,  23  d.  at  $2;  man  and  team,  3  d.  at  $4 . 

Bishop  &  Buchanan,  repairing  wharf:  driving  piles,  20  1.  ft.  at  $14,  12  1.  ft.  at  $8;  sundry 

work,  $45... _ . 

Heslip,  Jas.,  smithwork,  &c . : . . . . . 

Detailed  with  Contract  Dredging . (Page  V— 339) 


8,375  00 
461  10 
58  60 

421  00 
27  54 
870  00 


Total,  carried  to  page  V — 15 


10,212  64 


Toronto:  Harbour  Improvement. 

Contract  Work  of  It.  Weddell  &  Co.  at  Western  Channel. 


Est.  29  to  Dec.  29,  1912,  on  main  contract  and  extra  work . _ .  506,540  00 

Est  5  to  Nov.  30,  1912,  on  $162,318,  extension  to  main  contract,  for  construction  of  a  revetment 

wall  .  46,230  00 


552,  770  00 

Less:  1908-9  (V-259)  $122,740;  1909-10  (V-222)  $206,910;  1910-11  (V-246)  $89,830;  1911-12 

(V-258)  $82,830;  drawback  $2,950 .  505.2(H)  00 


Carried  forward .  47,510  00 
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Toronto:  Harbour  Improvement — Concluded.  $  cts. 

Brought  forward .  47,510  00 


Dredging  ($31,798.05). 


Detailed  with  Contract  Dredging . (Page  V — 339)  30,231  35 


Inspectors  of  dred{.  ,  etc. — 

Monk,  G.  H.:  services,  May  31-Nov.  25,  1912,  81  d.  at  $4,  72  d.  at  $3;  outlay  $10.50 _  550  50 

Smith,  P.:  services,  May  13-Sept.  7,  1912,  102  d.  at  $3;  outlay  $14.70 .  320  70 

Stewart,  Geo.:  services,  May  13,  1912-Jan.  18,  1913,  95  d.  at  $3.50,  121  d.  at  $3 .  695  50 


Repairs  to  Eastern  Pier  ($26,031 .38). 


Foremen,  May-Dec.,  1912,  Feb.  1  d.:  G.  R.  Mann,  services,  66-8  d.  at  $3.50,  124-9  d.  at  $3, 

outlay  SIS. 60 ;  C.  Truseott,  services,  131-3  d.  at  $3.50 . 

Carpenters,  labourers,  &c.,  1 14 J  d.  at  $3.50,  70^  d.  at  $3,  237-6  d.  at  $2.70,  1,294-3  d.  at  $2-50, 

501-2  d.  at  $2.40,  268-4  d.  at  $2.20,  41-5  d.  at  $1.50 . .' . 

Arnot,  P.,  repairing  scow:  carpenters,  &c.,  216  h.  at  40c.,  95|  h.  at  35c.;  helpers,  90J  h.  at  30c.; 

use  of  dock,  &c.,  $45;  sundry  $13.49 . . 

Bennett  &  Wright:  3"  pipe,  317-417  ft.  at  $22.20  per  100;  cartage  $1.50 . 

Burns,  1’.  &  ( 'o.,  coal,  137  ton  soft  at  $5,  sundry  $1.75 . . 

Chapman  &  Walker:  repairing  motor  launch:  labour,  58  h.  at  50c.;  sundry  $26.16 . 

Dennis,  It.  &  Son,  1,315  ft.  lumber  $51.27;  McCord,  S.,  1,161  brl.  cement,  $1,799.55 . 

Lewis,  Rice  &  Son:  697  lb.  manilla  rope,  $81.01;  250  ft.  cable  $27;  6  cross  cut  saws  $16.50;  sundry 
$184.64 . 


Longford  Quarry  Co.:  rubble,  1,417-45  ton  at  $1.45 . 

Ontario  Soap  &  Oil  Co.:  480  gal.  gasoline  $121.70;  sundry  $1.25 . 

Poison  Iron  Works,  33  pcs.  channel  iron . 

Reid  &  Brown:  anchor  stays,  400  at  55c.;  5  niggerheads,  2,160  lb.  at  3|c.;  12  in  channel  drill, 
6,150  lb.  at  3jc.;  bars,  2,530  lb.  at  3c.;  6"-7"  steel  plates,  70  at  $1.50;  drift  pins,  600  at  20c.; 

bolts,  10  ft.,  70  at  $5.20,  18",  70  at  55c.,  200  asst.,  $115;  sundry  $256.58 . 

Reid  &  Co.:  oak,  4,334  ft.  at  $65,  dr.  2  s.,  3,272  ft.  at  $36;  pine,  4,401  ft.  at  $40,  6,987  ft.  at  $32; 

11,196  ft.  asst,  lumber  $312.64;  sundry  $26.13 . 

Russell,  J.  E.:  use  of  plant,  July  1-Nov.  9,  1912,  114  d.  at  $55;  tug  hire,  June,  Nov.  11-Dec.  7, 
1912,  46  d.  at  $20;  floating  derrick,  18  d.  at  $20;  derrick  scow  with  diver,  &c.,  3j  d.  at 
$30.90;  pile  driver,  Oct.  22-Nov.  2,  1912,  11  d.  at  $25;  diver  with  outfit,  19  d.  at  $12;  stone, 
396.3  ton  at  $1.90, 108-3  ton  at  $1.40,  620.84  ton  at  $1.30;  700  bags  cement  $262.50;  sundry 

$93.05;  less,  derrick  not  in  use  $64,  diver  absent  $92.40;  sundry  $4.50 . 

Whitfield,  J.  Co.:  foundry  work . . . 

Bmall  payments:  oil,  brl.  machine  $18,  49-3  gal.  at  13c.;  boots,  6  pr.  hip  at  $4.80,  2  pr.  $8;  100  ft. 
3-ply  hose  $16;  brl.  grease  $11.07;  stove  $9;  sundry  $56.34 . 


1,086  65 

6,489  13 

205  47 
71  97 
686  75 
55  16 
1,850  82 

309  15 
2,055  38 
122  95 
80  00 


1,570  46 
1,137  90 


10,067  66 
88  32 

153  61 


Renewing  Stonework  in  Island  Breakwater  ($247.77). 


Carpenter,  C.  LeDrew:  May,  1912,  20  d.  at  $2.50;  outlay  $1.40 .  51  40 

Engineer,  23  d.  at  $2.50;  labourer,  23  d.  at  $2.20 .  108  10 

Small  payments:  oil,  23  gal.  cylinder  at  65c.,  24 gal.  machine  at  45c;  100  lb.  oakum  $7.60;  hard¬ 
ware,  &c.,  $54.92 .  88  27 

Survey  for  Dredging  at  Hanlan's  Point. 

Labourers,  July,  1912,  61  d.  $143.20;  200  ft.  sash  cord  $2.80 .  146  00 

General  Work  on  Ilarhour  ($1,916.47). 

Attending  hydrograph,  J.  M.  Allen,  9  m.  to  Dec.  31,  1912,  $75;  outlay  $4.50 .  79  50 

Canadian  Western  Lumber  Co.:  fir,  7,572  ft.  at  $54,  5,184  ft.  at  $37,  11,976  ft.  at  $36,  7,584  ft.  at 

$35 . 1,298  10 

Small  payments:  cypress,  308  ft.  at  $80;  derrick  scow  with  2  men,  6  h.  at  $2;  sundry  $45.41 .  82  05 

King's  Printer’s  account  $1.70;  advertising  $455.12 . - .  456  82 


Total . .  107,649  67 

Less,  charged  to  Harbours  and  Rivers:  Maintenance  and  Repairs . (Page  V — 135)  25  00 


Total,  carried  to  page  V — 15 .  *107,624  67 


Two  Creeks  Harbour:  Breakwater  at  Wheatley. 


Bermingham,  Win.,  contract  for  construction  of  landing  pier,  complete .  36,000  00 

Inspector,  F.  J.  Fox:  services,  June-Dee.,  1912,  159  d.  at  S3;  outlay  31c .  477  31 

Total,  carried  to  page  V — 15 .  36,477  31 
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Wliitby  Harbour:  Improvement.  $  ets. 

King’s  Printer’s  account  $25.95;  advertising  $363.87 .  3S9  82 


Windermere:  Wharf  Construction. 


Foreman,  T.  Hough:  services,  May-Nov.,  1912,  162 J  d.  at  $3;  outlay  $23.55 .  510  30 

Framers,  labourers,  &c.,  417f  d.,$l  ,024.19;  man  and  team,  14f  d.  at  $4;  towage  $21.75 .  1,104  94 

Aitken,  Win.:  5,940  lb.  bolts  $166.87;  steel  bars,  4,950  lb.  at  $2.06  per  cwt.;  hardware,  &c.,  $107.19  376  03 

Clark,  T.  H.:  2"  plank,  3,310  ft.  at  $16;  sundry  $25.95 .  78  92 

Fife,  S.,  212 J  brl.  cement  $390;  Gonneau,  J.,  use  of  pile  driver,  6  d.,  $80 .  470  00 

Iluggard,  T.:  gravel,  500  c.  yd.  at  90c.;  stone,  900  c.  yd.  at  90c.;  sand,  100  c.  yd.  at  80c .  1,340  00 

Klingbeil,  G.,  poles,  212  at  50c.;  Mickle,  Dyment  &  Son,  lumber,  44,061  ft.  at  $20 .  987  22 

Small  payments:  use  of  scow  $9;  smithwork  $9;  sundry  $6 .  24  00 


Total,  carried  to  page  V — 15 .  4,891  41 


Windsor:  Landing  Dock,  &c. 


Purchase  price  of  site:  Estate  of  D.  Dougall  $1,000,  H.  T.  W.  Ellis  $3,500 . 4,500  00 

Inspector,  J.  A.  Glass:  services,  Apr.,  1912,  24  d.  at  $3;  outlay  $1.37 .  73  37 

Grand  Trunk  Ry.  System,  rent  of  property  for  building  dock,  1  yr.  from  Nov.  1,  1912 .  500  00  - 

Trotter,  F.  J. :  services  of  diver  with  outfit,  $10  d.  at  $20;  2  d.  use  of  outfit  $20;  services  of  tug 

M.  E.  Trotter  $25;  sundries  $20.22 .  265  22 

King’s  Printer’s  account  $70.70;  advertising  $479.40 .  550  10 

Legal  services,  Kenning  &  Cleary,  Windsor,  Ont .  20  00  . 


Total,  carried  to  page  V — 15 .  5,908  69 


Harbours  Generally:  Ontario. 

Arnprior:  C.  A.  Sheffield,  birch,  648  ft.  at  $37.50 . 

Barry’s  Bay:  Murray  &  Omanque,  plank,  1,200  ft.  at  $13.50 . 

Bayfield,  Repairs  to  Pier  ($144.56)— 

Foreman,  S.  Moore,  9£  d.  at  $3;  labourers,  &c.,  $32.13 . 

Jowitt,  W.  R. :  2,470  ft.  lumber  $48.80;  cartage  $3 . 

Small  payments:  hardware  $19.38;  510  ft.  cedar  $12.75 . 

Baysville:  R.  A.  Ellis:  painting  shelter . _ . 

Blanche  River:  care  of  floating  plant,  12  m.  to  Mar.  31,  1913,  at  $2;  sundries  $5.48 . 

Blind  River  ($907.26)— 

Survey  for  dredging,  Aug.-Oct.,  1912,  286  d.  at  $2.25 . 

Rent  of  motor  boat,  3  m.  at  $25;  running  expenses  $32.10 . 

Gibson,  M.  M.,  asst,  engineer:  board,  12  w.  at  $5;  hardware,  $46.26;  rent  of  boat,  3|  m. 

at  $5;  rent  of  boom  sticks,  8  at  $2;  sundries  $16.90 . 

Bracebridge:  Russell,  J.  E.:  services,  diver,  5  d.  at  $8;  outlay  $6.65 . 

Callander:  Repairs  to  Wharf  ($80.95)— 

Darling,  T.  &  Sons,  3"  pine,  2,700  ft.  at  $20 . . . 

Small  payments:  labour,  4  d.  at  $3,  4-6  d.  at  $2;  sundries  $5.75 . 

Charlton:  Approach  to  Dock  ($288.79) — 

Foreman,  A.  Fraser:  28  d.  $74.66;  labourers,  &c.,  18J-  d.  at  $5,  34  d.  at  $2.50 . 

Malkin  &  Ryan:  cedar,  500  1.  ft.  at  4c.;  hardware,  &c.,  $16.63 . 

Colborne:  Repairs  to  Wharf  ($250) — 

Foreman,  16  d.  at  $3;  labourers,  &c.,  $71.50 . 

Mutton,  W.  W.:  2,440  ft.  pine . 

Small  payments:  1,316  ft.  lumber  $26.32;  smithwork  $23.18 . 

Collingwood:  Survey,  &c.  ($854.08) — 

Foreman,  26  d.  at  $3;  labourers,  39?  d.  at  $2.50 . . . 

Collingwood  Shipbuilding  Co.:  use  of  float  scow,  poles,  &c.,  121  d.  at  50c.;  sundries  $9.88. . 

Dey,  Robt.,  smithwork . 

Small  payments:  rent  of  boat,  99  d.  at  50c.;  hardware  $48.83;  lumber,  &c.,  $15.32 . 

Fuller,  W.  J.,  asst,  engineer,  outlay:  labour,  52  d.  $152,  988  h.  at  25c.;  board  $19;  sundries 

$20.70 . . . 

Colpoy’s  Bay,  Repairs  to  Pier:  hemlock,  1,032  ft.  at  $20;  sundries  $11.43 . 

Cumberland:  Building  Approach  to  Wharf  ($385.26) — 

Foremen  $52.50;  labourers,  &c.,  $53.75 . 

Edwards,  W.  C.  &  Co.,  Ltd.:  hemlock,  1 1,400  ft.  at  $20 . . . 

Small  payments:  freight  $23.33;  paint  $9;  hardware  $7.95;  sundries  $10.73 . 

Deseronto:  Dredging  ($497.75) — 

Labour,  991  i  h.  at  30c.;  boat  hire  $18.80 . . . 

Warren,  J.  J.:  damages  to  skiff  $15;  rent  of  skiff,  7  wks.  at  $3 — - - ....  •••••• . 

McTavish,  W.  J.,  asst,  engineer:  board,  61  d.  at  $1.75;  travel  and  outlay  $38. . 


24  30 
16  20 

60  63 
51  80 
32  13 
40  00 
29  48 

643  50 
107  10 

156  66 
46  65 

54  00 
26  95 

252  16 
36  63 

119  50 
81  00 
49  50 

176  75 
70  38 
54  60 
113  65 

438  70 
32  07 

106  25 
228  00 
51  01 

316  25 
36  00 
145  50 


Carried  forward 
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$  cts. 


Brought  forward 


3,597  35 


Echo  Bay:  Holder.  G.  W.,  asst,  engineer:  services,  May  6-Nov.  30,  1912,  Jan.  7-Mar.  31,  1913 

at  $75;  board  $182.50;  travel  and  outlay  $44.14 . 

Elk  Lake:  Re-flooring  wharf,  &c.  ($305.26) — 

Labourers,  78  d.  at  $3;  man  and  team,  8  d.  at  $6 . 

Small  payments:  hardware  $14.70;  lumber,  &c.  $8.56 . 

Gananoque:  small  payments:  labour  $31.50;  hardware  88c . 

Goderich  Harbour  ($1,012) — 

Labour,  3  d.  at  $3,  60  d.  at  $2.50,  280  d.  at  $2 . 

Can.  Pac.  Ry.  Co’s  Telegraph,  messages . 

Griesbach,  W.,  asst,  engineer:  board  $79.28;  travel  and  outlay  $26.90 . 

Roberts,  V.  M.,  engineer,  travel  and  outlay . 

Hamilton:  labour,  504  h.  at  25c.,  sundry  $9;  meals,  77  at  25c.;  sundries  $20.50 . 


Hamilton  Harbour  Commissioners  ($1,348.21) — 

Waterman,  H.  E.,  secretary:  services,  6  m.  to  Mar.  31,  1913,  at  $1,000  per  year . 

Bell  Telephone  Co.:  exchange  service,  14/  m.  to  Dec.  31,  1913,  $56.76;  tolls  80c . 

Duncan,  Robt.  &  Co.,  stationery,  &c . 

Electric  Supply  Co.,  rent  of  office,  7  m.  to  Mar.  31,  1913,  at  $35 . 

Johnson,  Benson,  Co.:  2  desks,  $52.25,  $23.75;  chairs,  4  at  $16.05/,  2  at  $5.32,  typewriter 

$7.04;  table  $27.40;  cabinet  $23.50;  sundries  $22.45 . 

Monarch  Typewriter  Co.:  Remington  typewriter . 

Watkins,  T.  C.:  carpet,  46  yd.  at  $1 .25;  sundries  $7.69 . 

Small  payments:  4  dragging  lines  $31.10;  2  stands  for  life  preservers,  painted,  &c.,  $25;  2 
life  buoys,  painted,  &c.,  $9.50;  2  ladder's  $6;  sundries  $8 . 


Hanlan’s  Point,  Toronto,  Dredging  ($762.60) — 

Labourers,  20  d.  at  $2.70,  42  d.  at  $2.50,  79  d.  at  $2.40,  148  d.  at  $2.20,  1  d.  at  $2 . 

Small  payments:  295  ft.  piles  $44.25;  hardware,  &c.,  $31.95;  sundries  $10.20 . ^.... 

Kenora:  Wharf  Construction  ($9,731.44) — 

Foreman:  T.  W.  Mackay,  services,  June-Aug.,  66 T  d.  at  $5;  P.  Magnusson,  services, 

Aug.  16-2  d.  at  $5,  outlay  $22.70 . 

Canx-nters,  21/  d.  at  $3.50;  handymen,  171^  d.  at.  $3;  hoist  runners,  61.52  d .  at  $4; 

r''*  labourers,  6-6  d.  at  $2.75,  342-435  d.  at  $2.50;  teamsters,  4-8  d.  at  $7.50 . 

Belair,  C.,  piles,  9,529  ft.  at  10c . 

Crown  Lands  Dept.:  booms,  21,685  ft.  pine  at  $7.50,  2,826  ft.  spruce  at  $6 . 

Doty  Engine  Works  Co.:  hoisting  engine  complete  with  grate  bars,  &c.,  $865;  follower 

for  pile  driver  $27;  freight  $36 . 

Griffith  &  Onerheim,  smith  work . 

Hose  &  Canniff,  hardware,  &c . - . 

Mackey  Syndicate,  rent  of  barge,  64  d.  at  $3 . 

Manitoba  Bridge  &  Ironworks:  bolts,  4,505  lb.  machine  at  $3.80,  2,774  lb.  at  $3;  washers 

221  lb.  at  $3,  2,739  lb.  at  $2,50;  freight  $8.77 . 

Murphy  Bros.,  screened  coal,  13,685  ton  at  $7.25;  freight  $36.57;  cartage,  &c.,  $31.20. . . 
Rat  Portage  Lumber  Co.:  sheet  piling,  110,648  ft.  at  $30;  14,313  ft.  asst,  lumber  $390.86; 

f/O  sundry  $9.25 . 

Sherwood,  H.:  rock,  130  yd.  at  $1;  gravel,  39  Ids.  at  $1.65;  sand  $26.25 . 

Sprague  Lumber  Co.:  2,890  ft.  lumber  $93.14;  freight  $30.60 . 

Stone,  J.  W.:  boat  hire  $45.50;  sundry  $5.20 . 

Vulcan  Iron  Works,  foundry  work  $84.80;  freight  $4.88 . 

Small  payments:  repairing  instruments  $23;  7  kegs  nails  $20.85;  rope,  129  lb.  manilla  at 
10/c.;  200  ft.  wire  $13.50;  team  hire,  22  h.  at  60c.;  gravel,  13  Ids.  at  $1.50;  stone,  9  Ids. 
at  $1;  hardware,  &c.  $13.55;  freight  and  expenses,  $82.87 . 


Kingsville:  Repairs  to  Piers  ($440) — 

Foreman,  F.  A.  Lee,  26  d.  at  $3;  labourers,  33/  d.  at  $2 . 

Conklin  Planing  Mills:  plank,  5,340  ft.  at  $35;  sundry  $25.60 

McCay,  D.  H.:  10  steel  tie  rods  $50;  hardware  $27.75 . 

Small  payments:  smithwork  $2.25;  sundries  $2.50 . 


Lake  George:  Survey  ($535.03) — 

Labour,  163-1  d.  at  $2.50,  35  d.  at  $2 . 

Beith,  R.  E.:  board  $37;  outlay  $20.28 . ; . 

Mallorytown,  Wharf  Repairs:  towing  lumber  $12;  250  ft.  pine  $8 . 

Midland  District  ($1348.17) — 

Irwin,  W.  E.,  asst,  engineer:  services,  5-3296  m.  to  Oct.  21,  1912  at  $75;  outlay,  labour 

$66,  board  $203,  travel,  &c.,  $279.05 . 

Rathbun,  H.  B.,  asst,  engineer;  services,  1-451  m.  to  Nov.  30,  1912  at  $75;  outlay,  rent  of 

motor  boat  $78.75;  board  $75.50,  travel,  &c.  $105.25 . 

Small  payments:  labour,  12^  d.  at  $2;  launch  hire  $9 . 

Monetville:  Booth,  J.  R.:  tent  $15;  rent  of  tent  $7.50 . 


Napanee:  Survey  (IS56.01) — 

Labour:  92  d.  at  $2.50,  60  d.  at  $2.25,  85  d.  at  $2;  boat  and  launch  hire  $151.50 . 

Sneath,  T.  D.,  asst,  engineer:  board  $97.50;  outlay  $72.01 . 


953  02 

282  00 
23  26 
32  38 

719  00 
4  51 
106  18 
182  31 
174  75 


500  00 
57  56 
50  13 
245  00 

231  25 
119  48 
65  19 

79  60 


676  20 
86  40 


434  20 

1,746  07 

952  90 
179  59 

928  00 
95  21 
284  92 
192  00 

338  29 
166  97 


3,719  55 
220  60 
123  74 
50  70 
89  68 


209  02 


145  00 
212  50 
77  75 
4  75 

477  75 
57  28 
20  00 


947  77 

366  40 
34  00 
22  50 


680  50 
169  54 


Carried  forward 
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Brought  forward .  21,138  75 

Nigger  Island  and  Telegraph  Light  Survey:  R.  Weddell  &  Co.:  use  of  tug,  64  h.  at  $5;  use 

of  scow  with  3  boats  $27.50;  labour,  295  h.  at  20c .  406  50 

Parry  Sound:  Beatty,  D.:  making  plan,  &c.,  of  proposed  wharf . \ .  25  00 

Pelee  island:  Repairs  to  Pier  ($145.34) — 

Foreman,  R.  McCormick;  services,  9)  d.  at  $3;  outlay  $12.80 .  41  30 

Labourers,  9  d.  at  $2.50;  man  and  team,  3  d.  at  $4 .  34  50 

Small  payments:  lifting  stone,  10  h.  at  $4;  1,074  ft.  plank  $29.54 .  69  54 

Picton  Harbour,  Survey  ($308.81) — 

Hepburn  Bros.:  lumber,  2,166  ft.  at  $24;  use  of  boats  $25;  sundries  $36.66 .  113  64 

Small  payments:  labour,  71j  d.  at  $2.25;  hardware  $34.28 .  195  17 

Point  Edward:  Glass,  J.  A.:  hire  of  gasoline  boat,  5  m.  at  $5 .  25  00 

Port  McNicoll:  Armstrong,  J.  H.,  asst,  engineer:  labour,  59*  d.  at  $2;  board,  self  $22.95; 

outlay  $17.50 .  159  45 

Rainy  River,  Survey  ($3,515.74) — 

Engineer,  G.  M.  Brown:  services,  6  m.  to  Mar.  31,  1913,  at  $100;  outlay  $47.85 .  647  85 

Asst,  engineer,  W.  J.  Stewart,  services,  5  m.  to  Sept.  30,  1912,  153  d.  at  $3 .  459  00 

Rodman,  O.  J.  Day,  services,  May  22-Aug.  29,  1912,  100  d.  at  $2.25 .  225  00 

Guage  readers,  33-032  m.  at  $5 .  165  16 

Foreman,  11.  McRitchie,  services,  Mar.  1913,  21  d.  at  $3;  cook,  22  d.  at  $2.50;  labourers, 

&c.,  128  d.  at  $2,  33  d.  at  $1 .  407  00 

Emperor  Hotel  (Jas.  Harty  prop.):  board  of  men,  Apr-Oct.,  1912,  271  d.  at  $2 .  542  00 

Watson  &  Lloyd:  provisions,  &c.,  $141.30;  freight  $3.41 .  144  71 

Wood,  Vallance  Co.:  augers,  11  at  $4.40;  sundries  $20.07 .  68  47 

Small  payments:  livery  $39.50;  repairing  instruments  $23.38;  box  stoves,  3  at  $5.71;  6 
sounding  rods  $12;  washing  blankets,  26  at  40c.;  reporting  rainfall  $10;  freight  $10.98; 

sundries  $19.73 . , .  143  12 

Johnson,  S.  B.:  travel  and  outlay  $409.30;  wages  paid  $80.05 .  489  35 

Sproule,  Geo.:  services,  Feb.  27-Mar.  31,  1913,  1-071  m.  at  $125;  outlay  $90.20 .  224  08 

Robins  Landing:  Robins,  J.:  cutting  ice  and  looking  after  wharf .  25  00 

St.  Joseph’s  Island,  C.  Line  Wharf  Construction  ($1,940.88) — 

Foreman,  A.  M.  Rains,  services,  87  d.  at  $3 .  261  00 

Carters,  191 J  d.  at  $3:  labourers,  225  d.  at  $1.75 .  967  50 

Rains,  A.:  4,022  1.  ft.  lumber  $153.76;  cedar  frame  and  roofing  for  warehouse  $45 .  198  76 

Rains,  B.V.:  lumber,  2,300 1.  ft.  at  5c .  115  00 

Rains,  W.:  lumber,  5,800 ft.  at  $20;  cedar,  980  1.  ft.  at  5c.;  ash,  1,620  l.ft.at4c .  229  80 

Small  payments:  1 ,009  ft.  pine  $30;  drift  bolts,  452  lb.  at  5c.;  cedar,  427  1.  ft.  at  5c.;  880  lb. 

iron  SI 9. 93;  20  lb.  stone  $10;  gravel,  78  loads  at  12§c.;  sundries  $55.19 .  168  82 

St.  Joseph’s  Island,  K.  Line  Wharf  Construction  ($1,713.76) — 

Foreman,  H.  Young,  services,  75|  d.  at  $3 .  227  25 

Labourers,  574*  d.  at  $2;  mechanics,  36  d.  at  $3 .  1,257  00 

Young,  H.  R.:  7,282  1.  ft.  lumber  $137.02;  freight  $1.50 .  138  52 

Small  payments:  1,528  lb.  rd.  iron  $35.64;  hardware  $53.85;  sundry  $1.50 .  90  99 

St.  Joseph’s  Island,  P.  Line  Wharf  Construction  ($2,251.06) — 

Foreman,  F.  Eddy,  services,  98-33  d.  at  $3;  outlay  $11.55 .  306  55 

Carpenters,  23|  d.  at  $3,  119  d.  at  $2.50;  labourers,  364  d.  at  $2,  1*  d.  at  $1.75;  man  and 

team,  138j  d.  at  $4 .  1,651  17 

Kent  Bros.:  sawing  hemlock,  18,  627  ft.  at  $3.25  per  M .  60  53 

Plummer-Ferguson  Hardware  Co.:  drift  spikes, 2, 571  lb.  at  $2.75;  sundry  $13 .  83  70 

Small  payments:  logs,  4,667  ft.  at  $9  per  M,  27,465  ft.  at  $3  per  M,  64  1.  ft.  at  He.;  line  hooks, 

straps,  &c.,  6  at  $2.25;  sundries  $10.25 .  149  11 

Saugeen:  Repairs  to  Piers  ($87.55) — 

Foreman,  J.  Carson,  7  d.  at  $3;  labourers,  &c.  $36.25 .  57  25 

Small  payments:  1,417  ft.  plank  $25.58;  hardware  $4.80 .  30  30 

Sault  Ste.  Marie:  Survey  for  Dredging  ($442.30) — 

Asst,  engineer,  R.  E.  Beith:  wages  paid  $26.75;  board,  self,  $43.30;  sundry  outlay  $39 .  109  05 

Cochrane  Hardware  Ltd.:  123 J  lb.  manilla  rope  $20.42;  hardware  $67.13 .  87  55 

Soo  Dredging  &  Construction  Co.:  use  of  tug,  8  h.  at  $2;  24  d.  labour  $69 .  85  00 

Small  payments:  53j  d.  labour  $143.50;  smithwork  $9.35;  sundries  $7.85 .  160  70 

South  Lancaster:  Perron,  J.  D.,  repairs  to  wharf,  &c .  27  00 

Sturgeon  Falls:  livery  $20;  sundries  $6.85 .  26  85 

Summerstown:  Repairs  to  Wharf,  &c.  ($199.96) — 

Foreman,  F.  G.  Cameron:  services,  26 d.  at  $3;  outlay  $7. 60 .  85  60 

Carpenters,  22 )  d.  at  $2.50;  labourers,  27  d.  at  $2 .  110  25 

Ilagerty,  II.,  hardware.. . .  4  11 

Tiffin:  Survey:  labour,  52  d.  at  $2;  gas  pipe,  48  ft.  at  45c.;  sundries  $27.28 .  152  88 

Tobermory:  Repairs  to  Glance  Booms  ($77.25) — 

Butchart,  Win.,  hardware .  17  40 

Thomson,  T.  I.,  f'  chain,  1,197  lb.  at  5c .  59  85 


Carried  forward .  32,  669  08 
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Brought  forward . .  32,  CG9  08 

Two  and  Seven  Mile  Narrows,  Construction  of  Glance  Booms  ($1,042.90) — 

Engineer,  Thos.  Good,  services,  Apl.-June,  1912,  64  d.  at  $2.50 .  160  00 

Carpenter,  Geo.  Bussey,  services,  May  1-June  15, 1912 .  137  49 

Carpenters,  44  d.  at  $2.50:  labourers,  87^  d.  at  $2 .  285  00 

Fenn,  A.  N.,  hardware  $111.94;  Johnson,  D.,smithwork  $187.44 .  299  38 

Small  payments:  coal,  6  ton  at  $7.50;  provisions,  &c.  $42.08  ;  955  ft.  lumber  $20.30;  tug 

hire,  20  h.  at  $1;  labour  $14;  sundries  $19. G5 .  161  03 

Ward’s  Island:  Geo.  Bussey:  services,  carpenter,  Apl.  1912,  $91.66;  outlay  $55. 67 . . .  147  33 

Washago:  Maintenance  of  Dam«:  labour,  &c .  5  00 

Wellington:  Survey:  labour,  10  cl.  at  $3,  3  d.  at  $2;  boatliire$8;  hardware,  &c.  $8.62 .  52  62 

Wendover:  Completing  Stone  Approach  ($510.38) — 

Foreman,  Z.  Pigeon:  services,  $65.34;  outlay  $6.45 .  71  79 

Labourers,  58  d.  at  $1.75;  man  and  team,  52j  d.  at  $4,  6|  d.  at$3.50 .  334  29 

Small  payments:  iron,  300  lb.  at  16c.;  scrapers,  2  at  $10;  labour,  11  d.  at  $1.50;  gravel,  60 

c.  yd.  at  20c.;  sundry  $7. 80 .  104  30 

Windsor  Slip:  Deneau,  Wm.,  services  as  diver,  removing  6  oak  piles .  20  00 

Launch  “Nokomis”  ($485.79) — 

Engineer,  E.  Peltier,  services,  Mar.  24-31, 1913 .  15  48 

Boatman  J.  Lepage:  services,  4  m.  to  Nov.  30, 1912,  at  $70;  board  $42 .  322  00 

Small  payments:  228  gal.  gasoline  $37.90;  repairing  cylinder  $26.65;  18  ft.  casing  $13.88; 

repairing  cushions  $9.50;  64  ft.  rope  $6.90;  sundries  $53.48 .  148  31 

Str.  Cingalee  ($2,665.02) — 

Bussey,  Geo.:  services,  July  Sept.,  Oct.,  Dec.,  1912,  Jan. -Mar.,  1913,7  m.  at  $91.66;  outlay 

$122.85 . •. .  764  47 

Engineer,  Thos.  Good,  services,  July,  Sept.-Oct.,  1912,  92  d.  at  $2.50 .  230  00 

Labourers,  &c.,  4  d.  at  $2.50,  7  d.  at  $2.20,  280  d.  at  $2 .  585  40 

Georgian  Bay  Shipbuilding  &  Wrecking  Co.:  1,011  li.  labour  $313.61;  sundry  $50.02 .  363  63 

Tug  “D.  J.  Burke”  working  with  sweep,  39§  h.  at  $3 . 118  50 

Provisions,  &c.  $448. 45r  Paid  as  follows:  J.  B.  Horrell  &  Son  $57.73;  W.  M.  Thompson 

$71.51;  The  Waltons  $91.88;  small  payments  $127.33 .  348  45 

Small  payments:  21-367  ton  coal  $134.15;  hire  of  tug,  16  h.at  $3;  hardware  $31.72;  sun¬ 
dries  $40.70 .  254  57 

General  Foremen  ($4,322.76) — 

Fitzgerald,  F.  J.:  12  m.  to  Mar.  31, 1913,  at  $90;  outlay  $136.75 .  1,216  75 

Higginson,  Geo.:  13  m.  to  Mar.  31, 1913,  at  $100;  outlay  $91. 50 .  1,391  50 

Laflamme  V.:  12  m.  to  Mar.  31, 1913,  $1,400;  outlay  $314.51 .  1,714  51 

Generally  ($5,430.49) — 

Lasha.J.  M.,  storage  of  skiffs,  tools,  &c.,  4  m.  toNov.  30, 1912  at  $15 .  60  00 

Provisions,  &c.  $104.66.  Paid  as  follows:  F.  C.  Preston  &  Co.  $34.14;  Jacobs  &  Gordon 

$70.52 .  ‘  104  66 

King’s  Printer’s  account  $276.35;  advertising  $700. 09 .  976  44 

Stationery  Office .  4,153  50 

Legal  services:  W.  Carnew,  Belleville,  $80.89;  Code  &  Burritt,  Ottawa,  $15;  W.  B.  Carroll, 

Gananoque,  $40 .  135  89 

Ottawa  District  ($475.81) — 

Travel  and  outlay:  A.  E.  Cross  $130.51;  E.  Dansereau  $138.25;  C.  H.  Hunter  $14;  C.  S. 

A.  Mackay  $36.90 . . . . .  319  66 

Small  payments:  photographic  supplies  $33.90;  telephone  messages  $31.25;  rent  of  type¬ 
writer,  10  m.  to  Mar.,  1913,  at  $3;  hardware  $27;  telegrams  $18.50;  repairing  instrument 

$12.50;  sundries  $3 .  156  15 

Toronto  District  ($11,093.27) — 

Greening,  B.,  Wire  Co..  500  ft.  copper  sounding  lines,  rings  wired  on,  4  at  $47.50 .  190  00 

Reid,  C.  J.,  Sign  Co.:  25  gauges  $62.50;  sundry  $4 . . . . .  66  50 

Small  payments:  repairing  instruments  $37.75;  electrical  repairs,  &c.  $21.90;  dunnage  bags, 

4 at $2.75;  sundries $23.85 .  94  50 

Travel  and  outlav:  J.  H.  Armstrong $1,434.12;  R.  E.  Beith  $457.61;  W.  H.  Blanchet  $11.20; 

R.  Brault  $47.20;  W.  C.  Brough  $169.24;  W.  J.  Fuller  $1,065.06;  M.  M.  Gibson  $762.45; 

G.  W.  Holder  $57.30;  C.  C.  Jeffrey  $1,226.75;  W.  I.  McTavish  $354.92;  D.  H.  Philip 
$1,239.42;  H.  B.  Rathbun  $270.35;  J.  0.  Roddick  $524.51;  T.  D.  Sneath  $1,104.10;  J. 

G.  Sing $2,018.04... .  10,742  27 

Windsor  District  ($5,230.24)— 

Wigle.D.,  rodman:  services,  May  5-Sept.  18, 1912,  at  $75;  outlay  $153.13 .  486  04 

Travel  and  outlay:  It.  Carlyle  $820.63;  H.  B.  It.  Craig  $618.24;  W.  J.  Forbes  Mitchell 
$668.79;  W.  Griesbach  $108.25;  C.  It.  Joyce  $299.22;  II.  J.  Lamb  $1,313.87;  C.  H. 

Mathewson  $175.80;  J.  S.  Rheaume  $72.05 .  4,076  85 

Small  payments:  telephone  im&sages  $287.31;  telegrams  $104.53;  care  of  office,  Mar., 

1911,  11  m.  to  Mar.,  1913,  $120;  drawing  board  $21.90;  lighting,  Feb.  1-Dec.  1,  1912 
$17.33;  2  augers,  $16,  $8;  hardware  $16.31;  water  cooler  $16;  filter  $8.50;  plate  glass 
$10;  repairing  typewriter  $9.75;  electrical  repairs  $8.29;  repairing  instruments  $6;  sun¬ 
dries  $17. 43 .  667  35 


Carried  forward .  64,150  69 
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Brought  forward .  64,150  69 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — 422)  8,097  78 

Voucher  outstanding,  B  48,552,  J.  Ktmanskie .  9  04 


Total 


72,257  51 


Less — 

Harbours  Generally,  Quebec . . 

Haileybury,  Harbour  Improvement 
Goderich,  Harbour  Improvement  . . . 

Midland,  Repairs  to  Wharf . 

Porcupine  Lake,  Wharf . 

Rainy  River,  Improvements . 

Surveys  and  Inspections . 

Refund,  sale  of  old  scrapers . 


.  (Page  V— 282)  206  67 

.  (Page  V— 287)  267  44 

.  (Page  V— 286)  100  00 

(Page  V— 290)  122  66 

(Page  V— 293)  104  85 

(Page  V— 295)  547  85 

(Page  V— 424)  29,699  61 
.  10  00 


31,059  08 


Total,  carried  to  page  V — 15 


41,198  43 


Gimli:  Wharf  Extension. 

Buchanan  &  Fraser:  contract  for  extension  of  wharf  complete,  $9,910;  extra  material,  $76.25; 


less,  paid  in  1911-12,  page  V — 262,  $4,190 .  5,796  25 

Inspector,  E.  E.  Jardine:  services,  2  m.  to  May  31,  1912,  at  $100;  outlay  $61 .  261  00 

Total,  carried  to  page  V — 15 .  6,057  25 


Main  Lake:  Protection  Work  at  Delta. 


Paylists,  Sept.  18-Nov.  30,  1912,  Feb.  14-Mar.  31,  1913 — 

Darough,  W.  J.:  services,  Mar.  17-31,  1913,  foreman,  13  d.  at  $5;  outlay  $11.60 .  76  60 

Edwards,  W.:  services  at  $5  per  d.,  carpenter  7  d.,  foreman  92  d.;  outlay,  use  of  tools  $23.50, 

sundry  $25.06 .  543  56 

Simpson,  J.:  services,  foreman,  21  d.  at  $5;  outlay  $7.75 .  112  75 

Carpenters,  labourers,  &c.,  40J-  d.at  $4.50,  162-6  d.at  $3.50,  12  d.at  $3,  205|  d.at  $2.50; 

teamsters,  21-05  d.  at  $6.50,  24-6  d.  at  $5.50,  77-05  d.  at  $5 . .  1,958  43 

Burns  Bros.:  kitchen  utensils  $54.10,  second  hand  range  $15,  hardware,  &c.  $30.85 .  99  95 

Cadham,  J.  O.:  hardware,  &c.  $164.01,  freight  and  express  $7.87 .  171  88 

L’Hereux,  P.:  rent  of  house,  Oct.-Dec.,  1912,  Feb.  15-Mar.  31,  1913,  4£  m.  at  $20 .  90  00 

Long.R.  J.,  &  Co.:  shiplap,  4,800  ft.  at  $33;  fir,  63,817  ft.  at  $27,  2,514  ft.  at  $24;  piles,  1,008  ft. 

at  18jc.,  4,295  ft.  at  18c.;  coal,  5-57  tons  at  $10;  freight  $13.31;  sundries  $36.57 .  3,0C7  00 

Vulcan  Iron  Work's:  5|  in.-£  in.  bolts,  1,686  lb.  at  $4.15  per  cwt.;  pile  hammer,  502  lb.  at  3|c.; 

freight,  &c.  $13.90 .  101  44 

Freight,  Canadian  Northern  Ry.  Co . 52  30 

Small  payments:  livery  $43;  smithwork  $35.70;  rubber  boots,  1  pr.  $7,  3  pr.  at  $6,  1  pr.  at 
$4  50,  2  pr.  at  $4;  hauling  pile  driver  $13.50;  rent  of  sleeping  accommodation  $10;  sundries 
$9.95 .  149  65 


Total,  carried  to  page  V — 15 .  6,363  56 


Pelican  Lake:  Wharf. 


Foremen:  P.  Magnusson,  services,  Jan.  9-Feb.  4,  1913,  23  d.  at  $5;  W.  J.  Darough,  Feb.  9-Mar. 

15,  1913,  37  d.  at  $4.50 .  281  50 

Carpenters,  57  d.  at  $3,  79-4  d.  at  $2.75;  labourers,  27-8  d.  at  $2.50;  teamsters,  19-3  d.  at  $5. .  555  32 

Overend,  Geo.:  lumber,  44,961  ft.  at  $30;  16  ft.-20  ft.  piles,  3,096  ft.  at  20c.;  freight  on  pile 

driver  $31.20;  smithwork,  &c.  $39.20 .  2,038  41 

Stinton,  H.  W.:  supplying  and  placing  ballast  stone,  25j  cd.  at  $7;  labour,  27  h.  at  50c .  192  00 

Vulcan  Iron  Works:  foundry  work,  $255.28;  freight  $24.10 . . .  279  38 

Wood,  VallanceCo.:  jack  screws,  2  at  $7.76;  nails,  8  kegs  at  $3.15;  sundries,  $45.99 .  86  71 

Small  payments:  hardware  $20.75;  cartage  $20;  bolting  crib,  30  h.  at  30c .  49  75 

Detailed  with  Harbours  Generally,  Manitoba . (Page  V — 307)  9  05 


Total,  carried  to  page  V — 15 . : .  3,492  12 
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Red  River:  Improvement.  $  cts. 

Paylists,  Apr.,  1912,  Jan -Mar.,  1913 — 

Foremen:  T.  McKay,  Apr.,  19  d.  at  $4,  Jan.-Mar.,  82  d.  at  $5;  J.  Spencer,  Apr.,  25  d.  at  $4.  586  00 

Night  foremen  at  $3.50  per  d.:  B.  Elgin  37  d.;  C.  McKay  28  d .  227  50 

Timekeeper,  J.  Lou  tit,  103  d.  at  $3 . : . . .  309  00 

Blacksmiths,  79  d.  at  $4.50;  drillers,  Ac.,  236-9  d.  at  $3.50,  441-3  d.  at  $3.25,  340-3  d. 
at  $3;  firemen,  Ac.,  333!  d.  at  $2.75;  labourers,  2,005-1  d.  at  $2.50,  362-3  d.  at  $2.25; 

teamsters,  1 13§  d.  at  $5;  carpenters,  painters,  Ac.  $257.22 .  11,209  33 

Paylists,  Dec.,  1912-Mar.,  1913 — 

Foreman,  J.  H.  Frost:  services,  40!  d.  at  $3.50;  outlay  $5.80 .  147  55 

Foremen  at  $4  per  d.:  P.  Magnusson  47  d.;  B.  Truman  52  d .  396  00 

Carpenters,  132!  d.  at  $3;  cook  $262.50;  handymen,  117  d.  at  $2;  labourers,  156  d.  at  $1.75, 

586|  d.  at  $1.50;  teamsters,  126-1  d.  at  $5;  sundry  labour  $99.60 .  2,776  85 

Paylists,  May-June,  1912,  work  on  superintendent’s  house:  foremen,  27  d.  at  $4,  7  d.  at  $3; 

carpenters,  labourers,  Ac.  $841.07 .  970  07 

Sundry  paylists,  protection  work,  Ac.:  foreman,  84-7  d.  at  $3.50;  carpenters,  Ac.,  82!  d.  at 

$3;  labourers,  Ac.,  241-8  d.  at  $2;  sundry  labour  $225.63 .  1,253  18 

Canadian  Explosives,  Ltd.:  dynamite,  1,000  lb.,  60  p.c.,  at  $19.50  per  cwt.,  3,000  lb.,  40  p.c., 

at  $16.50  per  cwt.;  2,000  20-ft.  fuses  $156.40 .  846  40 

Canadian  General  Electric  Co.:  transformer  complete  $139.25;  electrical  supplies  $124.78 _  264  03 

Canadian  Oil  Companies:  cylinder  oil,  89!  gal.  at  70c.;  sundries  $14.74 .  77  39 

Canadian  Ingersoll-Rand  Co.:  in.  hose  and  couplings,  25  ft.  lengths,  7  at  $22.35;  hardware, 

Ac.  $154.93 .  311  38 

Doty  Engine  Works  Co.:  labour  $172.50;  material,  Ac.  $71.35 .  243  85 

Loutit,  J.  J.,  rent  of  boiler  $84;  Millidge,  E.,  team  hire,  Ac.  $78 .  162  00 

Haas,  J.  A.:  25-26  ft.  tamarac  piles,  1,300  ft.  at  14c.,  6,900  ft.  at  13c.,  2,600  ft.  at  12c.;  braces, 

1.950  ft.  at  11c.,  2,865  ft.  at  10c.;  less  meals,  57  at  25c .  1,877  75 

Hooker,  F.  W.:  3,096  ft.  shiplap  $80.11;  freight,  Ac.  $4.95 . . .  85  06 

Miller-Morse  Hardware  Co.:  l!-in.  manilla  rope,  491  lb.  at  11c.;  sundries  65c .  54  66 

Moody  A  Son,  hardware  $74.31;  Western  Coal  Co.,  coal,  295-85  tons  at  $6.68 .  2,C50  59 

Pook,  F.  A  Son:  range  $35;  2-ply  roofing,  8  sq.  at  $2.50;  hardware,  Ac.  $124.31 .  179  31 

Reid,  Thos.:  coal,  8-122  tons  at  $13;  cartage,  Ac.  $42.26 .  147  86 

SpTague  Lumber  Co.:  sheet  piling  and  fir,  130,716  ft.  at  $30,  119,040  ft.  at  $29.60;  lumber, 

16,908  ft.  at  $29.30,  12,821  ft.  at  $28.60,  21,120  ft.  at  $28.50,  3,925  ft.  at  $26.10,  2,688  ft. 

at  $25.50,  sundry  $50.50;  freight  $18 .  9,148  53 

Strulangsson,  H.:  hauling  lumber  from  Winnipeg  Beach  to  channel,  149,774  ft.  at  $2.50  per 

M;  cartage,  Ac.  $68.84;  less  meals,  56  at  25c.;  B  52,881,  voucher  outstanding  $476.39 .  905  67 

Vulcan  Iron  Works:  bolts,  16,674  lb.  screw  at  4-3c.,  2,956  at  4 •  15c. ;  washers  and  bolts,  160 

lb.  at  5c.,  15,500  lb.  at  3Jc. ;  sundries  $79.69;  freight  $6.70 .  1,437  79 

Wood,  Vallance,  Ltd.:  2-in.  pipe,  1,359!  ft.  at  $12.50;  589?  lb.  rope  $99.53;  forge  $35;  hardware, 

Ac.  $453.32;  freight  $15.25 .  773  08 

Manitoba  Government  Telephones,  tolls .  6  10 

Provisions,  Ac.  $1,354.24,  paid  as  follows:  Benson  Bros.  $758.19;  C.  Finkleman  $240.17;  Shep¬ 
ard,  Peers  A  Co.  $221.43;  Wm.  Robertson  $134.45 .  1,354  24 

Small  payments:  !  doz.  gloves  $18;  jacket  heater  $14.58;  services,  re  installation  of  trans¬ 
former  $10;  skiff  $8;  sundries  $35.98 .  86  56 

Freight,  Can.  Pac.  Ry.  Co .  497  01 

King’s  Printer’s  account .  54  28 

Legal  services,  O’Connor,  Isbister  A  Morton,  Winnipeg .  216  61 

Detailed  with  Dredge  Vessels,  Manitoba . (Page  V — 380)  8,296  58 

Detailed  with  Harbours  Generally,  Manitoba . (Page  V — 307)  60  30 


Total . . . . .  47,012  51 

Less — Charged  to  Red  River  St.  Andrew’s  Lock  and  Dam;  Construction  of 

Approaches . (Page  V—  40)  761  13 


Total,  carried  to  page  V — 15 .  46,251  38 


St.  Andrew's  Rapids:  Fisli way. 

Advertising .  58  74 


St.  Andrew’s  Rapids:  Raising  Roadway. 

Foreman,  W.  H.  Davis:  services,  May-July,  1912,  Mar.  1913,  38-85  d.  at  $4 .  1"5  40 

Carpenters,  Ac.,  36  d.  at  $3.50;  labourers,  10-9  d.  at  $2. 50,  158  -8  d.  at  $2.25;  teamsters,  56-6  d. 

at  $5 . . . . * .  793  46 

Small  payments:  1,277  ft.  lumber,  $31.02;  copper  ferrules,  100  at  9c.;  livery  $5;  sundries  $6. . .  51  02 


Total,  carried  to  page  V — 15 .  999  88 
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Victoria  Reach  Bay  Harbour:  Breakwater  and  Wharf.  $  eta. 

Fort  Garry  Lumber  Co.:  contract  for  construction  of  breakwater  complete,  $14,500;  extra 

work,  building  road  approach,  $445.75;  sundry,  $4.92;  less  $3,450.67,  paid  in  1913-14 .  1,1500  00 

Inspector,  E.  E.  Jardine:  services,  4-547  m.  to  Oct.  17,  1912  at  $100;  board,  129  d.  at  $1;  outlay 

$22.35 . . .  606  18 

Vulcan  Iron  Works:  pile  points,  6  at  $2;  sundry  $6.81 .  18  81 

Advertising .  10  00 


Total . . .  12,134  99 

Less  charged  to  Victoria  Harbour,  Ont:  Improvements . (Page  V — 42)  100  00 


Total,  carried  to  page  V — 15 .  12,034  99 


Harbours  and  Rivers  Generally:  Manitoba. 


Assiniboine  River:  rent  of  motor  boat,  3|  h.  at  $1 .50 .  5  25 

Lockport  and  Lister’s  Rapids:  labour .  45  38 

Selkirk,  Soundings:  9|  d.  labour .  17  63 

General  Repairs  ($4,236.75) — 

McIntyre,  D.  A.,  foreman:  services,  2-678  m.  to  Mar.  31,  1913  at  $166.66;  outlay  $78  10. .  524  29 

Taylor,  C. :12  m.  to  Mar.  31:  foreman,  10  m.  at  $140,  inspector  of  dredges,  2  m.  at  $166.66; 

outlay,  $434.40 .  2,167  72 

Customs  Dept.,  Canada:  duty  on  goods  purchased  from  Du  Pont  de  Nemours  Powder  Co.  575  90 

Dominion  Bank:  services  paying  men,  13  m.  to  Mar.  31,  1913  at  $50;  outlay  $26.85 .  676  85 

Millidge,  E.:  livery,  $77;  cartage  $20 .  97  00 

Spencer,  J.,  travel  and  outlay .  39  05 

Small  payments:  search  light,  complete,  $35;  boat  hire,  2  d.  at  $15;  lumber;  &c.,  $26.64; 
livery  $16.50;  ton  coal  $11.75;  taking  44  affidavits  $11;  cement,  2  bbl.  at  $3.40; 

sundries,  $18.25 .  155  94 

Reading  gauges:  April  14  — Nov.  17,  1912,  31  wks.  at  $1 .  31  00 

Selkirk  Office  ($125.85) — 

Manitoba  Govt.  Tel.:  rent  of  phone,  6  m.  to  Dec.  31,  1912,  $14.15;  tolls  $39.70 .  53  85 

Office  Specialty  Mfg.  Co.:  desk  $32;  section  $16.50;  chair  $12.50;  sundries  $8 .  69  00 

Pook,  F.  &  Son:  electric  globes,  4  at  75c .  3  00 

Winnipeg  Office  ($2,322.47) — 

Manitoba  Govt.  Tel.,  tolls .  267  39 

Office  Specialty  Mfg.  Co.:  sanitary  desk  $30.75;  sections,  &c.,  $25.60 .  56  35 

Winnipeg  Map  &  Blue  Print  Co.:  blue  prints,  &c .  84  71 

Telegrams:  Can.  Nor.  Co.  $29.58;  C.  P.  Ry.  Co.  $90.52 .  120  10 

Travel  and  outlay:  G.  H.  Burbridge  $202.20;  F.  deC.  Davies  $480.25;  W.  Z.  Earle, 

$737.52;  A.  J.  Stevens  $294.35 . . .  1,714  32 

Small  payments:  care  of  water  cooler,  5  m.  to  Oct.  31, 1912,  at  $4;  ice,  4  m.  at  Sept.  30, 1912, 

$8;  clean  towel  service,  1  yr.  to  Mar.  31,  1913,  $9;  repairing  instruments,  $16.60;  city 

directory  $7;  sundries  $19 .  79  60 

King’s  Printer’s  account  $268.66;  Stationery  Office  $169.67 .  438  33 

Travel  and  outlay  of  Ottawa  official,  E.  S.  Miles .  177  65 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — 422)  342  93 

Detailed  with  Dredge  Vessels,  Manitoba . (Page  V — 380)  799  65 


Total . 

Less  chsr^cd  to ! _ 

Red  River:  St.  Andrew’s  Lock  and  Dam . (Page  V —  40)  14  20 

Dryden,  Ont.:  Wharf  and  Warehouse . (Page  V — 285)  42  40 

Pelican  Lake:  Wharf . (Page  V — 305)  9  05 

Red  River:  Improvements . (Page  V — 306)  60  30 

Surveys  and  Inspections . (Page  V — 424)  1 , 520  57 


8,542  89 


1,646  52 


Total,  carried  to  page  V —  15 


6,896  37 


Athabasca  River:  Removal  of  Boulders,  &c. 

Conductor,  I.  H.  Biron:  services,  Sept.  15,  1912-Mar.  31,  1912,  6-53  m.  at  $150;  travel  and 

outlay  $175.57;  less  store  account  $13.65 . 

Cook,  A.  Legace:  services,  5-457  m.  at  $75;  less  store  account  $25.50 . 

Powderman,  H.  Mailhot:  services,  5-588  m.  at  $100;  Jess  store  account  $6.65 . 

Asst,  powderman,  H.  Rene:  services,  5-942  m.  at  $75;  less  store  account  $12 . 

Drillers:  services,  99  d.  at  $3,  2,900  h.  at  40c.;  less  store  account  $65.55 . 

Athabasca  Grain  &  Produce  Co.:  provision  $568.28;  sundry  supplies  $269.71 . . . . . 

Bagnall,  C.:  two  trips  with  team  from  House  River  to  Pelican  Portage  and  from  Pelican 

Portage  to  Athabasca  Landing . . . 

Bentley,  S.  A.:  trip  from  Grand  Rapids  to  Athabasca  Landing  and  return . 

Carried  forward . 


1,141  92 

383  77 
552  18 
433  72 
1,391  45 
837  99 

170  00 
150  00 


5,061  03 
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Athabasca  Kivcr:  Removal  of  Boulders,  &c.— Concluded.  $  cts. 

Brought  forward .  5,061  03 

Bird,  J. :  transportation  of  government  outfit  from  Athabasca  Landing  to  Island  Rapid  $50; 

return  trip  as  guide  $50 .  100  00 

Brown,  M.,  boat  $150;  Hudson’s  Bay  Co.,  provisions,  &c.  $53.84 .  203  84 

Grand  Union  Hotel:  board  of  men,  48f  d.,  $111;  sundry  $5 .  116  00 

Marshall-Wells  Alberta  Co.:  60  p.c.  dynamite,  2,800  lb.  at  30c.:  electric  detonators,  1,200 

cases  at  $63  per  M;  8  pr.  boots  $36.40;  tent  $26;  sundry  $16.45 .  994  45 

Ontario  Livery  Stable:  hauling  dynamite  $50;  sundry  $17.60 .  67  60 

Revillon  Bros.,  Ltd.:  3  tents  $87.85;  provision,  &c.,  $92.05 .  179  90 

Ross  Bros.:  1"  steel,  408  lb.  at  lie.;  battery  $30;  forge  $30;  1,000  ft.  copper  wire  $27.50;  sundry 

$96.33;  less  blasting  powder  returned,  36  kegs  at  $2.75 .  129  71 

Welch,  H.,  4  dogs,  harness  and  sleigh .  165  00 

Small  payments:  provision,  &c.  $124.50;  cartage  $84.50;  10  shot  firers  $20;  3  wagon  covers 

$18.90 .  247  90 


Total,  carried  to  page  V — 15 .  7,265  43 


Edmonton:  Wharf. 

Smith  Bros.:  contract  for  construction  of  wharf  complete  $9,299;  extra  work,  excavating  100 
c.  yd.  $45;  extra  joists  to  support  decking  $209.45;  less,  difference  in  cost  of  spikes  used 

$19 .  9,534  45 

King’s  Printer’s  account  $1.86;  advertising  $123.79..... .  125  65 


Total,  carried  to  page  V — 15 . . .  9,660  10 


Last  Mountain  Lake:  Settlement  of  Claims  for  Land  Damages,  &c. 

Purchase  price  of  site  with  interest  at  5  p.c.:  170-38  ac.  at$25;  interest  on  $4,259.50  from  Jan.  1, 

1906-Oct.  12,  1912  and  on  $511.75  from  Oct.  12,  1912-April  6,  1913.  Paid  as  follows:  Jas. 

Lauder  $5,028.22;  J.  C.  Pennington  $697.59 .  5,725  81 

Legal  services,  J.  A.  Allan,  Regina,  Sask .  106  54 


Total,  carried  to  page  V — 15 .  5,832  35 


Prince  Albert  Wharf. 

Conductor,  J.  M.  McLeod:  services,  April-May,  1912,  37  d.  at  $5.50;  outlay  $8.65 .  212  15 

Foreman,  J.  McBride  services,  June,  1912-Mar.  1913,  229  d.  at  $5.50;  outlay  $1.10 .  1,260  60 

Carpenters,  10  d.  at  $3.75,  190-8  d.  at  $3;  labourers,  &c.,  93-8  d.  at  $2.75,  895-6  d.  at  $2.50; 

pile  driver,  26-1  d.at  $3;  teamsters,  221-35  d.  at  $5.50,  1  d.  at  $6 .  4,408  86 

Affeck,  A.  W.:  hauling  filling  $41.25;  driving  piles  $16.50 .  57  75 

Agnews,  Ltd.:  spikes,  700  lb.  at  $6;  hardware  $71.51 .  113  51 

Lacroix  Bros.  &  Co.:  5  cases  dynamite  $100;  sundry  caps,  &c.,  $21.45 .  121  45 

McKeen,  I.:  earth,  2,532  loads  at  20c.;  stone,  6  c.  at  $66 .  542  40 

Manville  Hardware  Co.  Ltd.:  dynamite,  6  cases  at  $1,  3  boxes  $46.50;  hardware,  &c.  $202.38  344  88 

Parker,  T.  E.:  tamarac,  <fcc.,  14,325  ft.  at  $27,  5,679  ft.  at  $26;  2,388  ft.  lumber,  &c.,  $68.60. .  603  01 

Prince  Albert  Foundry  Co.:  pile  hammer  $58;  sundries  $18 .  76  00 

Prince  Albert  Lumber  Co.:  tamarac  piling,  72  pcs.  at  90c .  64  80 

Provincial  Lumber  &  Supply  Co.:  lumber,  11,488  ft.  B.C.  fir  at  $25.50,  39,804  ft.  at  $24 .  1,248  23 

Sturgeon  Lake  Lumber  Co.:  piling  $68.97;  lumber  $1.80 . .' .  70  77 

Earth,  1,930  loads  at  20c.  Paid  as  follows:  A.  L.  Anderson  $126;  Boness  Bros.  $103.80;  M.  C. 

Tynen  $156.20 .  386  00 

Smithwork  $308,  paid  as  follows:  R.  Deans  $84.70;  C.  J.  Leach  $47.15;  W.  B.  Muir  $92.80; 

J.  Stark  $83.35 . : .  308  00 

Small  payments:  gravel,  24  Ids.  at  $1.50;  rent  of  office,  3  m.  to  Mar.  20,  1912  at  $10;  boat  spikes, 

400  lb.  at  5jC.;  sundries  $28.09 .  116  09 

Advertising .  5  04 


Total,  carried  to  page  V — 16 .  9,939  54 


Saskatchewan  River:  Improvement. 

Office  Staff  ($4,825.60) — 

Engineer,  G.  H.  Cagnat,  services,  May  14-June  30,  Sept.-Nov.,  1912,  at  $150 .  690  00 

Asst,  engineers:  PI.  Ciinon,  Sept.,  6  d.  at  $2.50;  C.  P.  Moore,  Apr.,  1912,  Sept.-Mar., 

1913,  7  m.  at  $130,  1  m.  $175;  P.  H.  Smith,  Apr.,  1912,  Sept.-Mar.,  1913,  7  m.  at  $130, 

1  m.  $175 .  2,185  00 

Draftsmen:  G.  H.  Chapman,  4-32  m.  to  Feb.  28,  1913  at  $100;  R.  D.  Twiss,  Apr.  1912, 

Sept.-Mar.,  1913,  8  m.  at  $75 .  1,032  25 

Stenographer,  B.  F.  W.  Sneath:  12  m.  to  Mar.  31,  1913  at  $75;  outlay  $18.35 .  918  35 


Carried  forward .  4,825  60 
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Saskatchewan  River:  Improvement— Concluded.  $  cts. 

Brought  forward .  4,825  60 

Transit  and  Sounding  Parties,  May- Aug.,  1912  ($3,824.25) — 

Asst,  engineer,  G.  P.  Morse,  4  rn.  at  $130 .  520  00 

Leveller,  R.  D.  Twiss,  4  m.  at  $75;  transitman,  J.  C.  Ross,  97  d.  at  $4 .  688  00 

Rodmen,  &c.:  G.  Beaudry,  2-833  m.  at  $75,  21  d.  at  $2.50;  S.  C.  Cooke,  2  in.  at  $75, 

33  d.  at  $2.50;  G.  H.  Davidson,  2  m.  at  $75,  45  d.  at  $2.50;  L.  A.  Thibault,  2  m.  at 

$75,  21  d.  at  $2.50 . . . :  962  50 

Soundingmen,  labourers,  &c.:  4  m.  at  $60;  14  m.  at  $45;  66  d.  at  $2;  412  d.  at  $1 .50;  27  d. 

at  $1.25 .  1,653  75 

Hydraulic  Party,  June-Aug.,  1912  ($838) — 

Engineer,  G.  II.  Cagnat,  July-Aug.,  2  m.  at  $150 .  300  00 

Asst,  eng.,  H.  Cimon,  June  20-Aug.  31,  2  rn.  at  $75,  11  d.  at  $2.50 .  177  50 

Packers,  labourers,  &c .  360  50 

Transit  and  contour  party,  May-Aug.,  1912  ($2,724) — - 

Asst,  eng.,  P.  II.  Smith,  4  m.  at  $130 .  520  00 

Transitman,  A.  R.  Des  Rosiers,  104  d.  at  $4 .  416  00 

Rodmen,  S.  J.  Chalifour  $267.50,  G.  Lamothe  $227.50,  C.  McL.  Pitts  $267.50,  L.  R. 

Voligny,  jr.  $267.50 .  1,030  00 

Cook,  labourers,  &c .  758  00 

Survey  boat,  May-Aug.,  1912  ($2,160.18) — 

Captain,  J.  Cantin:  services,  3-451  m.  to  Aug.  31,  at  $125;  outlay  $123.05 .  554  50 

Engineers  at  $100  per  m.:  W.  Burton  $220,  A.  Kitchen  $154.83 .  374  S3 

Pilot,  M.  Sieyes:  services,  3  m.  at  $90,  17  d.  at  $3;  outlay  $30.85 .  351  85 

Carpenter,  4  m.  at  $90;  deckhands,  3  m.  at  $50,  3  m.  at  $45,  48  d.  at  $1.50;  cook  $162.. .  879  00 

Sundry  improvements — 

Foreman,  J.  McBride,  12|  d.  at  $5.50;  labourers  $131.25 .  200  00 

Agnews,  Ltd.:  rubber  roofing,  6  rolls  at  $2.50;  sundries  $38.10 .  53  10 

Americap  Engineering  Co.,  power  capstan  $41.30,  anchor  $22.69 .  63  99 

Davies  Co.:  repairing  5  tents  $25.25;  4  pr.  blankets  $17.50;  tent  $12;  sundries  $38.76 .  93  51 

Garrett  &  Horrell:  2  pr.  wading  pants  $24;  sleeping  bag  $22;  rubber  boots,  3  pr.  at  $6;  sundries 

$87.50 .  151  50 

Great  West  Specialty  and  Iron  Foundry  Co.:  labour  93  h.  at  65c.;  material  $20.83 .  81  28 

Imperial  Oil  Co.:  oil,  325  gal.  at  2I5C.,  205  gal.  at  20fc.,  380  gal.  at  20^c .  190  32 

Kernaghan,  J.  B.:  pump  with  belt  driver  $66.50;  sundries  $28 . 62 .  95  12 

Manville  Hard  ware. Co.,  hardware,  &c .  104  98 

Prince  Bros.:  provision  $268.90;  coal  oil,  770  gal.  at  2O5C.;  sundries  $52.43;  freight  $16.13  495  31 

Revillon  Wholesale  Ltd.:  965  lb.  ham,  &c.  $169.47;  butter,  144  lb.  at  43c.;  5|  sacks  sugar 

$34.54;  provision  $304.55;  250  ft.  manilla  rope  $24;  cartage,  cases,  &c.  $11.40 .  605  88 

Ross  Bros.:  800  ft.  wire  cable  $36;  hardware  $85.68 .  121  68 

Walter,  J.,  board  of  men  $17,  smith  work,  &c.  $38.57 . „ .  55  57 

Provisions,  &c.:  P.  Burns  &  Co.  $54.21,  Cameron  &  Heap  $678.46;  N.  Dunbar  $107.14, 

O.  M.  Gilbertson  $58.57,  Hudson’s  Bay  Co.  $386.98,  Manville  &  Co.  $468.20,  N.  H. 

Russell  &  Co.  $93.30,  A.  E.  Vine  &  Son  $61.15,  sundry  payments  $230.39 .  2,138  40 

Small  payments:  cartage  $78;  provisions  $36.60;  professional  services  and  outlay,  treatment 
of  G.  P.  Morse  $35;  drugs  $23.70;  foundry  work  $16;  4  survey  rods,  $15.40;  82  lb.  rope 
$12.30;  tarpaulins,  5  at  $1.90;  lumber,  &c.  $49.18;  sundries  $33.81 .  309  49 

Prince  Albert  Office  ($4, 272. 13) — 

Hazen-Twiss  Ltd.:  book  case  $30;  8  sections  $86;  cupboard  $15;  sundries  $43.20....  174  20 

O’Connor  &  Mahon,  rent  of  office,  1  y.  to  Mar.  31,  1913  (less  Feb.)  at  $75  per  m .  825  00 

Province  of  Saskatchewan,  exchange  service,  May  6,  1912-Sept.  1,  1913 .  42  25 

Robertson  Safe  &  Typewriter  Co.:  Pittsburg  safe .  175  00 

Small  payments:  care  of  office  $63;  cartage  of  safe  $15;  lighting  $10.22;  tungsten  lights, 

12  at  70c.;  sundries  $9.34 .  105  96 

Voligny,  L.  It.,  disbursements  $1,779.82,  travel  and  outlay  $1,169.90 .  2,949  72 

King’s  Printer’s. account  $17.50,  Stationery  Office  $1,407.78 .  1,425  28 

Travel  and  outlay:  G.  Beaudry  $160.65,  G.  H.  Cagnat  $645.25,  S.  J.  Chalifour  $156.30,  H. 

Cimon  $285.85,  S.  C.  Cooke  $182.10,  G.  II.  Davidson  $184.40,  A.  DesRosiers  $94.40,  G. 

E.  Lamothe  $195.15,  C.  McL.  Pitts  $157. 10,  G.  P.  Morse  $362.69,  H.  P.  Smith  $516.60, 

J.  A.  L.  Thibault  $160.75,  It.  D.  Twiss  $7.20,  L.  R.  Voligny,  jr.  $162.65 .  3,271  09 

Advance  to  be  accounted  for,  L.  R.  Voligny .  156  81 

Detailed  with  Chief  Engineer’s  Staff . . (Page  V — 422)  458  33 


Total . .  28,715  80 

Less,  charged  to  Harbours  and  Rivers  Generally:  Sask  and  Alta . (Page  V — 310)  444  10 


Total,  carried  to  page  V — 10 .  28,271  .0 
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Harbours  and  Rivers  Generally:  Saskatchewan  and  Alberta.  $  cts. 

Craven  Dam:  Repairs  ($815.62) — 

Labour,  23  d.  at  $4,  69  d.  at  $2.75,  sundry  $89.37 .  371  12 

Hoskins,  L.  H.:  stone,  8  cd.  at  S6;  gravel,  37^  cu.  yd.  at  $1;  sundries  $24.05 .  109  55 

Officer,  J.:  stone,  34  cd.  at  $6;  sundries  $4.70 .  208  70 

Small  paj'ments:  lumber  $41.82;  cartage  $38.60;  board  $35.75;  sundries  $10.08 .  126  25 

Edmonton  Bridge:  labour,  144  h.  at  30c .  43  20 

Edmonton  Wharf:  building  portable  office  $30;  hardware,  &c.  $17.50 .  47  50 

Goose  Island  ($114.05) — 

McNeil,  S.,  caretaker,  Apr.  1-May  27,  1912,  at  $50 .  93  55 

Small  payments:  livery  $15;  board,  &c.  $5.50 .  20  50 

Calgary  Office  ($937.06) — 

Niblock  &  Tull,  rent  of  office,  4  m.  to  July  31,  1912  at  $70 .  280  00 

Travel  and  outlay:  R.  Cunnigham  $278.45;  L.  B.  Elliott  $264.50;  R.  J.  McGuiness 

$34.40 .  577  35 

Small  payments:  telegrams  $31.24;  care  of  office,  Apr.  1-July  10,  1912,  $26.66;  towel 

service  $5.25;  light,  4  m.  to  July  1,  1912,  $4.26;  sundries  $12.30 .  79  71 

Edmonton  Office  ($1,872.72) — 

May,  A.  E.:  postage  stamps  $75;  rent  of  post  office  box,  1  y.  to  Mar.  31,  1913,  $12 .  87  00 

Travel  and  outlay:  R.  Cunningham  $257.22;  L.  B.  Elliott  $505.17;  F.  G.  Goodspeed 
$88.60;  F.  J.  Graham  $478.95;  B.  A.  Kaulbach  $15;  L.  F.  Mac  Kay  $79.90;  J.  Tibbits 

1294.88 . 1,719  72 

Small  payments:  rent  of  phones  $29.34;  1  y.  subscription  to  ‘Engineering  News’  $7;  galv. 

iron  box  $6;  telegrams  $4.91;  sundries  $18.75 .  66  00 

General  Repairs  ($507.52) — 

Hudson’s  Bay  Co.:  removing  Str.  Pioneer  $50;  transportation  $20;  meals,  36  at  50c..  88  00 

Revillon  Bros.,  Ltd.,  provision,  &c .  63  30 

Small  payments:  board  $57.60;  lumber,  &c.  $33.58;  prints  $21 .30;  rent  of  motor  boat,  . 

7  h.  at  $3;  livery  $19.50;  sundries  $22.01 .  174  99 

King’s  Printer’s  account  $40.63;  Stationery  Office  $67.40 .  108  03 

Advertising .  73  20 

Voucher  outstanding,  No.  4857,  Govt.  Tel.  Service .  7  53 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — 422)  649  36 

Detailed  with  Saskatchewan  River:  Improvements . (Page  V — 309)  444  10 


Total . . .  5,438  66 

Less,  charged  to  Sufveys  and  Inspections . (Page  V — 424)  2,520  54 


Total,  carried  to  page  V — 16 .  2,918  12 


Albcrni  Wharf. 

Foreman,  Sami.  Handy,  July  16-Oct.  25  at  $125,  $415.33;  outlay  $7 .  422  33 

Carpenters,  15  d.  at  $4.50;  labourers,  120  d.  at  $3,  8j  at  $2;  cartage  $7 .  451  50 

Canadian  Pacific  Lumber  Co.:  timber,  46,167  ft.  at  $18;  shingles  $24 .  855  00 

Tebo,  M.;  piling,  2,500  1.  ft.  at  IOjC .  262  50 

Wood,  R.  S.:  removing  old  piles,  and  driving  98  piles,  as  per  contract .  350  00 

Small  payments:  smith  work  $46.76,  painting  shed  $46,  hardware  $35.90,  6  pieces  cedar  $27, 

spikes  $15.20,  driving  $7.50 .  178  36 

Detailed  with  Harbours  Generally,  B.C . (Page  V — 323)  95  40 


Total,  carried  to  page  V — 16 .  2,615  09 


Alice  Arm  Wharf. 

Gillett,  W.  G.:  constructing  wharf  and  approach:  lumber,  including  iron  and  labour,  34,199 

ft.  at  $33;  piles,  114  at  $25 . _ .  3,978  56 

Small  payments:  board  $21.50;  labour  $15;  launch  hire  $15 . . .  51  50 

Detailed  with  Harbours  Generally,  B.C . (Page  V — 323)  65  00 


Total,  carried  to  page  V — 16 .  4,095  06 


Boswell  Wharf. 

Leake,  H.  P.:  contract  for  wharf  complete  $8,437;  paid  as  follows:  II.  P.  Leake  $5,710; 

Wattsburg  Lumber  Co.  $1,300;  still  unpaid  $1,427 .  7,010  00 

Inspector  of  work,  G.  H.  McKean,  Oct.  4-Jan.  31  at  $125,  $487.90,  outlay  $7 .  494  90 

Lambert,  A.  G.  Co.:  lumber,  1,474  ft.  at  $18,  sundry  $30.20;  ruberoid,  sash  &c.  $26.60 .  83  35 

Legal  services,  Hamilton  &  Wragge,  Nelson,  B.C .  55  75 

King’s  Printer  $19.04;  advertising  $79.71 .  98  75 


Total,  carried  to  page  V — 16 .  7,742  75 


Public  works  department:  expenditure  v— 311 

SESSIONAL  PAPER  No.  1 


Campbell  River:  Repairs,  &c.  to  Wharf.  $  eta. 

Thulin  Bros. — 

Foremen,  9  d.  at  $4;  engineers,  8f  d.  at  $4;  labour,  9?  d.  at  $4,  43  at  $3.50,  4  at  $3;  team 

hire,  2  d.  at  $6 .  283  92 

Towing,  6  d.  at  $20;  rent  of  pile  driver,  3  d.  at  $10;  piles,  572  1.  ft.  at  10c. ;  lumber  $15; 

hardware  &c.  $27 .  249  20 

McDonald,  Jas.  &  Co.:  piles  in  place,  60  at  $32;  lumber  in  place,  14,000  ft.  at  $35 .  2,410  00 


Total,  carried  to  page  V — 16 . .  2,943  12 


Celesta  Wharf. 

Conductor,  C.  W.  Cameron,  Sept.,  $125;  outlay  $41.50 .  166  50 

Foreman,  Wm.  Bradley,  $80;  engineer,  Jas.  Allan  $100 .  180  00 

Blacksmith  $70;  carpenter  $57.50;  labourers  &c.  at  $65,  $491.81 .  619  31 

Adams  River  Lumber  Co.:  fir  and  cedar,  3,489  ft.  at  $17,  19,791  at  $19,  10,992  at  $21,  3,200  at 
$23;  sundry  timber  $52. 14;  iron  $51.44;  trip  of  steamer  $35;  nails  $32.50;  smithwork 

&c.  $71.36 .  982  21 

Bradley,  R.  P.:  piles  $16.02;  spikes  $10.50;  sundry  hardware  $41 .79 .  68  31 

Freeman,  O.  E.,  piling,  4,613  1.  ft.  at  11c.;  Grant  &  Ballard,  meat  &c.  $55.13 .  562  56 

Haldane,  J.,  trips,  Chase  to  Celesta,  8  at  $10 .  80  00 

McConnell,  A.:  cable  $24.60;  2  heaters  and  pipe  $19.40;  provisions  &c.  $156.91 .  200  91 

McLean,  H.  L.:  grading  approach  $40;  hire  of  launch  &c.  $20 .  60  00 

Small  payments:  provisions  $31.51;  making  sign  board  $19,  labour  $5 .  55  51 


Total,  carried  to  page  V — 16 .  2,975  31 


Columbia  and  Kootenay  Rivers:  Wharfs  and  Improvements. 

Ainsworth,  Surveying  Wharf:  Robillard,  J.  F.,  hire  of  launch .  10  00 

Boswell  Wharf  ($724) — 

Leake,  H.  P.:  building  slip,  6'x24',  $175;  piles,  1,540  1.  ft.  at  35c.;  cavils  $10 .  724  00 

Burton  Wharf,  Repairs  and  Extension  ($1,949.95) — 

Foreman,  Robt.  Shiell,  Dec.,  Jan.,  at  $125 .  250  00 

Engineer  &c.,  33 \  d.  at  $5;  teamster,  3  d.  at  $7 .  188  50 

Carpenters,  91  d.  at  $4;  labourers,  143 1  d.  at  $3 .  794  50 

Hellmers,  J.  R.,  towing  &c.  $25;  June,  R.  L.,  washers,  840  at  5c.,  hardware  &c.  $70.35  . .  137  35 

McLeod  &  York,  lumber  $15.67,  shingles  $15;  Millar,  T.,  piling,  1,600  1.  ft.  at  10c .  190  67 

Schram,  E.:  services  as  watchman,  Jan. -Mar.,  $75;  lumber,  5,400  ft.  at  $25 .  210  00 

Podbielancik,  S.,  board  of  conductor  $63.32;  Stevens,  R.,  hardware  $19.74 .  83  06 

Wood,  Vallance  Hardware  Co.:  iron,  760  lb.  at  5c.;  hardware  &c.  $57.87 .  95  87 

Deer  Park  Wharf  ($6,815.54) — 

Conductor,  Sam’l  Thomas,  Sept.  19-Feb.  28  at  $125,  $675,  outlay  $70  61 .  745  61 

Foreman,  Dan.  Morrison,  at  $85,  $374.10;  engineer,  J.  Page,  at  $85,  $233.05 . •.  607  15 

Teams,  27?  d.  at  $8;  carpenters  &c.,  89  d.  at  $3.50,  8-806  m.  at  $75 .  1,191  95 

Labourers,  113j  d.  at  $3,  3-082  m.  at  $60;  cook  at  $75,  $292.88 .  818  34 

Burns,  P.  Co.:  meat  $103;  apparent  duplicate  payment  $29.33 .  132  33 

Hill,  Jas.  A.,  getting  out  piling,  1,235  1.  ft.  at  10c .  123  50 

Irving,  J.  A.  &  Co.,  provisions  &c .  471  47 

Lambert,  A.G.  Co.:  lumber,  58,924  ft.  at  $18,  10,684  at  $19,  1,532  at  $24;  ruberoid  $20.10; 

sundry  $16.76. . .. .  1,337  26 

Nelson  Iron  Works,  iron  work  for  trusses  &c .  79  26 

Renata  Lumber  Co.,  lumber,  29,828  ft.  at  $18 .  536  89 

Wood,  Vallance  Hardware  Co.:  iron,  3,400  lb.  at  3^c.;  rope,  268  lb.  at  20c.;  sundry  hard¬ 
ware  $455. 31 .  62792 

Small  payments:  hardware  $68.74,  freight  $40.87,  sundry  $34.25 .  143  86 

Edgewood  Wharf  ($1,213.96) — 

Foreman,  Robt.  Shiell,  Feb.,  Mar.,  1  m.  21  d .  225  80 

Engineer,  33j  d.  at  $5;  carpenters,  57?  d.  at  $4 .  397  50 

Labourers,  29J  d.  at  $3;  man  and  team,  1  d.  at  $7.50 .  95  25 

Masters,  S.  E.:  piling,  2,450  1.  ft.  at  10c .  245  00 

Revelstoke  Hardware  Co.:  bolts,  34  at  $1.20,  140  at  31c.;  washers  &c.  $53.30 .  137  50 

Small  payments:  board  &c.  $31,  towing  $30,  lumber  $27.18,  sundry  $24.73 .  112  91 

Golden:  Lang,  C.  D’A.,  rent  of  warehouse,  Apr. -June .  15  00 

Harrop  Wharf  ($1,753.64) — 

Conductor,  Andrew  Jivrdine,  Apr.,  1912,  $125,  outlay  S23 . 15 .  148  15 

Pile  driver  $93.33;  engineer  $85;  carpenters  $145 .  323  33 

Cook  $75;  labourers,  3  m.  at  $60 .  255  00 

Dominion  Saw  Mills  and  Lumber:  towing  piling,  2$  d.  at  $40 .  100  00 

Harrop,  E.,  provisions  &c.  $146.62;  Wattsburg  Lumber  Co.,  lumber,  19,213  ft.  at  $21. 50..  559  70 

Papworth  &  Stevenson:  peeled  piles,  1,950  1.  ft.  at  15c.;  less  towing  $100 .  192  50 

Small  payments:  provisions  $86.45;  piles  $29.25;  hardware  <fcc.  $59.26 .  174  96 


Carried  forward .  12,482  09 
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Columbia  and  Kootenay  Rivers:  Wharfs  and  Improvements— Continued.  $  cts. 

Brought  forward .  12,482  09 

Mirror  Lake  ($5,757.98) — 

Conductor,  Chas.  Sampson,  Nov.  1-Mar.  24  at  $125,  $596.77,  outlay  $68.54 .  665  31 

Engineer,  A.  E.  Pearson,  4 - 193  m.  at  $85;  pile  driver,  E.  Johnson,  4-193  m.  at  $85 .  712  90 

Cook  at  $75,  $314.52;  blacksmith  at  $75,  $254.52;  watchman,  1  m.,  $60 .  629  04 

Carpenters  at  $75,  $87.10;  labourers,  178  d.  at  $3,  2-667  m.  at  $60 .  781  12 

Burns,  P.  &  Co.,  meat  &c.  $206.76;  English,  Win.,  piling,  5,524  ft.  at  13c .  924  88 

Byers-Giegerich-Green  Co.:  provisions  $350.64;  iron,  2,964  lb.  at  3fc.;  spikes,  12  kegs  at 

$4.25;  chain  $38.48;  rope  $23.20;  sundry  hardware  $128.96;  freight  $14.50 .  717  94 

Lambert,  A.  G.  Co.:  lumber,  25,188  ft.  at  $19;  sundry  $84.25;  freight  $1.20 .  564  04 

Milton,  A.:  wood  $93;  work  with  horse  $50.40;  provisions  $47.51 .  190  91 

Wattsburg  Lumber  Co.:  lumber,  15,323  ft.  at  $20,  2,408  at  $18;  towing  $82.50;  barge  hire 

$22.50 .  454  80 

„  Small  payments:  piling  $47.84;  provisions  $21.25;  1  pump  $20;  pile  points  $12.10;  fir 

$9.60;  hose  $6.25 .  117  04 

Nelson  ($1,849.93)— 

Foreman  on  piledriver,  G.  W.  Hale,  Dec.  7-Jan.  15,  36}  days  at  $150 .  176  63 

Shipwrights,  63}  d.  at  $4.50;  carpenters,  13*  d.  at  $4;  labourers,  39f  d.  at  $3 .  456  87 

Butchard  &  Stevenson,  smith  work  &c .  71  75 

Small, &  Bucklin  Lumber  Co.:  lumber,  12,800  ft.  at  $12.50,  5,220  at  $23.40,  3,576  at  S28 . 57 1 ; 

sundry  $163.89;  freight  $313.60 .  861  83 

Wood,  Vallance  Hardware  Co.:  iron,  980  lb.  at  3}c.,  448  lb.  galv.  at  65C.;  wire  rope,  500 

ft.  at  5*0.,  200  at  7c.;  sundry  hardware  $136.88 .  243  05 

Small  payments:  cartage  $13.50;  oakum  $10;  hardware  &c.  $16.30 .  39  80 

Renata:  Renata  Lumber  Co.:  lumber,  14,627  ft.  at  $20;  freight  $42.27;  loading  $8 .  342  81 

Revelstoke  Wharf  ($11,125.75) — 

Conductor,  Win.  Fleming,  Nov.  15-Mar.  31,  less  8  d.  in  Feb.,  at  $125,  $528.90;  board 

$106.25;  freight  $60 . . .  '  695  15 

Engineer,  John  Ringer,  63  d.  at  $4.25;  blacksmith,  51  d.  at  $4 .  471  75 

Carpenters,  34}  d.  at  $4,  284}  at  $3.25;  foreman,  61}  d.  at  $3.50 .  1,277  87 

Timekeeper,  2-516  m.  at  $100;  labourers,  13  d.  at  $2,  1,180-41  at  $3 .  3,818  85 

Carters,  118|  d.  at  $7 .  831  25 

Bourne  Bros.:  spikes,  1,000  lb.  at  7 -7c.,  140  at  6c.;  hammer  $2.10 .  87  50 

Globe  Lumber  Co.:  cedar,  2,826  ft.  at  $25,  1,248  at  $26;  sundry  $128.75 .  231  90 

Interior  Dept.,  B.C.:  timber  fees  on  6,100  1.  ft.  at  lc. ;  permit  25c .  61  25 

McMahon,  S.:  drift  bolts,  1,892  lb.  at  7c.;  sundry  smith  work  $7.12 .  139  56 

Palace  Livery,  Feed  and  Sale  Stable:  cedar  piles,  19,485  1.  ft.  at  12}c.;  coal,  16-9875  tons 

at  $9;  sundry  $28. 03 .  2,616  54 

Revelstoke  Hardware  Co.:  iron,  3,057  lb.  at  4}c.;  threaded  bolts,  980  lb.  at  8c.;  spikes, 

10  kegs  at  $6.50,  4}  at  $4.50;  manilla  rope,  208}  lb.  at  16c.;  screw  plates  and  dies  $30; 

washers,  595  lb.  at  5}c.;  fencing  $21.10;  sundry  hardware  $371.42 .  789  83 

Small  payments:  painting  warehouse  $47.50;  services  of  caretaker  $25;  smith  work 

$16.75;  sundry  $15. 05 .  104  30 

Shutty  Bench  Wharf  ($5,688.66) — 

English,  Wm.,  contract  for  wharf,  complete .  5,400  00 

Inspector  of  work,  Lachlan  McLean,  Jan.  5-Feb.  28,  at  $125 .  233  81 

Work  on  wharf,  Mar.  25-31:  conductor,  C.  Sampson  $28.23;  carpenters  $26.62 .  54  85 

Sunshine  Bay:  Cooke,  E.  J.,  moving  piledriver  &c.  from  Queen’s  Bay .  45  00 

Willow  Point  ($48.70)— 

Small  payments:  towing  $15;  labour  $10;  freight  $7.20;  sundry  $16. 50 .  48  70 

Dredge  Muskrat  ($5,016.69) — 

Conductor,  A.  M.  Langlands:  Apr.  11-Nov.  23,  Dec.  2-9,  Dec.  23-Jan.  4  at  $125,  $1,008.46; 

outlay  $65.31 .  1,073  77 

Engineer:  A.  Wixon,  3-07  m.  at  $80;  J.  Livingstone,  2-915  m.  at  $90 .  508  01 

Rockman,  G.  Langlands,  6.6  m.  at  $65;  cook,  W.  Phillips,  6-536  m.  at  $70 .  886  50 

Firemen  at  $60,  $395.99;  deckhands,  at  $45,  $54.62,  at  $50,  $348.87,  at  $55,  $60.85 .  860  33 

Alton,  Thos.,  timber,  &c.,  11,588  ft.  at  $22  .  254  93 

Columbia  River  Lumber  Co.:  throttle  valve  $20;  powder  $13;  sundry  $58.10 .  91  10 

Robson,  T.  H.:  services  as  watchman,  Feb.  1-Apr.  10 .  58  33 

W  arren,  C.  A.:  cable,  1,000  ft.  at  9c.;  provisions  $260.33;  mattresses  and  springs  $36; 

nails  $19;  sundry  hardware,  &c.,  $114.90 .  520  23 

Meat  $319.21;  groceries,  &c.,  $261.25;  hardware,  &c.,  $50.20.  Paid  as  follows:  P.  Burns  & 

Co.  $259.54,  Invermere  Meat  Market  $59.67,  Lake  &  Son  $73.92,  H.  G.  Parson  $223.28, 

;  its  >14.25 .  630  66 

Small  payments:  wood  $36;  driving,  &c.,  $35.25;  taking  care  of  boat  $18.33;  hardware,  &c., 

$43.25 .  132  83 

Generally  ($4,292.50) — 

Buekhain,  J.  A.:  19  ft.  canoe  $110;  19}  ft.  canoe  $115;  oars,  paddles,  &c.,  $23 .  248  00 

Jenckes  Machine  Co.:  hoisting  engines,  6"  x  8"  double  drum,  double  cylinder,  3  at  $1,140; 

2,000  lb.  hammers,  3  at  $110;  steel  cable  $62.50;  sheave  block  $25 .  3,837  50 

Warren,  C.  A.,  express,  &c.,  $13.50;  Wagstaff  &  Vestrup,  hardware  $77.40 .  90  90 

King’s  Printer  $18.15;  advertising  $97.95 .  116  10 


Carried  forward .  46,650  11 
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Columbia  and  Kootenay  Rivers:  Wharves  and  Improvements— Concluded.  $  ots. 

Brought  forward .  46,650  11 

Detailed  with  Comaplix  Wharf . (Page  V — 313)  100  80 

Harbours  Generally,  British  Columbia . .' . (Page  V — 323)  3, 163  02 

Dredge  Vessels,  British  Columbia . (Page  V — 381)  33  16 


Total . . .  49,947  09 


Charged  to  Columbia  and  Kootenay  Rivers  Improvements . (Page  V — 16)  17,464  97 

Charged  to  Columbia  and  Kootenay  Wharfs . (Page  V — 16)  32,482  12 


Total,  as  above .  49,947  69 


Columbia  River  Survey. 

Engineer  in  charge,  W.  F.  Richardson:  services  at  8250,  July  31-Mar.  17,  less  10  d.,  81,814.20;  in 

office,  May,  June,  19  d.  at  $8;  wages  of  boatman  $65;  travel  and  outlay  $265.95 .  2,297  15 

Asst,  engineer,  W.  E.  Keyt:  services,  July  31-Aug.  31,  $154.85;  outlay  $40.10 . 194  95 

Rodman’  &c.,  R.  C.  Davies,  July  31-Nov.  14,  Nov.  16-  Mar.  17  at  $75 .  566  03 

Axemen  at  $65:  H.  Hand,  $232.60;  A.  McDougall  $231.55 .  464  15 

Foreman,  F.  P.  Armstrong,  July  22-31  at  $125 . . .  40  30 

Cook  at  $75,  $269.60;  carpenter,  5  d.  at  $4;  boatmen,  560|  d.  at  $5 .  3,092  10 

Buckham,  J.  A.:  canoes,  3  at  $110,  3  at  $115;  oars,  &c.,  6  pr.  at  $7;  paddles,  12  at  $2.25,  12  at 

$2.75;  drugs,  &c.,  $24.25 . ; .  801  25 

Harrison  &  Co.:  acoustic  current  meter  $85;  tripods,  2  at  $20;  sundry  mathematical  instru¬ 
ments,  &c.,  $381;  blue  print  frames,  $60,  $16;  tray  $20 .  602  00 

Hatch,  Chas.:  services  as  boat  foreman,  Nov.  15-Dec.  6,  $105;  outlay  $32.40 .  137  40 

Taylor,  A.  C.  &  Co.:  4A  kodak  $111.50;  case  $2.50;  tank  $7.50;  films  $7.80 .  129  30 

Tisdall’s  Ltd.:  rifle  $75;  cartridges  $21.50;  boxing  25c .  96  75 

Warren,  Chas.  A.:  tents,  6  at  $18,  1  at  $22,  3  at  $26.50;  flies,  $12.40,  $23.75;  hardware  $227.78; 

provisions,  &e.,  $246.64;  blankets  $19 .  739  07 

Groceries,  &c.,  $806.06;  meat  $80.39;  2  pr.  gum  boots  $16.  Paid  as  follows:  Bourne  Bros.  $93.13, 

P.  Burns  &  Co.  $80.39,  H.  G.  Parson  $465.28,  Rolston  &  Mitchell  $263.65 .  902  45 

Small  payments:  lumber  $32.29,  building  addition  to  warehouse  $23.50,  smithwork  $12.85, 

cartage  $11.75 .  80  39 

King’s  Printer  $20.69;  Stationery  Office,  Ottawa  $859.83 .  880  52 


Total,  carried  to  page  V — 16 .  11,023  81 


,  Comaplix  Wharf. 

Mills  &  Beharree:  contract  for  wharf,  complete  $7,990;  less  $1,410  paid  in  1913-4 .  6,580  00 

Inspector  of  wrork,  Wm.  A.  Skinner,  Oct.  17-Jan.  25  at  $125 .  407  22 

Dominion  Sawmills  and  Lumber,  Ltd.:  cedar,  4,660  1.  ft.  at  2c .  93  20 

King’s  Printer  $21.14;  advertising  $100.86 .  122  00 


7,202  42 

Less,  charged  to  Columbia  and  Kootenay  Rivers:  Wharves . (Page  V — 313)  100  80 


Total,  carried  to  page  V — 16 .  7,101  02 


Coquitlam  River:  Removing  Obstructions. 

Foreman,  T.  J.  Routley,  Nov .  125  (X) 

Labourers,  71  •  163  d.  at  $3,  8  at  $2.75;  powderman,  12  d.  at  $3.25 .  274  49 

Coquitlam  Hardware  C'o.:  powder,  13  cases  at  $6.85;  fuse  $6;  tools  $24.25 .  119  30 

Wilson,  R.,  Son  &  Co.,  sundries.  .....*. .  3  00 

Paylist  for  December,  outstanding . .  479  17 


Total,  carried  to  page  V — 16 .  1,000  96 


Fraser  River  Training  Pier. 

Sinclair  Construction  Co.  ($73,281.15) — 

Est.  8  to  Nov.  30,  1912,  on  $171,350  contract  for  Steveston  Jetty,  $79,170;  less  $7,610  draw¬ 
back  . ; . ...... .  71 , 560  00 

Wages  and  accounts  paid  by  Dept.,  to  be  refunded  by  Sinclair  Const.  Co .  1,721  15 

Inspector  of  work:  Apr. -July,  J.  H.  Lovering  at  $125,  outlay  $12.60;  Aug.-Mar.,F.  C.  Macdonald 

at  $125 .  1,512  00 

Lees,  Ltd.,  furniture,  bedding,  &c.,  $223.55;  Star  Hotel,  board,  Dec. -Mar.,  $240 .  463  55 


Carried  forward .  75,257  30 
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Fraser  River  Training  Pier — Concluded.  $  cts. 

Brought  forward .  75,257  30 

Scottish  Canadian  Canning  Co.  ($650.05) — 

Board  of  engineer  and  inspector,  May-Oct . . .  .. .  360  00 

Building  house:  lumber  S146;  construction  S100;  electric  wiring,  &c.,  $16.90;  painting  $15; 

sundry  $12.15 .  290  05 

Sockeye  Hotel:  board  and  room,  Apr.  12-May  1 . 55  00 

Small  payments:  labour  $47.65;  cleaning  $20;  stove,  pipe,  &c.,  $15.75;  rubber  boots  $6.25; 

raincoat  $4 .  93  65 

Advertising . > .  29  48 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  111  55 


Total,  carried  to  page  V — 16 .  76,197  03 


Fraser  River  Improvements;  Nicomen  Siough. 

Conductor,  F.  C.  Kickbush,  Apr.  1-June  28,  1  m.  at  $125,  38  d.  at  $5,  outlay  $24 .  339  00 

Foreman,  F.  W.  McKenzie,  24  d.  at  $3,  17  at  $3.50 .  131  50 

Cook  at  $80,  $118.70;  helper  at  $25,  $37.10;  labourers,  216*  d.  at  $2.50,  33*  at  $3 .  797  50 

Man  and  team,  279  d.  at  $6,  56}  at  $6.75;  boatman,  28  d.  at  $2.50 .  2, 125  30 


3,393  30 

Less,  deducted  for  board .  440  75 


Work  under  P.  H.  Wilson,  Mar.  1-22 — 

Foreman,  P.  H.  Wilson,  13  d.  at  $5 .  65  00 

Labourers,  50  d.  at  $3;  teamster,  10  d.  at  $6.50 .  215  00 

Brackman-Ker  Milling  Co.:  sacks  $90,  freight  $1.75 .  91  75 

City  Meat  Market,  meat  $159.28;  Gourlay,  J.  D.,  2,000  cu.  yd.  earth,  $50 .  209  28 

Morrison,  D.  A.,  2,000  cu.  yd.  earth,  $50;  Nicomen  Supply  Co.,  provisions,  &c.,  $348.01- .  398  01 

Reeves,  C.  B.:  powder,  9  cases  at  $7;  fuse  75c .  63  75 

Small  payments:  sacks  $43.30;  fence  posts  $33.80;  freight  $24.50;  sundry  $69.62 .  171  22 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  126  55 


Total  ,  carried  to  page  V — 16 .  4,293  11 


Fraser  River  Improvement. 

^drivers  working  at  Green  Landing,  Ladner’s,  Matsqui,  Murphy’s  Landing,  Woodward 
Slough,  &c.  ($31,120.69)- 

Foremen:  E.  Lovering,  Apr.-Nov.  at  $125,  travel,  &c.,  $13.55;  J.  H.  Lovering,  Aug.-Mar. 

at  $125,  travel,  &c.,  $10.50;  G.  Hawkins,  Dec.  20-31  at  $125 .  2,072  44 

Engineers  at  $75:  W.  S.  Knox,  Apr.  1-Dec.  20;  H.  E.  Helliesen,  Apr  .-Mar .  1,548  39 

Cooks  at  $65:  H.  C.  Berriinan  $650,  F.  Evers  $249.47,  small  payments  $434.04 .  1, 333  51 

Labourer,  G.  Hawkins,  234  $  d.  at  $3 . ; .  ’  703  24 

Labourers,  days  at  $2.50:  A.  Anderson  257§,  N.  Arneson  325},  E.  Bailey  140},  A.  Benoist 
214J,  D.  Buchanan  319f,  R.  H.  Knox  244|,  C.  Mahle  99,  D.  McLeod  300}, 

A.  Miller  249,;,  P.  Pierson  123},  J.  Reid  212},  G.  Stevens  226,  R.  Watson  285g, 

J.  WTilson  91§,  C.  Wright  683,  small  payments  74}  d .  8,078  92 

Abernethy  &  Lougheed:  cedar  piles,  1,056  1.  ft.  at  10c.;  fir,  7,752  ft.  at  $17.50,  22,888  at  $17, 

2,064  at  816.50,  17,667  at  $16,  20,178  at  $15;  shingles  $22.50;  sundry  timber  $36.59; 

delivery  $85;  towing  $40 .  1,433  87 

Anderson  &  Lusby :  rope,  280  lb.  at  13}c.,  867 at  17}c.,  626  at  19}c.;  paint  $75.95;  nails  $61.95; 
steam  hose,  50  ft.  at  89c.;  iron,  1,364  lb.  at  2}c.;  wood  fibre,  57  lb.  at  40c.;  sundry 

hardware  $510.32 . .* .  1,060  39 

B.  C.  Transport  Co.,  towing  $120;  Gilley  Bros.,  rock,  2,277  tons  at  $1.40,  cement  85c .  3,308  65 

Brooks-Scanlon  Lumber  Co.:  poles,  2,375  1.  ft.  cedar  at  10c.,  1,875  fir  at  9c .  406  25 

Brunette  Saw  Mill  Co.:  fir,  21,344  ft.  at  $13,  9,080  at  $15,  5,334  at  $16,  5,472  at  $18,  sundry 

$119.11;  delivery  $10 .  726  62 

Imperial  Oil  Co.:  motor  gasoline,  1,265  gal.  at  22}c.;  motor  oil  $29.87;  sundry  $47.25 .  361  74 

Jensen,  Alf.,  piles,  7,500  1.  ft.  at  12c.;  Monarch  Towing  &  Trading  Co.,  towing  $50 .  950  00 

Kirk,  If.  T.:  cable,  1,575  ft.  at  7.5c.,  1,300  at 4- 21c.;  galv.  wire,  1,018  lb.  at  4c.;  cyl.  oil, 

60  gal.  at  87}c.;  sundry  $66.49. .: . . . 332  57 

Banning,  Fawcett  &  Wilson:  provisions  $44.25;  nails  $29.50;  iron,  &c.,  $74.45 .  148  20 

Lovering  Bros.:  hire  of  launch,  Apr.  1-Dec.  20  at  $40  .  345  80 

Mayers,  Jos.:  coal,  38}  tons  at  $7.25,  11}  at  $7.50;  freight  $15;  sacks  $11;  towing  $80 .  471  38 

Morrison,  Wm.:  piles,  1,250  1.  ft.  fir  at  9c.,  3,480  ft.  cedar  at  10c .  460  50 

Savage,  J.:  hire  of  launch,  Apr.  1-Dec.  23.  132  d.  at  $15,  96}  at  $10 .  2,945  00 

Westminster  Iron  Works:  2  galv.  iron  tanks  $75.13;  repairs,  alterations,  &c.,  $422.91. . ..  498  04 


Carried  forward 


27,185  51 
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Fraser  River  Improvement — Continued.  $  ets. 

Brought  forward .  27,185  51 

Piledriving  work  at  Green  Landing,  &c. — Concluded. 

Westminster  Marine  Railway  Co.:  docking  $25;  labour,  86  h.  at  60c.,  101  at  65c.;  materials 

$49.90 . 192  15 

Whiting,  R.  S.:  provisions  $253.71;  rope,  189  lbs.  at  2I2C.;  iron  $41.84;  sundry  hardware,  &c., 

$76.25 .  412  44 

Meat  $1,170.85;  groceries,  Ac.  $1,992.97;  hardware  $22.35.  Paid  as  follows:  P.  Burns  A  Co. 

$530.32  (short  paid  $10),  Delta  Meat  Market  $298.53,  W.  R.  Ellis  $89.64,  Halverson 
A  Hougen  $357.42,  G  F.  Hodgson  $175.08,  MacNeill  &  Bowles  $88.59,  C.  A.  Welsh 

$1,485.79,  A.  E.  White  $04.50,  small  payments  $56.30  .  3,176  17 

Small  payments:  lumber  $38.73,  dry  batteries  $25,  labour  $23.89,  repairing  boiler  $22.75, 

boots  $17,  sundry  $27.05 . 154  42 

Celesta  Wharf  ($902.36)- 

Conductor,  C.  W.  Cameron,  Aug.  12-31  at  $125 . 80  65 

Foreman,  Wm.  Bradley,  13  d.  at  $100;  engineer,  J.  Allan,  20  d.  at  $100 .  106  45 

Labourers,  cook,  Ac . ; .  184  12 

Haldane,  J.,  towing,  Ac.,  $60;  McConnell,  A.,  provisions,  Ac.,  $355.79 .  415  79 

Small  payments:  provisions  $47.25,  wood  $12,  sundry  $56.10 .  115  35 

Chase  Wharf  ($1,276.40) — 

Conductor,  C.  W.  Cameron,  Mar.,  1913,  $150,  outlay  $8.05 .  158  C5 

Carpenters  at  $90,  $203.25,  at  $75,  $19.30;  engineer  at  $120,  $19.35 .  241  90 

Small  &  Bucklin  Lumber  Co.:  fir,  38,230  ft.  at  $12.50;  freight  $314.10 .  792  05 

Small  payments:  labour  $32;  painting  waiting  room  $24.75;  sundry  $27.65 .  84  40 

Chilliwack,  Repairing  Wharf  and  Removing  Snags,  &c.  ($1,030.29) — 

Foreman,  P.  H.  Wilson,  41  d.  at  $5,  outlay  $14.55 .  219  55 

Labourers,  1  d.  at  $2.50,  6I2  at  $3.  .  187  00 

Man  and  team,  3  d.  at  $6,  7  d.  $45;  boat,  13  d.  at  $4,  2  at  $4.50 .  124  00 

Reeves,  C.  B.:  powder,  26  cases  at  $7;  fuse  and  caps  $147.50 .  329  50 

Rockwell,  A.  M.  A  Co.:  500  sacks  $52.50;  twine  25c .  52  75 

Small  payments:  lumber  $32.74;  hardware  $32.50,  cartage  $19.50,  labour  $18.75,  sundry  $14  117  49 

Chilliwack  Landing  Shed  ($128.50) — 

Conductor,  F.  C.  Kickbush,  Sept.  4-10,  6  d.  at  $5 .  30  00 

Labourers,  13  d.  at  $2.50;  man  and  team,  l|  d.  at  $6 . . .  41  50 

Brunette  Saw  Mill  Co.,  fir,  &c.,  $49.50;  Menzies  Hardware  Co.,  nails,  Ac.,  $7.50 .  57  00 

Gordon  Road  Wharf  ($500.12)— 

AbernethyA  Lougheed:  fir,  3,672  ft.  at  $16,  5,110  at  $17,  sundry  $38.76 .  184  37 

Brooks-Scanlon  Lumber  Co.:  poles,  1,675  1.  ft.  fir  at  9c.,  1,650  cedar  at  10c .  315  75 

Kamloops  Wharf  ($3,608.43) — 

Conductor,  C.  W.  Cameron,  Jan.,  Feb.,  at  $150;  freight  $158.50;  sundry  outlay  $29.85. . . .  488  35 

Foreman,  C.  W.  Meyer,  at  $120,  $222.85;  blacksmith  at  $110,  $157.14 .  379  99 

Engineer  at  $125,  $232.14;  carpenters,  Ac.  at  $100,  $761.49 .  693  63 

Arrow  Lakes  Lumber  Co.:  towing  $40;  lumber  $53 .  93  00 

Dominion  Hotel:  board  and  room  of  conductor .  71  95 

Lund,  H.:  wood,  4  cd.  at  $7;  cartage  $43.15 .  71  15 

Notch  Hill  Lumber  Syndicate:  piles,  4,320  1.  ft.  at  14c .  604  80 

Prior,  E.  G.  A  Co.:  iron  $50.17,  smithwork  $33.50,  nails  $23,  sundry  $07.88 .  174  55 

Small  &  Bucklin  Lumber  Co.:  lumber,  31,868  ft.  at  $12.50,  sundry  $29.84;  freight  $218.32  646  51 

Small  payments:  cartage  $47.50;  towing  $20;  board,  Ac.  $17 .  84  50 

Mclvor’s  Landing  Wharf  ($918.45)— 

Abernethy  &  Lougheed:  fir,  10,710  ft.  at  $15,  8,394  at  $16,  2,954  at  $17,  2,079  at  $17.50, 

3,720  at  $18;  sundry  $28.44;  delivery  $25 .  501  95 

Brooks-Scanlon  Lumber  Co.:  poles,  1,700  1.  ft.  fir  at  9c.,  2,635  1.  ft.  cedar  at  10c .  416  50 

New  Westminster  Wharf  ($1,390.49) — 

Anderson  A  Lusby,  gasoline  $15,  hardware  $45.78 .  60  78 

B.  C.  Mills,  Timber  A  Trading  Co.:  timber,  1,628  ft.  at  $34;  sundry  $52.24 .  107  59 

Lovering,  E.,  services  as  wharf  foreman,  Dec.  1-20  at  $125 .  80  61 

Philpott,  W.:  services  as  wharfinger  and  engineer  of  gasoline  launch,  Apr. -Sept,  at  $85.  .  510  00 

Reid,  J.,  labour,  23$  d.  at  $2.50;  Small  &  Bucklin,  lumber  $64.93 .  123  82 

Thompson,  J.:  services  as  wharfinger,  Jan.-Mar.  at  $85 .  255  00 

Thompson,  J.  L.:  building  fence,  9  d.  at  $5;  work  on  gauge  house  $35 .  80  00 

Westminster  Iron  Wrorks:  Detroit  oiler  $25;  machine  work  Ac.  $45.11 .  70  11 

Small  payments:  services  of  boatmen  $44.05;  repairs  &c.  $58.50 .  102  55 

North  Arm  Survey:  Sinclair,  W.  E.:  hip  boots,  7  pr.  at  $8.50 .  59  50 

Sapperton  Wharf  ($100.75) — 

Brunette  Saw  Mill  Co.:  fir,  6,500  ft.  at  $14;  drayage  $6.50 .  97  50 

Trapp,  T.  J.  A  Co.,  nails .  3  25 

Sardis:  Collinson,  J.  H.,  clasps  $8.05,  bolts  $2.50 .  10  55 

Siramous  ($2,947.16) — 

Conductor,  C.  W.  Cameron,  Nov.,  Dec.,  $300,  outlay  $154.35 .  454  35 

Foreman,  Wm.  Bradley  $151.61;  engineer,  Jas.  Allan  $144.94 .  296  55 

Blacksmith,  J.  Westburg  $111.20;  labourers  Ac.  $695.86 .  807  06 

Finlayson,  M.  J.:  lumber  $25.47;  provisions  Ac.  $193.24 .  218  71 


Carried  forward .  42,823  20 
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Fraser  River  Improvements— Concluded.  $  cts. 

Brought  forward .  42,823  20 

Sicamous — Concluded. 

Grant  &  Ballard,  meat  $89.66;  Linton,  J.  R.,  piling,  3,920  1.  ft.  at  13c .  599  26 

McConnell,  A.:  provisions  §153.03;  hardware  $24.77;  express  $5.50 .  183  30 

Okanagan  Saw  Mills,  fir,  2,880  ft.  at  $20;  Prior,  E.  G.  &  Co.,  bolts  &c.  $108.38 .  105  98 


Small  payments:  wood  $35;  towing  $30;  rope  $20.70;  sundry  $57.55 .  143  25 

Sorrento  ($92.97) — 

Foreman,  A.  R.  McKay,  4  d.  at  $5;  labour  $19.50 .  39  50 

Small  payments:  lumber  $24.57;  provisions  $15.70;  sundry  $13.20 .  53  47 

Generally  ($808.93) — 

Ballam,  R.  G.,  taking  tide  gauge  records,  Chilliwack,  Apr.-June .  15  00 

Beaton,  L.,  taking  daily  record  of  water  level,  Mission  Bridge,  May-July .  20  00 

B.  C.  Telephone  Co.:  rent  of  telephone,  May- Apr.,  9  m.  at  $4.50,  3  at  $5;  long  distance 

tolls  $2.65 . 58  15 

Hall,  E.  T.,  taking  tide  gauge  readings,  Chilliwack,  Apr.-Mar.  at  $10 .  120  00 

Parker,  A.  A.,  tending  Garry  Pt.  Observatory,  Apr.-Mar.  at  $25,  outlay  $2 .  302  00 

Turvey,  Jas.,  taking  tide  gauge  records,  Chilliwack,  July-Mar .  45  00 

Small  payments:  taking  affidavits  $21;'  gum  boots  $6.50;  sundry  $9.65 .  37  15 

King’s  Printer  $20.03;  advertising  $191.60 .  211  63 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  62  75 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V — 381}~  8,726  17 


53,684  51 

Less,  charged  to  Fraser  and  Thompson  Rivers  Wharfs . (Page  V — 316)  20,706  40 


Total,  carried  to  page  V — 16 .  32,978  11 

Fraser  and  Thompson  Rivers:  Wharfs. 

Detailed  with  Fraser  River  Improvement . (Page  V — 316)  20,709  40 


Golden  Wharf. 

Foreman,  F.  P.  Armstrong,  Aug.-Oct.,  1  m.  at  $125,  2  at  $150;  travel  &c.  $42.65 .  467  65 

Carpenters  &c.,  92  d.  at  $5;  engineer,  71^  d.  at  $4 .  746  00 

Axemen,  69  d.  at  $3.50;  labourers  &c.,  87^  d.at  $3 .  504  00 

Columbia  River  Lumber  Co.:  rough  fir,  27,010  ft.  at  $25,  4,400  at  $26,  sundry  lumber  $58.87; 

hardware,  smith  work  &c.  $118.31;  labour  &c.  $24.06 .  991  64 

Low,  H.  G.,  146  piles,  4,510  1.  ft.  at  8c.;  Mainland  Iron  Works,  2  slipway  hoists  $280  .  640  80 

McBeath,  D.,  cartage  $2;  Parson,  H.  G.,  iron  work,  as  per  tender  $135.20 .  137  20 

Rolston  &  Mitchell:  manilla  rope,  339  lb.  at  23c.;  steel  wire  rope,  400  ft.  at  7-35c.;  snatch 

blocks  $22.85;  sundry  $20.30 .  150  52 


Total,  carried  to  page  V — 16  .  3,637  81 


Goose  Bay:  Wharf. 

Gillett,  W.  G.:  constructing  wharf:  piles,  93  at  $25;  lumber,  in  place,  32,050  ft.  at  $33 .  3,382  84 

Detailed  with  Harbours  Generally,  B.  C . (Page  V — 323)  28  20 


Total,  carried  to  page  V — 16 .  3,411  04 


Gowland  Harbour:  Wharf. 

McDonald,  Jas.  &  Co.:  building  float:  lumber,  8,000  ft.  at  $35;  piles,  20  at  $35;  cedar  logs, 

21  at  $40,  8  at  $20;  shingles  $15 .  1,995  00 


Hardy  Bay:  Wharf. 

McDonald,  Jas.  &  Co. — 

Repairs  to  wharf:  piles,  36  at  $36;  lumber,  2,500  ft.  at  $30 .  1,386  00 

Building  shed:  lumber,  2,000  ft.  at  $36;  shingles  $25 .  97  00 


Total,  carried  to  page  V — 16 .  1,483  00 
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Harrison  River:  To  Pay  Brooks- Scanlon  Co.  for  Outlay  and  to  Complete  Work.  $  cts. 
Brooks-Scanlon  Lumber  Co. — 

Paylists,  Jan  .-Apr.  1912:  foreman,  91  d.,  £677.90;  clerk,  Old.,  £347.95;  engineer,  91  d., 

$332.90;  cook,  89§  d.,  $298;  labourers  &c.,  22  d.  at  $3.25,-  414*  at  $3.50 .  3, 178  10 

Hire  of  outfit:  donkey  and  scraper,  72  d.  at  $15;  pilediiver,  66  d.  at  $15;  2  scows,  66  d.  at 
$8;  S.S.  Port  Douglas,  72  d.  at  $5;  3  small  boats,  66  d.  at  $1;  cooking  and  sleeping 

equipment,  2£  m.  at  $60 .  3, 174  00 

Piling  in  wing,  3,249  1.  ft.  at  8c.;  lumber  $36;  hauling  $9 .  304  92 

Wire  rope,  850  ft.  at  231c.,  1,250  at  12c.;  towing  to  Tipella  $45 .  394  75 

Sheaves,  pins  and  hust  ings,  6  at  $7.75 .  46  50 

Board  of  government  inspector,  J.  Lovering .  34  95 

Detailed  in  1911-12  (Page  V — 273) .  92  83 


Total,  carried  to  page  V — 16 . .  7,226  05 


Ilolberg  Wharf. 

Wood,  R.  H.:  estimate  1  to  Mar.  31,  1913  on  $12,657  contract  for  wharf  $1,380;  less  drawback 

$100 . • .  1,280  00 

Inspector  of  work-,  Home  Fennell,  Mar.  10-31,  22  d.  at  $125 .  88  70 

King’s  Printer  $19.09;  advertising  $101.82 .  120  91 


Total,  carried  to  page  V — 16 .  1,489  61 


Hoilyburn  Wharf. 

Municipality  of  West  Vancouver:  purchase  price  of  wharf  and  site .  6,000  00 


Kaslo  Wharf. 

King’s  Printer .  20  27 


Kennedy  Lake. 

Foreman,  Peter  Brennan,  Aug.,  Sept,  at  $125,  8  d.  in  Nov.  at  $5 .  290  00 

Labourers,  191j  d.  at  $3;  cook,  20  d.  at  $2.50 . . .  624  50 

Brennan,  Peter:  board  of  workmen,  274  d.  at  90c .  246  60 

Dawley,  W.  T.:  dynamite,  3  cases  at  $11.50;  boat  hire,  2  m.  at  $15;  stove  $24;  hardware  &c. 

$136.90 . . .  225  40 

Small  payments:  hire  of  launch,  7  d.  at  $8;  stumping  powder  $42 .  98  00 


Total,  carried  to  page  V — 16 .  1,484  50 


Kincolith  Wharf. 

Gillett,  W.  G.:  furnishing  and  placing  lumber  including  iron  and  labour,  35,102  ft.  at  $33; 

furnishing  and  driving  piles,  84  at  $25;  board  of  inspector,  70  d.  at  $1 .  3,328  36 

Miller,  J.  A.:  services  as  inspector,  July,  Aug.,  26  d.  at  $5;  travel  &c.  $39.10 . .  169  10 


Total,  carried  to  page  V — 16 .  3,497  46 


Ladysmith:  Repairs  to  Wharf,  &c. 

Conductor  at  $5:  July  13-Aug.  5,  H.  McGarrigle  20§  d.;  Sept.  12-Oct.  20,  D.  J.  Thomas  14^d.  175  80 

Carpenters,  22|  d.  at  $4.50,  6  at  $4;  labourers,  &c.,  38|  d.  at  $3.50,  34  at  $3 .  362  20 

Canadian  Collieries,  driving  piles,  4  d.  at  $20 .  80  00 

Gifford,  S.  J.:  piling,  1,218  1.  ft.  at  12c.;  cedar,  320  1.  ft  at  12c .  184  56 

Hawkins,  G.,  travel  &c/ $56.85;  Ladysmith  Hardware  Co  ,  hardware  $75.95 .  132  50 

New  Ladysmith  Lumber  Co.:  lumber,  3,909  ft  at  $14,  4,642  at  $15,  1,233  at  $16;  cartage  $6.  150  18 

Small  payments:  smithwork  $45.45;  towing  $10,  logs  $10,  sundry  $7  60 .  73  05 


Total,  carried  to  page  V — 16 . .  1,158  59 


Massett:  Wharf,  Queen  Charlotte  Islands. 

Edenshaw,  Henry:  constructing  addition  to  wharf  at  Indian  settlement;  piles,  25  at  $25,  12  at 

$17;  lumber,  5,436  ft  at  $30;  grading  approach  $8 .  1,000  08 

Small  [fhyments:  caretaker’s  services  $20;  blue  prints  $11  40;  sundry  $10.07 .  41  47 

Detailed  with  Harbours  Generally,  B.C . (Page  V — 323)  55  80 


Total,  carried  to  page  V — 16 .  1, 197  35 
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Massett:  Wharf,  White  Settlement.  $  cts. 

Wearmonth,  E.,  launch  hire,  3|  d.  at  $20 .  70  00 

King’s  Printer  S16. 33;  advertising  $81.21 .  07  54 

Detailed  with  Harbours  Generally,  B.  C..: . (Page  V — 323)  38  50 


Total,  carried  to  page  V — 16 .  206  04 


Metciiosin  Wharf. 

McDonald,  Jas.  &  Co.:  contract  for  wharf  complete  $4,837  ;  additional  bracing  $282.92 .  5,119  92 

Inspector  of  work,  Tlios.  Withers,  Oct.  9-Nov.  27,  44  d.  at  $5 .  220  00 

King’s  Printer  $3.55;  advertising  $37.95 .  91  50 


Total,  carried  to  page  V — 16 .  5,431  42 


Mill  Bay:  Wharf. 

• 

Raynes,  Alf.,  services  as  foreman,  Aug.,  17  d.  at  $5 .  85  00 

Truesdale,  L.  H.;  services  as  foreman,  July  24-Aug.  23,  Oct.  4-14,  35J  d.  at  $5;  outlay  $14.40  191  90 

Labourers,  195|  d.  at  $3.50 .  684  25 

Koenig,  Mrs.  A:  bolts  $58.82,  nails  $24.93,  sundry  hardware  $59.35 .  143  10 

MacFarlane  Bros.,  moving  piles  &c.  $65;  Prior,  E.  G.  &  Co.,  hardware  $64.98 .  129  98 

Saanich  Lumber  Co.:  lumber,  33,134  ft.  at  $14,  7, 151  at  $14.50,  2,800  at  $15.50;  delivery  $53.80; 

sundry  $43.25 .  707  80 

Sylvania  Logging  Works:  cedar  logs,  9  at  $4;  wharf-piling,  4,544  1.  ft.  at  75c .  376  80 

Small  payments:  towing  $25,  gasoline  $17.95,  sundry  $26.70 .  69  65 

Detailed  with  Harbours  B.  C.,  Generally . (Page  V — 323)  227  40 


Total,  carried  to  page  V — 16 .  2,615  88 


Naas  River:  Removal  of  Rocks. 

Chenette,  A.  P.:  services  as  foreman,  Sept.  17-Oct.  31,  Mar.,  60  d.  at  $5;  travel  &c.  $89.50...  389  50 

Blasters,  48  d.  at  $4,  78*  at  $3.50;  fares  $45;  sundry  $6.05;  less  groceries  $9.85.  Paid  as  follows : 

J.  J.  Miller  $135.75,  Win.  Moore  $80.50,  M.  Peterson  $67.88,  Wm.  Stewrart  $222.95 .  507  08 

Adams,  P..  freight  $62,  3  fares  $23;  Dagle,  J.  B. ,  rent  of  canoe  $17 .  102  00 

Canadian  Explosives,  Ltd.,  electric  blasting  battery . . .  23  50 

Kaien  Hardware  Co.-,  gasoline,  35  cases  at  $3.80;  motor  oil  $5 .  138  00 

Merryfield  &  Co.,  groceries  $200.50;  Moore,  J.,  rent  of  house  &c.  $84.10 .  284  60 

Thompson  Hardware  Co.:  dynamite,  1,500  lb.  at  $16;  fuse,  caps,  &c.  $42.50;  steel,  270  lb.  at 

12£c.;  sundry  $51.80 .  368  05 

Detailed  with  Harbours  B.C.,  Generally . (PageV — 323)  181  18 


Total,  carried  to  page  V — 16 .  1,993  91 


Nanaimo:  Harbour  Improvements. 

Bastion  Carriage  Works:  drift  bolts,  380  lb.  at  7c.;  iron  &c.  $29.80 .  56  40 

Baxter,  J.  A.:  pulling  old  poles,  driving  24  new  ones,  building  two  floats  $475;  unloading  piles 

SG0;  work  on  gov’t,  float  $248.55  .  783  55 

Gilley  Bros.,  towing  piles .  60  00 

New  Ladysmith  Lumber  Co.:  lumber,  4,846  ft.  at  $15,  4,326  at  $16.50,  sundry  $37.91;  team¬ 
ing  $4.50 .  186  47 

Rowe,  P.:  building  addition  to  wharf,  partition  in  warehouse  and  toilet .  252  00 

Small  payments:  building  approach  $27.50,  tapping  watermain  and  piping  $20,  hardware  &c. 

$9.87 .  57  37 

Detailed  with  Harbours  B.C.,  Generally . (PageV — 3231  106  10 

Total,  carried  to  page  V — 16 .  1,501  89 


Needles  Wharf. 

King’s  Printer  $17.41;  advertising  $84.51 .  101  92 


Okanagan  River:  Protecting  and  Improving  Channel. 


Detailed  with  Dredge  Vessels,  British  Columbia 


(Page  V— 381)  4,269  71 
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Pocher  Island:  Wharf.  $  cts. 

Anglo  Sc  Co.:  piling,  6, 175  ft.  at  30c.;  lumber,  32,574  ft.  at  $30;  towing  $40;  board  of  inspector 

$22;  hardware  &c.  $45.50 .  2,937  22 

Inspector  of  work,  R.  C.  Ferguson,  July  and  August,  23  d.  at  $5 .  115  00 

Kaion  Hardware  Co.:  iron,  991  lb.  at  4c.;  spikes  $31.50;  sundry  $7.45. . .  78  59 

Small  payments:  trip  with  launch  $20,  photographs  $13,  provisions  $7.30 . 40  30 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  318  95 


Total,  carried  to  page  V — 16 .  3,490  06 


Port  Moody:  Wharf  Extension. 

Griffiths,  Geo.:  contract  for  extension  complete . : .  8,500  00 

Inspector  of  work,  J.  A.  Clarke,  Sept. -Nov.  at  $125,  outlay  $9.80 .  384  80 

King’s  Printer  $19.82;  advertising  $109.80 .  129  62 


Total,  carried  to  page  V — 16 .  9,014  42 


Prince  Rupert  Quarantine  Wharf. 

Naylor  Bros.:  est.  5  to  Mar.  31,  1913,  on  $57,624  contract  for  wharf  $51,860;  less  drawback 

$5,180 .  46,680  00 

Inspector  of  work,  J.  W.  Exley,  July-Mar.,  9  m.  at  $125,  outlay  $40 .  1, 165  00 

Canadian  Inspection  and  Testing  Laboratories:  inspecting  creosote  piles,  58,511  1.  ft.  at  lc _  585  11 

Kaien  Hardware  Co.:  gasoline,  10  cases  at  $3.80;  coal  oil  $19.50;  copper  $18;  sundry  $21.51..  97  01 

Pillsbury  &  Shea:  board  of  inspector,  Oct.  4-Dec.  31,  89  d.  at  $1 .  89  00 

Small  payments:  hire  of  launch .  82  75 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  463  50 


Total,  carried  to  page  V — 16 .  49,162  37 


Refuge  Bay:  Wharf. 

Angle  &  Hyatt:  estimate  1  to  Mar.  31,  1913,  on  $5,200  contract  for  wharf,  $4,680;  less  draw¬ 
back  $460 . . .  4,220  00 

Garde  &  Kennaugh,  blue  prints . v .  12  80 

Kaien  Hardware  Co.:  gasoline,  20j  cases  at  $3.80;  oil  $10  — .  87  90 

Thompson  Hardware  Co.:  gasoline,  17  cases  at  $3.80;  coal  oil  $10.50 .  75  10 

King’s  Printer  $17.52;  advertising  $82.14 .  99  66 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  97  20 


Total,  carried  to  page  V — 16 .  4,592  66 


Sand  Spit  Point:  Wharf. 

Small  payments:  labour  $24;  launch  hire  $30;  board  $42 .  96  00 

King’s  Printer  $17.93;  advertising  $82.14 . .  100  07 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  53  80 


Total,  carried  to  page  V — 16 .  249  87 


Savary  Island:  Wharf. 

McDonald,  Jas.  &  Co.:  constructing  wharf,  as  per  contract:  piles,  142  at  $25;  lumber,  54,000  ft. 

at  $25;  boom  logs,  4  at  $20 .  4,980  00 


Shushartie  Wharf. 

McDonald,  Jas.  &  Co.:  building  wharf:  piles,  98  at  $29;  lumber  29  m.  ft.  at  $38;  shingles  $20  3,964  00 


Sidney  Island:  Wharf. 

Conductor,  Alf.  Raynes,  Aug.  22-Sept.  9,  16  d.  at  $5 .  80  00 

Labourers,  &c.,  125  d.  .at  $3.50 .  437  50 

Foreman  of  piledriver,  L.  H.  Truesdale,  15J  d.  at  $5,  labourers,  29  d.  at  $3.50 .  179  00 

Critchley,  Jas.:  rope,  202  lb.,  $32.85;  galv.  cable  $19  50;  iron,  &c.  $33.55 .  85  90 

CoCford,  Wrm.,  towage  $50;  MacFarlane  Bros.,  towing  piles  $90 .  140  00 

Hickman-Tye  Hardware  Co.,  gasoline  $17.95;  McQuade,  P.  &  Son,  wire,  $20 .  37  95 

Saanich  Lumber  Co.,  Ltd.:  lumber,  21,995  ft.  at  $14,  8,009  at  $14.50,  28  at  $20;  shingles  $10.50; 

scow  hire  $30.05 .  465  20 

Sylvania  Logging  Works:  wharf  piling,  2,592  ft.  at  8Jc .  220  32 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  196  80 


Total,  carried  to  page  V — 16 .  1,842  67 
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Stewart  Wharf.  $  cts. 

Gillett,  W.  G.  ($5,994.94) — 

Driving  piles,  erecting  shed  and  placing  timber  work .  4,627  00 

Extra  piles,  1,495  ft.  at  30c.;  railway  to  old  approach,  &c.  $341.90 .  790  40 

Building  float  and  landing  $448.33;  wire  cable,  &c.  $129.21 .  577  54 

Smith,  YV.  R.:  repairing  gravel-link,  constructing  bulkhead  and  filling,  as  per  agreement _  1,197  45 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  279  30 


Total,  carried  to  page  V — 16 .  7,471  69 


Stewart  Wharf :  Claim  of  Gillett  &  McDonald. 

Gillett,  YV.  G.:  in  final  settlement  of  all  claims  for  interest  on  delayed  payments  in  connection 

with  Stewart  Wharf .  458  08 


St.  James  Island:  Wharf. 

Conductor,  Alf.  Raynes,  Sept.  10-Oct.  4,  19  d.  at  $5 .  95  00 

Labourers,  &c.,  147  d.  at  $3.50 .  514  50 

With  pfledriver:  foreman,  L.  H.  Truesdale,  27  d.  at  $5,  outlay  $28.45;  labourers,  40*  d.  at 

$3  50 .  305  20 

Critchley,  Jas.:  spikes  $35.65;  iron  $42.45;  labour  $12.25;  sundry  $67.95 .  158  30 

Hickman-Tye  Hardware  Co.,  gasoline  $17.95;  Prior,  E.  G.  &  Co.,  hardware  $37.28 .  55  23 

Macdonald,  J.  &  Co.:  lumber,  3,000  ft.  at  $17;  shingles  $6 .  57  00 

Pelton,  Geo.:  piles,  1,510  1.  ft.  at  8*c.,  cedar  logs,  315  ft.  at  12*c .  167  72 

Saanich  Lumber  Co.:  cedar,  9,845  ft.  at  $15,  5,346  at  $13.50,  5,218  at  $13.05,  26,278  at  $12.60, 

sundry,  $16.65;  scow  hire  $37.70 .  673  38 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  128  35 


Total,  carried  to  page  V — 16 .  2,154  68 


# 

Sunshine  Bay:  Wharf. 

Jardine,  A.:  services  as  conductor,  July  22-Aug.  20  at  $125,  $120.96;  surveying,  &c.,  7  d.  at 

$4;  outlay  $12.35 .  161  31 

Sampson,  C.:  services  as  conductor,  Aug.  21-Oct.  31  at  $125,  $270.16;  outlay  $7.65 .  277  81 

Engineer,  A.  C.  Pearson  at  $85,  $263.21;  labourers  at  $60,  $640.70 .  903  91 

Piledriver  at  $85,  E.  Johnson  $113.60,  J.  Riddell,  $49.35;  cook  at  $75,  $215.31 .  378  26 

Blacksmith  at  $75,  $120.32;  carpenter  at  $75,  $181.27 .  301  59 

Byers-Gregerich-Green  Co.:  rope,  151  lb.  at  16c.;  anvil  $16.50;  spikes,  &c.  $25.85 .  66  65 

Daniell,  G.  F.:  piling,  1,280  1.  ft.  at  13*c.;  wood,  5§  cords  at  $5 .  200  30 

Proctor  Trading  Co.,  provisions,  &c.  $336.30;  Strathearn,  O.,  piling,  5,150  ft.  at  13|c .  1,031  55 

Walton,  R.,  provisions,  &c.  $147.22;  41  Market  Co.,  provisions  $81.65 .  228  87 

Wattsburg  Lumber  Co.:  lumber,  23,600  ft.  at  $20,  28,561  at  $18;  lath  45c .  986  55 

Wood,  Vallance  Hardware  Co.:  iron,  2,703  lb.  at  35c.;  washers,  1,034  lb.  at  4*c.;  nuts,  400  lb. 

at  7^e.;  nails,  10  kegs  at  $4.10;  blower  $27.50;  sundry  $118.66 .  355  72 

Small  payments:  provisions  $37.80,  timber  $32,  sundry  $12.60 .  82  40 


Total,  carried  to  page  V — 16 .  4,974  92 


Thompson  River:  Removing  Snags,  &c. 

Conductor,  C.  W.  Cameron,  Oct .  150  00 

Carpenters,  at  $100,  $77.41,  at  $75,  $58.08,  at  $65,  $33.55;  watchman,  &c.  $75 .  244  04 

Adams  River  Lumber  Co.:  fir,  &c.,  2,552  ft.  at  $35,  2,000  at  $20,  1,488  at  $18,  sundry  $106.27; 

shingles  $30.90 .  293  30 

Lawrence  Hardware  Co.,  tool  cabinet .  65  00 

Small  payments:  paint,  &c.,  $32.75;  hardware  $23.25;  stove  $12.75 .  68  75 


Total,  carried  to  page  V — 16 .  821  09 


Tucker  Bay:  Wharf. 

Macdonald,  Jas.  <fc  Co.:  piles  in  place,  94  at  $29;  lumber,  30  M  ft.  at  $38;  shingles,  4  M  at  $5  3,886  00 
Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  83  85 


Total,  carried  to  page  V — 16 .  3,969  85 
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Upper  Fraser  River  and  Tributaries:  Improvement  of  Navigable  Channel.  $  cts. 

Conductor,  D.  A.  Foster,  Oct.  28-Feb.  28  at  $150 .  019  30 

Foremen  at  $125:  W.  A.  McLaren  $177.39;  J.  Lavoie  $441.66 . 619  05 

Cooks,  197  d.  at  $3.50;  labourers,  789  d.  at  $3.50 .  3,451  00 

B.  C.  Market,  beef,  $120.80;  Ewing,  VV.  T.,  beef,  $58.48 .  179  28 

Ft.  George  Trading  &  Lumber  Co.:  boat  $175;  lumber,  1,087  ft.  at  $45,  962  at  $40;  sacks  $20; 

oars,  &c.  $12.64  .  294  13 

Fraser,  John  A.  &  Co.:  rubber  boots,  9  pr.  at  $8.50,  1  at  $16 .  92  50 

Kennedy,  Blair  &  Co.:  rubber  boots,  10  pr.  at  $14;  canoe  and  paddles  $65;  canvas  $63.50;  fuse 
$92.75;  caps  $24;  coal  oil  $38.50;  rope  $36;  tent  $35;  labour  $36;  line  $21.50;  sacks  $12; 

provisions,  hardware,  &c.  $1,753.96 .  2,318  21 

Northern  Lumber  &  Mercantile  Co.:  scow  $100;  tents,  $45,  $25;  sleeping  robe  $30;  stovepipe, 

&o.  $36;  lumber,  3,120  ft.  at  $40,  848  at  $45;  provisions  $286.15;  harware  $87.55 .  772  80 

Richardson,  W.  F.:  surveying,  9  d.  at  $8;  outlay  $42 .  114  00 

Small  payments:  board  $40.50,  cartage,  &c.  $32.35,  provisions  $28.48,  sundry  $36. 10 .  137  43 

Legal  services,  F.  T.  Cornwall,  Kamloops .  17  70 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  534  44 


Total,  carried  to  page  V — 16 .  9, 149  90 


Williams  Head  Quarantine  Wharf :  Improvement. 

Conductor,  D.  A.  Henry,  June-Nov.  at  $125 .  750  00 

Carpenter,  H.  Ross,  144§  d.  at  $4;  cook,  N.  Gillis,  5-7  in.  at  $75 .  1,005  50 

Labourers,  581 J  d.  at  $3;  man  and  team,  23  d.  at  $7 .  1,905  50 

Hall,  R.,  with  piledriver  and  six  men,  16§  d.  at  $40 .  600  00 


Total  for  labour .  4,321  00 

Less,  deducted  for  board  and  paid  to  D.  A.  Henry .  730  25 


3,590  75 

B.C.  Hardware  Co.,  iron  $21.75,  sundry  $120.40;  Hall,  P.,  piling,  10,987  ft.  at  12|c .  1,515  52 

Can.  Puget  Sound  Lumber  Co.:  fir,  14,093  ft.  at  $14;  shingles  $13.75;  cartage  $1 .  212  05 

Dom.  Wood  Pipe  Co.:  services  of  foreman  $30;  travel  $10;  pipe,  $24.48;  cartage  $1 .  65  48 

Henry,  D.  A.:  board  of  men,  June  6-Nov.  30,  $730.25;  outlay  $9.30 .  739  55 

Hickman-Tye  Hardware  Co:  Muntz  metal,  344  lb.  at  25c.;  linseed  oil,  34  gal.  at  $1.10  ; 

Indian  red  $33;  sundry  $70.96 . -. .  227  36 

Hunt,  Ed.:  galv.  pipe,  282  ft.  at  24c.,  unions,  &c.  $9.75;  labour  $50.47 .  127  90 

McQuade,  P.  &  Son:  linen  hose  and  couplings,  32  lengths  at  $11.51;  nozzles  $27;  washers  $2.25  397  57 

Marvin,  E.  B.  &  Co.:  yellow  metal,  819  lb.  at  20c.;  Muntz  metal,  320  lb.  at  30c.;  composition 

nails,  150  lb.  at  25c.,  50  at  30c.;  cartage  25c .  312  55 

Small  payments:  packing  $32.80,  iron  staples  $30,  cedar  logs,  $20,  pipe  $18,  cartage  $3 .  103  80 


Total,  carried  to  page  V — 16 .  7,292  53 


Willow  Point:  Wharf  on  Lake  Kootenay. 

King’s  Printer  $43.46;  advertising  $184.04 .  227  50 


Wooden  River:  Removing  Obstructions. 

Foreman,  R.  B.  Rupe,  July,  Nov.,  31  d.  at  $4;  labourers,  181  d.  at  $3.50 .  757  50 

Martin,  Jas.:  hardware  $61.65,  launch  trip  $10 .  71  65 

Scott,  Froud  &  Co.,  rubber  boots,  <fec .  11  30 

Detailed  with  Harbours  Generally,  British  Columbia . (Page  V — 323)  9  20 


Total,  carried  to  page  V — 16 . . . j .  849  65 


Harbours  and  Rivers,  Generally,  British  Columbia:  Repairs  and  Improvements. 

Bam  field  ($739.30) — 

Foreman,  Sam.  Handy,  Mar.  20-31, 13£  d.  at  $5;  carpenters,  25ij  d.  at  $5;  labourers,  40|d.  at 

$4;  in  all  $357.97;  less  $96  deducted  for  board .  261  97 

Can.  Puget  Sound  Lumber  Co.:  lumber,  1,200  ft.  at  $31,  1,872,  at  $16;  sundry  $55.21; 

freight,  &c.,  $30.35 .  152  71 

McKay,  J.  B.:  board  of  men  $96;  extra  meals  $8.40;  towing,  &c.,  $10.50 .  114  90 

Prior,  E.  G.  &  Co.,  bolts  $24,  hardware,  &c.  $67.06;  Stone,  W,  J.,  launch  hire  $50 .  141  06 

Small  payments:  hardware  $47.63,  piling  $10.80,  lumber  $10.23  .  68  66 

Burton  Warehouse:  Schram,  E.  L.,  watchman,  Apr. -Nov.  at  $25 .  200  00 


Carried  forward .  939  30 
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Harbours  and  Rivers,  Generally,  British  Columbia:  Repairs  and  Improvements —  $  cts. 

Continued. 

Brought  forward .  939  30 

Comox  ($84.90) — 

Victoria  Lumber  &  Mfg.  Co.:  towing  piledriver  from  Union  Bay .  50  00 

Small  payments:  axeman  $12.75;  chainman  $12;  dry  cells,  &c.  $10.15 .  34  90 

Edgewood:  Sanderson,  R.,  launch  hire  $7,  provisions  $5.30 .  12  30 

Mission  City:  Pollock,  J.,  digging  test  pits .  4  50 

Queen’s  Bay:  Aylmer,  B.,  caretaker,  Apr.-Mar.  $300;  assistance  $3 .  303  00 

Sorrento:  Miner,  R.  J.,  paint,  &c .  18  15 

Surf  Inlet:  Hyatt,  M.,  driving  6  extra  fender  piles .  60  00 

Union  Bay  ($613.92) — 

Foreman,  L.  II.  Truesdale,  Dec.  6-25,  17  d.  at  $5,  outlay  $22.25 _ '. .  d07  25 

Engineer,  16|  d.  at  $4;  carpenter,  1  d.  at  84 . 50;  labourers,  44j  d.  at  $3.50 .  226  25 

Graham  Bros.:  piles,  1,686  ft.  at  $14,  477  at  $13,  1,138  1.  ft.  at  8Jc.;  delivery  $3 .  129  53 

Monarch  Towing  and  Trading  Co.:  towing  piles .  60  00 

Small  payments:  wire  rope  $26,  manilla  rope  $23.04,  snatch  blocks  $16,  sundry  $25.85....  90  89 

Chase  Office  ($4,687.99) — 

Aylmer,  F.  W.:  travel  $811 . 15;  services  and  outlay  of  stenographer  $106.06;  freight, 

cartage  $118. 14;  telegrams  $114.92;  postage  $50;  lighting  $24.40;  sundry  outlay  $92.10  1,316  77 

Keyt,  W.  E.:  sundry  travel  and  outlay .  93  70 

Mathewson,  C.  H.:  travel,  &c.  $1,223.30;  board,  Revelstoke,  llj  d.  in  Jan.,  Feb.,  Mar. 

$125.50 .  1,348  80 

Thompson,  H.  A.:  fare,  &c.,  Mitchell,  Ont.,  to  Chase  $94.80;  sundry  travel,  &c.  $160.25  255  05 

Adams  River  Lumber  Co.:  fir,  4,320  ft.  at  $18,  1,696  at  $17;  sundry  lumber  $51.21;  wiring 

$1111:  sundry  $33.10 .  202  04 

Bradley,  R.  P.:  fencing  $19.50;  2  wheelbarrows  $17;  sundry  $27.35 .  63  85 

Jones,  W.  M.:  services  as  caretaker  and  carpenter,  Apr.-Mar.  at  $90;  less  $10  advanced 

by  engineer .  1,070  00 

Revelstoke  General  Agencies:  coal,  12 \  tons  at  $10.25 .  128  13 

Small  payments:  hire  of  team  and  scraper  $30,  screens  $21,  3  gates  $19,  tungsten  lamps 

$16,  tent  $8.75,  office  supplies  &c.,  $114.90 .  209  65 

New  Westminster  Office  ($4,318.42) — 

Chisholm,  G.  G.:  travel,  &c.  $54.90;  board,  self  and  assistant,  Oct.,  $60 .  114  90 

Doncaster,  P.  E.,  sundry  travel  and  outlay .  939  75 

Gauvreau,  N.  B.,  sundry  travel  and  outlay .  688  25 

Gross,  W.  P.,  sundry  travel  and  outlay .  6  45 

Keefer,  G.  A.,  sundry  travel  and  outlay .  197  05 

Turner,  Geo.,  sundry  travel  and  outlay .  15  15 

W’ilson,  H.  A.,  sundry  travel  and  outlay .  11  40 

W’orsfold,  C.  C.,  sundry  travel  and  outlay .  1,066  55 

B. C.  Tel.  Co.:  rent  of  telephone,  May-Apr.,  $102;  tolls  $25.70 .  127  70 

C. P.R.  Co.’s  Telegraph,  telegrams,  $56.18;  Sunset  Blue  Print  Co.,  maps,  &c.  $178.64. . .  234  82 

New  Westminster  P.  O.:  rent  of  drawers  $10;  stamps  $348 .  358  00 

Thornber,  L.,  cleaning,  Apr.-Mar.  at  $15 .  180  00 

Small  payments:  expenses  of  Mr.  Keefer’s  illness  $65.65;  office  supplies  $103.85;  sub¬ 
scriptions  to  papers  $29.75;  maps  $25.50;  wire  $23;  sundry  $130.65 .  378  40 

Prince  Rupert  Office  ($5,154.84) — 

Gingras,  E.  P.,  sundry  travel  and  outlay .  496  50 

Hull,  Geo.  B.:  self  and  daughter,  Ottawa-Prince  Rupert,  May,  1912,  $241.20;  Ottawa 
and  return,  Feb.  2-Mar.  29,  1913,  $440.25;  sundry  travel  $835.10;  launch  hire  $337.50; 

telegrams  $121 .57;  freight,  &c.,  $98.50;  postage  $30;  sundry  $51.83 .  2,155  95 

Miller,  J.  A.,  sundry  travel  and  outlay .  313  85 

Valiquet,  Ely:  fare,  &c.,  Ottawa  to  Prince  Rupert .  207  00 

Deane,  D.,  draughting,  23  d.  at  $3.50;  Merryfield  &  Co.,  supplies  for  launch  $99.91 _  :  180  41 

Kaien  Hardware  Co.:  gasoline,  60  cases  at  $3.25,  25  at  $3.50,  2  drums  at  $35,  2  at  $35.15; 

motor  oil  $12.50;  sundry  $54. 90 .  490  20 

McLennan,  W.  L.:  chartering  launch,  4  d.  at  $25;  board  $9 .  109  00 

McNeil,  M.  J.:  services  as  inspector,  Aug.  12-Sept.  23,  Oct.  21-30,  17  d.  in  Jan.,  Feb., 

93  d.  at  $5;  travel  S23;  less  proceeds  of  sale  of  groceries  $26.37  .  461  63 

Morrison,  M.,  services  janitor,  July,  Aug.,  Oct.,  Nov.,  Feb.,  Mar .  60  00 

Prince  Rupert  City  Telephone:  service,  July  14-Dec.  31 .  39  70 

Rupert  Marine  Iron  Works  &  Supply  Co.:  carburetter  arrangements  for  launch  $70.70; 

frame  and  spool  for  sounding  wire  $28.50;  sundry  $9.75 .  108  95 

Tite,  Geo.  D.:  desks,  $20,  $6.50;  chair  $11.50;  shade  $9;  sundry  $4.82 .  51  82 

Thompson  Hardware  Co.:  gasoline,  15  cases  at  $3.80;  oil  $6 .  63  00 

Rodinen,  days  at  $3:  H.  Briggs  26,  H.  Gibson  33,  A.  W.  Gill  4 .  189  00 

Small  payments:  chest  of  drawers  $45;,  board  of  engineers  $43.50,  labour  $34,  rubber 

boots  $23.50,  maps  $15.63,  electric  lamp,  &c.,  $15.25,  rent  of  p.o.box  $12,  sundry  $38.95  227  83 

Revelstoke  Office  ($1,042.48) — 

Forde,  J.  P.,  sundry  travel  and  outlay .  529  64 

Can.  Bank  of  Commerce,  rent  of  office,  Feb.,  Mar . '. .  150  00 

C.  P.  R.  CoV  Telegraph,  telegrams .  94  59 


Carried  forward .  16,97155 
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Harbours  and  Rivers  Generally,  British  Columbia:  Repairs  and  Improvements —  $  eta. 

Concluded. 

Brought  forward .  16,971  55 

Revelstoke  Office — Continued. 

Cooke,  H.,  services  as  caretaker,  Apr.-Oct.,  $175;  outlay  $9 .  184  00 

Revelstoke  Hardware  Co.:  4  cuspidors  $20;  desk  lamps  $12;  paper,  &c.t  $25 .  57  00 

Small  payments:  steel  letters  $13.50;  rubber  stamps  $8.75;  prints  $5 .  27  25 

Vancouver  Office:  Lefebvre,  O.,  travel,  &c .  1,185  25 

Victoria  Office  ($20.10) — 

McLachlan,  J.  S.,  travel  $15.60;  B.C.  Telephone  Co.,  service,  Apr.,  1913,  $4.50 .  20  10 

Test  Borings  ($2,169.90) — 

Davy,  H.  M.:  fare  &c.,  Ottawa  to  Vancouver,  $117.40;  sundry  travel,  &c.,  $705.95;  rent 
of  office,  Aug.-Oct.  $63;  room  and  board,  July  13-Aug.  9,  $154.65;  rent  of  room,  Aug. 

9-Dec.  31,  2-766  m.  at  $60,  2  at  $75;  room,  Vancouver  Hotel,  Jan.  6-10,  18-22,  24-31, 

Feb.  6-20,  22-28,  $105;  meals,  Aug.  12-Mar.  26,  $707.90 .  2,169  90 

Generally  ($9, 621.57) — 

Armstrong,  F.  P.:  services  as  general  foreman,  Nov.-Mar.  at  $150;  travel,  &c.,  $932.15..  1,682  15 

Boscowitz  S.S.  Co.,  freight  $50;  Mosure,  R.,  engineer  on  launch,  Aug.  $75 .  125  00 

Exley,  J.  W.,  fare,  &c.,  Montreal  to  Prince  Rupert .  117  75 

Leake,  H.  P.:  services  as  engineer,  9  d.  at  $8;  outlay  $64.70 .  136  70 

Trodden,  Jas.,  supt  of  wharves:  services,  Apr  .-Mar.  at  $125;  travel,  &c.,  $1,477.10 .  2,977  10 

Small  payments:  express  $47.39,  bolts,  washers,  &c.,  $29.07,  hire  of  piledriver  $20,  sundry 

$100.18 .  196  64 

King’s  Printer  $639.28;  Stationery  Office  $3,738.35 . .* .  4,377  63 

Legal  services,  Bowser,  Reed  &  Wallbridge,  Vancouver .  8  60 


30,236  62 

Less:  charged  as  follows:  Vancouver  Harbour  (Page  V — 44)  $2,894.70,  Victoria  Harbour 
(Page  V— 44)  $706.15,  Alberni  (Page  V— 310)  $95.40,  Alice  Arm  (Page  V— 310)  $65, 

Columbia  and  Kootenay  Rivers,  Wharves  and  Improvements  (Page  V — 313)  $3,163.02, 

Fraser  River  Nicomen  Slough  (Page  V — 314)  $126.55,  Fraser  River  Improvements 
(Page  V — 316)  $62.75,  Fraser  River  Piers  (Page  V — 314)  $111.55,  Goose  Bay  (Page  V — 316) 

$28.20,  Massett  White  Settlement  (Page  V — 318)  $38.50,  Massett  Indian  Settlement 
(PageV — 317)  $155.80,  Mill  Bay  (Page  V — 318)  $227.40,  Naas  River  (PageV — 319)  $181.18, 

Nanaimo  (Page  V — 318)  $106.10,  Pocher  Island  (Page  V — 319)  $318.95,  Prince  Rupert 
(PageV — 319)  $463.50,  Refuge  Bay  (Page  V — 319)  $97.20,  Sand  Spit  (Page  V — 319)  $53.80, 

Sidney  Island  (Page  V — 319)  $196.80,  Stewart  (Page  V — 319)  $279.30,  St.  James  Island 
(Page  V — 320)  $128.35,  Tucker  Bay  (Page  V — 320)  $83.85,  Upper  Fraser  River  (Page 
V — 321)  $534.44,  Wooden  River  (PageV — 321)  $9.20,  Surveys  and  Inspections  (Page 
V— 424)  $7,854.88  .  17,982  57 


Total,  carried  to  page  V — 16 . . .  12,254  05 


Lewis  and  Yukon  Rivers:  Improvements. 

Improvements  at  Kirk  man — 


White  Pass  and  Yukon  Route  ($2,090.43) — 

Services  of  steamer  Selkirk,  improving  channel,  5  d.  at  $250 .  1,250  00 

Carpenters,  20  h.  at  77- 77c.;  labourers,  42  d.  at  $2,  733  h.  at  50c .  466  05 

Empty  sacks,  5,000  at  7c.;  hardware,  &c.  $56.94;  6,500  ft.  timber  $37.44 .  374  38 

30  Mile  River  Improvement — 

White  Pass  and  Yukon  Route  ($314 .55) — 

Dynamite,  40  p.  c.  powder,  15  boxes  $187.50;  groceries  $100.71 .  288  21 

Transportation  of  supplies  from  Whitehorse  to  Le  Barge,  2,634  lb.  at  lc .  26  34 

Hell  Gate  Improvements — 

White  Pass  and  Yukon  Route  ($1,490.39) — 

Stage  fare,  foreman  and  3  men,  Whitehorse  to  Pelly  $216;  M into  to  Whitehorse  $160  376  00 

Board,  &c.,  foreman  and  men:  104  meals  at  $1.50;  sleeping  accommodation,  36 

nights  at  $1;  sundries  $10;  short  paid  50c .  201  50 

Labour:  foreman,  2S0  h.  at  60c.;  labourers,  840  h.  at  40c . *. .  504  00 

Groceries,  $140.64;  hire  of  4  horses,  2  d.  at  $30;  sled  $10;  smith  work  $2.50 .  213  14 

Freight  from  Whitehorse  to  Pelly,  1,740  lb.  at  lljc .  195  75 

Travel  and  outlay:  J.  A.  Miller . .  259  75 


Total,  carried  to  page  V — 17 .  4, 155  12 
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Harbour  and  Rivers:  Generally.  $  cts. 

Cement  Testing  Laboratory  (S3 ,410. 57) — 


160  VUIl  l  II  cult  UltcUVCl  Cl  U  pic  A  SWltUl  UUillCl  VAJliO  mwwi,  ^  fua.uv, 

ljP  pipe,  250  ft.  at  25c.;  labour,  1,276  h.  at  60c.,  170  h.  at.  40c.;  sundries  $227.11....  2,110  21 

Costello  &  Crowe:  electrical  supplies  $48.93;  labour,  176  h.  at  60c .  154  53 

Customs  duty:  on  Eimer  &  Amend  invoice  $22.50;  entries  $2.50 .  25  00 

Eimer  &  Amend,  large  size,  electric  crucible  furnace .  65  00 

Lymans,  Ltd.:  crucibles,  2  platinum  $59.49,  silver  $5;  2  platinum  dishes  $55.64;  1|  doz. 

gloves  $38;  sundries  $137.67 . .  295  80 

McDougal’s,  Ltd.:  tin3  as  per  sample,  48  at  $6;  distilling  apparatus,  3  gal.  per  h.  capacity 

$172;  sundries  $39.69 .  499  69 

Ottawa  Silica  Co.:  sand,  5,000  lb.  at  2c.;  bags,  50  at  10c .  105  00 

Can.  Pac.  Ry.  Co.:  freight  $2.58;  telegrams  $152.76 .  155  34 

Photographic.  Branch  ($772.08) — 

Garrioch,  Godard  &  Co.,  200  electra  carbons .  9  00 

Photography  Ltd.:  aigo  paper  $39.10;  metol-hydro,  3  lb.  at  $7;  sundries  $19 .  79  10 

Topley  Co.:  seed  plates  $124.85;  paper,  2  rolls  photostat  $72,  blue  print  $53.38,  100  yd. 

Vandyke  $44;  bands,  2  celluloid  at  $28,  2  linen  at  $9;  tubes  for  photostat  $32;  plate 

adapter  $22.50;  sundries  $261 .25 .  683  98 

Test  Borings  ($176.43) — 

Thorne,  W.  H.  &  Co.:  2"  pipe,  204  ft.  at  31|c.;  couplings,  &c.,  $30.65 .  94  91 

Union  Foundry  &  Machine  Works:  repairs,  &c.,  $69.07;  freight  $12.45 .  81  52 

Generally  ($9,241.73) — 

Bell  Telephone  Co.,  tolls .  54  83 

Carleton  Drug  Co.,  1|  doz.  pr.  rubber  gloves .  54  00 

Gobeil,  E.,  translations,  &c.,  re  Panama  canal  inspection .  59  94 

Freight  and  express:  Can.  Ex.  Co.  $448.68;  Dom.  Ex.  Co.  $529.60;  G.  T.  Ry.  $75.21, 

sundry  $21.94 .  1,075  43 

Telegrams:  C.P.Ry.  Co.  $1,960.24;  G.N.W.  Co.  $1,047.18 .  3,007  42 

King’s  Printer’s  account  $1, 212.57;  Stationery  Office  $3, 712.41 .  4,924  98 

Small  payments:  photographic  supplies  $27.35;  guarantee  bond  for  paymaster  $20; 

repairing  transit  $7.50;  sundries  $10.28 .  65  13 

Travel  of  Ottawa  officials:  S.  E.  O’Brien  $275.75;  J.  A.  C’hasse  $17.10;  L.  Coste  $416.95; 

D.  Desjardins  $29.60;  G.  E.  Perley  $16.45 .  755  85 


Total,  carried  to  page  V — 17 .  14,356  66 


Repairs  to  Dredge  Vessels. 


Detailed  in  previous  year — 

Detailed  in  1911-12  (.Page  V — 330) . . . 

Detailed  in  1911-12  (Page  V — 276) . 

Department  at  Ottawa— 

Kingston,  A.  G.,  petty  cash  disbursements,  $111.05;  Larochelle,  J.  E.,  travel,  $10.35.... 
Detailed  with  other  votes — 

Dredging  Mar.  Prov . (Page  V- — 328) 

St.  Maurice  River  Works . (Page  V — 431) 

Detailed  under  Heading  of  Dredge  Vessels — 

Dredge  Vessels:  Mar.  Prov. — 

Expenditure  at  Ottawa . (Page  V — 352) 

Expenditure  at  St.  John . (Page  V — 339) 


Dredge  Vessels: 
Dredge  Vessels: 
Dredge  Vessels: 


Ontario  and  Quebec . (Page  V — 375) 

Manitoba . . . (Page  V — 380) 

Sask.  and  Alta . (Page  V — 380) 


Dredge  Vessels:  British  Columbia . (Page  V — 381) 


10  00 
2,820  08 

121  40 

26  00 
2,365  70 


1,781  07. 
84,937  39 
104,281  72  „ 
3,073  39 
2,897  10 
99,992  63 


Less — 

Charged  to  Surveys  and  Inspections . (Page  V — 424)  358  29 

Refunded  by  Marine  &  Fisheries  Dept.  (Selkirk  Shipyard) .  209.50 

Charged  to  1913-14 .  11,689.92 


302,306  48 


12,257  71 


Total,  carried  to  Page  V— 17 .  290  048  77 


New  Dredging  Plant:  Maritime  Provinces. 


Advertising,  $1,705.33;  King’s  Printer,  S36.94 .  1,742  27 

Dredge  Vessels:  Maritime  Provinces:  expenditure  at  Ottawa . (Page  V — 352)  93,337  71 

Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 375)  9,007  04 


Total,  carried  to  page  V— 17 .  104,087  02 
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New  Dredging  Plant:  Ontario  and  Quebec.  $  ct,s. 

Advertising,  $923.65;  King’s  Printer,  $27.44 .  951  09 

Kingston,  A.  G.,  petty  cash  disbursements,  $8;  Taylor,  A.  H.,  travelling  expenses,  $89.55..  97  55 

Detailed  with  St.  Maurice  River  Works . (Page  V — 431)  1,333  04 

Dredge  Vessels:  Maritime  Provinces:  Expenditure  at  Ottawa . (Page  V — 352)  200  00 

Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 375)  70.36Q  09 

Total,  carried  to  page  V— 17  . .  72,941  77 


New  Dredging  Plant:  Victoria  Island  Shipyard. 

Canada  Carbide  Co.:  purchase  price  of  300x80  ft.  building  $50,000,  less,  $13,100,  paid  in  1911-12, 

page  V— 279 .  36,900  00 

Detailed  with  Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 375)  20,636  56 

Detailed  in  1911-12:  page  V — 330 .  988  12 


Total,  carried  to  page  V — 17 .  58,524  68 


New  Dredging  Plant:  Manitoba,  Saskatchewan  and  Alberta. 


King’s  Printer .  2  89 

Detailed  with  Dredge  vessels:  Manitoba . (Page  V — 380)  12,888  54 


Total,  carried  to  page  V — 17 .  12,891  43 


New  Dredging  Plant:  British  Columbia. 

Simons,  W.  &  Co.,  Ltd.,  Renfrew,  Scotland:  dredge  complete,  as  per  contract,  $210,000;  stores 
furnished  with  dredge,  $1,391.45;  less  cost  of  brake  levers  and  four  roller  chocks,  $335; 

less,  $157,500  paid  in  1910-11  (V— 265)  and  $52,391.45  paid  in  1911-12  (V— 279) .  1,165  00 

Wallace  Ship  Yards:  contract  for  steel  tug  Point  Grey,  $64,950,  complete;  extra  work,  $1,535.50; 

less,  $51,960,  paid  in  1911-12  (V— 279) .  14,525  50 

Sub-marine  Drill — 

Canadian  Ingersoll  Rand  Co.:  Sergeant  sub-marine  drill,  less  shell,  &c.,  $615;  screws, 

&c.,  $51.37 . . .  666  37 

Watson,  Alex:  making  up  drill  carriage . .  -  340  80 

Rock  drilling  Platforms — 

B.C.  Marine  Ry.  Co.:  spud  raising  gear,  $1,326;  7  tee  handles,  $63;  drayage,  $7.50 .  1,396  50 

Victoria  Machinery  Depot  Co.:  making  8  steel  plugs  and  links .  18  58 

Watson,  Alex:  2  drill  platforms,  $2,970;  extra  work,  $14.37 .  2,984  37 

Dredge  tender:  Momsen  &  Rowe,  35  h.p.  Corliss  gas  engine . .' .  2,300  00 

Three  Dump  Scows:  North  Shore  Iron  Works:  14  sets  worm  door  closing  gear  with  handles, 

$1,760;  less  wrork  done  by  Department  $6 .  1,754  00 

Bunk  Scows  for  Ajax  and  Mudlark — 

Wallace  Shipyards:  2  bunk  scows,  60"x20",  $4,998;  extra  stiffening  under  decks,  corner 

irons  &c.,  $152.68;  changing  stanchions,  $38.01 .  5,188  69 

Leigh,  Jas.  &  Sons:  installing  doors  and  lockers,  and  pail  rack .  287  00 

Stearman,  W.  C.,  2  heaters,  $65;  Vane.  Eng.-Works,  deck  cleats,  $77.69 .  142  69 

Weiler  Bros:  mattresses,  23  at  $4;  bedding  $49.10;  cocoa  matting,  $43.35;  stools,  $30; 

sundry,  $122.84 .  337  29 

Advertising .  176  65 

Detailed  with  Dredging  British  Columbia . (Page  V— 381)  38,454  88 

Total,  carried  to  page  V — 17 .  69,738  32 


New  Dredging  Plant:  Generally. 


Bissett,  A.  R.,  Victoria:  purchase  price  of  Tug  Point  Hope  (renamed  Prospective)  $15,500, 

less  SI, 500  allowed  for  remains  of  tug  Princess . . . 

Jean,  Jas.,  Montreal:  making  1,200  ft.  sounding  cable . 

Lobnitz  &  Co.,  Renfrew,  Scotland:  estimate  No.  1  to  Oct.  19,  1912,  on  contract  for  20-ton  rock 


cutter . 

Advertising,  $318.58;  King’s  Printer,  S129.27 . 

Dredge  Vessels:  Maritime  Provinces:  Expenditure  at  Ottawa . (Page  V — 352) 

Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 375) 

Dredge  Vessels:  Manitoba . (Page  V — 380) 


14,000  00 
110  00 

14,800  51 
447  85 
49,152  11 
58,394  15 
3,710  69 


Total  carried  to  page  V —  17 


140,615  31 
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Dredging:  Maritime  Provinces.  %  cts. 

Dredging  and  Inspection  of  Dredging. 

Detailed  with  Contract  Dredging . (Page  V — 339)  .477,249  65 

Geneial  inspector,  W.  W.  Logie,  June-Mar.,  295  d.  at  S3,  travel  and  outlay,  $538.65 .  1,423  65 

General  inspector,  J.  T.  Nickerson,  June  24-Mar.  31,  9-25  m.  at  $100,  travel  and  outlay,  $424.96  1,349  96 

Armstrong,  Geo.  W.;  services  on  dredge  Beacon  Bar ,  Apr.  1-9,  8  d.  at  $3 .  24  00 

Babin,  Pierre:  services  at  ‘Little  Aldouane’,  Mar.  20-30,  Apr.  1-2,  11  d.  at  $2.50;  outlay, 

$2.49 . . . . . . .  29  99 

Babineau,  David:  services  at  St.  Louis  River,  Aug.  8-Oct.  4,  49  d.  at  $2.50;  outlay,  $1.75. . . .  124  25 

Beveridge,  William:  services  at  Fredericton,  July  27-Nov.  9,  90  d.  at  $3;  outlay,  $1.43 .  271  43 

Biggs,  Robert:  services  at  Fiedericton,  July  11-Oct.  31,  97  d.  at  $3 .  291  00 

Bois,  Elias:  services  at  Petit  de  Grat,  Oct.  11-Nov.  22,  1-433  m.  at  $80;  outlay,  $3.69 .  118  26 

Brown,  Clarence  W.:  services  at  Fredericton,  July  15-Aug.  24,  36  d.  at  $3 .  108  00 

Buchanan,  Charles:  services  at  Liverpool,  Sept.  17-Nov.  15,  25  d.  at  $3,  1  m.  at  $80;  at  Coffin’s 

Island,  Apr.,  8  d.  at  $3 .  173  00 

Cain,  C.  I.:  services  at  Hatfield  Point,  Nov.  22-26,  4  d.  at  $3;  outlay,  50c .  12  50 

Chiasson,  Simon  M.:  services  at  Margaree  Harbour,  July  7-Sept.  27,  2-703  m.  at  $80;  outlay, 

$23  -41 .  239  93 

Cormier,  Patrick:  services  at  Cheticamp,  Aug  6-Oct.  10,  2-2  m.  at  $80 .  176  00 

Coughlan,  T.  L.:  services  at  Marble  Cove,  Aug.  29-Oct.  10,  37  d.  at  $3 .  Ill  00 

Curwin.John:  services  on  dredge  Prince  Ito,  July  l-Oct.22,  lOOd.at  $2.50;  overtime,  72h.  at 

25c.;  outlay,  $4 .  272  00 

Delagrade,  John:  services  at  Shippigan,  July,  Nov.,  17  d.  at  $2.50;  outlay,  50c .  43  00 

Denton,  C.  M.:  services  at  Digby,  June  15-July  12,  25  d.  at  $2.50;  extra  time.  34  h.  at  30c.. . .  72  70 

Desroches,  Jaddus:  services  on  dredge  Excavator ,  May  9-Nov.  26,  174  d.  at  $2.50;  extra  time, 

149  h.  at  25c.;  outlay,  $5.65 .  477  90 

Dinges,  Smith:  services  on  dredge  New  Brunswick  No.  1,  July  22  -  Aug.  10,  18  d.  at  $3;  outlay, 

$1 . 55  00 

Doucet,  Dominique  J.:  services  at  Grand  Etang,  June  12-Aug.  5,  1-794  m.  at  $80 .  143  56 

Dowd,  Michael  P.:  services  on  dredge  Quincy,  Oct.  9-Nov.  25,  1-6  m.  at  $80;  outlay,  $24.80. .  152  79 

Dykeman,  G.:  services  at  Marble  Cove,  Mar.  29-31,  2  d.  at  $3 .  6  00 

England,  Robert:  services  on  dredge  Prince  Louis,  June  1-Aug.  3,  55  d.  at  $2.50;  extra  time, 

74  h.  at  25c.;  outlay,  $2 .  158  00 

Fait,  R.  .T.:  services  at  Bridgewater,  Apr.  22-30,  at  $80  per  m .  21  33 

Fenety,  Walter  P.:  services  at  Fredericton,  July  15-Sept.  30,  67  d.  at  $3;  outlay,  $1.44 .  202  44 

Finlay,  John:  services  at  Vernon  River,  Aug  21-Sept.  11,  Sept.  18-28,  28  d.  at  $3 .  84  00 

Flewelling,  O.  A.:  services  on  dredge  New  Brunswick  No.  2,  July  17-Aug.  21,  31  d.  at  $3. ...  93  00 

Gunn,  Frank  D.:  services  on  dredge  Hayward,  Aug.-Oct.,  37  d.  at  $2.50;  extra  time,  70|  h.  at 

25c.;  outlay,  $6.50 . 116  63 

Hamilton,  James:  services  at  Dalhousie,  May-Nov.,  182-5  d.  at  $2.50;  extra  time,  209  h.  at 

25c.;  outlay  $9.75 .  518  25 

Harkins,  William:  services  at  Dipper  Harbour,  Aug.  22-Oct.  5,  39  d.  at  $3 .  117  00 

Hawley,  Alex.:  services  at  Mabou  Harbour,  Oct.  2—31,  at  $80  per  m .  79  83 

Holder,  Samuel  J.:  services  at  Marble  Cove,  April  1-9,  8  d.  at  $3 .  24  00 

Landry,  Adolphe  F.:  services  at  Amherst  Harbour,  July  22-31,  9  d.  at  $3,  Aug. -Nov.,  4  m. 

at  $80,  Dec.  1-12,  9  d.  at  $3,  Mar.,  3  d.  at  $3;  transportation,  127  d.  at  $1.50 .  573  50 

Legerc,  Eustache:  services  on  dredge  Bruiser,  June  1-Oct.  12,  116  d.  at  $2.50;  extra  time, 

84  h.  at  25c.;  outlay,  $4.16 .  315  16 

Lockett,  Edwin  C.:  services  on  dredge  New  Brunswick  No.  2,  May  7-July  13,  59  d.  at  $3 .  177  00 

Logan,  Rudolph;  services  at  Marble  Cove,  April, 1-9,  8  d.  at  $3 . 24  00 

Logan,  W.  R.:  services  at  Fredericton,  July  11-Nov.  9,  105  d.  at  $3 . 315  00 

McCallum,  R.  E.:  services  on  dredge  New  Brunswick  No.  2,  May  16-July  13,  51  d.  at  $3 .  153  00 

McDonald,  Henry:  services  on  dredge  Etang,  Oct.  22-Nov.  25,  1-167  m.  at  $80;  outlay  $3.60. .  96  94 

McDonald,  Robert:  services  at  Little  Branch,  Black  River,  Sept.-Nov.,  663-  d.  at  $2.50; 

extra  time,  58  h.  at  25c;  outlay  $4.75 .  185  50 

McElveney,  Edward:  sendees  at  Fredericton,  July  15-Nov.  9,  102  d.  at  $3 .  306  00 

McIntyre,  David:  services  on  dredge  Invader,  Sept.  1-Nov.  27,  75  d.  at  $2.50;  extra  time, 

42  h.  at  25c.;  outlay  $6 .  204  00 

McKinnon,  Malcolm:  services  at  Whitney  Pier,  July  11-Aug.  21,  1-322  m.  at  $80;  extra 

time,  42  h.  at  28c.,  20  h.  at  26c;  outlay,  $4 .  126  76 

McNeill,  Daniel:  services  on  dredge  Delver,  May-Nov.,  149  d.  at  $3;  extra  time,  411  h. 

at  30c;  outlay,  $1.85 .  572  15 

Mahoney,  F.  A.:  services  at  Larry’s  River,  May  15-Sept.  24,  114  d.  at  $3;  outlay,  $42.93 .  384  93 

Masson,  Frank:  services  at  Newcastle,  May  13-22,  8  d.  at  $2.50;  outlay,  50c .  20  50 

Melvin,  D.  H.:  services  on  dredge  Beacon  Bar,  April  1-9,  8  d.  at  $3 .  24  00 

Poirier,  Chas.  C.:  services  on  dredge  Prince  Louis,  Aug.-Oct.,  62  d.  at  $2.50;  extra  time, 

86  h.  at  25;  outlay  $1.75 .  178  25 

Powers,  David:  services  at  Miramichi,  Sept. -Oct.,  33£  d.  at  $2.50;  outlay  $1.45 .  85  20 

Robins,  C.  J.:  services  on  dredge  Gray  Loggie,  May-July,  34  d.  at  $2.50;  extra  time,  62  h. 

at  25c .  100  50 

Sampson,  Albany:  services  on  dredge  C'adeco,  Sept.  1-Nov.  20,  2-616  m.  at  $80 .  209  33 

Scott,  Chas.  E.:  services  at  Fredericton,  July  18-31,  Aug.  1-13,  23  d.  at  $3 .  69  00 

Seely,  Geo.  II.:  services  on  dredge  Gray  Loggie,  Nov.,  20  d.  at  $2. 50;  extra  time,  40  h.  at  25c. .  60  00 


Carried  forward 


488,520  77 
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Dredging:  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  488,520  77 


Dredging  and  Inspection  of  Dredging — Concluded. 


Seymour,  Fred.:  services  at  Fredericton,  July  15-Nov.  8,  101  d.  at  S3;  outlay  $2.37 .  305  37 

Simpson,  P.  A.:  services  at  Fredericton,  July  23-Nov.  4,  90  d.  at  $3 .  270  00 

Smith,  Joseph:  services  on  dredge  King  Edward,  May-Sept.,  4-376  m.  at  $80;  outlay,  $60.45. .  410  53 

Smith,  William  R.:  services  at  Windsor,  April-May,  -921  m.  at  $80 .  73  72 

Stephenson,  Charles:  services  on  dredge  Prince  Ito,  May  27-June  30,  30  d.  at  $2.50;  extra 

time,  53-75  h.  at  25c .  88  44 

Stephenson,  Harry  H.:  services  on  dredge  New  Brunswick  No.  1,  Oct.,  27  d.  at  $3 .  81  00 

Taumans,  Fred.:  services  at  Fredericton,  July  18-Sept.  30,  64  d.  at  $3 .  192  00 

Tobin,  James  A.:  services  at  Mill  Cove,  Oct.  24-Jan.  31,  3-226  m.  at  $80 .  258  07 

Walker,  J.  Walter:  services  on  dredge  New  Brunswick  No.  1,  Oct.,  27  d.  at  $3;  outlay  64c. .  81  64 

Waugh,  James:  services  on  dredge  Beacon  Bar,  June  22-Nov.  16, 125  d.  at  $3;  extra  time,  446  h. 

at  30c;  sundry  $10.33;  outlay  $38.77 .  557  90 

Webber,  Arthur:  services  at  Arnold’s  Cove,  Jeddore,  Nov.-Dee.,  *6  m.  at  $80 .  48  00 

Wetmore,  A.  R.:  services  on  dredges  New  Brunswick,  No.  1  and  2,  Oct.  22-Nov.  26.  31  d. 

at  $3;  outlay,  $3.39 .  96  39 

William,  Herbert  L.,  services  at  Grassy  Island,  July  19-Nov.  11,  100  d.  at  $3 .  300  00 

Inspection  Boat. 

Captain  of  boat,  James  A.  McBeth,  May  26-June  25,  Sept.-Nov.,  105  d.  at  $2.50 .  262  50 

Foreman,  Jas.  A.  Mills,  April  25-July  31,  Sept.-Nov.,  162  d.  at  $2 .  324  00 

Motorman,  Chris.  Perkins,  May  26-June  26,  Nov.,  53  d.  at  $2.50 .  132  50 

Mate,  G.  D.  Walters,  May  26-June  25,  24  d.  at  $2 .  48  00 

Coleman,  Patrick,  labour  and  materials  in  connection  with  hauling  up  boat .  34  55 

Heans,  Fred.  S.,  fitting  up  signal  mast  and  yard  arm  for  riding  lights .  26  00 

Holmes,  Motor  Co.:  4  magneto  plugs,  $40;  intake  valve  $3 .  43  00 

Skidd  Bros:  labour,  70  h.  at  40c.;  gasoline,  93  gal.  at  22}c.;  sundries  $7.15 .  56  08 

Snowball,  J.  B.,  Company:  gasoline,  $131.87;  polarine,  $11.20;  sundries,  $18.10 .  161  17 

Small  payments:  hardware,  etc.,  $25.36;  duty  $23.37;  linoleum,  $8 .  56  73 


Harbours  and  Rivers’  Maritime  Provinces. 

Bathurst:  Golam,  Fred.:  foreman  and  owner  of  boat,  8d.at$6,  outlay  $7.82;  concrete  man, 

8  d.  at  $2.25;  labourer,  5  d.  at  $1.50 . 

Black  River  ($446. 10) — 

Foreman,  A.  D.  Girouard,  20-25  d.  at  $2.50;  man  with  horse, 81  d.at  $2;  shovel  tenders, 

93-33  d.  at  $1.50;  labourers,  36-1  d.  at  $1.35 . . . 

Small  payments:  use  of  mud  digger,  31-5  d.  at  $1;  sundries  $13.24 . . . . . 

Coffins  Island:  Southern  Salvage  Company,  services  of  S.  S.  Coast  Guard,  with  2  divers  and 

crew  of  9  men,  6  d.  at  $90;  50  lb.  dynamite  $20;  25  exploders,  $1.75 . 

Eastern  Point  ($599.92) — 

Conductor,  Hudson  Mason,  Oct. -Nov.,  39  d.  at  $3;  labourers,  298  d.  at  $1.50 . 

Small  payments:  hardware  and  iron  work,  $27.39;  sundries,  $8.53 . 

Little  Passage  ($1,493.39) — 

Foreman,  John  Kennedy:  2-148  m.  at  $80;  extra  time,  $7.77;  outlay,  $7.37 . 

Diver,  John  Sampson,  45  d.  at  $15;  labourers,  236  d.  at  $1.50 . 

Gerroir  &  Sweet,  hire  of  scow  for  divers . _ . 

Small  payments:  smith  work,  $48.06;  dynamite,  $33.80;  hardware,  etc.,  $22.11;  hire  of 

boat,  $12;  sundries  $11.44 . . . . . # . 

Liverpool:  Southern  Salvage  Company:  services  of  S.S.  Coast  Guard,  with  2  divers  and  crew, 

50  d.  at  $90;  dynamite,  475  lb.  at  40c.;  100  detonators,  $5 . 

Lunenburg:  foreman,  Geo.  McLeod,  11  d.  at  $3.50,  travel  and  outlay  $25.05;  labourers,  20 

d.  at  $2 . . . • . 

McNair’s  Cove:  McQuinns,  Dan  R.,  damage  by  dredge  to  4  fishing  nets  at  $9 . 

Milford  Haven  ($315.05) — 

Foreman,  John  McDonald,  -452  m.  at  $80,  outlay  $1;  labourers,  25  d.  at  $1.40 . 

Diver,  John  J.  Samson,  12  d.  at  $15 . . . . 

Small  payments:  dynamite,  $25;  scow  hire,  $14;  truckage,  $10;  sundries  $13.92 . 

Miramichi  Bay:  Fowlie,  F.  A.,  piling,  36  pieces  at  $1.50 . 

Mira  River  (940.61)— 

Foreman,  J.  O.  Challoner,  62-25  d.  at  $3;  outlay  $1.30;  boatman,  132}  d.  at  $1.50 . 

McKenzie,  D.  E.:  services  of  gasoline  boat,  56}  d.  at  $8.50,  5}  d.  at  $10 . 

Small  payments:  spring  tooth  harrow,  $10;  rope,  $5.70;  hire  of  boat  $5 . 

Nashwaak  River  ($260.24) — 

Pay  roll:  crankmen,  chainmen,  rodmen,  etc.,  93  d.  at  $2;  man  with  horse,  16}  d.  at  $3.50 

Small  payments:  foundry  work,  $15.49;  horse  hire,  $1 . . . 

•Ilestigouche  River:  chainman  and  sounder,  Chas.  J.  Robins,  47-5  d.  at  $2.25;  men  with  teams, 
28  d.  at  $3,  4-75  d.  at  $2.50,  35-75  d.  at  $2;  labourers,  138-75  d.  at  $1.75;  man  tending  tide- 
gauge,  29  d.  at  $1.75 . 
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Carried  forward 


502,583  12 
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Al TUTOR  GEXERAL'S  REPORT,  1012-1913 


4  GEORGE  V.,  A.  1914 


Dredging:  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  502,583  12 

Harbours  and  Rivers:  Maritime  Provinces — Concluded. 

Kitehie  Mill  Wharf:  D.  &  J.  Ritchie,  work  of  dredge  Prince  Louis,  44|  h.  at  $10;  coal,  10  ton  at 

$5 . 495  00 

Riverport  ($205.86) — 

Foreman,  Geo.  McLeod, 13  d.  at  $3.50,  travel  and  outlay  $31.80;  labourers,  44  d.  at  $2 .  165  30 

Canadian  Express  Company  $21 ;  Union  Foundry  and  Machine  Works  $19.56 .  40  56 

St.  John  River  Work  ($838.50) — 

Foreman,  S.  A.  Payne,  25  d.  at  $3;  boatmen,  50  d.  at  $1.50;  cook,  29  d.  at  $1.50;  labourers, 

55  d.  at  $1.50 . ... .  276  00 

Gasier,  D.  D.  &  Son:  hire  of  tug  boat,  25  d.  at  $15.,  of  hoisting  scow',  25  d.  at  $4,  of  small 

boat,  25  d.  at  50c.;  board  of  men,  21-428  weeks  at  $3.50 .  562  50 

St.  Mary’s  River  ($504.65) — 

Foreman,  S.  E.  Pride,  -615  m.  at  $80;  rock  drillers,  32  d.  at  $2.25;  labourers,  33  d.  at  $1.75..  178  97 

Diver,  John  Sampson,  15  d.  at  $15 . 225  00 

Small  payments:  hire  of  scow'  and  boat,  15  d.  at  $2;  electrical  supplies  $17.05;  manilla 

rope,  80  lb.  at  16§c.;  dynamite,  50  lb.  at  25c.;  sundries  $27.93 .  100  68 

Summerside  Harbour:  John  Matheson,  making  tide  gauges,  staking  dumping  ground,  &c.,  7  d. 

at  $2.50,  6^  d.  at  $2 .  30  50 

Swim’s  Bros.  Wharf  ($99) — 

Southern  Salvage  Company:  services  of  S.S.  “Coast  Guard’’  with  2  divers  and  crew,  1  d. 

$90;  dynamite,  15  lb.  at  40c .  96  00 

Services  on  S.S.  Coast  Guard,  Thomas  W.  Hardy,  Id .  3  00 

Office  Staff  and  Expenses. 

Inspector  of  dredges,  J.  N.  McDonald:  Apr. -Mar.,  12  m.  at  $115;  typewriter  $105;  sundry  , 

travel  and  outlay  $726.61 .  2,211  61 

Travel  and  outlay:  H.  H.  Donnelly,  $1,051.96;  J.  B.  McMurray  $363.35;  G.  G.  Scovil  $147.64; 

R.J.  Wilkins  $782.26 .  2,345  21 

Canadian  Pacific  Railway  Co’s  Telegraph ,  tolls  on  telegrams .  59  01 

Kenny,  J.  A.,  6  m.  office  rent,  Aug.-Jan .  25  00 

MacGregor,  J.  C.,  rent  of  offices,  Mar. -Nov.,  9  m.  at  $15,  care  of  offices,  9  m.  at  $4 .  171  00 

Maritime  Telegraph  and  Telephone  Co.:  exchange  service,  Mar. -Nov.,  9  m.  at  $2.67;  messages 

$24.83 . 48  86 

Montague  Furnishing  Company:  roll  top  desk  $33;  2  office  chairs  $5;  sundries  $3.50 .  41  50 

New  Brunswick  Telephone  Co.,  exchange  services,  15  m.  ending  June  30,  .1913 .  58  75 

Nova  Scotia  Telephone  Co.:  exchange  service,  May,  $2.67,  tolls  $2.30 .  4  97 

Office  Specialty  Mfg.  Co.:  20  sets  “Direct  Name”  guides,  letter  size,  at  $1.75;  folders,  letter 

size,  20  at  45c.;  1,000  heavy  weight  “Direct  Name”  folders,  $9;  sundries$2 .  55  00 

Western  Union  Telegraph  Co.,  tolls  on  telegrams. . . .  273  06 

Small  payments:  coal,  4  tons  at  $9;  desk  $20;  stationery  $16.46;  typewriting,  8  d.  at  $2;  stove 

$14;  laundry  work  $8.50;  ice  $8;  sundries.  $37.64 .  156  GO 

Generally. 

Mechanical  foreman,  Chris.  Perkins,  Jan. -Mar.,  3  m.  at  S90;  travel  $11 .  281  00 

Assistant  engineer,  Edward  Ready:  Jan.  31-Mar.  31.,  2-032  m.  at  $75;  board  $95.75;  travel  $6.25  254  42 

Assistant  engineer,  Harry  Trenholm,  Jan.  31-Mar.  31.,  51  d.  at  $2;  travel  $4 .  106  00 

Assistant  engineer,  G.  D.  Walters,  Jan.  21-Mar.  31,  60d.  at  $2;  board  $134;  outlay  $6.05 .  260  05 

Stenographer,  Ruth  Chisholm,  Sept.  9-14,  6  d.. .  5  00 

Chainsman  and  sounder,  Richard  W.  Craft,  Dec. -Mar.,  4  m.  at  $60 .  240  00 

Greening,  B.,  Wire  Co.:  copper  measuring  lines,  one,  1,000  ft.  long,  $84,  one  1,500  ft.  long,  $114. .  198  00 

Gregory,  A.  W.,  travel  and  outlay — .  197  91 

Holmes  Motor  Co.,  propeller  wheel  writh  pattern  of  same .  40  00 

Small  payments:  gasoline  and  oil  $44.80;  sundries  $26. 39 .  71  19 

Travel  and  outlay  of  engineers:  A.  R.  Dufresne  $154.85;  G.  M.  Graham  $337.55;  S.  R.  Weston 

$79.65 . 572  05 

Legal  services:  James  E.  Cowran,  St.  John,  N.B.,  $50;  J.  J.  Johnston,  Charlottetown,  $15 .  65  00 

King’s  Printer  $297.86;  Stationery  Office  $147.87 .  445  73 

Advertising .  1,006  75 

Detailed  with  Dredge  Vessels,  Ontario  and  Quebec . (Page  V— 375)  17  42 

Detailed  with  Chief  Engineer’s  Staff . (Page  V— 422)  1,429  33 

Detailed  with  Dredge  Vessels,  Maritime  Provinces . (Page  V— 339)  266, 397  71 


781,794  76 


Less  charged  to  Harbours  and  Rivers,  N.B.,  Generally . (Page  V — 250). . .  393  83 

Less  charged  to  Repairs  to  Dredge  Vessels . (Page  V— 324). . .  26  00  808  26 


Total,  carried  to  page  V — 17 . .  780,986  50 
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SESSIONAL  PAPER  No.  1 


Dredging:  Ontario  and  Quebec.  $  cts. 

Contract  Work. 

Contract  Dredging:  Paid  to  Contractors . (Page  V— 339)  285,014  09 

Inspection  of  Contract  Dredging  {{$8,269.05) 


Blondin,  E.,  Pierreville:  inspector  on  dredge  No.  6  at  River  St.  Francis,  May-Oct.,  142  d.  at 

$3,  outlay  §34.75 . . . . . .  400  75 

Bonaventeur,  J.  E.,  Lanoraie:  inspector  on  dredge  Capital,  May-Sept.,  75  d.  at  $3 .  225  00 

Bradbury,  J.  R.,  Blind  River:  inspector  on  dredge  Kingsford,  May-Oct.,  110  d.  at  $3,  paid  for 

boat  $30,  sundry  outlay  $10.80 .  370  80 

Cardin,  L.,  Varennes:  inspector  on  dredge  Maberly,  July-  Sept.,  54  d.  at  $3,  outlay  $2.89 .  104  89 

Chevrefils,  J.  B.,  Woodland:  .inspector  on  dredge  Mogul,  May-June,  35  d.  at  $3 .  105  00 

Dunlop,  W.  W.,  South  Lancaster:  inspector  on  dredge  No.  8,  June-Oct.,  113  d.  at  $3,  outlay  $3. . .  342  00 

Gariepy,  R.,  Bertherville:  inspector  on  dredge  Prince  Willie,  May-Aug.,  95  d.  at  $3,  outlay 

$13.90 .  298  90 

Gilkinson,  W.  J.,  Kingsville:  inspector  on  dredge,  Old  Glo\  July-Sept.,  03  d.  at  $3,  outlay  $10.90  199  90 

Giroux,  C.,  Nicolet:  inspector  on  dredge  Lanark,  May-Nov.,  107  d.  at  $3,  outlay  $35.80 .  530  86 

Glass,  J.  A.,  Sarnia:  inspector  of  dredging  at  Point  Edward  and  Sarnia,  May-Jan.,  223  d.  at  $3, 

overtime  $60,  hire  of  launch,  Sept.  -Nov.,  $15 . .% _  744  00 

Hagerman,  C.  A.,  Port  Hope:  inspector  on  drilling  boat,  Quinte  Chick,  and  dredge  Trenton, 

Aug.- Dec.,  115  d.  at  $3,  overtime  $5.40,  outlay  $14.63 .  365  02 

Handheld,  M.,  Yercheres:  inspector  on  dredge  Maberly,  St.  Peter’s  Channel,  46  d.  at  $3,  outlay 

$2.25 . 140  25 

Hess,  John,  Trenton:  inspector  on  dredge  Jack  Canuck,  Nov. -Dec.,  18  d.  at  $3,  outlay  $4.61 ... .  58  61 

Jones,  W.  J.,  Midland:  inspector  on  dredge  Sydenham,  May-June,  20  d.  at  $3,  outlay  $3 . 63  00 

Labelle,  P.,  Pointe  Aux  Trembls:  inspector  on  dredge  Prince  Guy,  June-July,  44  d.  at  $3  .  132  00 

Lamarche,  O.,  Berthierville:  inspector  on  dredge  Duke  of  York,  July- Aug.,  29  d.  at  $3 .  87  00 

Laporte.P.,  Berthierville:  inspector  on  dredge  Prince  Guy,  July-Aug.,  7d.at$3 . ' .  21  00 

L’Hereux,  F.  G.,  Batiscan:  inspector  on  dredge  Duke  of  York,  May-Aug.,  70  d.  at  $3,  outlay  $4.  214  00 

Leprohon,  Geo.  Three  Rivers:  inspector  on  dredge  St.  Pierre,  May-Aug.,  88  d.  at  $3,  extra 

time  $70.80,  expenses  $51.75 . .  386  58 

Martineau,  J.  O.,  Lavaltrie:  inspector  on  dredge  Capital,  Sept. -Nov.,  60  d.  at  $3,  outlay  $15.38  195  38 

McArdle,  W.  H.,  Midland:  inspector  on  dredge  Excelsior,  Nov.,  26  d.  at  $3.60,  outlay  $2 .  95  60 

McClinchey,  Wm.,  Midland:  inspector  on  dredge  Sydenham,  May-June,  17  d.  at  $3;  outlay  $10. .  61  00 

McMullen,  Geo.,  Midland:  inspector  on  dredge  Leland,  Oct.,  9  d.  at  $3;  outlay  50c .  27  50 

Naylor,  T.  J.,  Deseronto:  inspector  on  dredge  Jack  Canuck,  Aug.-Nov.,  99  d.  at  $3;  outlay  $6.12.  303  12 

Osborne,  J.  N.,  Napanee:  inspector  on  dredge  Hatnil,  June-Nov.,  146  d.  at  $3,  rent  of  boat,  21 

weeks  at  $2.50,  sundry  outlay  $12.96 .  503  46 

Patterson,  Jas.,  Cobourg:  inspector  on  dredge  Edmund  Hall,  Oct.-Nov.,  32  d.  at  $3,  outlay 

$4.25 . .  100  25 

Pigeon,  J.,  Vercheres:  inspector  on  dredge  Prince  Willie,  Aug.-Sept.,  37  d.  at  $3 .  Ill  00 

Provost,  A.,  Varennes:  inspector  on  dredge  Nehoc,  Aug.-Sept.,  43  d.  at  $3;  outlay  $2.84 .  131  84 

Redmond,  J.  J.,  Picton:  inspector  of  dredging  at  Picton,  Sept.,  25  d.  at  $3;  outlay  $3.50 .  78  50 

Rousseau,  J.  P.  O.,  Nicolet:  inspector  on  dredge  Nehoc,  River  Nicolet,  May-Oct.,  108  d.  at  $3. .  324  00 

Rush,  Wm.  P.,  Echo  Bay:  inspector  of  dredging  at  Echo  Bay,  May-Nov.,  168  d.  at  $3,  extra 

time  $2.10,  outlay  $12.59 . ! .  518  69 

Sauve,  F.,  Belle  River:  inspector  on  dredge  Peltier,  July-Aug.,  32  d.  at  $3;  outlay  $2.20 .  98  20 

Stalker,  Wm.,  Penetanguishene:  inspector  on  dredge  Ilackett,  Oct.-Dec.,  36  d.  at  $3,  outlay 

$7.50 . 115  50 

Tourigny,  F.  E.,  Batiscan:  inspector  on  dredge  Dukeof  York,  3d.  at  $3 .  9  00 

Trottier,  S.,  Woodland:  inspector  on  dredge  Central  City,  June-Aug.,  76  d.  at  $3,  outlay  $14.53. .  242  53 

Webster,  E.  O.,  Gananoque:  inspector  of  dredging  at  Gananoque,  July-Sept.,  76  d.  at  $2.50, 

outlay  $25. 45 . % .  215  45 

Berthierville:  expenses  of  inspectors .  35  05 

Lavaltrie:  taking  soundings .  20  00 

Longeuil:  taking  soundings .  66  50 

Nicolet:  surveys,  etc . . 

Vercheres:  rent  of  boat  for  inspector .  20  00 

Woodlands:  1  21-ft.  boat  for  inspector . .  22  00 


T ravelling  Inspectors  of  Dredging  ($8,268.80 ). 

Bonenfant,  H.,  general  inspector  of  dredging— 

Services:  12  m.  to  Mar.  31,  1913,  at  $110 . 

Travel  and  sundry  outlay . . 

•  Graham,  Wm.,  Boyerburg,  general  inspector  of  dredging — 

Services:  12  m.  to  Mar.  31,  1913  at  $105 . 

Travel  and  outlay . 


1,320  00 
701  95 

1,260  00 
737  42 


Carried  forward 


297,902  51 
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Dredging:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  297,902  51 

T ravelling  Inspectors  of  Dredging — Concluded. 

McLuckie,  Peter,  Ottawa,  dredge  inspector — 

Detailed  with  ‘Dredging:  Generally’  (page  V — 333) .  1,507  28 

Patterson,  C.  H.,  Toronto:  inspecting  tugs  and  dredges — 

Services:  12  m.  to  Mar.  31,  1913  at  SI 50 .  1,800  00 

Travel  and  outlay .  942  15 

Sweeping  Ontario  Harbours  ($2,277 .59 ). 

Maintenance  of  Steamer  Cingalee — 

Captain,  Geo.  Bussey,  2£  m.  at  $91.66,  outlay  $13.81 . .  242  96 

Engineer,  Thos.  Good,  76  d.  at  $2.50 .  190  00 

Cook,  Wm.  Brown,  76  d.  at  $2 .  152  00 

Labourers  at  $2,  John  Govett  76  d.,  G.  Coveyduc  74  d .  300  00 

Georgian  Bay  Shipbuilding  and  Wrecking  Co.,  repairs  to  Hull .  221  46 

Midland  Engine  Works  Co.,  fepairs  to  machinery .  143  40 

Montgomery,  W.  E.,  services  as  caretaker,  Nov.  28-Apr.  28 .  25  00 

Coal:  tons,  4J  at  $4.75,  2  at  $6,  12  31  at  $7.25,  7-5  at  $7.50,  22-175  at  $7.75,  5  at  $8,  4-31  at 
$8.25,  5-2  at  $8.50,  4-13  at  $9,  1  at  $11.76,  bags  $5.50;  paid  as  follows:  Wm.  Beatty 
$28.63,  F.  Cochrane,  $11.76,  Galna  &  Danter  $46.10,  Midland  Coal  Dock  Co.  $228.08, 

Sault  Ste. Marie  Coal  and  Wood  Co.  $83.69,  F.  C.  Smith  $54.37,  small  payments  $71.60  524  23 

Groceries  and  provisions:  Davis,  Smith  &  Malone  $51.34,  J.  B.  Harrell  &  Sons  $52.98, 

The  Waltons,  Parry  Sound,  $65.05,  small  payments,  $154.34 .  323  71 

Small  payments:  71  £  yd.  canvas  duck  $15.95;  cylinder  oil,  25  gal.  at  65c.,  25  gal.  at 

45c.;  sundry  hardware  $111.38 .  154  83 

Sundry  Ontario  Harbours  and  Rivers  ($6,823.15 ). 

Gananoque:  river  lay-out;  wages . .  27  50 

Gawas:  dredging  out  channel — 

Foreman,  Wm.  Pollock,  66  d.  at  $3 .  198  00 

Labourer,  Amos  Brownlee,  55/  d.  at  $3 . 166  50 

Labourers  at  $2:  Ernest  Pollock,  45/  d.,  Ephriam,  50  d.,  Louis  Reville  42  d.,  sundry  36  d.  347  00 

Pollock,  Ernest:  timber  $38,  carting  $10,  horse  hire,  single,  14  d.  at  $1.50,  team  and  man, 

12  d.  at  $4 . 117  00 

Small  payments:  blacksmith  work  $15.40,  4  boxes  dynamite  at  $8,  4  boxes  fuse  at  $2.50, 

hardware,  $73.23 .  130  63 

Lancaster:  survey  and  soundings,  wages .  48  50 

Winnipeg  River:  Millar's  Rapids — 

Foreman  at  $5,  B.  Reid  62  d.,  sundry  14-3  d .  381  50 

Foreman,  A.  Anderson,  3-975  m.  at  $125 .  496  98 

Blacksmiths,  3  d.  at  $3. 15,  33-3  d.  at  83.50 .  126  00 

Drillers,  65-9  d.  at  $3.50;  helpers,  9  d.  at  $2.50 .  253  15 

Firemen,  3  d.  at  $3. 15,  109  d.  at  $3.50 . 390  95 

Labourers,  5  d.  at  $2.25,  190-15  d.  at  $2.50,  3-1  d.  at  $3 .  495  93 

Watchmen,  3  d.  at  $2.25,  99  d.  at  $2.50 .  254  25 

Canadian  Pacific  Ry.  Co.:  freight  on  dredging  plant .  92  40 

Doty  Engine  Works  Co.,  Winnipeg:  1  steam  swinging  engine .  270  00 

Fife,  A.  T. ,  &  Co.,  Kcnora:  25  cases  50  p.  c.  dynamite  $248.05;  250  16-ft.  fuses  $25;  1 

battery  $20.50;  pipe,  113  ft.  3  in.,  $70.84,  39  ft.,  2  in.  $9.75;  sundry  $22.85 .  396  99 

Hore  &  Canniff,  Kenora:  hardware .  182  95 

Murphy  Bros.,  Kenora:  cartage  $95.50;  coal,  35-11  t.  at  $8,  8  t.  at  $8.25,  10-05  t.  at  $8.50; 

wood,  2  cd.  at  $5.50;  short  paid  49c .  538  33 

Mussens  Ltd.,  Montreal:  1  Hayward  1  cu.  yd.  standard  orange  peel  bucket.... . .  910  00 

Northern  Navigation  Co.,  Kenora:  use  of  barge,  108  d.  at  83;  1,104  lb.  machine  steel  at 

6c.;  58  lb.  2-in.  rope  at  20c.;  1  boat  and  oars  $12;  sundry  supplies  $37.30 .  451  14 

Rat  Portage  Lumber  Co.,  Kenora:  sundry  lumber .  71  28 

Sprague  Lumber  Co.,  Winnipeg:  3,010  ft.  8  in.xlO  in.  timber  at  $30.90 .  93  01 

Wood,  Vallance  Ltd.,  Winnipeg:  909  lb.  bar  iron  at  2/C.;  1  forge  817.25;  1  set  Jard.  screw 
plates  $12.80;  rope,  64  lb.  at  152c.,  516  lb.  at  14|c.;  550  ft.  steel  cable  $44;  sundries 

$83.59;  freight  $6.40 . _ . ...  272  98 

Small  payments:  repairing  boiler,  18  h.  at  75c.;  team  hire  $28.75;  storage  of  dynamite 

$20;  hardware,  $19.88;  railway  fares  $28.05 .  110  18 

Sundry  Quebec  Harbours  and  Rivers  ($5,451.80). 

Berthierville:  taking  soundings  for  removal  report,  wages .  48  00 

East  Templeton:  Green  Shoals  Survey  ($169.97) — 

Chainmen  at  $2.25,  A.  Laberge  11/  d.,  J.  Lavesque  10/  d .  49  51 

Axemen,  61  d.  at  $1.75;  110  lb.  rope  $13.70 .  120  46 


Carried  forward .  311,470  65 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE  V-331 

SESSIONAL  PAPER  No.  1 


Dredging:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  311,470  05 

Sundry  Quebec  Harbours  and  Rivers — Concluded. 

Ha  Ha  Bay:  Survey  for  proposed  dredging  ($811 . 12) — 

Gaugeman,  Geo.  Fortin,  27  d.  at  $2.25;  machinist,  E.  Tremblay,  5  d.  at  $2.50;  labourers 
at  $2,  A.  Gagnon  14  d.,  E.  Morrin  25  d.,  E.  Tremblay  20  d.,  J.  Tremblay  21  d.,  J. 

Lajoie  21  d.,  O.  Sirnard  21  d.,  J.  Bouchard  6  d.;  carters,  at  $3,  G.  Girard  22f  d.,  J. 

Tremblay  If  d . , .  401  25 

Lajoie,  Mde.  A.,  boarding  men .  283  50 

Small  payments:  cartage  $39.05,  hardware  $73.72,  lumber  $1.80,  rent  of  boat  $4,  smith- 

work  $7.80 .  126  37 

Lachine:  Test  borings  ($332.97) — ■ 

Foreman,  T.  P.  Keane,  23  d.  at  $3.50,  travel  and  outlay  $54.62;  labourers,  23  d.  at  $2.50  192  62 

Laplante,  Alph.,  195  h.  labour  at  30c .  58  50 

Damages  to  crops  $10;  repairs  to  pump  $7.85;  launch  hire,  9f  d.  at  $4;  boat  hire,  15  d. 

at  75c.;  express,  $8.25;  sundry  $6.50 .  81  85 

L’Anse  des  Briqueteries:  survey  and  soundings — 

Brien,  Thos.,  paid  sundry  persons  for  services  $216.50;  cartage  $9 .  225  50 

Lievre,  River:  blasting  channel  etc.  at  Long  Rapids  ($299.24) — 

Foreman,  M.  A.  Brazeau,  13f  d.at  $3;  powderman,  21f  d.  at  $2.50;  labourers,  Ilf  d.  at 

$1.50,  12  d.  at  $2;  team  hire,  23f  d.  at  $3.50 .  219  51 

Dynamite  50  lb.  at  25c.;  136  1.  ft.  timber  at  12c.;  hardware  $17.91;  labour  taking  down 

float  $15;  board  $18 . . .  79  73 

Little  Metis:  Removing  boulders  in  Bay — ■ 

Foreman,  M.  Deschenes,  19  d.  at  $2.50;  blacksmith,  17  d.  at  $2;  labourers,  28  d.  at  $1.75 

outlay  $18. 72 .  149  22 

Longueuil:  taking  soundings  and  borings;  labourers,  32f  d.  at  $2.25 .  73  14 

Montreal  Office  (Sl,539. 67) — 

Bell  Telephone  Co.:  exchange  service  $51 .50;  conversations  $60.60 . 112  10 

Canadian  Office  Furniture  Co.:  f.  t.  desk  $60;  chair  $23;  table  $20;  4  ft.  bench  $18;  4 

small  chairs  at  $5.50;  desk  lamp  $15;  sundry  $16.25 .  174  25 

Morgan,  H.  &  Co.:  rug  $38.40;  sundry  furniture  $17.89 .  56  29 

Repairs  to  instruments  $16.92;  rubber  stamps  $12.53 .  29  45 

Travel  of  office  staff:  A.  E.  Dubuc,  $366.03;  J.  T.  Girard,  $543.12;  J.  Landry,  $44.20; 

II.  Massue,  $4.05;  D.  W.  O’Shea,  $6.75;  F.  Robert,  $123.35;  R.  Sauvie,  $80.08 .  1,167  58 

Nicolet  River:  taking  soundings,  labourers  24  d.  at  $2 .  48  00 

Nun’s  Island:  taking  soundings,  labourers  12  d.  at  $2.25 . : .  27  00 

Richelieu  River,  survey:  transporting  instruments  $17.50;  sundries  $8 . 20 .  25  70 

Rimouski  Office:  J.  L.  Fyfe,  travel  and  outlay .  24  50 

Saguenay  River:  survey:  ($428.12) — 

Conductors  at  $2.50,  L.  Rhainds  6  d.,  J.  E.  Amiot  22  d.,  labourers,  124  d.  at  $2;  carters, 

9f  d.  at  $3 .  346  50 

Boat  hire  $29;  launch  hire,  22  d.  at  $1 .50;  18  dry  batteries  $6;  hardware  $8.62;  damages 

to  grain  $5 .  81  62 

St.  Francis  River:  Survey:  labourers,  6f  d.  at  $1.50,  18  d.  at  $2,  3f  d.  at  $2.25;  use  of  land 

and  maintenance  of  8  ranges  $15 .  68  63 

St.  Lambert:  Borings:  labourers,  28  d.  at  $2.50,  120  d.  at  $2.25;  8  pr.  boots,  $29.35;  horse 

hire  $17.25... . .  386  60 

St.  Luce:  Removing  boulders  ($599.97) — 

Foreman,  O.  Tanguay,  18-65  d.  at  $2.50;  carters,  29  d.  at  $2.25;  drillers,  82f  d.  at  $2,  11 

d.at  $1.75;  labourers,  126  d.  at  $1 .50 . .' . ; .  485  13 

Dynamite,  80  lb.  at  50c. ;  500  ft.  fuse,  $5;  261  ft.  spruce  at  9c.;  smithwork  $21 .80;  sundries 

$24.55 .  114  84 

Three  Rivers  Office:  E.  Bellefeuille,  travel  and  outlay .  72  10 

Vercheres:  survey  of  St.  Peter’s  channel,  labourers  12f  d.  at  $2,  carter  2f  d.  at  $3 .  32  50 

Woodlands:  taking  soundings:  labourers  9f  d.  at  $2 .  19  00 

Yamachiche:  survey,  labour  $57.55,  sundries  $13.30 .  70  85 

River  St.  Louis:  Maskinonye  County:  Dredging  ($3,000.98 ). 

Foreman,  O.  Paquin,  Ilf  d.  at  $3,  52f  d.  at  $3.50,  8  d.  at  $3.75 .  248  25 

Sub-foreman,  P.  Boucher,  8  d.  at  $1.75,  45f  d.  at  $2 .  105  50 

Carters,  14-5  d.  at  $2.25,  4  d.  at  $2.40,  10  d.  at  $2.50 .  67  23 

Dvnamiters,  8  d.  at  $1.80,  3  d.  at  $1.95 .  20  25 

Labourers,  9d.  at  $1,  228  d.  at  $1.50,  975-5  d.  at  $1.65,  47  d.  at  $1.75 .  2,013  15 

Water-boy,  10  d.  at  50c.,  32-25  d.  at  65c .  25  96 

Grandmont.,  Bruno,  services,  levelling,  making  plans  and  reports,  Sept. -Jan.,  40-9  d.  at  S3, 

expenses  $16.80 .  139  50 

Juneau,  N.,  boarding  men . . . _ .  92  26 

.  Juneau,  P.,  St.  Paulin:  horse  hire  and  cartage  $78.75;  guage  readings,  May  29-Sept.  24,  $11; 

38  brl.  water  at  50c .  108  75 

Dynamite,  $54;  hardware  $31.80;  lumber  $22.41;  travel  $13.72;  sundries  $28.20 .  150  13 


Carried  forward .  319,705  46 


V  332 


AIDITOR  OEAERAL'S  REPORT,  1012-1913 


4  GEORGE  V.,  A.  1914 


Dredging:  Ontario  and  Quebec — Concluded.  $  cts. 

bought  forward .  319,705  46 

Department  at  Ottawa:  Sundry. 

Travel  of  Departmental  officers:  K.  M.  Cameron  $55.10;  A.  R.  Dufresne  $777.35;  T.  H. 

Schwitzer  $68.95;  J.  A.  Thivierge  $256.66 .  1,158  06 

Petty  cash  disbursements  by  A.  G.  Kingston . . .  16  65 

Canadian  Inspection  and  Testing  Laboratories,  analysis  of  fuel,  oil,  grease,  etc .  114  75 

Elkins,  A.  E.,  New  York:  Tabor  steam  engine  indicator  in  case .  116  75 

Advertising  $2,614.01;  King’s  Printer  $1,974.32;  Parliamentary  Publications  $20.65;  Sta¬ 
tionery  Office  $1,874.70 .  6,483  68 

Paymaster’s  refunds,  held  in  Public  Works  Department .  623  57 


Detailed  with  other  Votes. 


St.  Maurice  River  Works 


(Page  V— 431)  12,238  51 


Detailed  under  Headings  of  Dredge  Vessels. 


Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 375) 

Dredge  Vessels:  Manitoba . (Page  V— 380) 

Expended  by  Railways  and  Canals  Department . (Page  W— 51) 


286,808  75 
195  75 
4,498  11 


Bronson  &  Co.,  for  services  of  Nipissing .  95  00 

Rainville,  J.  H.,  for  services  of  Richelieu .  47  50 

Sale  of  dynamite,  Winnipeg  River .  19  35 

Sale  of  coal  from  Mattawa .  231  86 

Sale  of  coal  from  Progress . . .  86  25  479  96 


Total,  carried  from  page  V— 17 


631,480  08 


Dredging:  Manitoba,  Saskatchewan  and  Alberta. 

Miller’s  Foundry  &  Machine  Works,  Chatham,  N.B.:  parts  for  Chatham  inspection  launch 


(charged  in  error  to  this  vote) .  56  62 

Detailed  under  Headings  of  Dredge  Vessels. 

Dredge  Vessels:  Manitoba . (Page  V — 380)  31,029  94 

Dredge  Vessels:  Saskatchewan  and  Alberta . (Page  V — 380)  10,886  71 


Less — 

Can.  Pac.  Ry.  Co.,  services  of  dredge  Red  River  at  Winnipeg  Beach .  3,900  00 

Northern  Fish  Co.,  services  of  tug  Carberry .  365  00 

Indian  Affairs,  Dept,  of,  services  of  tug  Victoria .  460  00 


41,973  27 


4,725  00 


Total,  carried  to  page  V— 17 


37,248  27 


Dredging:  British  Columbia. 


Squamish  River  ($1,179.78) — 

Conductor,  Wm.  Abernethy,  Sept.  20-Nov.  5,  10  d.  at  $4.80,  1-16  m.  at  $125,  outlay  $10  203  83 

Powderraan,  23  d.  at  $4;  labourers,  147  d.  at  $3 .  533  00 

Armstrong  &  McCallum:  rope  $43.60,  sundry  hardware  $12 .  55  60 

Martin,  Finlayson  &  Mather:  stumping  powder,  10  cases  at  $6.85;  dynamite,  6  cases  at 

$8.35;  fuse,  &c.  $15.75 .  134  35 

Vancouver  Towing  &  Lighterage  Co.,  rent  of  tug,  5  d.  at  $35;  rent  of  gasoline  boat,  5  d. 

at  $10;  rent  of  float,  7  d.  at  $4 . . .  253  00 

Launch  Athel  ($1,211. 73)— 

Adams  River  Lumber  Co.:  gasoline  $88.64;  sundry  $34.70 .  123  34 

Hudson’s  Bay  Co.:  provisions  $64.25;  cloth  $13.50 .  77  75 

McConnell,  A.,  provisions  $127.04;  Miner,  R.  J.,  painting  launch  $98.45 .  225  49 

Mosure,  Roy:  services  as  engineer,  Mar.  14-July  31,  Sept. -Nov.,  Mar.  19-31 .  603  87 

Vancouver  Ship  Yard:  propellor  $40;  accumulators  S4S.30 .  88  30 

Small  payments:  gasoline  $33.78,  provisions  $25.55,  sundry  $33.65 .  92  98 


Carried  forward .  2,39151 


PUBLIC  IYORES  DEPARTMENT :  EXPENDITURE  V— 333 

SESSIONAL  PAPER  No.  1 


Dredging:  British  Columbia— Concluded.  $  cts. 

Brought  forward .  2,391  51 

Survey  of  Kootenay  Landing,  &c.  ($1,518.60) — 

Aylmer,  J.  F.  W.,  services  as  transitman,  26  d.  at  $4,  40  at  $5,  outlay  $17.50 .  321  50 

Batten,  S.  W.,  services  as  assistant  engineer,  28  d.  at  $4.50 .  126  00 

Burns,  P.  &  Co.,  provisions  $52.23;  Foster,  J.,  services  as  cook,  28  d.  at  $2.50 .  122  23 

Grundy,  Jas.,  surveying,  1  m.  2  d.,  $63.88;  Hudson’s  Bay  Co.,  provisions  $90.23 .  154  11 

Joseph,  Ls.,  services  as  boatman,  26  d.  at  $3;  June,  R.  L.,  provisions  $70.55 .  148  55 

Parkinson,  P.,  services,  1  m.  2  d.  at  $60,  $63.88,  4|  d.  at  $3 .  77  38 

Prough,  J.,  services  as  boatman,  28  d.  at  $3;  Sam  Lee,  cook,  Mar.,  Apr.,  $93.40 .  177  40 

Richardson,  W.  F.:  services  as  surveyor,  28  d.  at  $8;  outlay  $46.58 .  270  58 

Small  payments:  labour  $33,  provisions  $36.60,  tent  $17,  sundry  $34.25 .  120  85 

Vancouver  Office  ($5,646) — 

Bayfield,  H.  A.;  return  fare,  Vancouver  to  Ottawa  $130.60;  sundry  travel  and  outlay 

$494.33 . • . . . . .  624  93 

B.  C.  Telephone  Co.:  rent  of  telephone,  7  m.at  $6,  with  extension,  6  047  m.  at  $7.50;  loDg 

distance  tolls  $30.15 .  117  50 

Burns,  E.  A.:  services  as  accountant,  Apr  .-Sept,  at  $100;  outlay  $17.20 .  617  20 

C.  P.  R.  Co.’s  Telegraph,  telegrams  $118.55;  Clarke  &  Stuart,  office  supplies  $68.08 .  186  63 

Dixon  &  Murray:  cabinet  $65;  sundry  carpentry,  &c.  $28.05 .  93  05 

Gill,  Miss  A.,  services  as  stenographer,  Apr.  15-Mar.  31  at  $55 .  632  50 

Hanmer,  Miss  L.,  services  as  stenographer,  25  d.  at  $3 .  75  00 

McNeil,  M.  J.,  services  $55,  outlay  $14.50;  Moir,  A.  &  Co.,  blue  prints  $85.07 .  154  57 

Menzies,  A.  F.:  services  as  mechanical  draughtsman,  Apr.,  May  $250,  outlay  $223 .  473  00 

Mills,  F.  O.:  services  i  s  draughtsman,  Nov.  25-Mar.  31,  $504,  outlay  $41.80  .  545  80 

Morison,  C.  F.,  services  as  inspector,  23  d.  at  $5 .  115  00 

New  Westminster  City:  lighting,  Apr. -Mar.,  $131.44;  water,  Apr. -Mar.,  $231.24 .  362  68 

Seaton,  A.  H.:  services  as  inspector,  Apr.-Sept.  at  $150;  outlay  $229.85 .  1,129  85 

Thompson,  H.  A.,  travel,  &c.  $38.25;  Vancouver  Post  Office,  postage  $110 .  148  25 

Thompson  Stationery  Co.:  map  case  $68;  stand  $8;  sundry  $5.90 .  81  90 

Small  payments:  blue  prints,  &c.  $38.56;  binoculars  $32.40;  typewriting  $31.50;  2  counting 

machines  $28;  frames  $23.20;  express  $19.84;  rent  of  typewriter  $18;  sundry  $96.64 _  288  14 

Generally — 

Babington,  Capt.:  hire  of  dredging  outfit,  scows  and  2  boats,  23  d.  at  $100;  moving  $100; 

trip  $30 .  2,430  00 

Barry,  J.  J.,  services  as  wharfinger,  Victoria,  Apr.-Mar.  at  $70 .  840  00 

Hall,  P.,  building  float  from  landing  to  dolphin,  Victoria .  311  99 

Leake,  H.  P.:  services  as  civil  engineer,  26  d.  at  $8;  outlay  $54.80 .  262  80 

Pascoe,  W.  J.  &  Co.:  tug,  31  d.  at  $35;  gasoline  boat,  31  d.  at  $10;  float,  30  d.  at  $4;  trip  $20  1, 535  00 

Philpot,  W.,  services  as  stenographer,  New  Westminster  wharf,  Apr.-Sept .  90  00 

Sanderson,  R.,  services  as  conductor,  Burton  City,  July .  125  00 

Seaton,  G.,  hire  of  launch,  4  d.  at  $20 .  80  00 

Thompson,  J.,  services  as  storekeeper,  New  Westminster,  Jan. -Mar .  45  00 

Small  payments:  board  $58.15;  surveying  boats  $50;  freight  $21.40;  cartage  $22.12;  team 

and  scraper,  2  d.,  $20;  piles  $19.32;  sundry  $42.75 .  233  74 

Young,  Wm.,  consulting  engineer,  Ottawa:  professional  services,  97  d.  at  $20;  travel, 

&c.  $670.55 . . . e . .  2,610  55 

Legal  services:  Robertson  &  Heisterman  $11.50;  Wade,  Whealer,  McQuarrie  &  Martin, 

New  Westminster  $61 .  72  50 

King’s  Printer  $228.71;  Stationery  Office  $928.79;  advertising  $721.90 .  1,879  40 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V — 381)  358,517  11 


378,589  20 

Less — Refunded  for  services  of  dredges:  Can.  Fish  Products  Co.  $165.75,  Can.  Pac.  Ry. 

Co.  $1,060,  Can.  Western  Lumber  Co.  $550,  Kettle  Valley  Ry.  $106.07,  Marine  and  Fish¬ 
eries  Dept.  $1,850,  Producers  Sand  &  Gravel  Co.  $1,975.26 .  5,707  08 


Total,  carried  to  page  V — 17 .  372,882  12 


Dredging:  Generally. 

Macluckie,  Peter,  dredging  inspector — 

Services,  Apr. -Feb.  at  $141.67,  travel  $988.31;  less  $1,507.28  charged  to  Dredging,  Ontario 

and  Quebec  (Page  V — 330) .  1,039  40 

Express:  Canadian  Express  Co.  $104.34;  Dominion  Express  Co.  $191.88 .  296  22 

Telegrams:  Canadian  Pacific  Telegraph  $1,274.98;  G.  N.  W.  Telegraph  Co.  $1,053.90 .  2,328  88 

Travel:  G.  R.  JBarthe  $19;  J.  S.  Cameron  $8.10;  K.  M.  Cameron  $221.35;  A.  R.  Dufresne 
$92.05;  A.  W.  Gregory  $97.52;  Jas.  Howden  $112.12;  J.  E.  Larochelle  $59.25;  C.  S.  A. 

Mackay  $309.68;  T.  H.  Schwitzer  $1,507.58;  J.  A.  Thivicrge  $101.52 .  2,528  17 

Advertising  $318.79;  King’s  Printer  $155.71;  Stationery  Office  $24.20 .  498  70 

Detailed  in  1911-12 . 71  25 

Detailed  with  Dredge  Vessels:  Ontario  and  Quebec . . (Page  V — 375)  36  50 

Advances .  150  00 


Total,  carried  to  page  V — 17 .  6,949  12 
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Contract  Dredging.  $  cts. 

Atlantic  Dredging  Co.  ($36,839.77) —  * 

Big  Lorraine,  N.S.,  dredging,  scow-measure:  Quincy,  Oct.  9-Nov.  22,  1912,  class  A  mater¬ 
ial,  608  cu.  yd.  at  $5,  class  B,  3,358  cu.  yd.  at  75c . ; . .  5,558  50 

Larry’s  River,  N.S.,  dredging,  in  situ:  Quincy,  May  15-Sept.  23,  1912,  Class  A  material, 

398$  cu.  yd.  at  $5,  class  B,  37,000  cy.  yd.  at  45c.;  detailed  in  1911-12,  V — 347, $1,751. 11  20,395  27 
Mabou,  N.  S.,  dredging,  scow-measure:  Pepperell,  Oct.  3-31,  14,400  cu.  yd.  class  B  at  30c.  4,320  00 

Margaree,  N.S.,  dredging,  scow-measure:  Pepperell,  July  8-Sept.  26,  16,415  cy.  yd.  class 

B  at  40c . . .  6,566  00 

Bartram,  V.  T.  ($16,885.64) — 

Cheticamp,  N.S.,  dredging,  scow-measure:  Etang,  Aug.  7-Oct.  9,  1912,  22,801  cu.  yd. 

class  B  at  37jc . v .  8,550  27 

D6scousse,  dredging,  scow-measure:  Etang,  Oct.  24-Nov.  23,  1912,  8,925j  cu.  yd.  class 

B  at  26ic.;  less  drawback  $236.52 .  2,128  74 

Grand  Etang,  dredging,  scow-measure:  Etang,  June  24-Aug.  3,  1912,  16,551  cu.  yd.  class 

B  at  37jc .  6,206  63 

Bastien,  Laurin  &  Leitch  ($21,839.33) — ■ 

River  St.  Francis:  drawback  season  1911-12,  V — 347 .  953  00 

River  St.  Francis,  dredging,  scow-measure:  No.  6,  June  1-Nov.  20,  1912,  145,044  cu.  yd. 

class  B  at  16c.;  less  drawback  $2,320.71 .  20,886  33 

Boone  Dredging  &  Const.  Co.  ($130,897.30) — 

Blind  River,  Ont.,  dredging,  in  situ,  class  B  material:  Kingsford,  June  20-Aug.  17,  21,421 

cu.  yd.  at  15jC.;  Meade,  July  8-Oct.  16,  35,776  cu.  yd.  at  153c.;  less  $886.55  drawback.  7,979  09 

Byng  Inlet:  Meade,  June  1-July  5,  3,870  cu.  yd.  class  A  material  at  $5.49 .  21,246  30 

Parry  Sound,  dredging,  in  situ:  Kingsford,  Sept  25-Oct.  15,  7,407  cu.  yd.  class  B  material 

at  29c . . . ; .  2,148  03 

Picnic  Islands,  dredging,  scow-measure:  No.  14,  May  20-Oct.  31,  58,885-2  cu.  yd.  class 

A  material  at  $1.70;  detailed  in  1911-12,  V — 347,  $10,233.14;  less  $10,814  drawback. .  99,523  88 

Bowman,  A.  F.:  detailed  in  1911-12,  V — 347 .  6,937  42 

Burns,  F.  C.  ($9,237.20)— 

Lanoraie,  Que.,  dredging  in  situ:  Capital,  June  18-Sept.  11, 1912,  24,747  c.  yd.  class  B  at  20c.  4,949  40 

Lavaltrie,  dredging  in  situ:  Capital,  Sept.  14-30,  13,573  c.  yd.  at  20c .  2,714  60 

St.  Maurice  River,  dredging:  Capital,  May  27-June  14,  1912,  13,110  c.  yd.  class  B  at  12c. .  1,573  20 

Can.  Dredge  &  Const.  Co.  ($291,476.93) — 

Honey  Harbour,  dredging:  Excelsior,  Nov.  6-26,  class  A.  material,  354  c.  yd.  at  $6,  class 
B.,  4,406  c.  yd.  at  32c.;  Leland,  Oct.  9-15,  class  A.,  6|  c.  yd.  at  $6,  class  B.,  3,311  cu. 

yd.  at  32c .  4,631  44 

Meaford,  dredging:  Excelsior,  Oct.  21-25,  3,000  c.  yd.  class  B.  at  32c .  960  00 

Midland,  G.T.R.  elevator:  Excelsior,  Sept.  24,  467  c.  yd.  at  15c.;  Sydenham,  May  1-10, 

15,500  c.  yd.  at  15c .  2,395  05 

Midland,  1911-12  work:  detailed  in  1911-12,  V — 348 . .  198  93 

Midland  smelter:  Sydenham,  June  1-July  4,  class  A.,  8  c.  yd.  at  $2.25,  class  B.,  45,445  c.  yd.  at 

at  8c.;  less  $365.36  drawback .  3,288  24 

Tiffin  Harbour,  dredging  scow-measure:  Excelsior,  June  7-July  31,  class  A.,  29,133$  c.  yd.  at 
$2.25,  class  B.,  3,966f  c.  yd.  at  29c.;  Leland,  Nov.  26-Dec.  6,  class  A.,  1,790  c.  yd.  at 
$2.25,  class  B.,  4,295-83  c.  yd.  at  29c.;  Monarch,  Aug.  1-Sept.  30,  Oct.  21-Nov.  20,  class 

A. ,  22,645  c.  yd.  at  $2.25,  class  B.,  7,887£  c.  yd.  at  29c.;  detailed  in  1911-12,  V — 348, 

$6,112.47,  less  drawback  $18,633.69 . , .  112,690  97 

Victoria  Harbour,  dredging  scow-measure:  Excelsior,  May  3-June  6,  Aug.  1-Nov.  2,  Nov. 

25-Dec.  12,  7,506 §  c.  yd.,  class  A.,  at  $2.25,  83,593  c.  yd.,  class  B.,  at  12§c.;  Leland, 

May  4-Nov.  24,  Dec.  7-12,  870j  c.  yd.,  class  A.  at  $2.25,  274,200j  c.  yd.,  class  B.,  at 
12§c.;  Monarch,  May  3-July  31,  Oct.  1-19,  Nov.  21-Dec.  13,  7,295|  c.  yd.,  class  A., 
at  $2.25,  83,443§  c.  yd.,  class  B.,  at  12-Jc. ;  Sydenham,  May  11-31,  July  5-Dec.  12, 

17,088s  c.  yd.,  class  A.,  at  $2.25,  210,583j  c.  yd.,  class  B.,  at  I2^c.;  detailed  in  1911-12, 

V — 348,  $31,511.78;  less  deducted  for  dredging  below  grade  $4,300.25  and  less  $15,088.95 

drawback .  167,312  30 

Chatham  Dredging  Co. — 

Sydenham  River,  dredging,  in  situ:  3,734  c.  yd.  at  25c .  933  50 

Coastal  Dredging  Co.  ($23,688.15) — 

R.  Bourgeois,  N.S.,  dredging,  scow-measure:  Codeco,  Aug.  28-Nov.  12,  scowed  away, 

14§  c.  yd.  class  A.  at  $8.50,  49,603  c.  yd.  class  B.  at  22c.,  cast  over,  17,300  c.  yd.  at  14fc.; 

removing  wreck,  31  h.  at  $23 .  14,287  69 

Sydney  Harbour,  Whitney  Pier,  dredging  scow-measure:  Codeco,  July  9-Aug.  20,  scowed 

away  25,006  c.  yd.  at  34c.,  cast  over,  654  c.  yd.  at  22§c.,  extra  haul,  25,006  c.  yd.  at  3c. .  9,400  46 

Cohen,  L.  &  Son  ($43,137.93) — 

Green  Shoals,  dredging  scow-measure:  Mogul,  July  26-Nov.  14,  8,145  c.  yd.  class  A.  at 
$3.75;  detailed  in  1911—12,  V — 348,  $12,530.11;  less,  dredging  below  grade  8,195  c.  yd. 

at  $3.75 . . .  12,342  59 

R.  Nicolet,  dredging,  in  situ:  dredges  Nehoc  and  Lanark,  May  9-Oct.  31,  89,652  c.  yd.  class 

B.  at  30jc.;  drawback,  detailed  in  1911-12,  V — 348,  $3,451.48 .  30,795  34 

Continental  Dredging  Co.  ($73,572.09) — 

R.  Saguenay,  dredging  scow-measure:  Algonquin,  June  11-Nov.  16,  class  A.,  10  c.  yd.  at 
$2.50,  class  B.,  171.510J  c.  yd.  at  32§c. ;  Bruxelles,  Sept.  1-Nov.  16,  7  c.  yd.  class  A.  at 
$2.50,  77,915  c.  yd.  class  B.  at  32jc.;  extra  haul  $635.58;  less  $8,169.12  drawback _  73,572  09 


Carried  forward .  655,445  26 
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Contract  Dredging— Continued.  $  eta. 

Brought  forward .  655,445  26 

Daly  &  Hannon  Co. — 

Brockville:  dredging,  Dec.  7-9,  13$  h.  at  $12 .  162  00 

Dominion  Dredging  Co.  ($252,693.39) — 

Summerside,  dredging,  scow-measure:  Delver,  May  13-Nov.  11,  143,629-3  c.  yd.  at  35c., 

49,998-1  at  30c.;  detailed  in  1911-12,  V — 248,  $221.93;  less  $211.62  drawback .  65,280  00 

Digby  Harbour,  dredging  scow-measure:  No.  4,  June  15-July  12,  60,350  c.  yd.  at  27$c. 

less  drawback  $1,659.62 .  14,936  63 

Digby,  Racquette,  dredging  scow-measure:  No.  4,  June  21-22,  1,260  c.  yd.  at  27$c.;  less, 

$34.65  drawback . . . . . . . .  311  85 

Yarmouth,  Inner  Harbour,  dredging,  in  situ:  No.  4,  Oct.  31-Nov.  14,  Nov.  25-Dec.  10, 

22,121  c.  yd.  at  23$c .  5,198  43 

Yarmouth,  Sollows  Rock,  dredging,  in  situ:  No.  4,  Aug.  31-Oct.  31,  Nov.  15-25,  class  A., 

30-6  c.  yd.  at  $7,  class  B.,  52,760  c.  yd.  at  22$c.;  detailed  in  1911-12,  V — 348,  $12,269.12  24,354  31 

Quebec  Harbour,  dredging  scow-measure:  Bruxelles,  July  22-Sept.  10,  Nov.  19-Dec.  12, 

304,261  c.  yd.  at  20c.;  Fundy,  May  22-July  31,  Sept.  3-Dec.  12,  136$  c.  yd.  class  A  at 
$2.25,  365,594  c.  yd.  class  B.  at  20c.;  Stephen  D.,  Sept.  11-30,  9,695  c.  yd.  at  20c.; 


Dredging  &  Drainage  Co. — 

Kincardine,  dredging  scow-measure:  Jack  Canuck,  June  20-July  13,  14,1 1 1§  c.  yd.  at  35c..  4,939  02 

Dussault  Co.  ($30,276.79) — 

Quebec,  River  St.  Charles,  dredging  scow-measure:  Bruxelles,  May  9-July  6,  200,007 

c.  yd.  at  9c.;  Stephen  D.,  May  18-July  8,  72,999  c.  yd.  at  9c .  24,570  54 

Quebec,  Marche  Wharf,  dredging,  in  situ:  31,400  c.  yd.  at  11c .  3,454  00 

Quebec,  Pont  Dorchester,  dredging,  in  situ,  20,475  c.  yd.  at  11c .  2,252  25 

England,  Peter  ($12,337.44) — 

Buctouche,  N.B.,  dredging  scow-measure:  Excavator,  May  9-Nov.  31,  24,042-1  c.  yd. 
scowed  away  at  36c.;  cast  over  spoil  rehandled,  1,733$  c.  yd.  at  12c.;  spoil  cast  over, 

*  redredged  and  scowed  away,  1,648  c.  yd.  at  60c.;  detailed  in  1911—12,  V — 348,  $41.60; 

less  paid  in  1911-12,  V — 281,  $45.75 .  9,847  83 

Chatham,  N.B.,  Public  Wharf,  dredging,  Aug.  15-19,  3$  d.  at  $50 .  175  00 

Newcastle  Ferry  Slip:  dredge  England,  May  13-21,  835-3  c.  yd.  at  40c .  334  12 

Northwest  Miramichi:  dredge  England,  Sept.  21-Oct.  31,  5,308-9  c.  yd.  at 37c.,  removing 

logs,  2$  h.,  $16.18 .  1,980  49 

Fallon  Bros.  ($12,258.62)— 

Picton,  Ont.,  dredging  in  situ:  D.  Stewart,  Est.  2  to  Dec.  12,  1912,  37,195  c.  yd.  at  17c.; 

less  $632.31  drawback . ; .  5,690  84 

South  Lancaster,  dredging,  in  situ:  No.  8,  June  11-Oct.  11,  38,634  c.  yd.  at  17c .  6,567  78 

Fowlie,  F.  A.  ($3,539.50)— 

Little  Black  River,  N.B.,  dredging  scow-measure:  St.  Clair,  Sept.  7-Nov.  23,  10,112-84 

c.  yd.  at  35c .  3,539  50 

Gen.  Const.  &  Dredging  Co.  ($30,344.40) — 

Shediac,  N.B.,  dredging  in  situ:  Bruiser,  Sept.  27-Nov.  8,  1911,  May  31-Oct.  11,  1912, 

66,008  c.  yd.  at  38c.,  overcast,  7,252  c.  yd.  at  25$c.;  overhaul,  36,878  c.  yd.  at  l$c., 

29,130  at  3c.;  less  $7,356.37,  paid  in  1911-12,  V— 349 .  20,990  91 

Cobourg,  Ont.,  dredging  scow  measure:  Hall  No.  1,  Oct.  23-Nov.  2,  2,915  c.  yd.  class  B, 

at  19$c.;  less  $56.84  drawback .  511  59 

Toronto  Harbour,  dredging  in  situ:  E.  Hall  No.  I,  May  1-Sept.  7,  58,946  c.  yd.  class  B, 

at  15c .  8,841  90 

Gen.  Improvement  &  Contracting  Co.  ($21,915.25) — 

Between  St.  Sulpice  and  Vercheres,  dredging  scow-measure:  Maberly,  May  2-July  11, 

24,481  c.  yd.  at  19$c . * .  4,773  79 

Varennes,  dredging  scow-measure:  Maberly,  July  18-Sept.  14,  20,784  c.  yd.  at  19$c.;  Nehoc, 

Aug.  1-Sept.  14,  15,413  c.  yd.  at  19$c .  7,058  42 

Woodlands,  dredging  scow-measure:  Central  City,  June  12-Aug.  31,  44,270  c.  yd.  at  16c.; 

Mogul,  June  12-July  20,  20,772  c.  yd.  at  16c.;  less,  dredged  below  grade,  2,023  c.  yd. 

at  16c .  10,083  04 

Great  Lakes  Dredging  Co.  ($662,460.65) — 

Fort  William,  C.P.R.  slip,  dredging  in  situ:  No.  8,  Dec.  2-5,  10,208  c.  yd.  at  26c.;  Shuniah, 

Oct.  21-Dec.  5,  109,095  c.  yd.  at  25c.;  less  $2,992.78  drawback  and  $13,284.97  paid  in 

1913-14 .  13,650  08 

Kaministiquia  and  Mission  Rivers,  dredging  scow  measure,  season  1912:  rock,  915  c.  yd. 
at  $2.40;  ordinary  spoil,  199,147  c.  yd.  at  10$c.,  340,722  c.  yd.  at  ll  }c.,  39,063  c.  yd.  at 
12c.,  1,098,052  c.  yd.  at  12Jc.,  685,695  at  13$c.,  43,210  at  14Jc.,  15,413  at  17c.,  49,681  at 
25Jc.;  backfilling,  191,853  c.  yd.  at  18$c.;  detailed  in  1911-12,  V— 348,  $9,960.43; 
less  paid  in  1913-14,  $33,331.02  ( Dominion ,  1,134,665  c.  yd.;  Empire  76,705;  Imperial 
51,899;  No.  1,  82,561;  No.  6,  29,243;  No.  6,  179,753;  No.  7,  10,274;  No.  8,  853,081;  Pro¬ 
vince  53, 657) .  324,561  67 


Carried  forward 


.1,362,123  42 
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Contract  Dredging — Continued.  $  cts. 

Brought  forward . 1,362, 123  42 

Great  Lakes  Dredging  Co. — Concluded. 

McKellar  River,  dredging  in  situ,  1912:  ordinary  material,  1,271,214  c.  yd.  at  20’c., 

324,570  at  17|c.,  less,  515,539.86  paid  in  1913-14  ( Dominion ,  Oct.  3-Nov.  5,  112,341 
c.  yd.;  No.  1,  Aug.  5-Oct.  12,  46,023  c.  yd.;  No.  5,  May  13-Nov.  13,  447,503  c.  yd.;  No. 

6,  June  10-Aug.  24,  Sept.  11-Nov.  30,  397,813  c.  yd.;  No.  15,  June  1-Nov.  9,  267,534 

c.  yd.;  Shuniah,  Apr.  20-Aug.  31,  324,570  c.  yd.) .  301,858  68 

Port  Arthur,  Revetment  Wall,  dredging  scow-measure:  No.  1 ,  Oct.  14-Dec.  6,  5,815  c.  yd. 
at  20c.,  14,177  at  62*c.;  No.  15,  Nov.  12-Dec.  10,  12,956  c.  yd.  at  20c.,  17,017  at  62^c.; 

less  drawback,  $2,325.04 .  20,925  41 

Port  Arthur,  Channel  to  Dry  Dock:  detailed  at  page  V — 348,  1911-12 .  1,464  81 

Gregory,  J.  S.  ($42,400.42) — 

Dipper  Harbour,  dredging,  scow-measure:  Asp,  July  10-Dec.  30,  1911,  Jan.,  Aug.  23- 
Oct.  5,  1912,  Keta,  July  10-Dec.  30,  1911,  12,477  c.  yd.  at  65c.,  34,923  c.  yd.  at  50c.; 

less  $20,814.41  paid  in  1911-12,  V— 349 .  4,757  14 

Grassy  Island,  dredging,  scow-measure:  Asp,  July  20-Nov.  9,  1909,  50,040  c.  yd.  class 

Bat  50c .  25,020  00 

Marble  Cove,  dredging,  in  situ:  Keta,  Aug.  29-Oct.  10,  1912,  39,601-1  c.  yd.  class  B  at 

24c.;  deducted  for  dredging  below  grade,  4,450-6  c.  yd.  at  24c .  8,436  12 

St.  John,  I.C.R.  Wharf,  dredging,  in  situ:  Keta,  May  8-June  10,  11,631  c.  yd.  class  B 

at  36c .  4, 187  16 

Halifax  Dredging  Co.  ($21,193.66) — 

Mill  Cove,  dredging  scow-measure:  dredges  No.  1  and  No.  2,  Oct.  30-Jan.  31,  60,243 

c.  yd.  at  29c.;  less  $1,747.04,  drawback .  15,723  44 

Weymouth,  dredging  scow-measure:  Ferguson,  Nov.  11-Dec.  6,  12,532  c.  yd.  at48iC.; 

less  $607.80  drawback .  5,470  22 

Hardison,  W.  E.  ($10,481.31) — 

Kingsville,  Ont.,  dredging  scow-ineasure:  Old  Glory,  July  12-Sept.  14,  1912,  31 ,718 J  c.  yd. 

at  15c.,  27,552^  c.  yd.  at  25c.;  less,  $1,164.59  drawback .  10,481  31 

Heifer,  A.  ($255.92)— 

Arnold’s  Cove,  dredging  scow-measure:  Ajax  H.,  Nov.  20-Dec.  7,  980^  c.  yd.  at  29c.; 

less  $28.43,  drawback .  255  92 

Horne,  J.  T.  ($24,413.34)— 

Rainy  River,  dredging  scow-measure:  Moose,  Aug.  17-Nov.  23,  65,982  c.  yd.  at  37c .  24,413  34 

Island  Dredge  &  Const.  Co.  ($2,942.59) — 

Vernon  River,  dredging  scow-measure:  Ferguson,  Aug.  21-Sept.  28,  13,623-1  c.  yd.  at 

24c.;  less  $326.95  drawRick .  2,942  59 

Loggie,  A.  &  R.  ($24,209.91)—  * 

Bathurst  Harbour:  dredge  Hayward,  Nov.,  1909,  cast  over  13,872  c.  yd.  at  27^c .  3,791  68 

Caraquet  Bar:  dredge  Hayward,  July  1-Aug.  4,  16,668  c.  yd.  at  41c .  6,833  88 

Detailed  in  1909-10,  V— 248  and  V— 249 .  13,584  35 

Macdonald  Contracting  Co.  ($8,565.29)— 

Gananoque,  dredging,  place-measure:  No.  5,  July  18-Sept.  3,  1912,  48,854  c.  yd.  at  17c., 

914  c.  yd.  overcast  at  ll§c. ;  removing  sewer  pipe,  11  h.,  $156.52 .  8,565  29 

Maritime  Dredging  Co.  ($527,468.69) —  .  _ 

Dunham’s  Wharf,  dredging:  Beacon  Bar,  Nov.  25-26,  670-7  c.  yd.  at  50c .  335  35 

Hatfield’s  Point,  dredging:  Beacon  Bar,  Nov.  22-23,  1,350  c.  yd.  at  50c . •  675  00 

Marble  Cove:  detailed  in  1911-12,  V — 349 . .  3,319  74 

Ox  Island:  detailed  in  1911-12,  V — 349 .  16  72 

Perry  Point,  dredging  in  situ:  New  Brunswick  No.  1  and  No.  2,  Nov.  1-22,  19,758 - 6  c.  yd. 

at  19§c.;  removing  wreck,  2j  h.,  $65.07;  less  $391  drawback .  3,527  00 

St.  Andrews,  dredging  scow-measure:  Beacon  Bar,  June  22-Aug.  27,  60,000-3  c.  yd.  at  24^c.  14,700  08 

St.  George,  dredging  scow-measure:  Beacon  Bar,  Aug.  28-Nov.  16,  37,261-3  c.  yd.  at  49c.; 

overhaul,  37,261-3  c.  yd.  at  4^c .  19,934  80 

St.  John  Harbour,  Beacon  Bar,  dredging  scow-measure,  Estimate  38  to  Feb.  28,  1913: 

2-66  c.  yd.  rock  at  $4.90,  4,160,085-7  c.  yd.  sand,  clay,  &c.  at  394c.,  less  dredging  below 
grade  in  1910-11,  53,465-3  c.  yd.  at  394c.;  total  $1,622,128.09;  less  previous  payments, 

1910-11,  V— 274,  $333,200.02  ($334,187.52  less  $987.50),  1911-12,  V— 350,  $3,971,214- 
$514,986.14;  paid  in  1913-14,  $201,433.86;  and  less  drawback  $83,576.88.  (1912-13 
dredging,  Beacon  Bar,  Apr.  12-June  11,  Dec.  1-Feb.  28,  60,106-6  c.  yd.,  Beaver,  Apr. 

1-20,  May  1-Feb.  20,  334,225-6  c.  yd.,  Cynthia,  Apr.  1-13,  July  21-Feb.  28,  715,358-6 
c.  yd.,  Iroquois,  July  23-Feb.  28,  246,930-8  c.  yd.;  St.  John,  Aug.  29-Feb.  28,  352,964-7 

c.  yd.,  total  1,709,586-3  c.  yd) .  484,960  00 

Marlton  Dredging  Co.  ($24,229.55) — 

Goderich  Harbour,  dredging  scow-measure,  under  agreement  of  Apr.  25:  Arnoldi,  May 

6-31,  6,335  c.  yd.  at  30c.;  No.  2,  Apr.  27-June  19,  9,695  c.  yd.  at  30c .  4,809  00 

Goderich  Harbour,  work  under  contract  No.  8,925:  Arnoldi,  Oct.  1-Dec.  7,  4,110  c.  yd. 
class  B,  measured  on  scow,  at  25c.,  4,975  c.  yd.  class  A,  measured  in  situ,  at  $2.50; 

No.  2,  Aug.  3-Sept.  30,  16,7734  c.  yd.  class  B,  scow-measure,  at  25c.,  1,568  c.  yd. 

class  A,  measured  in  situ  at  $2.50;  less  10  p.c.  drawback  $2,157.83 .  19,420  55 


Carried  forward 


2,372,533  00 
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Brought  forward . .  2, 372, 533  00 

Mosher,  T.  A.:  dredging  at  Windsor,  N.S.,  place-measurement,  Apr.-May,  1912,  5,000  c.  yd. 

at  60c .  3,000  00 

New  Brunswick  Const.  Co.  ($42,205.23) — 

Chipman,  N.B.,  dredging  scow-measure:  New  Brunswick  No.  2,  May  8-July  12,  12,399-5 

c.  yd.  at  19§c . . .  2,417  91 

Day’s  Landing,  dredging  scow-measure:  New  Brunswick  No.  2,  July  22-Aug.  14,  3,113 

c.  yd.  at  35c .  1,089  55 

Fredericton,  dredging  scow-measure:  Asp,  July  18-Nov.  5,  17,424-8  c.  yd.  at  23c.;  Keta, 

July  15-Nov.  5,  32,828-4  c.  yd.  at  23c.;  New  Brunswick  No.  1,  Aug.  12-Oct.  31,  52,505-7 
c.  yd.  at  23c.;  Province  No.  1,  July  16-24,  Aug.  13-Oct.  31,  19,651-7  c.  yd.  at  23c.; 

Tantawanta,  July  15-31,  Aug.  12-Oct.  31,  Nov.  7,  51,245-2  c.  yd.  at  23c.;  less  drawback 

$3,994.09 .  35,946  89 

Marble  Cove,  dredging  place  measure:  ATew  Brunswick  No.  1,  Mar.  29-31,  1913,  976-1 

c.  yd.  at  24c.;  less  $23.42  drawback .  210  84 

Ox  Island,  dredging,  in  situ:  New  Brunswick  No.  1,  July  22-Aug.  9,  10,367-5  c.  yd.  at 

24|c . 2,540  04 

Northern  Dredge  &  Const.  Co.  ($91,777.87) — 

Burchill’s  Mill,  Nelson,  N.B.,  dredging  in  situ:  Hayward,  Oct.  21-24,  567f  c.  yd.  at  30c. .  170  32 

Campbellfon,  dredging  scow  measure:  * Gray  Loggie ,  May  29-July  3,  7,882-11  c.  yd.  at  40c., 

overhaul,  7,882-11  c.  yd.  at  7|c.;  removing  logs  $214.12 . 3,958  12 

Chatham,  Canada  Dock,  dredging  in  situ:  Hayward,  Sept.  23-25,  3,072|  c.  yd.  at  30c.  ...  921  75 

Chatham,  Snowball’s  Upper  Wharf,  dredging  in  situ:  Invader,  Sept.  25-Oct.  3,  Oct.  16-19, 

10,123-3  c.  yd.  at  30c . • .  3,030  99 

Dalhousie,  dredging  scow  measure:  Gray  Loggie,  May  14-23,  July  4-Oct.  3,  Nov.  1-8, 

3,998-05  c.  yd.  class  A  at  $5,  21,049-65  c.  yd.  class  B  at  29|c.,  less  $20  overpaid  to 

A.  &  R.  Loggie  in  1911-12,  V — 349 .  26,127  27 

Dalhousie,  Ferry  Wharf,  dredging  scow-measure:  Gray  Loggie,  Oct.  4-28,  Nov.  9-26,  2 

c.  yd.  class  A  at  $5,  27,760  c.  y.  class  B  at  29§  c.;  less  $819.92  drawback .  7,379  28 

Douglastown,  Clark’s  Wharf,  dredging  in  situ:  Invader,  Nov.  2-5,  3,337  c.  yd.  at  30c .  1,001  10 

Douglastown,  Miramichi  Lumber  Co.,  dredging  in  situ:  Hayward,  Sept.  27-Oct.  1,  Nov.  22, 

3,518-15  c.y.  at  30c . .  1,055  45 

Loggieville,  east  of  wharves,  dredging  in  situ:  Invader,  Nov.  25-27,  853  c.  yd.  at  24|c _  208  97 

Loggieville,  in  front  of  wharves,  dredging  in  situ:  Invader,  Oct.  17-Nov.  1,  Nov.  23, 

20,181-5  c.y.  at  24^c . . .  4,944  46 

Miramichi  Bay,  Grande  Dune,  dredging  under  contract  No.  8036,  scow  measure:  Hayward, 

May  31-June  21,  39,573-86  c.y.  at  11c.;  Invader,  May  23-June  21,  61,264-05  c.y.  at  11c.; 
less  deducted  for  overdredging,  1911,  4,46)  c.y.  at  11c.,  1912,  11,666  c.y.  at  11c.;  and 
less  drawback  retained,  owing  to  contra3tors  abandoning  their  contract  $931.83..  8,386  48 

Miramichi  Bay,  Grande  Dune  Flats,  dredging  under  contract  9037,  scow  measure: 

Hayward,  June  22-Sept.  11,  127,163-45  c.y.  at  20c.;  Invader,  June  22-Sept.  11,  164,852-66 
c.  y.  at  20c.;  less  for  overdredging  22,333  c.  y.  at  20c.,  and  less  paid  in  1913-14, 

$23,724.93 . . . . • .  30,205  69 

Miramichi  River,  Sinclair’s  Wharf,  dredging  in  situ:  Invader,  Nov.  6-20,  7,495-56  c.y.  at 

30c.;  less  $224.86,  drawback . « .  .  2,023  81 

Newcastle,  Crandall’s  Wharf,  dredging  in  situ:  Invader,  Oct.  4-15,  3,955-7  c.y.  at  30c _  1,186  71 

Newcastle,  Nordin,  dredging  place  measurement:  Hayward,  Oct.  2-8,  Invader,  Nov.  21, 

3,425-9  c.y.  at  30c .  1,027  77 

Newcastle,  Ritchie’s  Wharf,  dredging  in  situ:  Hayward,  Oct.  9-14,  479  c.y.  at  30c .  143  70 

Penetanguishene  Dredging  Co.  ($1,170.81) — 

Penetanguishene,  dredging  in  situ:  Ilackett,  Oct.  12-20,  2,006  c.y.  at  15c.;  less  $30.09  draw¬ 
back . 270  81 

Penetanguishene,  Adams  Engine  Works,  removing  wreck,  Nov.  28-Dec.  3,  as  per  agree¬ 
ment .  900  00 

Phin,  W.  E.  ($123,454.77)— 

Napanee,  dredging  in  situ:  Hamil,  June  20-Nov.  30,  77,961  c.y.  at  19c.;  overtow,  10,024 

c.y.  at  lc.,  6,078  at  2c.,  39,978  at  3c.,  18,028  at  4c .  16,954  77 

Port  Arthur,  dredging  scow-measure:  Chief,  June  28-Nov.  20,  119,953  c.y.  scowed  away  at 
13c.,  6,430  c.y.  castover  at  8§c.;  Kcnnesuhair,  May  16-Nov.  30,  708,592  c.y.  at  13c., 

4,008  c.y.  at  60c.,  3  c.y.  at  $2;  dredging  along  C.N.R.  dock,  10  h.  at  $44;  removing 
piles  $100;  undei-classified  in  Oct.,  1910,  17,510  c.y.  at  47c  (60c. -13c.);  detailed  in 

1911-12,  V— 350,  $3,595.12;  less  drawback  $16,904.38 .  106,500  00 

Poirier,  M.  J.  ($1,707.20)— 

St.  Louis,  N.B.,  dredging  scow-ineasurc:  St.  Louis  Star,  Aug.  8-Oct.  31,  4,877^  c.y.  at  35c.  1,707  20 

Poupore,  W.  J.  ($129,533.28)— 

Bridgewater,  dredging  scow-measure:  King  Edward,  Apr.  22-30,  93-77  c.y.  class  A  at 

$5.50;  detailed  in  1911-12,  V— 350,  $3,333.22 .  3,848  96 

Lunenburg,  dredging  scow-measure:  King  Edward,  May  11-Sept.  18,  181,709  c.y.  at  27tc. .  49,969  97 

Petit  de  Grat,  dredging  scow-measure:  King  Eduard,  Oct.  11-Nov.  20,  281-4  c.y.  class  A 

•  at  $5,  22,031  c.y.  class  B  at  55c.;  detailed  in  1911-12,  V — 350,  $577.46 .  14,101  51 

Caraquet,  dredging  scow-measure:  Prince  Louis,  Aug.  13-31,  9,307*  c.y.  at  30c.;  less  $281.04 

drawback .  2,529  27 


Carried  forward .  2,700,298  59 

1— 22v 
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Brought  forward .  2,700,298  59 


Pouporc,  W.  J. — Concluded. 

Loggieville,  dredging  in  situ:  Prince  I  to,  Oct.  21-Nov.  18,  1911,  May  28-June  30,  1912, 

Prince  Louis,  June  3-Aug.  3,  28,974  c.y.  at  33c.;  less  $1,735.23  paid  in  1911-12,  V — 350.  .  7,826  19 

Richibueto,  dredging  scow-measure:  Prince  Ito,  July  3-Oct.  18,  85,870- 15  c.y.  at  30c.; 

detailed  in  1911-12,  V— 350,  $366.40;  less  $2,576.11  drawback .  23,551  35 

Batiscan  River,  dredging  scow’-m ensure:  Duke  of  York,  May  9-Aug.  3.,  56,804  c.y.  at  15c.; 

detailed  in  1911-12,  V— 350,  $536.08 .  9,056  68 

Berthierville,  dredging  scow-measure:  Duke  of  York,  Aug.  4-Sept.  20,  19,337  c.y.  at  14c.; 

Prince  Guy,  5,519  c.y.  at  14c.,  Prince  Willie  58,588  c.y.  at  14c.;  extra  haul,  11,571  c.y. 

at  lc. ;  detailed  in  1911-12,  V — 350,  $1,100.54;  less  $1,879.71  drawback .  11,018  70 

Pointe  aux  Trembles,  dredging  in  situ:  Prince  Guy,  July  4-Aug.  21,  towred,  9,313  c.y.  at 

30c.;  cast  over,  1,542  c.y.  at  20c .  3,102  30 

Vercheres,  dredging  in  situ:  Prince  Willie,  Aug.  26-Oct.  6,  15,615  c.y.  at  29c .  4,528  35 

Reid,  E.  R.  ($5,061.42) — _ 

Amherst,  N.S.,  dredging  scowr-measure:  Mabel  Reid,  Aug.  1-Nov.  30,  8,652  c.y.  at  65c.; 

less  $562.38  drawback .  5,061  42 

Robertson,  Fcrrier  &  Kennedy  ($2,634.77) — 

Echo  Bay,  dredging  in  situ,  May  17-June  30:  cast  over,  9,727  c.y.  at  14fc.,  scowed  5,438  c.y. 
at  22c.;  detailed  in  1911-12,  V — 350,  $274.08;  less  drawback  $262.30,  carried  to  account 

of  Superior  Dredging  Co.  w'ho  assumed  the  contract .  2,634  77 

Russell,  J.  E.  ($21,487.96)— 

Deseronto,  dredging  place-measure:  Jack  Canuck,  Aug.  31-Nov.  23,  class  A,  3,045  c.y.  at 

$4.25,  class  B,  6,119-1  c.y.  at  26c .  14,532  22 

Trenton,  dredging  place  measure:  Trenton,  Dec.  1-15,  class  A,  2,342  c.y.  at  $3.30;  less  $772.86 

drawback .  6,955  74 

Savoie,  Fidele:  dredging  at  Little  Aldouane,  N.B.,  Apr.  1-2,  305  c.y.  at  30c .  91  50 

Soo  Dredging  and  Const.  Co.  ($133, 156.45) — 

Sault  Ste  Marie,  dredging  in  situ:  No.  S  and  No.  5,  Aug.  3-31,  No.  3,  No.  5  and  No.  8, 

Sept.  1-Dec.  2,  class  A,  37,431  c.y.  at  $3.47,  class  B,  19,637  c.y.  at  92c.;  less  $14,795.16 

drawback .  133,156  45 

Superior  Dredging  Co.  ($7,392.91) — 

Echo  Bay,  dredging  in  situ,  July  1-Nov.  30:  cast  over  2,077  c.y.  at  14|c.,  scowed  away 
35,674  c.y.  at  22c.;  transferredf  rom  Robertson,  Ferrier  and  Kennedy  $262.30;  less  draw¬ 
back  $1,022.30 .  7,39291 

St.  John  River  Dredging  Co. — 

Nashwaak  River,  N.B.:  dredge  Tanta  Wanta,  July  19-24,  1,843-9  c.y.  at  40c .  737  56 

St.  Pierre,  Antoine  ($11,065.26) — 

St.  Maurice  River,  dredging  under  agreement  of  July  22,  1912:  St.  Pierre,  July  22- Aug.  15, 

17,625  c.y.  at  22c .  3,877  50 

St.  Maurice  River,  dredging  under  contract  No.  8846:  St.  Pierre,  May  10-July  10,  59,898  c.y. 

at  12c .  7,187  76 

Weddell,  R.  &  Co.  ($88,609.23)— 

Port  Hope,  dredging:  Trenton,  Oct.  14-Dec.  7,  class  A,  in  situ,  6,190  c.y.  at  $4.50,  class  B, 

scow-measure,  1,622  c.y.  at  24c .  28,244  28 

Telegraph  and  Nigger  Islands,  dredging  in  situ:  Togo,  Oct.  20-Nov.  11,  8,247  c.y.  class  A, 

at  $4.50;  detailed  in  1911-12,  V— 351,  $994 .  38,105  50 

Thornbury,  clearing  approaches  and  removing  ‘L,’  58  h.  at  $15 .  870  00 

Toronto,  East  Cap,  dredging  scow'-measure:  I.X.L.,  June  24-Nov.  18,  135,806  c.y.  at  17fc.; 

less,  $2,376.60,  drawback. .  21,389  45 

Windsor  Dredging  Co.  ($9,713.47) — 

Belle  River,  dredging  scow-measure:  Peltier,  Aug.  12-Sept.  16,  cast  over  4,187.8  c.y.  at  15c., 

scowed  away  17,116  c.y.  at  25c .  4,907  17 

Port  Stanley,  dredging  scow-measure:  Peltier,  Oct.  21-Dec.  9,  1912,  Mar.  26-28,  1913, 

19,779  c.y.  at  27c.;  less  $534.03  drawback .  4,806  30 


Total . 

Charged  as  follows: — 

St.  John  Harbour  Improvements . 

Port  Arthur  and  Fort  William  Improvements 

Quebec  Harbour  Improvements . 

Tiffin  Harbour  Improvements . 

Victoria  Harbour,  Ont.,  Improvements . 

Weymouth,  N.S.,  Harbour  Improvements _ 

Yarmouth  Harbour  Improvements . . 

Bathurst  Harbour,  &e.:  settlement  of  claim.. 

Grassy  Island:  settlement  of  claim . 

Miramichi  Bay  Dredging . 

River  Saguenay  Dredging . 

Goderich  Harbour  Improvements . 

Kincardine  Harbour  Improvements . 


4 

3,045,332 

69 

(Page 

V- 

-  40) 

489, 147 

16 

(Page 

V- 

-  37) 

768,960 

65 

(Page 

V- 

-  39) 

172,888 

96 

(Page 

V- 

-  42) 

112,690 

97 

(Page 

V- 

-  42) 

167,312 

30 

(Page 

V- 

-m) 

5,470 

22 

(Page 

V- 

-225) 

29,552 

74 

( Page 

V- 

-236) 

24,209 

91 

(Page 

V- 

-240) 

25,020 

00 

(Page 

V- 

-241) 

38,592 

17 

( Page 

V- 

-267) 

73,572 

09 

( Page 

V- 

-286) 

24,229 

55 

(Page 

V- 

-287) 

4,939 

02 

1,936,585 
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Carried  forward 
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Contract  Dredging — Concluded. 


$  ets. 


Brought  forward . 

Charged  as  follows — Concluded. 

Parry  Sound  Harbour . 

Picnic  Islands  Improveme.nts . 

Picton  Harbour  Dredging . 

Port  Stanley  Harbour . 

Rainy  River  Improvements . 

Sault  Ste  Marie  Improvements . 

Telegraph  and  Nigger  Islands  Dredging 
Thornbury  Harbour  Improvements. 

Toronto  Harbour  Improvements . 

Dredging  Maritime  Provinces . 

Dredging  Ontario  and  Quebec . 


1,936,585  71 


(Page  V— 292) 
(Page  V— 293) 
(Page  V— 293) 
(Page  Y — 295) 
(Page  V— 295) 
(Page  V — 297) 
(Page  Y — 299) 
(Page  V — 299) 
(Page  V— 300) 
(Page  V — 326) 
(Page  V— 329) 


2, 148  03 
99,523  98 
5,690  84 
4,806  30 
31,350  76 
133,156  45 
38,105  50 
870  00 
30,231  35 
477,249  65 
285,614  09 


Total  as  on  page  V — 338 


...3,045,332  69 


Dredge  Vessels:  Maritime  Provinces:  Summary  of  Dredges. 


Dredge  No.  1.. 
Dredge  No.  2.. 
Dredge  No.  S.. 
Dredge  No.  4-- 
Dredge  No.  5.. 
Dredge  No.  6.. 
Dredge  No.  7.. 
Dredge  Aro.  8.. 
Dredge  No.  9.. 
Dredge  No.  10. . 
Dredge  A To.  11 .. 

Tug  Canso . 

Tug  Courtenay. . . 

Tug  Helena . 

Tug  Lisgar . 

Tug  Rona . 

Tug  Sogenada. . . 
Stonelifter  No.  1 


(Page  V— 340) 
(Page  V — 341) 
(Page  V— 342) 
(Page  V — 343) 
(Page  V — 344) 
(Page  V — 345) 
(Page  V— 345) 
(Page  V — 346) 
(Page  V— 347) 
(Page  V— 347) 
(Page  V — 348) 
(Page  V — 349) 
(Page  V — 349) 
(Page  V— 350) 
(Page  V— 350) 
(Page  V — 351) 
(Page  V— 351) 
(Page  V— 351) 


50,609  82 
28,276  68 

29.505  31 
10,892  56 
48,601  88 

26.505  64 
32,472  16 
10,482  12 
19,686  27 
16,135  12 
14,040  74 
11,740  71 

8,051  41 
15,017  82 
11,037  12 

5.593  55 
4,091  64 

8.594  55 


Total .  351,335  10 


Charged  to  the  following  Votes: — 

Dredging  Maritime  Provinces . (Page  V — 328)  266,397  71 

Repairs  to  Dredge  Vessels, . (Page  V — 324)  84,937  39 


Total  as  above 


351,335  10 


Dredge  Vessels:  Maritime  Provinces. 

Dredge  No.  1. 


Master,  Elijah  Nickerson,  Apr. -Jan.,  10  m.  at  $125;  outlay  $6.21 .  1,256  21 

Engineer,  Henry  Fosbrooke,  12  m.  to  Mar.  31,  at  $125 .  1,500  00 

Second  engineer,  Michael  Collins,  12  m.  to  Mar.  31,  at  $75 .  900  00 

Third  engineer,  Ernest  Markey,  12  m.  to  Mar.  31,  at  $50 .  600  00 

Mate,  John  W.  Welling,  12  m.  to  Mar.  31,  at  $75 . 900  00 

Second  mate,  Benjamin  Haines,  12  m.  to  Mar.  31,  at  $55 . 660  00 

First  cook,  S.  L.  Murphy,  12  m.  to  Mar.  31,  at  $50,  boarding  men  8,904  d.  at  50c.,  4  dinners  at 

20c. ,  less  $6-77  for  provisions  on  hand .  5,046  03 

Second  cook,  A.  W.  Bustard,  12  m.  to  Mar.  31,  at  $45 .  540  00 

Oilers  at  $40  per  m.:  Charles  Mayes  7-953  m.;  James  McMaster  9-052  m .  680  22 

Winchmen  and  seamen  at  $40  per  m.:  Eugene  Burbine  12  m.;  Harding  Dunbar  12  m .  960  00 

Ladder  operator,  W.  L.  Carter,  12  m.  to  Mar.  31,  at  $40 .  480  00 

Firemen  at  $40  per  m.;  Alvin  Bates  4-55  m.;  D.  Gillespie  2-36  m.;  Fred  Linistadt  5-817  m.; 

Fred  McCavour  11-808  m.;  Michael  Mazaroul  11-493  m.;  W.F.  Murphy  2-394  m .  1,537  03 

Pilot,  R.  B.  Cline,  Apr.-Dec.,  207  d.  at  $5 .  1,035  00 

Night-watchman,  George  Carlin,  Apr.,  June-Mar.,  11  m.  at  $35,  fireman,  May,  $40 .  425  00 

Watchman,  George  Wasson,  Mar.,  *709  m.  at  $40 .  28  38 

Scowmen  at  $38  per  m. :  Fred  Baker  $262.99;  Talmage  Belyea  $324.71;  John  Butt  $266.73; 

Arnold  Scribner  $314.72;  Solman  Urquhart  $1.25 .  1,170  40 

Seamen  at  $35  per  m.:  W.  Bennett  $400.70;  Sydney  Caddell  $420;  Getho  Copper  $26.46; 

Michael  Coughlan  $102.22;  Harry  Goldsworthy  $67.22;  Delbert  Mills  $350;  Wade  Thur- 

ber  $152.66;  Charles  Traynor  $90.71;  Reuben  Wilkins  $416.74 .  2,026  71 


Carried  forward .  19,744  98 

1— 22§v 
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AL  L) ITOIi  GENERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward . . .  19,  74 1  98 

Dredge  No.  1 — Concluded. 

Foreman  carpenter,  John  C.  Harned,  Apr. -Mar.,  251  d.  at  $4;  outlay  $18.20 .  1,022  20 

Carpenters  at  $3  per  day:  Abraham  Craft  157  d. ;  George  Damery  30-5  d.;  Edward  Ilarned 

107  d.;  Leonard  Harned  54  d.;  George  Stackhouse  21  d .  1,108  50 

Caulker,  John  Hughes,  1  d.  at  $3 .  3  00 

Beaver  Dredging  Co.:  rubber  belting  910  lb.  at  15c.;  Tug  “Dingo"  moving  dredge  $15 .  151  50 

Browne,  John  T.:  cleaning  and  painting  scows  Nos.  102  and  104,  and  supplying  paint  $850; 
cleaning  and  painting  scows  Nos.  103  and  101,  but  not  supplying  paint,  $400;  benzine  $1; 

labour,  30  d.  at  $2.25 .  1,318  50 

Canadian  Economic  Lubricant  Co.;  marine  paint,  92  gals.,  at  75c .  69  00 

Canadian  Oil  Companies:  electric  light  oil,  205-35  gals,  at  171c.;  marine  engine  oil,  98  gals,  at 
65c.,  41  gals,  at  75c.;  national  light  oil,  144-22  gal.  at  19c.;  cup  grease,  1 , 136  lb.  at  6|c.; 

sundries  $6.12 . * .  237  72 

Canadian  Pacific  Railway  Co.:  side  wharfage,  Tug  Helena,  30  d.  at  30c.,  mud  scow  No.  103, 

155  d.  at  50c .  86  50 

Christie  Woodworking  Co.:  pine,  296  ft.  at  $70;  2  ladders  $10.50;  sundry  lumber,  etc.  $53.01  84  23 

City  Fuel  Co.:  coal,  7  tons  at  $9.50,  2|  tons  at  $9,  1  ton  at  $8.50,  4  tons  at  $8.25,  1  ton  at  $8,  34 

bags,  $27.75,  sundry  $10.50;  2  loads  kindling  $3 .  179  77 

City  of  Saint  John:  water,  1, 142,600  gals.,  $290.15;  meter  rent  $6.52 .  296  67 

Cobham,  Chas.:  use  of  diving  apparatus,  4  d.  at  $15;  hire  of  scow,  5  d.  at  $1;  watchman,  5  n. 

at  $1.75 .  73  75 

Dominion  Coal  Company:  coal,  875-08  tons  at  $4 .  3,500  35 

Driscoll,  J.  M.:  spruce,  2,747  ft.  at  $25,  668  1.  ft.  at  2c.,  154  1.  ft.  at  2=}c.;  sundries  $23.97 .  109  85 

Dunlop  Tire  and  Rubber  Goods  Co.,  Lt’d.:  151  bucket  rubbers,  209  lb.  at  90c .  188  10 

Government  Ship  Yard:  tumbler  and  shaft  complete  $278.08;  cast  steel  bucket  roller  $79.41; 

4  c.  s.  bushes  $126 .  483  49 

Gregory,  H.  S.  &  Sons:  slippage  for  scows,  96  d.  at  75c.;  wharfage,  28  d.  at  $1.50;  towing  scow 

$8 .  122  00 

Gregory,  James  S.:  blockage,  73  d.  at  $5;  hemlock  deal,  2, 035  ft.  at  $14;  towing  steel  barge  $7. .  400  49 

Hilyard  Brothers:  blockage,  69  d.  at  $5;  spruce  deal,  950  ft.  at  $16;  cartage  50c .  360  70 

Holder,  George  E.:  duck,  72  yds.  at  38c.,  88  yd.  at  35c.;  labour,  7\  d.  at  $3.50;  after  winch 

cover  $54;  sundries  $20.65 .  159  04 

McAvity’s  Wharf:  wholeside  wharfage,  271  d.  at  $8.75;  1  m.  end  wharfage  $366 .  2,737  25 

March,  C.  T.:  labour  overhauling  electric  plant,  102  d.  at  50c.;  machine  work,  14  h.  at  40c.; 

sundries  $9.49 . .  66  09 

Maritime  Dredging  &  Construction  Co.:  services  of  tug  “ Lord  Wolseley ,”  12£  d.  at  $50;  use 

of  hoister,  2  d.  at  $25,  less  use  of  scow,  2  d.  at  $10 .  655  00 

Mulcahy,  A.  J.  Co.:  anticorrosive  composition,  li-  cwt.  at  $27.60;  antifouling  composition,  2 

cwt.  at  $44.76;  red  paint,  6  cans  at  $1.60,  154  lb.  at  11c.;  sundry  paint  $12.90 .  -  170  36 

“Nereid”  Steam  Tug  &  Owners,  towing,  138  d.  at  $37.50,  sundry  $10 .  5,185  00 

Polly,  George  T.:  rubber  hose,  50  ft.  at  70c.;  sundries  $18.97 .  53  97 

Splune,  J.  &  Co.:  manilla rope,  182  lb.  at  17c.,  1, 773  lb.  at  15^c.,  230  lb.  at  15c.,  834  lb.  at  141c., 

130  lb.  at  13iC.,  650  lb.  at  12|c.,  48  lb.  at  lljc.,  2,575  lb.  at  10fc.,  gal’vd  steel  wire  covered 
with  hemp,  420  ft.  at  23c.;  suction  hose,  25  ft.  at  $1;  boiled  oil,  15  gal.  at  $1.15;  raw  oil,  15 

gal.atll.10;  paint,  10 gal.  at  $2;  sundries $361.96 .  1,379  54 

Thorne,  W.  IL  Company:  white  waste,  443  lb.  at  11c.;  white  zinc,  100  lb.  at  10c.;  pump  for 
pipe  $14;  copper  wire,  49  lb.  at  30c. ;  zinc  plates,  357  lb.  at  9c. ;  gal’ vd  wire  rope,  325  lb.  at  12c., 

130  lb.  at  12 Jc. ;  manilla  rope,  241  lb.  at  16c.,  40^  lb.  at  15|c.;  red  oxide,  10  gal  at  $1.20; 

100  lb.  lead  $10.55;  sundries  $153.39 .  395  59 

Foundrywork:  Wm.  Lewis  &  Sons  $3,157.03;  D.  McLachlan  &  Sons  $595.26;  Phoenix  Foundry 
and  Machine  Work  $55;  Saint  John  Iron  Works  $4,051.87;  Union  Foundry  and  Machine 

Works  $1,661.73;  J.  Fred  Williamson  $268.85 .  9,700  74 

Small  payments:  labour  $50.45;  cartage  $46.50;  ice  $46.35;  wharfage,  45  d.  at  50c.,  30  d.  at  80c.; 
spruce,  1,259  ft.  at  $25;  laundry  work  $44.83;  groceries  $33.20;  coal  $23.50;  adjusting  com¬ 
passes  $32;  medical  services  $14.50;  6  mattresses  $17.70;  clock  $15.50;  water  $12;  boating 

$11;  lettering  dredge  $10;  towing  $10;  36  lb.  metal  flange  $10.80;  sundries  $66.35 .  522  67 

Travel  and  outlay  of  J.  B.  McMurray .  43  27 


Total,  carried  to  page  V — 339 .  50,609  82 


Dredge  No.  2. 

Captain,  Charles  Powell:  June-Mar.,  1  m.  at  $100,8-855  m.  at  $110;  overtime  $7.36;  board  of 

self  and  men  $1,217;  travel  and  outlay  $70.90 . .  2,369  29 

Engineer,  John  Retallick,  Apr. -Mar.,  3  m.  at  $100,  9  m.  at  $110;  overtime  $7.36;  board  of 

self  and  men  $162;  travel  and  outlay  $32.83 .  1,492  24 

Firemen  at  $40  per  m.:  Thomas  Allard,  7-789  m.,  extra  time  $2.67,  board  $30;  Frank  Leblanc 
10  m.,  extra  time  $2.67,  board  $35.50;  Thomas  Leblanc  1  in.;  Robert  Rankin,  3-005  m., 


Carried  forward . . .  4,809  65 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  4,809  65 

Dredge  No.  2 — Continued. 

Cook  and  steward,  Joseph  Tardie,  Apr.-Oct.,  5-79  m.  at  $45,  boarding  men  $195.50 .  456  01 

Cook,  Fred  Herman,  Oct.-Dee.,  2-156  m.  at  $45,  deckhand,  1-129  m.  at  $35,  travel  $6.50 .  143  05 

Winchman,  John  Pritchard,  Apr. -Dec.,  8-052  m.  at  $40,  extra  time  $2.67,  travel  $6.50 .  331  25 

Winchman,  Nicholas  Samson,  Apr.-Oct.,  5-38  m.  at  $40,  acting  mate,  1  m.  at  $65,  extra  time 

$2.67 .  282  90 

Mate,  Murdock  Landry:  June-Dee.,  6-301  m.  at  $65;  extra  time  $2.25;  travel  $6.50 .  418  34 

Watchmen  at  $35  per  m.,  Harry  Grimes  $45.35,  travel  $6.50;  Charles  Robbins  $116.03 .  167  88 

Deckhands  at  $35  per  m.  inch  extra  time:  George  Aspy  $61.50;  Clifford  Connell  $241.05, 
travel  $6.50;  John  Conners,  $138.41;  Wm.  Conners  $132.61;  James  Gould  $273.75,  travel 
$6.50;  Ascal  Jenson  S64.92,  travel  $6.50;  William  Johnston  $53.41,  travel  $6.50;  Allan  Miller 
$71.77,  travel  $6.50;  Jesse  Peacock  $105.67;  Ernest  Savoie  $109.12;  Andrew  Wallace  $56.86; 

7  payments  under  $50  each,  $165.74 .  1,507  31 

Labourers,  263-5  d.  at  $2,  25  d.  at  $1.60,  38  d.  at  $1.50;  carpenters,  395-5  d.  at  $3,  22  d.  at 

$2.50,  16-25  d.  at  $2;  machinists,  32  d.  at  $2.75;  caulkers,  6  d.  at  $3 .  2,001  00 

Tug  "Wm.  Aitkcn,"  services  of  tug,  133  d.  at  $40;  dumping  scows,  17  at  50c .  5,328  50 

Alexander,  A.  E.  &  Son:  manilla  rope,  462  lb.  at  12£c.,  445  lb.  at  1310.;  sundries  $49.10  .  166  93 

Alexander,  James:  manilla  rope,  422  lb.  at  12c.;  sundries  $24.10 .  74  74 

Bell,  Thomas,  hard  pine,  21,418  ft.  at  $45 .  963  81 

Canadian  Economic  Lubricant  Co.,  paint.  93  gals,  at  75c .  69  75 

Carson,  J.  F.:  1  brl.  rosin,  620  lb.  $26;  raw  oil,  21-5  gal.  $20.50;  sundries  $70.05 .  116  55 

Carson,  J.  &  Sons:  hard  pine,  1,680  ft.  at  $60,  240  ft.  at  $50,  538  ft.  at  $43.20;  sundries  $33.15...  169  20 

Chaleurs  Bay  Mills:  towing  2  barges  to  Campbellton  $75;  taking  engineer  and  crew  to  Point 

Lanime  $25 .  100  00 

Ellsworth,  R.,  sundry  blacksmith  work . 84  60 

Ellsworth,  Thos.:  oil,  84  gal.  at  20c.;  ice,  5,400  lb.  at  *c.;  4  gal.  paint  $9.50;  sundries  $79.56.  119  36 

Gallop,  W.  A.:  grease,  385  lb.  at  13c„  150  lb.  at  15c.;  marine  oil,  41  gal.  at  75c.;  lubricating 
oil,  46  gal.  at  80c.;  1  grinder  $25.50;  grate  bam,  3,500  lb.  at  2|c.;  castings,  1,958  lb.  at 

3c.;  boiler  plating,  2, 190  lb.  at  3|c.;.  1,000  ft.  deal  $19;  making  2  new  rollers  with  shafts 
$55;  pipe,  100  ft.  at  10c.,  100  ft.  at  13c.,  84  ft.  at  18c.;  waste,  100  lb.  at  14c.;  labour,  2  d. 
at  $8,  25*  d.  at  $4,  5  d.  at  $2,  84a-  h.  at  50c.,  615  h.  at  40c.;  repairs  to  dredge  $395.82; 

sund  ies  $241 .42 . . . . . .  1,567  10 

Good,  iccbert:  salvage  on  2  scows  at  Dalhousie  Jet.  $50;  watching  scows,  12  d.  at  $2;  hauling 

anchor  and  scow  rope  $3 .  77  00 

Good,  Wad  worth,  salvage  on  2  scows  at  Dalhousie  Jet .  50  00 

Jones,  E.  N.:  steel  cable  shackles  in  15  fathom  lengths,  2,900  lb.  at  3-3c,  5,000  lb.  at  3c. . .  245  70 

Landry,  Joseph,  boarding  men .  208  00 

McKenzie,  W.  D.:  cooking  range  $55;  heating  stoves,  1  at  $11.50,  1  at  $12.50;  sundries  $28.63  107  63 

McLeish,  Angus,  salvage  on  2  scows  at  Dalhousie  Jet . ' _  50  00 

Mowat,  B.  A.:  boiled  oil,  42J-  gal.  at  $1.50;  paint,  7  gal.  at  $2.50,  11§  gal.  at  $2.40;  kerosene, 

49  gal.  at  21c.;  sundries  $39.57 .  158  71 

Murray,  F.  M.:  coal,  22-05  tons  at  $5.75,  447-16  tons  at  $5.40 .  2,541  38 

Noonan  &  Davies:  coal,  15  tons  at  $3.75,  17  tons  at  $-1.50;  paid  I.  C.  Railway  $103.18;  tele¬ 
phone  25c .  236  18 

Northern  Dredging  &  Construction  Co.,  towing  scow  No.  107 .  50  00 

Splane,  J.  &  Co.:  manilla  rope,  1, 133  lb.  at  13^c.,  sundry  $45. 10;  anchor  507  lb.  at  5c.;  blocks, 

4  at  $9.50,  1  at  $9,  4  at  $7.50,  1  at  $5;  cork  fenders,  4  at  $3.50;  steel  wire,  105  lb.  at  13c; 
life  buoys,  3  at  $3 .50;  life  belts,  10  at  $1;  spruce  oars,  4  pr.  at  $2.50,  2  pr.  at  $1 .80;  galv’d. 

screw  shackles,  12  at  50c.,  12  at  35c.;  sundries  $10.60 . . .  387  96 

Stairs,  Wm.,  Son  &  Morrow:  oakum,  500  lb.  at  6-75c.;  boiled  oil,  41 -88  gal.  at  63c.;  dry  red 

lead,  224  lb.  at  8-8c.;  sundries  $5.35 .  85  20 

Thorne,  W.  H.  &  Company:  manilla  rope,  894  lb.  at  10Jc.;  hose,  150  ft.  at  35c.;  560  lb.  dry 

red  lead  $35.56;  platform  scale  $12.75;  sundries  $15.75 .  212  67 

Town  of  Campbellton,  water  supplied . . . .  173  60 

Wallace,  James:  manilla  rope,  280  lb.  at  15c.;  iron,  624  lb.  at  3c.;  linseed  oil,  lOgal.  at  $1.40; 

labour,  180j  h.  at  60c.;  sundries  $27.30  .  210  32 

Yorston,  J.  &  J.:  labour  scraping  and  chipping,  30  h.  at  50c.,  418  h.  at  28c.,  174  h.  at  25c.; 

sundries  $7.72 . . . .  183  26 

Foundry  work:  Londonderry  Iron  &  Mining  Co.,  $123.55;  McLennan  Foundry  &  Machine 

Works  $327.04;  Pictou  Foundry  &  Machine  Co.,  S5.25;  Saint  John  Iron  Works  $3,364.69  3,820  53 

Small  payments:  dumping  scows,  119  at  50c.;  hardwood  timber,  240  1.  ft.  at  20c.;  lettering 
scows  $35;  lettering  dredge  $15;  blacksmith  work  $27.32;  groceries  $34.77;  pr.  marine 
glasses  $18;  steel,  228  lb.  at  9c.;  137  lb.  castings  $10.96;  boat  $45;  galv’d.  iron,  11  sheets 
at  $1.60;  laundry  work  $14.63;  livery  $20.50;  towage  $15.75;  pilotage  $40;  services 
of  gasoline  boat,  4  d.  at  $6,  5  d.  at  $5;  medical  services  $20;  advertising  $11.60;  duck, 

56J  yd.  at  25c.;  sundries  $75.16 .  592  46 

-Travel  and  outlay  of  J.  B.  McMurray .  5  15 


Total,  carried  to  page  V — 339  .  28,276  68 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Dredge  No.  3. 

Captain,  Hugh  Alcorn:  Apr. -Mar.,  12  m.  at  $100;  medical  services  and  hospital  fee  $20.75; 

board  of  self  and  men  $1,969.50;  travel  and  outlay  $16.96 .  3,207  21 

First  engineer,  J.  F.  Cheyne:  Apr. -Mar.,  11-8978  m.  at  $100;  board  $23;  travel  and  outlay 

$6.06 .  1,218  84 

Second  engineer,  Richard  Kane:  Apr. -Mar.,  12  m.  at  $60;  board  $23 .  743  00 

Mato,  Harvey  Peatman,  Apr. -Mar.,  11-901  m.  at  $50,  board  $23 .  618  08 

Watchman,  Allan  McLean,  Apr. -Mar.,  12  m.  at  $35,  board  $23 .  443  00 

Oiler,  Leigh  Spragg,  Apr. -Mar.,  11-683  m.  at  $40,  board  $23 .  490  34 

Cooks  at  $45  per  m.:  Matthew  Alcorn,  7-249  m.,  board  $6;  Edward  Melanson,  1-131  m.,  board 

$15.50 .  398  64 

Assistant  cooks  at  $20  per  m.:  Wm.  Brien  1 -256  m.;  Wilfrid  Hashey  1-723  m.;  Dwight  Mc- 

Mann  3-5  m . 129  60 

Firemen  at  $40  per  m.:  Patrick  Cornick  3-89  m.;  G.  H.  Kinnie,  1-46  m.,  board  $14  50;  D. 

Melanson,  8-074  m.,  board  $17;  Jas.  McDonald,  -361m.,  board  $5.50;  Joseph  O’Donnell 

2-789  m .  700  03 

Pilots  at  $60  per  m.:  M.  T.  Daley  1-2  m.;  Wm.  Daley,  -361  m.,  board  $5.50 .  99  20 

Deckhands  at  $35  per  m.:  Benj.  Arseneau  $64.62;  T.  Dorceau  $71.77;  Joseph  Doucette 
$114.20;  James  Garrett,  $140,  board  $15.50,  travel  and  outlay  $7.10;  Harry  King  $126.33; 

A.  D.  Martin,  $303 .94,  board  $23;  Thomas  Obey  $82.01;  Wm.  Stever  $134.91,  board 
$15.50,  travel  and  outlay  $7.10;  John  Thibodeau,  $213.15,  board  $15.50,  travel  and  outlay 

$7.10;  G.  Wright,  $51.77,  board  $14.50;  6  payments  under  $50  each,  $57.21 .  1,465  21 

Deck  hand,  Johnston  Haines,  2  m.  at  $30,  3  m.  at  $35,  board  $23.. . '. .  188  00 

Bathurst  Lumber  Co.:  coal,  467-013  tons  at  $5.75,  23-66  tons  at  $6;  water,  43,500  gals,  at 
|c.,  7, 200  gal  at  ^c.;  spruce,  2, 000  ft.  at  $14;  towing  $15;  running  out  anchor  $10;  sundries 

$104.37 . - .  3,129  42 

Boisbriand,  Eugene:  boat,  16  ft.  long  $46,  pr.  oars  $5.60 .  51  60 

Branch,  E.  W.:  freight  $47.83;  trucking  $31.23 .  79  06 

Canadian  Import  Company:  coal,  44 -04  tons  at  $4.80;  bags,  144  at  10c.;  cartage  $4.98;  bagging 

. 235  75 

Dane,  George  T.:  repairs  to  dredge  as  authorized  by  A.  R.  Dufresne  $10,492;  extra  work 

on  dredge  $1,784;  extra  work  on  small  boats  $64.09 .  12,340  09 

Dorval,  J.  A.:  linoleum,  41  yd.  at  45c.;  sundries  $43.26 .  61  71 

Levis  Graving  Dock:  use  of  dock  for  wintering  dredge  $400;  coal,  21  •  135  tons  at  $5 . 10;  sundries 

$4.96 . 512  80 

McTowmey,  J.  P.:  cast  range  complete  $45;  heater  $12.50;  2  coal  stoves  $17.50;  sundries  $11 . 10  86  10 

Splane,  J.  &  Co.:  chain  cable,  3,803  lb.  at  3 - 3c. ;  manilla  rope,  1,076  lb.  at  lOJc.,  289  lb.  at 

111c.,  1,365  lb.  at  13|c.;  1  box  spirit  compass  $20;  sundries  $34.03 .  511  99 

Thorne,  W.  H.  &  Company:  packing,  16-375  lb.  at  $1.80,  17-7  lb.  at  $1.45;  paint,  41  gal.  at 
$1.90;  boiled  oil,  47-49  gal.  at  61c.;  dry  red  lead,  860  lb.  at  8c.;  magnolia  metal,  56  lb. 

at  25c.;  paint  brushes,  8  at  $1.80;  sundries  $83.36 .  342  52 

Foundry  work:  Canadian  General  &  Shoe  Machinery  Co.,  $1,123.56;  Wm.  Lewis  &  Son 
$148.19;  Miramichi  Foundry  &  Machine  Works,  $19.60;  Phcenix  Foundry  &  Locomo¬ 
tive  Works  $10;  Union  Foundry  &  Machine  Works  $420.35;  J.  Fred  Williamson  $243.70  1,965  40 

Small  payments:  steel  pipe  $38.60;  marine  engine  oil,  49  gal.  at  65c.;  kerosene  oil,  160  gal. 
at  20c.;  piloting  $22:  asbestos  packing,  39  lb.  at  45c.;  field  glasses  $21;  paint,  510  lb. 
at  4|c.,  28  lb.  at  8c.;  rubber,  55  ft.  at  30c.,  55  ft.  at  22-2c.;  ventilators,  4  at  $9;  1  ton  coal 

$10;  laundry  work  $12.20;  labour  $26.26;  6  copper  magnets  $12;  sundries  $164.36  .  477  72 

Travel  and  outlay,  J.  B.  McMurray .  10  00 


Total,  carried  to  page  V — 339 .  29,505  31 


Dredge  No.  4- 

Master  and  craneman,  Findlay  Horne:  Apr. -Dec.,  7-73  m.  at  $100;  board  of  men,  2,500  d. 

at  50c.;  travel  and  outlay  $55.55 .  2,078  56 

Engineer,  S.  D.  Murchison,  4  m.  at  $85,  1  m.  at  $50,  travel  and  outlay  $19.60 .  409  69 

Engineer,  G.  It.  Scott,  3-954  m.  at  $75,  travel  and  outlay  $14.35 .  310  96 

Captain  of  coal  barge,  Arnede  Othot:  1  rn.,  $50,  bargeman  4-566  m.  at  $35;  board  of  self  and 

men,  9  m.  at  $15,  17  d.  at  50c.;  laundry  work  $33.50 .  386  83 

Oiler,  Fred  Petitpas,  7-019  m.  at  $40;  fireman,  Paul  Harvey,  6-789  m.  at  $40 .  552  34 

Cook,  Alex.  Yigneau,  7-02  m.  at  $45;  assistant  cook,  M.  Cormier,  6-624  m.  at  $15 .  415  24 

Watchmen  at  $35  per  m.:  A.  Cheverie  $145.79;  Avila  Corrnier  $18.41;  Cerice  Gallant  $97.57  261  77 

Deckhands,  scowrnen  and  bargemen  at  $35  per  m.:  Emile  Boudreau  $231.86;  Nat.  N.  Boud¬ 
reau  $129.27;  Henry  Cormier,  $7.95;  L.  Cormier  $175;  Arthur  Tasse,  $105,  board  $15; 

M.  Lcarde  $215  27;  Pierre  Poirier  $242.22;  C.  Solomon  $242.21 .  1,363  78 

Labourers,  21  d.  at  $1 .75,  34  h.  at  25c .  45  26 

Arseneau,  Cleophas,  freight  on  coal,  106  tons  at  $2.25;  Burns,  R.  D.,  coal,  30-4  tons  at  $5.25  398  10 

Cormier,  Bessie,  laundry  work  $53.65;  Cormier,  Ernest,  water,  42,885  gal.  at  |c .  375  24 

Cormier,  Lucien,  water,  9,790  gal  at  le.,  34,949  gal.  at  fc .  360  01 

Doyle,  Wm.:  coal  dumping  buckets,  2  at  $75 . 150  00 

Dwyer,  C.  &  'on,  coal,  113  tons  at  $5;  Sch.  Emma  Gidney,  freight  on  coal,  49  tons  at  $2.25...  675  25 


Carried  forward .  7,782  94 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward. .  7,782  94 

Dredge  No.  J — Concluded. 

Leslie,  Wm.  &  Co.:  coal,  80  tons,  including  freight,  trimming  and  insurance .  453  20 

McArty,  T.  &  Sons:  rubber  belting  $143.51;  sundries  $20.05 .  163  56 

Maritime  Steamship  Co.:  freight  on  coal,  75-25  tons  at  $2.25 .  169  31 

Noonan  &  Davies;  coal,  106  tons  at  $3.50  ,  49  tons  at  $3.25,  75-25  tons  at  $3 .  756  00 

Savage,  J.  P.:  expenses  towing  scow  $45;  canvas,  78  yd.  at  38c.;  paint,  9  gal.  at  $2.40;  rope,  95 

lb.  at  15|c.;  kerosene,  1  cask,  $12;  sundries  $140.12 .  263  08 

Splane,  J.  &  Co.:  manilla  rope,  567  lb.  at  10fc.,  33  lb.  at  11c.;  sundries  $21.54 .  86  20 

Foundry  work:  Pictou  Foundry  and  Machine  Co.,  $760.36;  Bruce  Stewart  &  Co.,  $130.48; 

Union  Foundry  &  Machine  Works,  $6.73 .  897  57 

SmaU  payments:  marine  engine  oil,  50|  gal.  at  80c.;  rope,  218  lb.  at  17c.;  rubber  hose,  100  ft.  at 
37c;  freighting  $22.62;  use  of  anchors  and  landing  boats  $20;  white  waste,  128  lb.  at  11c;  2" 
flanged;  globe  valve  $12;  sundries  $137.54 .  320  70 


Total,  carried  to  page  V — 339  .  10,892  56 


Dredge  No.  5. 


Master,  U.  H.  Lyons,  April-Dee.,  9  m.  at  $115;  board  of  crew  $3,491.79;  travel  and  outlay 

$47.55 . . . 

Master,  Wm.  McKenzie,  Dec. -Mar.,  3-263  m.  at  $115,  board  $49.50,  outlay  $19.65 . 

Engineer,  H.  Allen,  July-Dee.,  Feb. -Mar.,  6-6839  m.  at  $100,  board  $15.50,  travel  and  outlay 

$34.90 . . . . ; . 

Engineer,  M.  Anderson,  April-Mar.,  11-296  m.  at  $80,  extra  time  $17.75,  board  $53,  travel 

and  outlay  $1.60 . 

Engineer,  J.  A.  Ledingham,  Apnl-June,  1  m.  at  $90,  1-526  m.  at  $100,  extra  time  $6.58 . 

Operator,  Wm.  Gordon,  April-Mar.,  11-361  m.  at  $65,  engineer  -2739  m.  at  $100,  board  $53.. 
Operator,  C.  Hannon,  April-Mar.,  11-935  m.  at  $80,  engineer  -2739  m.  at  $100,  board  $52. . . . 

Operator,  G.  Jollimore,  April,  -657  m.  at  $65 . 

Operator,  A.  McDonald,  April-Mar.,  12  m.  at  $65,  extra  time  99c,  board  $53 . 

Mate,  W.  McIntosh,  May-Dec.,  7-624  m.  at  $65 . 

Stewards:  W.  Rice,  April-Dee.,  7-96  m.  at  $55;  W.  Abbott,  -756  m.  at  $45,  travel  and  outlay 

$8.85... . . . . . 

Cook,  J.  Rice,  April-Dee.,  7-96  m.  at  $50;  assistant  cook,  D.  J.  Carroll,  5-66  m.  at  $15 . 

Oilers,  at  $40  per  m.:  M.  Connell  7-5  m.;  B.  Desmond,  10-888  m.,  board  $53;  W.  Hopkins  -657  m.; 
D.  Marden,  7-983  m.,  extra  time  $6.25,  travel  and  outlay  $24.45;  A.  McDonald,  8-664  m., 

extra  time  $30.02,  board  $2.50 . 

Firemen  at  $40  per  m.:  E.  Hollaway  1-578  m.;  B.  McDonald  1-5  m.;  W.McFarlane,  7-73  m., 
extra  time  $3.62;  W.  Munro,  2-019  m.,  extra  time  $2.63;  R.  Ross  4- 117  m.;  W.  Ross  2 -394m.; 
W.  Steeves  2-183  m.;  W.  Stewart  3-5  m.;  F.  Wilson  5-019  m.;  5  payments  under  $50  each, 

2-571  m . 

Boatswain,  T.  Crawford,  May-Dec.,  -559  m.  at  $40,  6-5  m.  at  $50 . 

Night  watchmen  at  $35  per  m.:  D.  McLeod,  10-657  m.,  board  $53;  J.  Scott  1  m . 

Deckhands  at  $35  per  m.:  D.  Carroll  $192.50;  A.  Gallant  $304.40;  S.  Gratto  $241.31;  D.  Hen- 
drican $269.40;  H.  McKinnon $230.95;  A.  Stewart  $269.40;  W.  Sutherland  $256.27;  C.  Thom¬ 
son  $227.50;  2  small  payments  $78.36 . 

Deckhands,  C.  Skinner,  1-197  m.  at  $35,  6-5  m.  at  $40 . . . 

Arcadia  S.  S.  and  Owners:  assisting  S.  S.  Hiawatha  shifting  dredge  $50;  towing  dredge  $100. . 

Barry,  Alfred  D.,  ice  supplied . . . . 

Bonner,  W.:  gasoline,  230  gal.  at  23c.;  kerosene,  40  gal.  at  22c.;  polarine,  18  gal.  at  $1.25;  sundries 

$5.45 . . . . 

Brennan’s  Transfer,  sundry  transfer  work . _ . 

Brown,  John:  labour  painting  dredge,  23§  d.  at  $4,  47  d.  at  $3;  lead,  400  lb.at9Jc.;  oil,  20  gal. 

at  $1.25;  sundries  $39.21 . . . . 

Brown,  P.  &  Son:  rent  of  store  13  m.,  $65;  removing  door  sills  $3 . 

Canadian  Consolidated  Rubber  Company,  dredging  sleeves,  6  at  $47 . 

Carson,  J.  &  Sons:  21  posts,  18  ft.  long,  $26  25;  505  ft.  hemlock,  $8. 15;  sundries  $105.40 . 

Carson,  J.  F.:  packing,  36J  lb.  at  $1.90,  lli  lb.  at  $1.75,  12  lb.  at  $1 .25,  22-66  lb.  at  75c.,  14  lb. 
at  40c.;  dynamo  oil,  45  gal.  at  60c.;  engine  oil,  1  bbl.  at  $37,  1  bbl.  at  $37.10,  1  bbl.  at 
$35.25;  cylinder  oil,  1  bbl.  $49.80;  cup  grease,  600  lb.  at  $12;  gasoline,  25  gal.  at  30c,  20  gal. 
at  35c.;  paint,  6  gal.  at  $2.20;  336  lb.  anti-fouling  composition  $90;  336  lb.  anti-corrosive 
coinf>osition,  $52.50;  steam  hose,  30  ft.  at  $1;  590  lb.  machine  bolts  $36.73;  brass  nipples, 
24  at  15c.,  36  at  20c;  white  waste,  383  lb.  at  12c.;  879  lb.  manilla  rope  $111.91;  sundries  $483.58 
Cuinming,  J.  W.  &  Son  Ltd.:  delivery  pipes,  25,454  lb.  at  6§c.;  trucking  2  miles,  22  trips  at  $2.75; 

paint,  38i  gal.  at  90c.;  loading  pipes  and  extra  labour  $37.80 . 

Dalton,  Mrs.  Lizzie,  sundry  laundry  work . 

Davidson,  M.  L.  Company,  steam  chest  complete . 

Dominion  Wire  Rope  Co.,  suction  pipe  hoisting  rope,  500  ft.  at  $11  25  per  100. . . 

Dunlop  Tire  &  Rubber  Goods  Co.  Ltd.:  dredge  sleeves,  1  at  $700,  24  at  $85:  freight  $10.16 - 


4,574  34 
444  40 

718  79 

976  02 
249  18 
818  90 
1,034  21 
42  74 
833  99 
495  60 

480  69 
483  01 


1,543  95 


1,310  82 
347  36 
461  01 


2,070  09 
301  90 
150  00 
89  25 

89  64 
104  50 

337  21 
68  00 
282  00 
139  00 


1,274  07 

1,787  46 
81  75 
53  00 
56  25 
2,750  16 


Carried  forward 


24,151  69 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward .  24,151  69 

Dredge  No.  5 — Concluded. 

Hiaieatha  S.  S.  and  Owners:  assisting  S.  S.  Arcadia  shifting  dredge  $25;  towing  dredge  $125; 

piloting  $5 .  155  00 

MacDonald  Brothers,  sundry  linoleum,  towels,  etc . . . .  80  08 

McKenzie,  W.  D.:  1  steam  trap  $26;  storing  stoves  and  utensils,  8  in.  at  $2;  stove  castings, 

193  lb.  at  8c.;  sundries  $140.38 .  197  82 

McMillan,  Alex.,  sundry  blacksmith  work .  128  94 

McPherson,  A.  <&  Sons:  labour,  3,466j  h.  at  40c.,  233  h.  at  50c.;  linings  for  pontoons,  10,310  lb. 

at  3|c.;  bolts,  1,000  at  3c.;  freight  $57.70;  sundries  $71.04 . .• .  2,022  69 

Munro,  John,  groceries,  etc . 191  56 

New  Glasgow  Motor  Co.:  gasoline,  535  gal.  at  25c.,  236  gal.  at  23c.;  18  battery  connections  90c.  188  90 

Noon  n  &  Davies:  coal,  801  tons  at  S3 .75,  532-5  tons  at  $3.60,  103-25  tons  at  $3.50,  158-17  tons 
at  $3.25,  48-5  tons  at  $3;  delivery  of  coal,  $1,418.05;  rent  of  warehouse,  4  m.  at  $5; 

sundries  $50.45 .  7,430  27 

Pope  Brothers,  provisions .  72  57 

Scott,  James:  water,  319,200  gals  at  40c.  per  100;  night  watchman  lid.,  $12.66 .  1,289  46 

Stewart,  John:  hauling  out  pontoons,  7  at  $58.66;  cleaning,  scraping  and  painting  pontoons, 

15  at  $58.66;  cleaning  etc.,  pipes  $14;  sundries  $197.17 .  1,501  69 

Thompson  &  Sutherland:  hotel  range  $100;  manilla  rope,  102  lb.  at  16|c.,  322  lb.  at  15|c., 

450  lb.  at  15c.,  80  lb.  at  14c.;  hoisting  rope,  500  ft.  at  $13.20  per  100;  2  snatch  blocks  $17; 

kerosene  oil,  43  gal.  at  24c.;  sundries  $73.63 . . .  412  65 

Whalen,  James  A.:  repairing  dynamos  at  factory  $274;  boring  $10;  labour  $8;  freight,  express 

and  truckage  $7.50;  expenses  to  Halifax  $25 . . .  324  >0 

Yorston,  J.  &  J.:  hauling,  blocking,  wintering  and  launching  dredge  $2,000;  painting,  scaping, 
etc.,  272  h.  at  50c.,  45  h.  at  40c.,  2,816  h.  at  25c.;  2  drums  international  coating  $37;  57  doz. 

wedges  $17.10;  900  ft.  birch  $27;  sundries  $60.94 .  3,000  04 

l'oundrvwork:  Brown  Machine  Company  $4,336.24;  I.  Matheson  &  Co.,  $34.15;  Pictou  Foundry 

&  Machine  Co.  $2,472.49 . _ .  6,842  88 

Small  payments:  labour  $115.30;  gasoline,  80  gal.  at  30c.;  hardware  $23.21;  fishing  dory  $17; 
dishes  $16.71;  wharfage  $15;  suction  pump  $15;  packing,  8  lb.  at  $1.75;  freight  $11.83; 
sundries  $60.69 . » .  312  74 


Total,  carried  to  page  V — 339 .  48,601  88 


Dredge  No.  6. 

Master  and  craneman,  D.  Gillis:  12  m.  to  Mar.  31,  at  $100;  overtime  $21.87;  board  of  self  and 

crew  $2,010.55;  travel  and  outlay  $48.93 .  3,281  35 

Chief  engineer,  H.  D.  McQuarrie:  April-Dee.,  Jan.  21-Mar.  31,  11-328  m.  at  $90;  overtime 

$19.68;  board  $34.50;  travel  and  outlay  $27.29 .  11,01  06 

Assistant  engineer,  Thos.  Peck,  April-Dee.,  8-018  m.  at  $60,  overtime  $13.12 .  494  27 

Mate  and  craneman,  Jerry  De  Coste,  April-Nov.  1,  6-723  m.  at  $65,  overtime  $14.21 .  451  23 

Watchmen  at  $35  per  m.:  Peter  Embree  $105,  board  $45.50;  Walter  Keating  $228.41,  over¬ 
time  $7.65;  Joseph  Lovell  $16.11 .  402  67 

Fireman,  Orman  Embree:  12  m.  to  Mar.  31,  at  $40;  overtime  $8.75;  board  $53.50 .  542  25 

Oilers  at  $40  per  m.:  Nelson  Cousins  6-723  m.,  overtime  $8.75;  L.  Guthro  4-361  m.,  board 

$53.50 .  505  66 

Cook,  Jos.  D.  McDonald,  April-Dee.,  5  m.  at  $40,  3-591  m.  at  $45,  overtime  $8.75 .  37 j  38 

Assistant  cook,  Andrew  Bedford,  April-Dee.,  7-92  m.  at  $35,  overtime  $7.65 .  284  87 

Deck  hands  and  scowmen  at  $35  per  m.,  inch  overtime:  Mike  Campbell  $127.60;  Andrew  Clark, 

$286.59;  J.  Dugas  $54.56;  E.  Forrest  $118.33;  A.  T.  Henderson  $172.96;  John  L.  McNeil 
$159. 15;  David  Pendergrast  $288.89;  George  Reid  $236.05;  P.  Sampson  $142.97;  4  payments 

under  $50  each,  $155.81 .  1,742  91 

Arsenault,  John:  rent  of  cook-house,  4  m.  $16;  damages  to  utensils  $4.02;  provisions  $29.25. .  49  27 

Boonton  steam  tug,  services  of  tug  tending  dredge,  162  d.  at  $40 .  6,480  00 

Brennan  &  Co.,  sundry  groceries  and  provisions . 121  26 

Colonial  Coal  Company,  Ltd.,  coal,  4-3  tons  at  $3,  53-5  tons  at  $3.50 .  200  15 

Dominion  Coal  Company,  hire  of  tug  Douglas  H.  Thornas,  towing  dredge  from  North  Sydney 

to  Baddeck . 10C  00 

Inverness  Railway  &  Coal  Company,  coal,  9  tons  at  $3,  61-75  tons  at  $3.25 .  227  69 

Kelly,  James:  services  of  tug  E.  M.  Coates  tending  dredge,  113-4  d.  at  $35;  manilla  rope,  1,796 
lb.  at  12c.;  flexible  steel  rope,  1,140  ft.  at  12c.;  provisions  $91.79;  paint,  4  gal.  at  $2,  5  gal. 

at  $1.60;  2  brl.  kerosene  S17.60;  sundries  $71.75 .  ’4,518  46 

MacDonald,  T.  Howard:  services  of  tug  F.  L.  M.  Paint,  towing  dredge  from  Baddeck  to  Port 

Hawkesbury . .* .  131  25 

MacKenzie,  John  D.:  labour,  cutting  2  scows  10  ft.  from  pier  $45  25;  1  spar,  25  ft.  long,  $5. . .  50  25 

Nova  Scotia  Steel  &  Coal  Co.:  coal,  134  tons  at  $3;  2  bucket  teeth  $75;  2  bucket  teeth  $100; 

2  spud  wheels  $60;  labour  $406.99;  sundries  $166.66 .  1,210  65 

Poole,  Thomas  &  Co.:  labour,  foreman,  13  d.  at  $5,  boilermakers,  16-5  d.  at$4,  mechanics, 

2 8  d.  at  $3.50;  board,  20  d.  at  $1;  sundries  $61.96 .  310  96 


Carried  forward 


22,576  59 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  22,576  59 

Dredge  No.  6 — continued. 

Salter,  Sidney:  damages  to  flying  jib  and  jib  stay  sail  $25;  1  jib  stay  $20;  2  jib  guys  $15;  1 

cat-head  $15;  gallant  forecastle  $10 .  85  00 

Strait  of  Canso  Marine  Railway  Co.:  hauling  on  slip  $50;  labour,  22  h.  at  31c.,  119  h.  at  28c.; 

sundries,  $8.60 .  98  74 

Thompson  &  Sutherland:  flexible  plow  steel,  325  ft.  at  46c.;  engine  oil,  48§  gal.  at  $1 . 10;  galv’d 
tank  $33;  4  turnbuckles  with  eye  ends  $20;  injector  $23.15;  zinc  plates,  7  at  $2.75;  castor 
oil,  5gal.  at  $2.40;  blacksmith’s  vise  $12;  1  brl.  black  oil  $10.75;  deck  lights,  6  at  $1.75; 

sundries  $247.82 .  591  32 

Town  of  Noith  Sydney,  water,  19,000  gals,  at  $4  per  1,000 .  76  00 

Vooght  Brothers:  mattresses,  11  at  $2.50;  oilcloth,  13  yds  at  $1.15;  sundries  $33.35 .  75  8G 

Williams,  W.  F.,  steam  coal,  20  tons  at  $4 .  80  00 

Young,  Angus,  services  of  Tug  Nelson  tending  dredge,  18  d.  at  $40 .  720  00 

Foundry  work:  Robert  Musgrave  $1,298.97;  Sydney  Foundry  &  Machine  Works  $555  19  ; 

Union  Foundry  &  Machine  Works  $69.88 .  1,924  04 

Small  payments:  water  $75;  labour  $51.25;  freight  $25;  wharfage  $25;  dockage  $17.50; 

lettering  dredge  $15;  towage  $15;  trucking  $10.50;  sundries  $33 .80 .  278  15 


Total,  carried  to  page  V — 339 .  26,505  64 


Dredge  No.  7. 

Master,  E.  M.  Dexter:  12  m.  to  Mar.  31,  at  $97;  board  of  self  and  crew  $1,539.50;  outlay  $9.61  2,713  11 

Engineer,  G.  E.  Burrows,  12  m.  to  Mar.  31,  at  $90,  board  $51.50 . .  1,131  50 

Assistant  engineer,  Fred  Burrows,  12  m.  to  Mar.  31,  at  $45,  board  $51.50 .  591  50 

Mate,  W.  J.  Freeman,  Apr. -Jan.,  8-624  m.  at  $65,  carpenter,  15§  d.  at  $2.50 .  599  3 

Cook,  Chas.  Morrison,  Apr. -Jan.,  8-789  m.  at  $45,  board  $2.50 .  398  0. 

Assistant  cooks  at  $15  per  m.:  M.  Conrad  $3.45;  Percy  Monzar  $66.43;  Edward  Trott  $59.50  129  38 

Firemen,  Laurie  Smith,  12  m.  to  Mar.  31  at  $40,  board  $51.50 .  531  50 

Watchman,  Joseph  Wells,  12  m.  to  Mar.  31  at  $35,  board  $181 . ; .  601  00 

Winchmen  at  $40  per  m.:  Harry  Burrows  5- 164  m.,  board  $7;  John  Chandler  6-822  m.;  David 

Myra  12  m.,  board  $51 .50 .  1,017  96 

Deck-hands  and  bargemen  at  $35 per  m.  incl.  board:  John  Chandler  $208.66;  Allan  Jollymore 
$54.95;  Wm.  Meisner  $301 .86;  Gilbert  Monzar  $362.72;  James  McGowan  $301 . 17;  Sydney 
Smith  $263.41;  Stephen  Strachan  $73.11;  Delbert  Wagner  $431.36;  John  Wilneff  $63.20; 

Walter  Winters  $177.77 .  2,238  21 

Fraser,  J.  H.  &  Sons:  labour,  215  h.  at  60c.;  cast  steel  bushings,  20  at  $1.25,  90  at  $1,  140  at 

75c.;  sundries  $29.84 .  378  84 

Hagan,  E.  C.:  re-painting,  graining,  &c.,  41  d.  at  $2.50;  lettering  dredge  $10;  linoleum,  9j  yd. 

at  $1.75;  3  cushions  $10;  sundries  $26.52 .  165  21 

Liverpool  Marine  Railway  Company:  hauling  out  dredge  twice  and  dockage  2d.,  $40;  23 

lay  days  $184 .  224  00 

McIntosh,  C.  V.:  rope,  1,293  lb.  at  15c.,  946  lb.  at  16c.,  963  lb.  at  16|c.;  chain,  6,090  lb.  at  6c., 

1,690  lb.  at  5c.;  rubber  belting,  545  ft.  at  60c.;  steel,  1,787  lb.  at  5c.,  564  lb.  at  6c.;  600  lb  . 
dry  red  lead  $60;  450  lb.  white  lead  $40.25;  boiled  oil,  45  gal.  at  $1.50;  44§  gal.  engine  oil 
$35.60;  269  lb.  cotton  waste  $36.33;  93  lb.  packing  $86.10;  Swedish  iron,  750  lb.  at  6c., 

125  lb.  at  5c.;  60  pin  shackles  $63.60;  100  ft.  wire  bound  hose  $40;  2  stoves  $30;  feedoilers, 

2  multiple  light  $32,  4  No.  4,  $15,  6  No.  3,  $18;  12  prs.  oars  $30;  150  lb.  zinc  plate  $18; 

6  gal.  paint  $15;  250  empty  bags  $12;  sundries  $499.91 . ; .  2,554  83 

McLeod,  Robie:  ship  carpenters  and  joiners,  91  d.  at  $2.50;  hardwood  timber,  504  ft.  at  $25; 

sheathing,  1,072  ft.  at  $20;  sundries  $23- 94 .  285  48 

Mnlhall,  D.  C.:  groceries  and  provisions  $118.24;  hardwood  timber  $10.26;  labour,  11^  d.  at 

$2.50,  11  d.  at  $2;  sundries  $55.13 . .  234  38 

Southern  Salvage  Company:  services  of  S.S.  Delbert  £>.,  218  d.  at  $45;  coal,  1  ton  at  $9  50, 

2\  tons  at  $9,  2  tons  at  $8.50,  1  ton  at  $8,  2  tons  at  $7.75,  455  tons  at  $5.50;  coal  bags,  650 
at  6c.;  water,  30,950  gals,  at  Jc.;  manilla  rope,  946  lb.  at  17c;  lifting  boiler  $150;  wharfage 

on  dredge  and  2  scows,  8  in.  at  $15;  firewood  $4 .  12,936  19 

Wesley,  Mrs.  Augustus,  laundry  work . . .  49  71 

Wigglesworth,  Charles:  stove  $11;  sundries  $87.58 .  98  58 

Wigglesworth,  William:  scraping  and  painting  scows,  24  d.  at  $2.50, 142  d.  at  $2;  labour  block¬ 
ing  $28;  lumber,  nails,  timber,  &c.  $16  50 . . .  388  50 

Wright,  E.  J.:  shackles,  24  at  45c.,  36  at  40c.,  12  at  31c.;  rope  63  lb.  at  15c.,  123  lb.  at  11c.; 

cup  grease,  337  lb.  at  7jc.;  372  lb.  iron  $11.16;  sundries  $112.92 .  200  41 

Foundry  work:  Gohel  Iron  Works  $107.45;  Thomas  W.  Quinn  $4,538.75  .  4,64  6  20 

Small  payments:  labour  $110;  ice  $48;  provisions  $39  26;  trucking  $25.65;  storage  on  boats 

$17.50;  33  joints  of  pipe  $16.50;  lumber  $11.62;  sundries  $89.78 .  358  31 


Total,  carried  to  page  V — 339 .  32,472  16 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Dredge  No.  8. 

Master  and  craneman,  John  Gillis:  12  m.  to  Mar.  31,  at  $95;  board  of  self  and  crew,  $1,386; 

outlay  $13. 86 .  2,539  86 

Engineer,  Geo.  M.  Crawford:  12  m.  to  Mar.  31  at  $80;  board  $50;  travel  and  outlay  $4.95....  1,014  95 

Assistant  craneman,  Malcolm  Gillis,  May-Dec.,  6-822  m.  at  $60,  travel  $3.55 .  412  87 

Cook  and  steward,  Geo.  M.  DeCoste,  Apr.-Dec.,  8-394  m.  at  $40,  travel  80c .  336  57 

Fireman,  Wallace  Embree,  12  m.  to  Mar.  31,  at  $40,  board  $55.50 .  535  50 

Watchman  at  $35  per  m.:  James  McEachern  $268.01,  travel  and  outlay  $4.20;  Donald  McLeod 

$26.46.. . ; .  298  67 

Deckhands  and  scowmen  at  $35  per  m.:  Jno.  A.  Cameron  $263.41;  Jeffrey  Crispo  $69.52; 

Harold  Gillis, $292. 66;  Edward  Lavinge  $264.56;  Archibald  McEachern  $187.18;  Hugh 

McMaster  $268.01;  Thos.  Richards  $260.63;  travel  and  outlay  of  men  $28.75 .  1,634  72 

Foreman  carpenter,  U.  Talbot  $41.25;  carpenter,  H.  Mclnnis  $32.50 .  73  75 

Brown  Machine  Company:  castings,  1,180  lb.  at  3c.,  1,244  lb.  at  7c.;  labour,  26-7  h.  at  50c., 

56  h.  at  45c.,  123-75  h.  at  40c . . .  210  53 

Burns,  R.  D.  &  Sons:  coal,  57£  tons  at  $4.75;  wharfage  and  storage  $10;  sundries  $36.80 .  319  93 

(’arson,  J.  F.:  oakum,  300  lb.  at  8c.;  sundry  hardware,  paint,  &c.  $55.94 .  79  94 

Carson,  J.  &  Sons:  2  pine  signs,  14  ft.  long,  $12;  lumber  $29;  sundries  $26.30 .  67  30 

Hiawatha  S.S.  &  Owners,  sundry  towing .  55  00 

Noonan  &  Davies:  coal,  30-5  tons  at  $3.60,  15-25  tons  at  $3.75,  sundry  $19;  expressage,  &c., 

$8.32 . . .  194  31 

Pic'tou  Foundry  and  Machine  Co.,  sundry  foundry  work .  887  65 

Thompson  and  Sutherland:  dredge  chain,  1,231  lb.  at  $8.50,  2,247  lb.  at  $8.38;  manillarope, 

575  lb.  at  15Jc.;  ship  felt,  2  cases  at  $14.50;  sheet  red  fibre,  36^  lb.  at  66c.;  2doz.  shackles 

$12;  100  lb.  white  waste  $11;  sundries  $11.42 . r .  469  58 

Yorston,  J.  &  J.:  hauling  dredge  $75;  hauling  2  scows  $25;  lay  days  on  ways,  6  at  $37.50,  2 
at  $10;  7  gal.  copper  paint  $15.40;  plank,  403  1.  ft.  at  3§c.;  labour,  90  h.  at  50c.,  45  h.  at 

40c.,  2,042  h.  at  25c.;  sundries  $86.50 .  1,034  50 

Small  payments:  water  $65;  groceries  and  provisions  $70.76;  smithwork  $41.48;  wharfage 

$35;  trucking  $14.50;  2  signs  for  dredge  $10;  dockage  on  scows  $10;  sundries  $69.75 .  316  49 


Total,  carried  to  page  V — 339 .  10,482  12 


Dredge  No.  9. 


Master  and  craneman,  Patrick  McCarthy:  May-Mar.,  10-967  m.  at  $95;  extra  time  $2;  board 

$57.50;  travel  and  outlay  $22.32 . 

Engineer,  James  McCarron:  Apr  .-Mar.,  12  m.  at  $80;  extra  time  $3.50;  board  $30.50;  travel 

and  outlay  $18.81 . 

Firemen,  John  Turner:  Apr.-Mar.,  12  m.  at  $40,  extra  time  $2.10,  board  $30.50;  Alex.  Mc¬ 
Connell,  -645  m.  at  $40 . 

Oiler,  John  Saunders:  Apr  .-Jan.,  Mar.,  10-226  m.  at  $40;  extra  time  90c.;  board  $18.50 . 

Watchman,  Bernard  McGuigan:  Apr.-Jan.,  Mar.,  9-455  m.  at  $35;  extra  time  $1;  board  $7 . 

Cooks  at  $45  per  m.:  Percy  Boehner  $346.50;  John  Jeffreys  $58.50 . 

Deckhands  and  scowmen  at  $35  per  m.  inch  board  and  extra  time:  Daniel  Fraser  $172.09;  Jno. 
Jeffreys  $270.50;  George  Mellish  $290.22;  Alex.  McConnell  $31.86;  John  A.  McLean  $223.40; 
M.  A.  McPhee  $127.33;  Wm.  Murphy  $157.69;  Archibald  Nicholson  $305.83;  Roderick 
Steele  $173.74 . 


Labourers,  48-62  d.  at  $1.80,  46-5  d.  at  $1.50,  21  d.  at$l;  painters,  25 d.  at  $2.50;  caulkers,  12d. 

at  $2.50;  carpenters,  22-5  d.  at  $2.50 . 

Board  of  crew,  John  N.  McDonald,  3,240  d.  at  50c . 

Island  Tug  Company:  services  of  tug  F.  M.  Datt  tending  dredge,  212|  d.  at  $25 . 

MacDonald,  Joseph  N.:  water,  246  puncheons  at  50c.;  sundries  $2 . 

MacDonald,  A.  A.  &  Bros.:  coal,  10-77  tons  at  $4.80,  10-25  tons  at  $4.75,  27-5  tons  at  $4.50; 

sundries  $7.03 . 

McGowan,  M.  C.:  manilla  rope,  354  lb.  at  14£c.;  sundries  $13.69 . 

McKinnon  Bros.:  coal,  101  •  19  tonsat  $4.50;  carpenter,  2  d.  at  $2.50;  trucking  $8.04 . 

McKinnon,  J.  J.:  packing,  35  lb.  at  $1.25;  cup  grease,  25  lb.  at  18c.;  sundries  $1.85 . 

Maritime  Steamship  Co.,  Ltd.:  towing,  27-5  h.  at  $10;  waiting  for  tow,  12-5  h.  at  $4 . 

Matthew  Ik  McLean:  coal,  239-62  tons,  $1,077.12;  rope,  1,202-5  lb.,  $158.71;  engine  oil,  41-5 
gal.,  $26.98;  castor  oil,  90  lb.  at  15c.;  waste,  146  lb.  at  13c.;  galv.  flexible  wire,  300  ft.  at 
30c.;  linoleum,  10  yd.  at  $1.20;  wharfage  and  warehousing  goods  and  fittings  $30;  trucking 

$13.49;  sundries  $102.42 . 

Pictou  Foundry  &  Machine  Co.,  fouudry  work . 

Poole,  W.  A.  &  Co.:  coal,  27-412  tons  at  $4.75,  44-8  tons  at  $4.50;  kerosene  oil,  47  gal.  at  20c.; 

•  sundries  $8. 94 . 

Poole  A:  Thompson:  manilla  rope,  492  lb.  at  16^c. ;  sundries  $4.71 . . 

Stairs,  Wm.,  Son,  &  Morrow:  112  lb.  red  antifouling  paint  $48;  112  lb.  red  anti-corrosive  paint 

$14;  sundries  $2.04 . 

Sterns  Brothers,  sundry  general  merchandise . . . 

Stewart,  Bruce  &  Co.,  sundry  foundry  work,  ship  chandlery,  &c . . 


1,123  76 

1,012  81 

538  40 
428  43 
338  94 
405  00 


1,852  76 

327  03 
1,620  00 
5,312  50 
125  00 

231  20 
65  02 
468  43 
50  10 
325  00 


1,543  20 
119  44 

350  15 
85  89 

64  04 
121  02 
2,119  71 


Carried  forward 


18,627  83 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward .  18,627  83 

Dredge  No.  9 — Continued. 

• 

Yorston,  J.  &  J.:  hauling  dredge,  413  tons  at  20c.;  laying  on  ways,  5  d.,  413  tons  at  10c.  per  ton 
perd.;  blocking,  420  ft.  at  3c.;  keel  blocks  split,  26  at  60c.;  water  and  use  of  town  hose  $10; 

labour,  scraping,  painting,  &c.,  50 h. at  50c.,  892  h.  at  28c.,  135h.at25c.;  sundries $53.18 _  6S8  09 

Small  payments:  water,  124  puncheons  at  50c.;  labour,  $51.50;  laundry  work  $20.90;  14  ft.  skiff 
$25;  blankets,  6  pr.  at  $3.25,  6  pr.  at  $1.50;  blacksmith  work  $17.11;  lumber  $13.97;  binocular 
$15;  expense  inspecting  dredge  $10.12;  transfer  work  $12.60;  sundries  $112.75 .  369  45 


Total,  carried  to  page  V — 339 .  19,686  27 


Dredge  No.  10. 

Master  and  craneman,  W.  C.  Orr:  May-Mar.,  11  m.  at  $95;  board  of  self  and  men,  143  d.  at  50c.; 

travel  and  outlay  $7.62 .  1 , 124  12 

Engineer,  F  C.  Batt,  Apr.-Mar.,  12  m.  at  $80,  board  $30.50 .  990  50 

Assistant  craneman,  Malcolm  Buchanan,  7-306  m.  at  $35 . 255  72 

Firemen  at  $40  per  m.:  George  Batt,  1  m.  $40,  board  $15;  John  Shepard,  11  in.  at  $40,  board 

$15.50 .  510  50 

Watchmen  at  $35  per  m.:  I.  Acorn  $38.75,  board  $15.50;  D.  Bell  $137.74;  D.  Connors  $193.75; 

J.  Creighan  $12.50;  D.  Dowling  $3 .  401  24 

Cook  and  steward,  John  Mills,  8-38  m.  at  $45,  labourer  1  m.  $40 .  417  14 

Deckhands  and  scowmen  at  $35  per  m.:  Laurence  Doirion  $272.66;  R.  O.  Hanley  $265.88;  Jas. 

Hughes  $270.40;  Finlay  Matheson  $260.24;  John  McBeth  $260.24;  3  payments  under  $15 

each,  $25.51 .  1,354  93 

Caulkers,  30-83  d.  at  $3,  139-68  d.  at  $2.50;  watermen,  109  d.  at  $2.50;  carpenters,  45-5  d.  at  $3; 

116-46  d.  at  $2.50,  21-75  d.  at  $2.25,  25-5  d.  at  $2;  painters,  31-5  d.  at  $2.50,  13-5  d.  at  $2; 
man  with  team,  13-75  d.  at  $3;  labourers,  123-5  d.  at  $2,  78  d.  at  $1.75,  23-5  d.  at  $1.60,  214-5 

d.  at  $1.50, 12-4  d.  at  $1.15;  time-keeper,  20  h.  at  25c.;  motor  boat  hire  $10 .  2,161  41 

Boarding  crew,  J.  N.  McDonald,  2,774§  d.  at  50c.,  extra  meals,  35  d.  at  25c .  1,396  00 

Bell,  Thomas:  creosoted  2" plank,  811  ft.  at  $75;  freight  $12;  wharfage,  truckage,  &c.  $7.50 .  80  32 

Bethune,  D.  F.,  ground  rent,  2  scows  at  $25, 1  water  boat  at  $15 .  65  00 

Cameron  &  Co.,  sundry  hardware .  216  07 

Carvell  Bros.:  side  wharfage,  winter  1912,  $50;  extra  wharfage,  winter  1912,  $15;  water,  44,000 

gal.  at  $1  per  M .  109  00 

Des ltoches,  Angus:  rent  of  jack  screws,  blocks,  &c.  $88.75;  horse  hire  $13 .  101  75 

Feehan,  H.  F.,  coal,  26-6  tons  at  $4.50 .  119  70 

Hogan,  M.  P.,  sundry  lumber .  117  34 

Island  Tug  Co.:  hire  of  tug  Islander,  171  d.  at  $25 .  4,275  00 

Lyons,  G.  &  Co.:  coal,  87-943  tons  at  $4.75,  5-49  tons  at  $5,  -955  tons  at  $4.50;  bags, 50at  12c .  455 

McGowan,  M.  C.:  manilla  rope,  275  lb.  at  14c. ;  white  lead,  200  lb.  at  9c .  56  50 

McKinnon,  J.  J.:  engine  oil,  47^  gal.  at  80c.;  sundries  $11.80 .  49  80 

McPherson,  John  Angus:  square  timber,  4  pieces  at  $8;  plank,  1,226  ft.  at  $17.50;  freight$2 .  55  45 

Paton,  James  &  Co.:  wire  mattresses,  10  at  $3.35;  duck,  40  yd.  at  35c.;  sundries  $11.39 .  58  89 

Stanley  Bros.:  wool  blankets,  6  pr.  at  $2.75;  flannelette  blankets,  16  pr.  at  $1.65;  linoleum,  20* 

yd.  at  60c.;  sundries  $59. 91 .  114  96 

Stewart  ,  Bruce  &  Co.:  sundry  foundry  work  and  ship  chandlery .  1, 109  36 

Small  payments:  hauling  water,  7.000  gal.  at  ^c.;  1  set  blocks  $23.70;  hardware,  paint,  &c.  $70; 
expenses  inspecting  dredge  $10.12;  14  ft.  skiff  $25;  signs,  2  at  $11;  smithwork  $38.46;  water 
hose,  100  ft.  at  30c.;  labour  $63.70;  spruce,  2  pieces  at  $10,  1  piece  at  $6;  fir,  20  pieces  at  50c. 

3  pieces  at  75c.;  dishes  $1 1.14;  iron,  24  sheets  at  $1;  laundry-work  $38.8$;  sundries  $108.69. .  538  94 


Total,  carried  to  page  V — 339 .  16,135  12 


Dredge  No.  'll. 

Master  and  craneman,  James  McGrath:  May-Feb.,  9-967  m.  at  $95;  board  of  men,  167  d.  at 

50c.;  outlay  $60.55 .  1,090  99 

Engineer,  M.  A.  McLeod:  Apr. -Feb.,  1  m.  at  $70,  10  m.  at  $80;  board  $15;  travel  and  outlay 

$41 .  926  00 

Firemen  at  $40  per  m.:  D.  Dolan  1-774  m.;  D.  Dowling  5-919  m.;  J.  Musick  1-225  m.,  board 

$15 .  371  76 

Cooks  at  $40  perm.:  Mrs.  D.  Ilandrahan  -693  m.;  J.  Perry  1 -074  m.;  Mrs.  Jas.  Shea5-365  m.. .  285  24 

Watchman,  A.  N.  McDonald:  Apr. -Nov.,  7-359  m.  at  $35;  extra  time,  20  h.  at  25c.;  board 

$5.50 .  268  09 

Deckhands  and  scowmen  at  $35  per  m.:  P.  Arsenault  $258.19;  James  Casey  $260.52;  S.  Des 

Roches  $258.19;  Peter  Gaudct  $197.16;  Wm.  McCormack  $17.80 .  .  991  86 

Labourers,  94-85  d.  at  $1.75,  4-5  d.  at  $2;  carpenters,  44  d.  at  $2.50;  caulkers,  3d. at  $2.50,33-33 

d.at$3;  men  with  horse,  3-5  d.  at  $2.50 .  401  26 


Carried  forward 


4,335  20 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Carried  forward .  4,335  20 

Dredge  No.  11 — Continued. 

Arsenault,  J.  J.  &  Co.,  sundry  general  supplies . ; . . .  142  97 

Brace,  McKay  &  Co.:  manilla  rope,  250  lb.  at  13c.;  2 lavatories  $10;  sundries $30. 99 .  73  46 

Brown,  H.  H.:  coal,  85  tons  at  $5.75;  puncheon$2 . ; .  50  88 

Enterprising  Trading  Co.  :%coal,  19-9  tons  at  $5.50;  hauling,  21  loads  at  20c .  113  65 

Holman,  R.T.:  coal,  24 -427  tons  at  $3.70;  bags,200at9c .  108  38 

Lidstone,  W.  J.,  sundry  general  merchandise .  129  56 

Lyons,  G.  &  Co.:  coal,  10-355  tons  at  $4.50;  freight  $14 .  60  60 

McDonald,  J.  N.:  boarding  crew,  1,960  d.  at  50c.;  labour,  $11.25 .  991  25 

McNeil,  William  B.,  sundry  trucking  and  coal  hoisting . ; .  57  55 

Maritime  Steamship  Company:  services  of  S.  S.  Pekin ,  towing,  31  h.  at  $10,  waiting  for  tow,  90 

h.  at  $4 . • .  670  00 

Murphy,  P.  C.,  services  of  tug,  7  d.  at  $25,  4  d.  at  $20 .  255  00 

Tug  T.  A.  Stewart ,  &  Owners:  services  attending  dredge,  181  d.  at  $25 .  4, 5. '5  00 

Stewart,  Bruce  &  Co.,  sundry  foundry  work,  ship  chandlery,  etc .  980  58 

Strong,  Fred.,  L.  W.  &  Co.:  hardware,  paint  etc.,  $269.24;  paid  wages  of  men  $285.72 .  554  96 

Tignish  Trading  Co.:  coal,  55-8  tons  at  $6.25;  rope,  272  lb.  at  15§c.;  trucking,  $10.60;  kero¬ 
sene  oil,  45  gals,  at  22c.;  sundries,  $38.64 .  450  05 

Small  payments:  hauling  up  and  launching  scows,  $33.75;  labour,  $43.05;  water,  151  puncheons 
at  50c.,  5,800  gals.  $5.80;  hauling  and  transfer  work,  $47;  timber,  6  sticks  at  $5,  1  at  $4; 
blacksmith  work,  $36.56;  laundry  work,  $32.07;  pilotage,  $21;  coal  $20.92;  hardware, 

$27.82;  20  loads  marsh  hay,  $20;  hardwood  logs,  5  at  $2.20;  expenses  inspecting  dredge, 

$10.12;  sundries,  $123.06 . . .  541  65 


Total,  carried  to  page  V — 339 .  14,040  74 


Tug  Canso. 

Master,  J.  A.  Moury,  Apr.-May,  1-855  m.  at  $90 .  166  93 

Master,  James  McDonald:  May-Sept.,  4-145  m.  at  $90;  board  of  crew,  814  d.  at  50c.;  outlay, 

$6.57 .  786  64 

Master,  Arthur  Swim:  Scpt.-Mar.,  5-289  m.  at  $90,  watchman,  1-487  m.  at  $35;  board  of  crew, 

I, 306  d.  at  50c.;  travel  and  outlay,  $16.94 .  1,198  03 

First  engineers:  H.  Allen,  3-756  m.  at  $90;  John  Thorne,  7-231  m.  at  $90,  board,  $13.50,  travel 

and  outlay,  $32.80 .  1,035  15 

Second  engineer,  Thomas  Armstrong,  9-039  m.  at  $60,  board,  $11.50,  travel  and  outlay, 

$22.35 . 576  19 

Mate,  W.  A.  Demings,  8-749  m.  at  $50,  travel  and  outlay,  $12 .  449  46 

Cook  and  steward,  William  Burke,  2-38  m.  at  $45 .  107  13 

Cook  and  steward,  Joseph  Brown,  -296  m.  at  $45 .  13  32 

Cook  and  steward,  J.  W.  Stackhouse,  3  m.  at  $45,  board  of  crew,  931  d.  at  50c.,  extra  meals, 

100  at  17c.,  total,  $617.50,  less,  $85.38  provisions  supplied .  532  12 

Cook  and  steward,  Fred  Syines,  3-361  m.  at  $45,  travel  and  outlay,  $7.50 .  158  78 

Assistant  cook,  Arthur  Hadley .  7  24 

Firemen  at  $-10  per  m.:  Elijah  Boone,  4-427  m.;  John  A.  Carlin,  4-118  rn.,  travel  and  outlay, 

$11;  Geo.  Henderson,  1-052  m.;  Archibald  Irving,  3-658  m . ,  travel  and  outlay,  $10.20; 

J.  H.  Leary,  1-197  m.;  James  Searle,  1-723  m.;  Thos.  Tobin,  4-085  m .  831  65 

Watchmen  and  firemen:  Henry  Cunningham,  $18.74;  Alex.  Robins,  $204.99 .  223  73 

Deckhands  at  $35  per  m.:  John  Boone,  $222.66;  John  Good,  $70.91,  travel  and  outlay,  $10.20; 

Geo.  Henderson,  $86.11;  Hector  Leblanc,  $83.56,  travel,  $12.10;  Ernest  Long,  $160.47, 
travel  $12.65;  Angus  McNamara,  $128.01;  Robert  Watters,  $165.31;  R.  T.  Watters,  $148.05  1,100  03 

Canadian  Oil  Companies:  engine  oil,  48  gals,  at  65c.;  cylinder  oil,  10  gal.  at  75c.;  sundries, 

$21.28 .  59  98 

Dominion  Coal  Company,  coal,  82-25  tons  at  $4 .  329  01 

Ellsworth,  Thos.,  sundry  general  supplies . .  65  05 

Hevenor,  G.:  boiler  plate,  1,274  lbs.  at  3§c. ;  hooks  for  hose,  36  at  30c.;  lantern  for  engine 

room,  $14;  labour,  124  h.  at  50c.,  1,088  h.  at  40c.,  12  h.  at  35c. ;  sundries,  $58.07 .  628  86 

Inverness  Railway  &  Coal  Company,  coal,  38  tons  at  $3.25 .  123  50 

Kennedy,  Wm.,  &  Sons,  steel  propeller  blades,  4  at  $40 . . . .  160  00 

Mowatt,  B.  A.:  provisions,  $85.38;  18  cans  metal  polish,  $13.50;  hardware,  $12.06;  sundries, 

$12.32 . 123  26 

Mulcahy,  A.  J.  Co.:  100  ft.  leather  copper-riveted  hose,  $59;  adjusting  standard  compass, 

etc.,  $15;  sundries,  $3.50 .  77  50 

Murray,  P.  W.:  coal,  1 -532  tons  at  $9,  200  torts  at  $5.15,  24-822  tons  at  $5.40;  13  coal  bags  at  10c.  1,209  98 

Noonan  &  Davies:  coal,  84-75  tons  at  $3.75;  freight,  $29.58;  labour  landing,  $31.90;  50  bags, 

’  $4;  phone  messages,  90c .  384  20 

Nova  Scotia  Steel  &  Coal  Co:  coal,  15  tons  at  $3.25;  trimming  coal,  $2.25;  water,  4,000  gal.  at 

jc .  61  00 

Renault,  F.,  piloting  tug,  17  d.  at  $4,  travel,  50c .  68  50 


Carried  forward .  10,477  24 
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Brought  forward .  10,477  24 

Dredge  No.  10 — Continued. 

Splane,  J.  Co.:  manilla  rope,  2,989  lb.  at  10fc.;  steel  wire,  75  lb.  at  13c.;  deep  sea  line,  46 

lb.  at  20c.;  sundries,  $14.46 .  354  73 

Thorne,  W.  H.  &  Company:  engine  and  cylinder  oil,  23  gals,  at  65c.,  51f  gal.  at  70c.;  boiler 
zinc,  277  lb.  at  10c.;  garlock  packing,  12f  lb.  at  $1.80;  paint,  9  gal.  at  $2.50;  white  waste, 

253  lb.  at  8c.,  68  lb.  at  11c.;  bronze  picture  cord,  200  ft.  at  9fc.;  sundries,  $120.30 .  291  22 

Foundry  work:  McLennan  Foundry  and  Machine  Works,  $49.70;  Union  Foundry  and  Machine 

Works,  $102.95;  2  payments  under  $20  each,  $19.64 .  172  29 

Small  payments:  pilotage,  $43;  hardware,  oil  etc.,  $31.01;  laundry  work,  $27.34;  coal,  $45.66; 
fees  for  special  survey  of  dredge,  $15.40;  6  d.  blockage,  $15;  water,  $29.65;  ice,  $36.05; 
druggists’  and  optician’s  supplies  $13.85;  charts,  15  at  $1;  stoves,  1  at  $14,  1  at  $12;  sundries, 

$147.27 .  445  23 


Total,  carried  to  page  V — 339 .  11,740  71 


Tug  Courtenay. 

Captain,  G.  H.  Perry,  Apr  .-Mar.,  12  m.  at  $75,  board,  $11.50 .  911  50 

Engineer,  H.  E.  Berry,  Apr.-Mar.,  12  m.  at  $75,  board,  $11.50 .  911  50 

Mate,  John  Ross,  Apr.-Mar.,  11-322  m.  at  $45 . .' .  509  50 

Cook,  Wm.  Birch,  10-322  m.  at  $40,  boarding  crew,  2,496  d.  at  50c.,  oil  and  matches,  $4.82...  1,665  72 

Cook,  PI.  Gilchrist,  1  m.  $40,  boarding  crew,  233  d.  at  50c .  156  50 

Firemen  at  $40  per  m.:  W.  Brown,  12  m.,  board,  $11.50;  Geo.  Wasson,  11-29  m .  943  12 

Watchmen  at  $35  per  m.:  Hugh  McCarty,  $80.35;  Albert  Wilson,  $297.26,  board,  $11.50; 

2  payments  under  $15  each,  $16.11 .  405  22 

Deck  hand,  Allen  Diamond,  11-276  m.  at  $35 .  394  67 

Foreman  carpenter,  John  C.  Harned,  18  d.  at  $4;  carpenters  and  caulkers,  38  d.  at  $3 .  186  00 

Dominion  Coal  Company,  coal,  281-71  tons  at  $4;  Voucher  4772,  outstanding,  coal,  $98.33...  1,225  17 

Hevenor,  G.;  coal  heater,  $80;  sundries,  $5.61 .  85  61 

MoAvity’s  wharf,  wharfage  on  tugs,  Sept.,  Nov.,  Jan .  75  00 

Splane,  J.  &  Co.:  paint,  6f  gals,  at  $2;  manilla  rope,  28  lb.  at  16c.,  410  lb.  at  15fc.,  57  lb.  at 

15c.,  96  lb.  at  14c.,  610  lb.  at  13fc.,  55  lb.  at  life.,  185  lb.  at  life.;  sundries,  $25.28 .  237  92 

Thorne,  W.  H.  &  Company:  manilla  rope,  54  lb.  at  life.,  738  lb.  at  10|c.;  marine  engine  oil, 

45  gal.  at  80c.;  packing  wire,  16f  lb.  at  90c.;  paint,  $15.20;  sundries,  $30.51 .  180  20 

Small  payments:  blockage,  7  d.  at  $2.50;  wharfage,  $14.50;  cylinder  oil,  30  gal.  at  75c.;  12 

fenders,  $12;  groceries,  $11.50;  sundries,  $85.72 .  163  72 


Total,  carried  to  page  V — 339 .  8,051  41 


Tug  Helena. 

Master,  James  McDonald,  Apr.-May,  1-855  m.  at  $90,  outlay,  80c .  167  73 

Master,  J.  A.  Moury,  May-Mar.,  10- 145  m.  at  $90 .  913  07 

First  engineer,  Wylie  Spicer,  Apr.-Mar.,  12  in.  at  $90 .  1,080  00 

Second  engineers  at  $60  per  m.;  Harry  McCain,  8-329  m.;  Frank  Rush,  -5  m.;  John  Thorne, 

3-19  m .  721  15 

Mates  at  $50  per  m.:  Arthur  Swim,  5-329  m.;  R.  T.  Watters,  6-657  m .  599  32 

Firemen  at  $40  per  m.:  Edward  Kelly,  11-888  m.;  John  Long,  8-657  m.;  Allan  Russell,  12  m.  1,301  81 

Cook  and  steward,  Jesse  Hughes,  12  m.  at  $45,  boarding  crew,  3,985f  d.  at  50c .  2,532  75 

Night  fireman  and  watchman,  Charles  Knox,  3-362  m.  at  $40 .  134  47 

Deck  hands  at  $35  per  m.:  James  Barclay,  $96.46;  R.  Howes,  $4.03;  Edward  Jacobs,  $417.22; 

M.  Mahoney,  $168.77;  Robert  Maynes,  $151.50;  Wm.  Skelton,  $161.86;  Percy  Thurber, 

$250.75 . f. . . .  1,250  59 

Foreman  carpenters,  John  C.  Harned,  36  d.  at  $4;  carpenters,  57  d.  at  $3;  painters,  71  d.  at 

$2.50 . 492  50 

Canadian  Oil  Companies:  kerosene,  99  gal.  at  16fc.,  125  gal.  at  19c.;  marine  engine  oil,  97  gal. 

at  65c.;  sundries,  $5.75 .  10S  88 

Dominion  Coal  Company,  coal,  636-18  tons  at  $4 .  2,544  74 

Dykeinan,  F.  A.  &  Co.:  linoleum,  8  yd.  at  $1.50,  5f  yd.  at  $1.40,  8f  yd.  at  $1.25;  mats,  3  at 

$4;  sundries,  $30.12 .  72  80 

Gregory,  James  S.:  blockage,  29  d.  at  $4;  hire  of  horses  and  floating  stages,  $10;  sundries, 

$11.58 .  137  58 

McAvity’s  Wharf,  wharfage  on  tug,  2  m.  at  $25,  5  d.  at  $1 . ; . . .  55  00 

Mulcahy,  A.  J.  Co.:  No.  1  anticorrosive  composition,  If  cwt.  at  $27.60,  1  cwt.  at  $27;  No.  3 
antifouling  composition,  2  cwt.  at  $44.75;  f  cwt.  ammonia,  $13.80;  50  ft.  leather  copper- 

riveted  hose,  $29.50;  paint,  $27.20;  sundries,  $8.75 .  237  15 

Reynolds,  George,  painting  boat,  14-47  d.  at  $4 .  57  87 


Carried  forward .  12,407  41 
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Brought  forward .  12,407  41 

Tug  Helena — Concluded. 

Rogers,  Lyman  J.:  foreman,  5  d.  at  $2.50;  labour  chipping  and  painting,  48  d.  at  $2.10;  sun¬ 
dries,  $5.50 .  118  80 

Splane,  J.  &  Co.:  manilla  rope,  880  lbs.  at  17c.,  1,041  lb.  at  lS^c.,  954  lb.  at  125c. ,  40  lb.  at  lljc., 

61  lb.  at  102c. ;  steel  wire,  63  lb.  at  13c.,  136  lb.  at  12c.,  15  lb.  at  life.,  95  lb.  at  11c.;  sundries, 

$78.79 . 556  78 

Thorne,  W.  H.  &  Co.:  manilla  rope,  140  lb.  at  15jc.,  1,966  lb.  atlOjc.;  engine  oil,  42  gals,  at 

70c.;  white  waste,  258  lb.  at  11c.,  100  lb.  at  12c.;  asbestos,  8  bags  at  $1.25;  sundries,  $268.54.  581  37 

Wilson,  J.  E.:  grate  bars,  4,743  lb.  at  2£c.;  sundries,  $36.15 .  154  72 

Yarmouth  Marine  Railway  Co.  Ltd.:  hauling  up  vessel,  $43.50;  additional  days,  5  at  $21.75; 

•sundries,  $5 .  157  25 

Foundry  work:  New  Burrell-Johnson  Iron  Co.,  $350.19;  Union  Foundry  and  Machine  Works, 

$375.58;  J.  Fred  Williamson,  $13.55 .  739  32 

Small  payments:  laundry  work,  $41.50;  hardware,  etc.,  $42.03;  groceries  and  provisions,  $32.04; 
coal,  $25.75;  making  covers  for  engine  etc.,  $30;  ice,  $30.25;  reflex  glasses,  6  at  $2;  spring 
and  mattress,  $12.10;  sundries,  $76.50 .  302  17 


Total,  carried  to  page  Y — 339 .  15,017  82 


Tug  * Lisgar .’ 

Captain  and  pilot,  S.  Belanger:  Apr  .-Mar.,  12  m.  at  $90;  board,  2,898  d.  at  50c.,  4695  extra  meals 

at  17c.;  travel  and  outlay  $78.67 .  2,687  50 

Chief  engineer,  Albert  Desrochers,  Apr.-Dee.,  8-756  m.  at  $75,  travel  and  outlay  $21.80. ...  678  51 

Second  engineer.  Phi.  Samson,  Apr.-Dec.,  8-756  m.  at  $50.,  travel  and  outlay  $27.20 .  465  01 

Mate,  Louis  Castonguay,  Apr.-Dec.,  7-887  m.  at  $50,  travel  and  outlay  $24.15 .  418  53 

Cook,  Willy  Lafleur:  Apr.-Dec.,  8-69  m.  at  $45;  laundry  work  $79.45;  travel  and  outlay  $12.60  483  12 

Watchman,  Wm.  McRae,  2-46  m.  at  $50 .  123  01 

Waiter,  E.  Labadie,  Apr.-Dec.,  8-057  m.  at  $20,  travel  and  outlay  $26.70 .  187  84 

Firemen  at  $40  per  m.:  Emile  Boucher,  2  m.,  travel  and  outlay  $13.10;  Phi.  Carrier,  8-756  m., 

travel  and  outlay  $14.45;  Arthur  Gasse,  5-756  m.,  travel  and  outlay  $11.65 .  699  70 

Sailors  at  $35  per  m.:  Ed.  Castonguay,  $263.41,  travel  and  outlay  $11.55;  Louis  Labadie, 

$338.01,  travel  and  outlay  $15.15;  Anicet  Paradis,  $281.82,  travel  and  outlay  $12.60 .  922  54 

Burns,  D.  J.,  piloting,  20  d.  at  $3,  sundry  $20.50 .  80  50 

Burns,  R.  D.  &  Sons:  coal,  1145  ton  at  $4.75;  marine  engine  oil,  455  gal.  at  65c.;  sundries  $27.69  601  15 

Carson,  J.  F.:  duck,  45  yd.  at  35c.;  100  ft.  wire  bound  hose,  $43;  white  gloss,  27  gals,  at  $2.20; 
floor  glaze,  5  gal.  at  $2.40;  black  paint,  4  gal.  at  $2.20;  112  lb.  antifouling  composition  $19.80; 

112  lb.  anticorrosive  composition  $39.20;  engine  oil,  465  gal.  at  985c.;  cylinder  oil,  15  gal. 

at  75c.;  6  magnets  $21.50;  sundries  $197.09 .  473  69 

Inverness  Railway  &  Coal  Company:  coal,  33-3  ton  at  $3;  trimming  coal  $1.93 .  101  83 

MacKenzie,  W.  D.:  labour,  311  h.  at  40c.;  brass  pipe,  45  lb.  at  33c.;  sundries  $145.46 .  284  71 

Nader,  A.,  boarding  men .  50  40 

Noonan  and  Davies:  coal,  90  ton  at  $3.50;  labour  $10;  freight  $32.06;  sundry  50c .  357  57 

Pictou  Foundry  and  Machine  Co.,  sundry  foundry  work...... .  1,944  35 

Yorston,  J.  &  J.:  hauling  vessel  $51.20;  laying  on  ways,  4  d.,  $51.20;  shifting  vessel  on  blocks  $10; 

labour  scraping  and  painting,  17  h.  at  50c.;  297  h.  at  25c.;  sundries  $9.89 .  205  04 

Small  payments:  smithwork,  $47.30;  groceries  and  crockery,  $44.45;  floor  oil  cloth,  67.66  yd. 
at  30c.;  1,000  ft.  spruce,  $19;  775  ft.  hemlock,  $13.20;  ice,  $17.25;  freighting,  $17.55;  piloting, 

$16;  kerosene  oil,  72-75  gals,  at  17c.;  wharfage,  $10;  sundries,  $54.70 .  272  12 


Total,  carried  to  page  V — 339 .  11,037  12 


Tug  ‘Rona.’ 

Master,  R.  J.  Belyea:  May-Jan.,  Mar.,  10  m.  at  $75,  captain,  Feb.,  $50;  board  of  crew,  1,538  d.  at 

50c.,  travel  and  outlay  $51.02 .  1,620  02 

Engineer,  G.  G.  Gillis:  Apr  .-Mar.,  11-5  m.  at  $70;  board  $28.50;  travel  $7 .  840  50 

Mates:  A.  Arseneau,  2-755  m.  at  $50,  travel  and  outlay  $4.50;  John  Cassidy,  4-099  m.  at  $50, 

pilot,  7  d.  at  $2.50,  travel  and  outlay  $5.45 .  370  19 

Cooks  at  $40  per  m.:  E.  Arseni,  -131  m.;  G.  Gaudet,  -96  m.;  H.  Vigneau,  6-69  m .  311  29 

Firemen  at  $40  per  m.:  S.  M.  Gillis,  -258  m.,  board  $4;  Frank  Holland  8-355  m.,  travel  and 

outlay  $23.25 .  371  76 

Dock  hands  at  $35  per  m.:  James  Brophy  $65.57;  Fred  Vigneau  $235.31,  travel  $3.25 .  304  13 

Foreman  carpenter,  Angus  Desroche,  135  d.  at  $2.50;  carpenters,  labourers,  etc.,  $333.47 .  367  22 

Travel  and  outlay  of  inspector  of  dredges,  John  N.  MacDonald .  28  40 

Connier,  Ernest,  water,  18,100 gal.  at  fc.;  Connier,  Lucien,  water,  10,380  gal.  at  fc.,  2,315at  lo.  236  72 

McPherson,  John  Angus:  guard  pieces,  190  1.  ft.  $34;  plank,  $21.45;  2  sticks  timber,  $13; 

sundries  $7.30 .  75  75 


Carried  forward 


4,525  98 
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Dredge  Vessels:  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  4,525  98 

Pictou  Foundry  and  Machine  Co.:  sundry  foundry  work .  591  94 

Savage,  J.  P.:  coal,  10-555  ton  at  $6.50;  rope,  176  lb.  at  18c.,  183  lb.  at  15jc.,  216  lb.  at  13c.; 

sundries  $142.41 . .  299  13 

Small  payments:  coal,  5-472  ton  at  $5,  8-819  ton  at  $4.75;  condenser  ferrules,  300  at  83C.; 

smithwork  $14.64;  freight  $14.56;  blankets,  5  pr.  at  $2.65,  1  pr.  at  $4.75;  sundries  $34.55. ...  176  50 


Total,  carried  to  page  V — 339, .  5,593  55 


Tug  ‘ Sogcnada .’ 

Master,  Dan  Landry:  Aug. -Jan.,  4-764  m.  at  $85;  board  $7.50;  travel  and  outlay  $4.80 .  417  28 

Engineer,  Chas.  Campbell,  Aug.-Mar.,  7-903  m.  at  $85,  board  $50.50,  travel  and  outlay  $22.75  745  08 

Captains:  Alf.  Lessard,  13  d.  at  $4,  travel  and  outlay  $20.70;  S.  Belanger,  Aug.,  travel  and 

outlay  $33.90 .  106  60 

Firemen  at  $40  per  m.:  Albert  Desaux,  2-855  m.,  travel  and  outlay  $4.80;  J.  Dugas,  1-122  m.; 

Robt.  Houston,  1-122  m.;  Wm.  Jessome,  6-296  m.,  board  $53  .  513  60 

Deckhands  at  oer  m.:  Howard  Forrest,  $54.56,  travel  and  outlay  $4.80;  Alex.  Walker  $84.96  144  32 

Sundry  labour,  1  h. ,$162.64  ,  5  d.  $12.50 .  175  14 

Board  of  men,  A.  Nader,  56  meals  at  35c .  19  60 

Carter,  A.  T.:  coal,  17  ton  at  $5.15;  labour  on  coal  $2.52 .  90  07 

Hackett,  Wm.  &  Sons:  1  row  boat  $49;  pr.  oars  $3.90 .  52  90 

Keating,  Thos.  F.  B.:  labour,  16  d.  at  $2;  manilla,  70  lb.  at  14c.;  sundries  $11.95 .  53  75 

Kelly,  James:  manilla,  2,824  lb.  at  15c.;  6  blocks,  $10.80;  sundries,  $181.08 .  615  48 

North  Sydney  Marine  Railway  Company:  foreman,  $11.17;  labour,  38.88  d.  at  $2.75;  iron 

paint,  8  gal.  at  $4;  4  lay  days  $37.20;  hauling  $18.60;  sundries  $8 .  213  92 

Nova  Scotia  Steel  &  Coal  Co.,  coal,  81  ton  at  $3 .  243  00 

Foundry  work:  Robert  Musgrave,  $15.65;  Pictou  Foundry  &  Machine  Co.,  $317.06;  Sydney 

Foundry  and  Machine  Works,  $41.55 .  374  26 

Small  payments:  water  $54.65;  adjusting  compasses  and  swinging  vessel  for  deviations  $30; 
provisions  $28.91;  Walker  ship-log  $18;  labour  $14;  pilotage  $30;  pr.  marine  glasses  $18; 
sundries,  $133.08 . .  326  64 


Total,  carried  to  page  V — 339 .  4,091  64 


Stonelifter  No.  1. 

Master.  David  Reid:  Apr. -Mar.,  8-722  m.  at  $75;  watchman,  3-291  m.at  $35;  board  of  self 

and  men,  1,715  d.  at  50c.;  outlay  for  desk  $4 .  1,630  87 

Mato,  Joseph  Donovan,  Apr.-  Sept.,  5-624  m.  at  $60 .  337  48 

Engineer,  John  Amos,  12  m.  to  Mar.  31,  at  $60,  board  $97.50 .  817  50 

Fireman,  Howard  Carpenter,  Apr. -Sept.,  5-624  m.  at  $40 .  224  99 

Cook,  Hiram  Nice,  Apr.-Sept.,  5-624  m.  at  $45 .  253  11 

Watchman  at  $35  per  m.:  John  Butt,  3  m.,  board  $46;  Wm.  Gibbon,  3-282  m.,  board  $2;  Thos. 

Roulston  2-46  m .  353  98 

Deckhands  at  $35  per  m.:  George  Catherine  $175;  John  Costigan  $25.31;  Ben  Miller  $19.56; 

Wm,  Seaherry  $142.30;  James  Sheridan  $175;  Charlie  Trainor  $21.86 .  559  03 

Diving  Scow: — 

Diver,  Edward  Lahey,  12  d.  at  $15;  retaining  days,  13  at  $5;  scow  hire,  26  d.  at  $1;  paid 

watchman,  John  Coleman,  25  n.  at  $1.75;  sundry  labour  $8.75 .  323  50 

Diver,  John  Lougon,  86  d.  at  $15;  retaining  days,  83  at  $5;  scow  hire,  169  d.  at  $1 .  1,874  00 

Diver’s  helpers  at  $1.75  per  d.:  F.  C.  Lahey  3d.;  Harry  Stone  3d .  10  50 

Watchman  at  $1.75  per  d.:  P.  Conlon  3  d.:  David  Tufts  73  d.;  Robert  Tyner  132  d .  364  00 

Pumpmen  at  $1.75  per  d.:  David  Drinan  39  d.;  Thomas  Evans  48  d.;  George  Haines  91  d.; 

Alexander  Lougon  100  d .  486  50 

Dominion  Coal  Company:  coal,  50-09  ton  at  $4 .  200  36 

Gregory,  H.  S.  &  Son,  slippage  on  Wiggin’s  slip,  103  d.  at  $1 .  103  00 

Splane,  J.  &  Co.:  manilla  rope,  165  lb.  at  lO^c.,  65  lb  at  11c.,  73  lb.  at  life.,  49  lb.  at  15c.,  126  lb. 
at  17Jc.;  galv’d  steel  wire,  75  lb.  at  12c.,  75  lb.  at  13c.;  steel  wire  rope,  505  ft.  at  29c.;  sundries 

$98.68 . . . . . .  326  75 

Sullivan,  John:  boating  dynamite  and  bell  $56.50;  towing  diving  scow  $3 .  59  50 

Thorne,  W.  H.  &  Company:  dynamite,  1,4001b.  at  20c.;  wire  rope,  66  lb.  at  12c.;  sundries  $50.26  338  18 

Union  Foundry  and  Machine  Works,  sundry  foundry  work .  107  16 

Small  payments:  coal  $56.29;  towage  $22;  hardware,  paint,  etc.,  $20.24;  ship’s  marine  bell  $13; 

ice  $11.25;  waste  $10.80:  laundry  work  $9.25;  sundries  $81.31 .  224  14 


Total,  carried  to  page  V — 339 .  8,594  55 
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Dredge  Vessels:  Maritime  Provinces:  Expenditure  at  Ottawa.  $  ets. 

Inspection  Launch  ‘ Eleanor ’  ($44-35). 

Lamont,  H.  H.,  Douglastown:  preparing  launch  for  season’s  work .  44  35 

Steel  Tug  ‘Fredericton’  ($24,391 .25) . 

Canadian  Inspection  &  Testing  Laboratories,  Montreal:  services  of  inspectors  at  The  Poison 

Iron  Works,  July,  15  hr.  at  75c.,  August-March  at  $200,  §  time .  811  25 

Poison  Iron  Works,  Toronto:  final  estimate  to  June  12,  1913,  on  contract  for  construction  of 

80  ft.  single  screw  steel  tug,  $31,929.75,  less  paid  in  1913-14,  $8,349.75 .  23,580  00 

Hydraulic  Dredge  at  St.  John,  N.B.  ($46 ,399 .34)  - 

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  services  of  inspector  at  St.  John, 

N.B.,  12  in.  to  March  31  at  $200;  mill  inspection  of  materials  $50.44 .  2,450  44 

Fleming,  J.,  Estate  of,  St.  John:  estimate  No.  12  to  Sept.  26,  1913,  $82,500,  less  drawback 

$16,500,  and  less  paid  in  1913-14,  $14,916.26,  and  paid  in  1911-12,  page  V— 303,  $7,134.84 .  43,  948  90 

Dredge  ‘No.  4'  ($2,058.47). 

Chaudi^re  Machine  &  Foundry  Co.,  Ottawa:  in  full  payment  of  the  extras  on  machinery  for 

dredge . . . .  1, 718  00 

Wilson,  Wm.  C.,  &  Co.,  Toronto:  1  brass  vacuum  gauge,  8-in.,  $12;  2  Martin  duplex  pumps  at 

$65;  2  Detroit  lubricators  at  $12;  2  Koerting  injectors  at  $65;  \  pt.  grease  cups,  12  at  $1.75..  317  00 

Freight  65c.;  hardware  $14.82;  team  hire  $5:  lumber  $3 .  23  47 

Dredge  ‘ Restigouche ’  ($1,736,72). 

Canadian  General  &  Shoe  Machinery  Co.,  Levis:  repairs  to  machinery,  etc.,  as  per  contract.  1,463  00 
Canadian  Inspection  &  Testing  Laboratories,  Montreal:  service  of  inspector  on  dredge  at 

Levis,  Apr.  1-May  10  at  $200;  expenses  $9.20 .  273  72 


Rock  Breaker  ‘No.  707’  ($49,152.11). 


Brister,  Chas.  &  Son,  Halifax:  removing  3  pieces  of  machinery  from  Deepwater  to  Marine 

and  Fisheries  Wharf,  Dartmouth . . .  600  00 

Canadian  Inspection  &  Testing  Laboratories,  Montreal:  services  of  inspectors  at  Lobnitz 
&  Co,  $769.63;  services  of  inspector  at  Thompson  Bros.,  Jan.  18-Mar.  31  at  $200;  expenses 

$70.70 . . . . . t.  1,330  65 

Customs,  Collector  of,  Halifax:  duty  on  machinery .  5,401  95 

Dartmouth  Coal  &  Supply  Co.,  unloading  and  storing  2  cars  machinery .  30  00 

Furness  Line,  Halifax:  freight  on  machinery . 2,276  92 

Furness,  Withy  &  Co.,  Halifax:  freight  on  machinery .  1,732  66 

Hefler,  A.,  Halifax:  lightering  machinery .  150  00 

Intercolonial  Railway,  freight  on  machinery . : .  71  88 

Lobnitz  &  Co.,  Renfrew,  Scotland:  estimate  No.  2  on  contract  for  rock  breaker  machinery _  30,827  41 

Ruthven,  J.:  salary,  Feb.  1-Mar.  31,  59  d.  at  $4.86,  board  and  travel  $69.30 .  350  64 

Thompson  Bros.,  Liverpool,  N.S.:  estimate  No.  1  on  contract  for  hull  $7,975,  less  drawback 

$1,595 . ’ .  6,380  00 


Launch  ‘Senawa  Nahee'  ($500). 
Webb,  H.,  St.  John:  installing  lighting  system  on  launch ... . 


5C0  00 


Steel  Scows  at  New  Glasgow  ($20,188 .65). 

Brown  Machine  Co.,  New  Glasgow:  estimate  No.  3  on  contract  for  two  150  yd.  steel  scows, 

$23,190,  less  drawback  $4,600 .  18,590  00 

Canadian  Inspection  &  Testing  Laboratories,  Montreal:  services  of  inspector  at  New  Glasgow, 

May  11-Dec.  31  at  $200,  expenses  $63.17 .  1,598  65 

Total. .  144,470  89 


Charged  to  the  following  votes: — 

New  Dredging  Plant:  Maritime  Provinces . (Page  V — 324)  93,337  71 

“  “  Ontario  and  Quebec . (Page  V — 325)  -200  00 

“  “  Generally . (Page  V — 325)  49,152  11 

Repairs  to  Dredge  Vessels . (Page  V — 324)  1,781  07 


Total ,  as  above 


144,470  89 
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Dredge  Vessels:  Ontario  and  Quebec. 


cts. 


Shipyard  at  Ottaiva:  Foremen  ($8,340.68). 


Matheson,  D.:  6  m.  at  $126.67,  6  m.  at  $137.50;  travel  and  outlay  $20.35 .  1,605  37 

Smith,  Wm.:  6  m.  at  $126.67,  6  m.  at  $141.67;  travel  and  outlay  $125.27 .  1,735  31 


Shipyard  at  Ottawa:  Paylists  ($59,44$ .$5). 


Blacksmiths:  W.  Bradley,  186  d.  at  $2.50,  104*  d.  at  $2.75,  27*  d.  at  $3;  J.  Dauray,  1841  d. 

at  $2.50.  101!  d.  at  $2.75,  27*  d.  at  $3;  A  Duford,  114*  d.  at  $2.50 . 

Carpenters:  J.  Murphy,  1861  d.  at  $2.75,  129  d.  at  $3;  A.  Therien,  187*  d.  at  $2.50, 133  d.  at  $2.75; 
O.  Morin,  132  d.  at  $2.50,  126  d.  at  $2.75;  P.  Berry,  169f  d.  at  $2.50,  115*  d.  at  $2.75;  W. 
Rasborough,  176]  d.  at  $2.50,  129  d.  at  $2.75;  R.  Burns,  1841  d.  at  $2.50,  126  d.  at  $2.75; 
J.  Linnon,  1671  d.  at  $2.50,  121  at  $2.75;  E.  Larose,  185f  d.  at  $2.25,  126}  d.  at  $2  50; 
J.  Gravclle,  186  d.  at  $2.25,  126  d.  at  $2.50;  O.  Audette,  187f  d.  at  $2.50,  123f  d.  at  $2.75; 
W.  Hughes,  184*  d.  at  $2.50,  124*  d.  at  $2.75;  W.  Zimmer  181}  d.  at  $2.50,  128  d.  at  $2  75; 
N.  Protaine,  209  d.  at  $2.75;  A.  Sauve,  24}  d.  at  $2.50;  C.  Gravelle,  181-5  d.  at  $2.50, 
125  d.  at  $2.75;  T.  Dewars,  297}  d.  at  $2.25;  A.  Gatien,  324}  d.  at  $2.25;  A.  Osborne,  170 
d.  at  $2 .25,  26*  d.  at  $2.50;  M.  Pelletier,  13  d.  at  $2.25,  126*  d.  at  $2.50;  W.  Forest,  79}  d. 
at  $2.25,  87*  d.  at  $2.50,  118}  d.  at  $2.75;  E.  Rogers,  172}  d.  at  $2.50,  101*  d.  at  $2  75; 
L.  Charland,  244*  d.  at  $2.50;  A.  Milks,  128  d.  at  $2.50,  137}  d.  at  $2.75;  A.  Poirier,  75  d. 
at  $2.50;  J.  Boyd,  54  d.  at  $2.50;  D.  Dansey,  37*  d.  at  $2.50;  N.  La  Madeline,  45*  d.  at 
$2.75;  D.  K.  McLeod,  52*  d.  at  $2.75;  J.  R.  Loney,  44*  d.  at  $2.75;  J.  S.  Campbell,  48*  d. 
at  $2. 75;  H.  A.  Froom,  42*  d.  at  $2. 75;  G.  Pillar,  36}  d.  at  $2.75;  O.  Leduc,  36  d.  at$2.75;  L. 
Branley,  24  d.  at  $2.75;  J.  Lucas,  32*  d.  at  $2.75;  in  all,  129  d.  at  $3,  2,367}  d.  at  $2.75, 

2,981}  d.  at  $2.50,  1,256*  d.  at  $2.25. , . . .' . 

Caulkers:  J.  Begin,  177*  d.  at  $2.75,  117*  d.  at  $3;  G.  Miller,  168}  d.  at  $2.50,  126}  d.  at  $2.75; 
G.  Waters,  185  d.  at  $2.50,  128}  d.  at  $2.75;  S.  St.  Louis,  173*  d.  at  $2.50,  127}  at  $2.75; 
N.  Bedard,  149}  d.  at  $2.50,  124}  d.  at  $2.75;  J.  Morin,  67}  d.  at  $2.50,  185}  d.  at  $2  75; 
G.  Bedard,  158  d.  at  $2.50,  127  d.  at  $2.75;  I.  Gunner,  166}  d.  at  $2.50,  125}  d.  at  $2.75; 
F.  Lambert,  185  d.  at  $2.50,  127  d.  at  $2.75;  sundry,  43}  d.  at  $2.50;  in  all,  117*  d.  at 

$3,  1,250  at  $2.75,  1,296}  at  $2.50 . 

Checker,  R.  F.  Matheson,  38  d.  at  $2.50 . 

Helpers:  E.  Matthews,  53*  d.  at  $2.25;  P.  O’Toole,  167  d.  at  $1.85,  110*  d.  at  $1.95;  J.  Belanger, 
179}  d.  at  $1.85,  121}  d.  at  $1.95;  T.  Taylor,  77}  d.  at  $1.95;  J.  Manson,  193}  d.  at  $1.85, 
136*  d.  at  $1.95;  J.  Crapley,  157  d.  at  $2.25;  T.  Davison,  67}  d.  at  $2.25;  F.  Garvin,  81}  d. 

at  $2.25;  in  all,  359*  d.  at  $2.25,  446*  d.  at  $1.95,  540  d.  at  $1.85 . 

Labourers:  W.  Nolan,  35  d.  at  $1.85,  150}  d.  at  $1.95;  F.  McDonald,  204}  d.  at  $1.85,  114}  d. 
at  $1.95;  A.  Vanasse,  188  d.  at  $1.85,  130*  d.  at  $1.95;  P.  McGrath,  174}  d.  at  $1.85,  126  d. 
at  $1.95;  G.  Willis,  172*  d.  at  $1.85,  118}  d.  at  $1.95;  J.  Burke,  195  d.  at  $1.85,  131}  d.  at 
$1.95;  J.  Fortin,  200*  d.  at  $1.85,  94  d.  at  $1.95;  C.  Proulx,  205}  d.  at  $1.85,  132  d.  at  $1.95; 
J.  Dagnais,  161}  d.  at  $1.85,  162*  d.  at  $1.95;  W.  O’Brien,  26}d.at  $1.85;  L.  Dion,  12  d. 
at  $1  85;  R.  Dawson,  197}  d.  at  $1.85,  129  d.  at  $1.95;  E.  Charbonneau,  197}  d.  at  $1.85, 
130}  d.  at  $1.95;  U.  Begin,  125}  d.  at  $1.85;  E.  Gadere,  4  d.  at  $1.85;  J.  Bourdage,  139}  d. 
at  $1.85,  107}  d.  at  $1.95;  E.  Matthews,  146  d.  at  $1.85,  78  d.  at  $1.95;  Wm.  McDonald, 
151}  d.  at  $1.85,  133*  d.  at  $1.95;  R.  Cook,  144*  d.  at  $1.85,  127}  d.  at  $1.95;  P.  Dawson, 
132  d.  at  $1.85,  111*  d.  at  $1.95;  W.  Devine,  82*  d.  at  $1.85;  H.  Cavanagh,  18  d.  at  $1.85, 
110}  d.  at  $1.95;  L.  Bond,  58  d.  at  $1.95;  T.  Ashley,  36  d.at  $1.95;  M.  O’Brien,  54  d.  at 

$1.95;  B.  White,  33*  d.  at  $1.95;  in  all,  2,913  d.  at  $1 .85,  2,270*  d.  at  $1.95 . 

Machinists:  F.  Brennan,  1927*  d.  at  $2.75,  132*  d.  at  $3;  H.  Newington,  178}  d.  at  $2.50,  130 
d.  at  $2.75;  J.  McNeil,  179*  d.  at  $2  50,  134  d.  at  $2.75;  G.  Rae,  188}  d.  at  $2.50,  129}  d. 
at  $2.75;  R.  Gillis,  4  d.  at  $2.75,  146  d.  at  $3;  N.  King,  16  d.  at  $2.75,  105*  d.  at  $3;  J. 
Booth,  14  d.  at  $2.75,  133  d.  at  $3;  H.  Smith,  7  d.  at  $2.75,  132}  cl.  at  $3;  in  all,  649}  d. 

at  $3,  627}  d.  at  $2.75,  546*  d.  at  $2.50 . . 

Mechanics:  Z.  Parris,  7  m.  at  $68,  5  m.  at  $75;  T.  Seabrook,  169*  d.  at  $2.50,  134  d.  at  $2.75; 

W.  Chitty,  189}  d.  at  $2.50,  132  d.  at  $2.75;  A.  Morgan,  188}  d.  at  $2.25,  135  d.  at  $2.50; 

R.  Thibault,  182}  d.  at  $2.25,  129  d.  at  $2.50;  F.  Graham,  188}  d.  at  $2.25,  134  d.  at  $2.50; 

B.  Devine,  179}  d.  at  $2.25,  125}  d.  at  $2.50 . 

Night  watchmen:  A.  Charron,  12  m.  at  $60;  W.  Nolan,  190*  d.at $1.85;  M.  Quinn,  373  d.  at 

$1.85 . 

Painter,  J.  Marion,  304*  d.  at  $2.60 . 

Pattern  makers:  R.  Bonnell,  180}  d.  at  $3,  120  }  d.  at$3.25;  J.  Brown,  128  d.  at  $3;  T.  Gerard, 

174}  d.  at  $2.75,  132  d.  at  $3;  R.  Ralston,  180}  d.  at  $2.75,  128*  d.  at  $3 . 

Steam-fitters:  II.  Mclninch,  194  d.  at  $2  50,  130}  d.  at  $2.75;  W.  Hoare,  175*  d.  at  $2.25, 

116*  d.  at  $2  50 . 

Storeman,  R.  Rous,  5  m.  at  $60,  7  m.  at  $70 . 

Horse  and  cart,  Mde.  Marcouillier,  319  d.  at  $2.50 . 

Team,  J.  Reardon,  209}  d.  at  $5 . 

Sundry  labourers,  etc . 


1,944  04 


17,176  86 


7,031  72 
95  00 


2, 67S  48 


9,816  04 


5,038  88 


5,451  34 

1,762  46 
791  70 

3,074  65 


1,529  27 
790  00 
797  47 
1,046  25 
419  09 


Shipyard  at  Ottawa:  Accounts  ($26 ,525 .57) . 

British  American  Oil  Co.:  oil,  91*  gal.  b.  linseed  at  91c.,  41  gal.  lard  at  80c.;  300  lb.  soft  soap 

at  6*c.;  6  tubs  at  35c .  137  67 


1— 23v 


Carried  forward 


62,921  60 


V— 354 


Ail)  iron  C  EX  E  HAL'S  HE  PORT,  101  >-111*3 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  62,921  60 

Shipyard  at  Ottawa:  Accounts — Continued. 

Bryson-Graham  Ltd.:  bedding  and  matresses  $158  84;  kitchen  supplies  $21.78 .  180  62 

Cameron,  C.  G.:  56  pike  poles  at  $1 .75 .  98  00 

Cameron  &  Co.:  5,507  ft.  B.C.  fir  at  $30;  cartage  $5  51 .  170  72 

Campbell  Bros. :  1  tank,  4  ft.  9$  in.  x  3  ft.  9?  in.  x  2  ft.,  1, 148  lb.  iron  at  4c.,  204  hr.  labour  at  60c  168  32 

Canada  Carbide  Co.:  amount  of  taxes  overpaid  in  1912,  and  credited  to  the  proportion  of 

taxes  payable  by  the  Government .  94  51 

Canada  Paint  Co.:  500  lb.  w.  lead  at  $6  50;  60  gal.  khaki  paint  at  $1.40,  40  gal.  terra  cotta 

at  $1  40;  short  paid  in  1911-12,  $3 .  175  50 

Canadian  Consolidated  Rubber  Co.:  174 J  lb.  red  star  packing  at  70)c.,  37)  lb.  spiral  at  49)c  141  45 

Canadian  Fairbanks-Morse  Co.:  belting,  $278.27;  globe  valves  $179.13;  2  electric  blowers 
with  motors  at  $68;  1-300  lb.  anvil,  $36;  3  swivel  vises,  5)  in.  jaw  at  $19;  2  mandrills 
at  $18;  6  Nicholson  compression  couplings  $25.50;  2  Skinner  pattern  drills  at  $18;  1  set 
Y.  &  T.  chain  blocks  $45;  84  pkts.  brght  screws  $31 .68;  184  lb.  cast  steel  $18.97;  1,402  lb. 

rd.  iron  $47.66;  sundry  supplies  $173.69 .  1,100  90 

Canadian  Pneumatic  Tool  Co.:  2  improved  Little  Giant  drills  at  $113,  1  at  $98;  1  Boyer 
riveting  hammer,  $103.50;  1  chipping  hammer,  $73;  1  electric  driven  air  compressor, 

air  receiver  and  motor,  $1,505 .  2,005  50 

Cavanagh,  E.  Co.:  12  steel  plates,  3,150  lb.  at  $3.20;  2,660  lb.  channel  iron  at  $2.98 .  180  07 

Cliaudiere  Machine  &  Foundry  Co.:  foundry  work  $70  56;  use  of  shop  by  shipyard  pattern¬ 
makers,  19  d.  at  $5 .  165  56 

Code  &  Burrett:  legal  fees  in  connection  with  purchase  of  shipyard  site .  103  59 

Consumers  Cordage  Co.:  5,784  lb.  manila  rope  at  $10.05;  108  lb.  tarred  Russian  rope  at  $13.73  596  11 

Daly  &  Morin:  9  doz.  brooms  $25.80;  paint  brushes  $96;  sundries  $20.38 .  142  18 

Dunlop  Tire  &  Rubber  Goods  Co.:  300  ft.  4  ply  water  hose .  54  75 

Fitzpatrick.  W.  J.:  1,215  ft.  oak  at  $75;  2  Lyier  irons  for  forge  $80;  use  of  drill,  29  d.  at  $1.50; 

foundry  work,  $172  50 .  387  12 

Garrioch,  Goddard  &  Co.:  360  ft.  \  in.  conduit  $27.60;  36  condulets,  $11.64;  6-T  53  clusters 
at  $5.30;  18-40  w.  mazda  lamps  at  70c.;  1-20  h.  p.  d.  c.  motor  with  starting  box  and  switch, 

$344.50;  14  pend,  switches  at  50c.;  600  ft.  n.  c.  flex  cord  at  2)c.;  r.  c.  wire,  600  ft.  at  $1.25, 

605  ft.  No.  6  at  $6,  600  ft.  No.  12,  $8.85;  sundries  $104.44 . * . . .  607  23 

General  Supply  Co.  ($7,755  47) — 

Le  Blonde  Universal  Miller .  1,515  00 

Lathes,  26  x  4c  x  18  ft.  standard  gap  with  independent  chuck  $1,440.25;  15  x  12  ft.  Von 

Wyck  engine  with  14  in.  independent  chuck,  $725.10 .  2,165  35 

4)  ft.  Mueller  radial  drill  $1,220;  24  ft.  steptoe  back  gear  shaper  $655 .  1,875  00 

2  ft.  single  head  Acme  bolt  cutter,  with  11  sets  dies  and  taps .  408  00 

14  in.  Haefer  head  drill,  $225;  No.  3  K.K.  hack  saw,  $45;  1  pedestal  grinder  and  counter 

shaft  $25 .  295  00 

Band  saw  with  fitting  table,  $147;  20  in.  wood  turning  lathe,  $90.75;  16  in.  buzz  planer 

and  jointer  $128.50;  No.  4  wrood  trimmer  $22 .  388  25 

817  lb.  c.  r.  steel  bars  at  4c.;  600  ft.  leather  fillet  $25.50;  20  positive  combination  pulleys 
$162.98;  105  lb.  vulcanized  fiber  at  35c.;  520  ft.  standard  cop.  wire  at  $18 .74;  305  ft. 

1-in.  flex,  steel  wire  ropeat$18  66;  6-50  ft.  lengths  |  in.  flex,  steel  tubing  $189.60; 

sundry  machine  shop  supplies  $446.99 . ■. .  1,048  87 

Heney,  John  &  Son:  coal,  647-515  t.  lump  at  $4.75;  egg,  11 1.  at  $6.35,  7-805  t.  at  $7,  77-883  t. 

at  $7.25;  smith,  5-43  t.  at  $6,  3  t.  at  $6.85 .  3,817  99 

Holden  Co.  Ltd.:  150  ft.  )  in.  W.  S.  air  hose  at  40c .  60  00 

Keystone  Supply  Co.:  667  pcs.,  1)  in.  x  12  in.  x  13  ft.,  white  pine  at  $42 .  546  25 

Mason,  Geo.  M.:  hemlock,  814  ft.  at  $19,  6,900  ft.  at  $21;  pine,  200  ft.  t.  &  g.  at  $30;  spruce, 

1,933  ft.  at  $24,  500  ft.  at  $30;  cartage  $5 .  232  75 

McAuliffe-Davis  Lumber  Co.:  14,581  ft.  w.  oak  at  $71;  pine,  1,800  1.  ft.  clear  d.  2  s.  pattern 

at  10c.,  5,600  ft.  white  at  $45 .  1,467  25 

McCall  Bros.  &  Co.:  coal  oil,  48  gal.  at  20c.,  140)  at  15c.;  300  lb.  castor  oil  at  7fc.;  dynamo 
oil,  5  gal.  at  70c.;  compression  grease,  312  lb.  at  5|c.;  soft  soap,  780  lb.  at  6c.;  containers, 

$17  20  137  82 

Ottawa  Paint  Works:  red  lead,  150  lb.  at  $5.50,  500  lb.  at  $5;  wdiite  lead,  1,400  lb.  at  $6.75, 

250  lb.  at  $6.70;  khaki  paint,  409  lb.  at  $7,  2,468  lb.  at  $6;  terra  cotta,  437  lb.  at  $7,  2,024 
lb.  at  $6;  300  lb.  pea  green  at  $15;  25  lb.  vermilion  in  oil  at  85c.;  black  japan,  30  gal.  at 

65c.;  boiled  linseed  oil,  179  gal.  at  95c.;  89  gal.  turpentine  at  70c.;  sundry  $134.99 .  926  43 

Ottawa  Water  Works:  special  water  service .  41  68 

Savage  &  MacDonell  Co.:  white  pine,  1,800  ft.  at  $70,  396  ft.  at  $45,  2,857  ft.  at  $40,  2,025  ft. 

at  $37;  sundry  $59;  cartage  $5 .  397  03 

Wood,  W.  A.:  1  style  A.  automatic  time  recorder .  165  00 

Foundry  work,  $614  65;  paid  as  follows,  Canadian  Steel  Foundries  Ltd.,  $61.56,  A.  Fleck, 

$268.14,  T.  M.  Maass,  $144  74,  P.  J.  Powrers,  $126.63,  small  payments  $13.58 .  614  65 

Hardware,  $2,723.61;  paid  as  follows,  Thos.  Birkett  &  Sons,  $248.42,  Frothingham  &  Work¬ 
man,  $1,599.77,  Win.  Howe,  $28.56,  E.  G.  Laverdure,  $94  60,  Lewis  Bros.,  $411.77, 

McKinley  &  Northwood,  $39.80,  Wm.  C.  Wilson  &  Co.,  $300.69 .  2,723  61 

Team  hire,  122)  d.  at  $5;  paid  as  follow's,  W.  Jarvis  $10,  J.  Reardon,  $492.50,  J.  Wigmore,  $110  612  50 


Carried  forward .  88,792  Id 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 355 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  88,792  16 

Shipyard  at  Ottawa:  Accounts — Concluded. 

Freight,  $55.22;  320  ft.  flex,  plow  steel  dredge  cable  $49  02;  1  first  aid  medical  chest,  $35; 
medical  attendance,  $41;  travel  of  employees,  $16.80;  2  cans  sweeping  compound,  $13; 

2,000  bricks  at  $8.50;  9  pr.  line  man’s  gloves,  $38.25;  cement,  $45.05;  sundries,  $207.  517  34 

Tug  ‘ Alva ’  ($1,956.16). 

Captain,  Alex.  Potter,  Apr.  30-Dec.  4,  at  $55 .  393  93 

Engineer,  A.  Shaver,  Apr.  11-Dec.  12  at  $55 .  442  96 

Firemen  at  $40,  A.  Belanger,  Aug.  17-Dec.  12,  H.  R.  Goldey,  May-Aug.  16,  D.  Nault,  Apr.  335  47 

Board  of  crew,  $172.82;  travel  of  crew  $23.90 .  196  72 

Coal:  2-42  t.  at  $4.30,  4-4  t.  at  $4.25,  1-5  t.  at  $4.10 .  35  31 

Foundry  work,  $286.54;  paid  as  follows,  W.  J.  Fitzpatrick,  $116.65,  J.  &  R.  Weir,  $121.87, 

small  payments,  $48.02 .  286  54 

Hardware  $184.90;  paid  as  follows,  Canadian  Fairbanks-Morse  Co.  $39,  Lewis  Bros.,  $44.19 

McKinley  &  Northwood,  $26.35,  P.  J.  Powers,  $52.49,  small  payments,  $22.87 .  184  90 

Freight  $1.23;  dinghy  $30;  laundry  $3 .85;  12  bags  asbestos  cement,  $12.75;  sundries,  $32.50  80  33 

Tug  ‘ Archie  Stewart ’  ($9,288.24). 

Bryson-Graham  Ltd.,  groceries,  $30.98,  furnishings  $131.74 .  162  72 

Ottawa  Transportation  Co.,  purchase  price  of  tug  ‘  Archie  Stewart’ .  8,000  00 

Sincennes  McNaughton  Line:  assisting  tug  aground  on  Lake  St.  Louis .  430  00 

Warne  &  Magee,  Ottawa:  legal  services .  20  20 

Weir,  J.  &  R.,  foundry  work .  212  50 

Coa,  6  08  t.  at  $4.25,  44-57  t.  at  $4.80;  paid  as  follows,  J.  O.  Labrecque  $25.84,  Canadian 

Import  Co.  $213.98 .  239  82 

Hardware,  Chinic  Co.  $16.66,  J.  P.  &  F.  W.  Esmonde  $14.40,  W.  J.  Fitzpatrick  $28,  small 

payments  $18 . 04 . . .  77  10 

Repairs  to  hull  $21.76;  travel  of  crew  $12.95;  425  lb.  manila  rope  at  $10.05;  row  boat  $33; 

sundries  $35.48 . • .  145  90 

Motor  Launch  ‘Arrow’  ($3.50). 

Repairing  circulating  pump .  3  50 

Tug  * Aylmer ’  ($60.57). 

Foundry  work,  T.  M.  Maass  $52.24,  sundry  $8.33 .  60  57 

Barge  ‘ Beauport ’  ($1 ,902 .99) . 

Gendron,  N.:  storage  of  barge  fittings,  May  1911  to  June  1912  at  $3  per  month;  sundries  $4  43  00 

Refloating  barge  sunk  at  Sorel  ($1,859.99) — 

Foremen,  N.  Gendron,  18  d.  at  $5;  Wm.  Robillard,  16  d.  at  $5 .  170  00 

Carpenters,  11-5  d.  at  $2.50,  37-5  d.  at  $2 .  103  75 

Labourers,  303-9  d:  at  $1.75;  horse  hire,  $77.80 .  609  72 

Gervais,  N.,  rent  of  barge  Arthur,  II5  d.  at  $8 . . .  92  00 

Pontbriand,  A.  E.,  use  of  scow  and  boat  15§  d.  at  $5,  use  of  diver’s  suit  5J  d.  at  $10,  use 

of  sundry  tools  and  material  $219.10,  hardware  $33.62 .  385  22 

Pontbriand,  La  Cie:  use  of  pine  timbers  at  25c.  per  d.  per  piece,  4  pcs.  19d.,  1  pc.  11  d.; 

use  of  jack  screws  $1 .50;  hardware  $17.85 .  41  10 

Sorel  Harbour  Tugs:  steam  pump  14  h.  at  $10,  tug  59  h.  at  $5,  scow,  2  d.  at  $4 .  443  00 

Sundry  small  payments .  15  20 

Tug  ‘  Blanche  ’  ($1,022.40). 

Captain,  Jas.  Beaton,  4-18  m.  at  $60 .  250  78 

Engineers  $466.36;  firemen  $61.94 . ; . . .  528  30 

Board  of  crew  $171.63;  dinghey  $30;  hardware  $7.07;  foundry  work  $24.71;  filling  boilers 

$5;  laundry  $4.91 .  243  32 

Tug  1  Catherine  C  ’  ($20.65). 

Towing  tug  from  Sturgeon  Falls  to  Nipissing  $20;  castings  65c .  20  65 


Carried  forward .  103,504  01 

1— 23iy 


V— 356 


AUDITOR  HEX  URAL'S  REPORT,  1012-1913 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  103,561  01 

Dredge  1  Challenge  '  ($8,887 .78). 

Paylists,  April  1-Dec.  7:  dredging  ($5,539.97) — 

Captain,  at  $80,  A.  Bertrand,  Apr.-Dee.  7,  P.  Demcule,  June  5-25 .  714  06 

Cranesman  at  $55,  V.  Lambert,  Apr.-Dec.  7 .  452  42 

Cook  at  $30,  W.  Weedon,  Apr.  15-Dec.  2;  boarding  crew  $1,287.89;  washing  $21 .  1,536  83 

Deckhands  at  $35,  C.  Vallee,  It.  Decoste,  Apr.  15-Dec.  2 .  531  86 

Fireman  at  $40,  E.  Vallee,  Apr.  15-Dec.  7 .  310  36 

Scowmen  at  $35,  A.  Beaudry,  Aug.  7-Dec.  2,  It.  McKay,  Aug.  4-Oct.  23,  L.  Vallee,  Apr. 

15-July . . . .  35174 

Tug  captain  at  $70,  L.  Lavigne,  Apr.-Dec.  2 .  564  52 

Tug  engineer,  F.  Demeule,  Apr.-Dec.  7  at  $55 .  452  42 

Tug  fireman,  R.  Plante,  Apr.  15-Dec.  7  at  $40 .  310  36 

Watchmen,  broken  periods,  4-726  m.  at  $35,  3  m.  at  $50 .  315  40 

Paylists:  fitting  out,  March,  1913  ($369.83) — 

Captain,  A.  Bertrand,  Mar.  at  $80;  cranesman  at  $55,  V.  Lambert,  Mar.  6-31;  firemen 
at  $40,  It.  Plante,  Mar.  3-31,  E.  Vallee,  Mar.  16-31;  deckhand,  C.  Vallee,  Mar.  18-31 
at  $35;  engineer,  at  $55,  F.  Duhamel,  Mar.  3-31;  watchman,  E.  Stalker,  Mar.  at  $50; 

board  $69.67 .  369  83 

Coal:  steam,  297-56  tons  at  $4.30,  60-555  tons  at  $4.75,  20  tons  at  $5.50;  8  tons  chestnut  at 
$8;  paid  as  follows,  Canadian  Import  Co.  $1,296.32,  W.  C.  Edwards  Co.  $110,  John 

Heney  &  Son  $287.61,  small  payments  $48 .  1,741  93 

Foundry  work:  W.  J.  Fitzpatrick  $27.57,  A.  Fleck  $45.44,  Thos.  Lawson  &  Sons  $51.32,  Ottawa 

Pattern  and  Foundry  Co.  $25,  P.  J.  Powers  Co.  $246.26,  small  payments  $27.11 .  422  70 

Hardware:  Charles  Watt  $68.51,  small  payments  $26.78 .  95  29 

Laundry  $23.44;  189  lb.  manilla  rope  at  10jc.;  300  ft.  w.  oak  at  $71;  4  pike  poles  at  $1.75;  filling 

boilers  $5;  sundries  $70.15;  travel  of  crew  $71.80 .  218  06 


Chicoutimi:  New  Dump  Scows  ($284-38). 

Lumber:  A.  Beaulieu  $204.41;  H.  Jalbert  $37.93;  sundry  $8.39 .  250  73 

Hardware  $24.65;  cartage  $5;  1  cord  wood  $4 .  33  65 

Chicoutimi:  Shipyard  ($1,596 .54). 

Foreman,  Johnny  Rainds,  87  d.  at  $3 .  261  00 

Blacksmiths,  53|  d.  at  $2.50 .  133  75 

Carpenters,  80  d.  at  $2.50,  8  d.  at  $2.25,  96  d.  at  $2 . 410  01 

Caulkers,  1  d.  at  $2.50,  11  d.  at  $2.25,  54|  d.  at  $2 .  135  75 

Engineer,  14|  d.  at  $2.50 .  36  25 

Labourers,  1241  d.  at  $2,  481  d.  at  $1.75 .  334  82 

Brown,  J.  &  W.  D.,  720  1.  ft.  B.C.  pine  at  7|c .  54  00 

Chicoutimi  Industrial  Co.:  1,068  ft.  pitch  pine  at  $55;  freight  $16.10 .  74  84 

Jalbert,  H.,  lumber,  $82.01,  hardware  $1.70,  cartage  $2.50 .  86  21 

Hardware,  A.  C.  Blais  &  Son,  $58.06,  small  payments  $11.85 .  69  91 

Tug  *  Cliff  side  '  ($179.52). 

Lavergne,  E.,  engineer,  Feb.,  24  d.  at  $2.25 .  54  00 

Foundry  work:  Ottawa  Pattern  and  Foundry  Co.  $32.87;“P.  J.  Powers  Co.  $54.50 .  87  37 

Hardware  $9.35;  laundry  $6.60;  meals  for  crew  $11.25;  sundries  $10.95 .  38  15 


Coal  Scow  1  No.  2  ’  ($1,101.38). 

Captain,  Chas.  Lavalee,  Apr.  15-Nov.,  at  $50,  board  at  $15 .  489  67 

Deckhand,  Jules  Bernier,  Apr.  24-Nov.  at  $35;  board  at  $15 .  361  67 

McAuliffe-Davis  Lumber  Co.:  2,016  ft.  fir  at  $50;  3,731  ft.  red  pine  at  $40 .  250  04 

Tug  ‘Daisy'  ($46.25). 

Foundry  work  $29.75;  hardware  $S;  1  marine  clock  $3.50;  filling  boilers,  $5 . . .  46  25 

Tug  1  Delisle  ’  ($710.06). 

Lavergne,  L.,  captain  of  tug,  travel  and  outlay .  53  12 

Canadian  Import  Co.,  117^  tons  steam  coal  at  $4.30 .  505  51 

Foundry  work,  A.  Fleck  $39.05,  Ottawa  Pattern  and  Foundry  Co.  $55.45 .  94  50 

Hardware  $26.50:  2  tons  steam  coal  at  $5.25;  2  marine  clocks  at  $3.75‘  laundry  $2.43;  pilotage 

$10 .  56  93 


Carried  forward 


115,869  92 


PUBLIC  WORKS  DEBAR  I'll  EXT :  EXPENDITURE  V— 357 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  115,809  92 

Dredge  ‘Deschenes  ’  {$9,820.67). 

Paylists:  overhauling  and  repairing,  April  1-May  15  ($583.71) — 

Carpenters  at  $2.50;  G.  Muloin  42-75  d.,  O.  Morin  40-75  d.,  E.  Beaupre  42-75  d.,  E.  Dorion 

42-75  d.,  E.  Chartier  42-75  d.,  sundry  4  d .  539  35 

Caulkers,  9-75  d.  at  $2.50 .  24  36 

Paylists:  operating  dredge  ($5,791.55) — 

Captain,  P.  Demeuie  10-3  in.  at  $80;  outlay  $5.25 .  829  25 

Assistant  captain,  H.  Davison,  3-585  m.  at  $70 .  250  94 

Cranesman,  A.  Fournier,  Apr.  15-Dec.  5  at  $55 .  423  20 

Deckhands  at  $35,  A.  Donais,  Apr.  15-Dec.  5,  J.  Lambert,  Apr.  15-June  18 .  343  99 

Fireman  at  $40,  A.  Leblanc,  May  10 -Dec.  5,  sundry  $21.33 .  296  17 

Scowmen  at  $35,  C.  Leon,  Apr  .-Nov.  11,  sundry  $128.16 .  385  99 

Cook  at  $30,  J.  Dube,  Apr.  15-Nov.;  boarding  crew  $1,197.01;  laundry  $21 . : .  1,444  01 

Tug  captain,  J.  Beaton,  8-135  m.  at  $55 .  447  42 

Tug  engineers,  H.  Davison  $267.67,  D.  Nault  $114.84,  J.  Morin  $70.15 .  452  66 

Tug  fireman,  E.  St.  Clair,  Apr.  15-Dec.  14  at  $40 .  319  39 

Watchmen  at  $50,  E.  St.  Clair,  D.  Martel  Dec.  15-Feb.  28;  at  $35,  D.  Martel  July  1-Dec. 

14,  sundry  $105 . 550  65 

Board  of  crew  paid  individually .  47  88 

Paylists:  fitting  out  Mar.,  1913  ($292.91) — 

Captain,  P.  Demeuie,  1  m.  at  $80 .  80  00 

Cranesman  $26.61;  cool:  $14.52;  deckhand  $16.94;  engineer  $14.19;  watchmen  $100;  board 

$40.65 .  212  91 

Aylmer  Coal  and  Supply  Co.:  nut  coal,  3-247  tons  at  $8,  -73  tons  at  $8.25 .  32  00 

Dominion  Wire  Rope  Co.:  Lang’s  flex,  plough  steel  dredge  cable,  305  ft.  1  in.  at  $18.66,  200 

ft.  H  in.  at  $28.48;  2  reels  at  $1.60 .  117  07 

Gravelene,  N.:  cartage  $333.89;  freight  $15.39 .  349  28 

Ritchie,  R.  &  T.:  4,985  ft.  hemlock  at  $20;  3,820  ft.  spruce  at  $25;  16  cords  wood  at  $1.75 _  223  20 

Sowards,  Jas.,  Coal  Co.,  Kingston:  230  tons  coal  at  $4.60  .  1,058  00 

Foundry  work,  W.  J.  Fitzpatrick  $164.01,  A.  Fleck  $87.30,  Thos.  Lawson  &  Sons  $159.09,  T. 

M.  Maass  $74.27,  sundry  $112.87 .  597  54 

Hardware  $139.73;  team  and  man,  40  h.  at  50c.;  232  lb.  manilla  rope  at  $10.05;  270  ft.  w.  oak 

at  $71;  50  gal.  cyl.  oil  at  33|c.;  car  fare  $6.45;  washing  $9.05;  sundries  $60.94 .  295  41 

Tug  ‘  Dora  ’  {$274.58). 

Temiskaming  Navigation  Co.:  repairs  to  tug  $182.74;  hardware  $20.44;  meals  for  crew  $58.25  261  43 

Hardware  $1.05;  29  gal.  mach.  oil  at  30c.;  40  lb.  castor  oil  at  83c .  13  15 

Tug  1  Eileen  ’  {$78.94). 

Grate  bars,  1,391  lb.  at  3§c.;  3*  in.  tail  shaft,  677  lb.,  $24.88;  glazing  $1.15;  freight  72c.;  meals 

for  crew  $3.50 .  78  94 

Tug  ‘ Fashion ’  {$849.24). 

Pay  list,  overhauling  and  repairing,  April  15-31,  1912 — 

Captain,  A.  Boily  $32;  engineer,  A.  Chamberlain,  $29.33;  fireman,  E.  Gagnon,  $21.33; 

board  $24 .  106  66 

Pay  list,  laying  up  at  Ottawa,  Nov.  1-Dec.  7,  1912 — 

Captain,  A.  Poirier  $41.94;  firemen,  J.  McPhee,  $49.03;  overtime  $12.26,  board  $15 .  118  23 

Engineer,  D.  Nault,  Mar.  1-31,  1913,  $55,  board  $15 . # .  70  00 

Canadian  Import  Co.:  steam  coal,  13-6  t.  at  $3.80,  9-4  t.  at  $4.80;  loading  and  cartage  $8.30; 

short  paid  $2 . .  103  06 

Foundry  wrork,  Canadian  General  &  Shoe  Machine  Co.  $68.88,  P.  J.  Powers  Co.  $101.63,  J.  &  R. 

Weir  $74.96,  sundry  $86.50 .  331  97 

Hardware  $54.28;  laundry  $11.14;  pilotage  $25;  provisions  $6.35;  towage  $20;  travel  $2.55. .  119  32 

Yacht  ‘ Fast ’  {$5,690.18). 

Captain,  Jos.  Jean,  Apr.-Nov.  at  $65;  outlay  $20.62 .  540  62 

Engineer,  A.  Leduc,  Apr.-Nov.  25,  at  $75;  travel  $2.10 .  589  60 

Cooks  at  $40:  Mrs.  J.  Dupre,  Apr.  15-Aug.  12;  G.  Gagne,  Aug.  17-Nov.  25 . 290  66 

Deckhands  at  $30:  J.  Dupre,  Apr.  15-Sept.  11,  travel  $1.80;  N.  Fortin,  Sept.  3-Nov.  30 .  236  80 

Labourers,  19£  d.  at  $2;  painter,  5j  d.  at  $2.50;  varnisher,  13,d.  at  $3 .  91  75 

Imperial  Oil  Co.:  gasoline,  2,796?  gal.  at  16c.,  379  gal.  at  16^c.,  4,990  gal.  at  17c.,  460  gal.  at 

18c.,  230  gal.  at  22c.,  175  gal.  at  23c.;  45  gal.  mobile  oil  $32.14;  sundries  $58.10 .  1,622  21 

Manseau,  Geo.  &  Co.,  hauling  up  yacht  $40,  labour,  3  d.  at  $2,  material  53c .  46  53 

Marine  and  Fisheries  Dept.,  repairs . 

Pontbriand  Co.,  foundry  work .  475  32 


Carried  forward .  130,391  66 


V— 358 


AUDITOR  GENERAL'S  RETORT ,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  130,391  66 

Yacht  ‘Fast' — Concluded. 

Groceries  and  provisions,  B.  Bcaulac  SI 6.77,  D.  Cournayer  $56.77,  A.  Foisy  $76.95,  N.  Fontaine 
$408.01,  Laporte,  Martin  &  Co.  $45.75,  L.  Papineau  $47.14,  L.  H.  Paquin  $170.61,  sundry 

$61.14 . . . . . .  883  14 

Hardware,  A.  Bausquet  &  Co.  $54.35,  Canadian  Fairbanks-Morse  Co.  $106,  H.  Chagnon  &  Co. 

$54.23,  C.  O.  Gervais  &  Bros.  $129.34,  Montreal  Motor  Wks.  $92.01,  sundry  $101.76 .  537  69 

Cartage  $6.50;  coal  $6.76;  gasoline,  45  gal.  at  28c.,  95  gal.  at  23c.;  3  uniforms  $45;  board  of  crew 

$47;  laundry  $5.33;  pilotage  $51.55;  sundries  $74.45 . .  271  04 

Steam  Derrick  ‘La  Grue'  ($8,14-0 .08). 

Bergeron,  Jas.,  captain,  June-Nov.  at  $60,  engineer,  Dec.  1-13  at  $2.50  per  d.;  board  of  crew, 

$445.98 .  838  48 

Cook,  A.  Simard,  Jtme-Nov.  at  $30 .  180  00 

Firemen:  A.  Savard,  July  15-Nov.  21  at  $40;  J.  Savard,  June  1-  July  14  at  $45 .  235  27 

Sailors  at  $35,  $421.14;  carpenters,  10  d.  at  $3,  13  d.  at  $2.50;  labourers,  3d.  at  $2 .  489  64 

Hardware,  A.  C.  Blais  $122.22,  C-hinic  Co.  $72.12,  Cote-Boivin  &  Cie.  $148.13,  G.  Guay  $79.18  421  65 

Lumber,  L.  Boucher  $576.58,  H.  Jalbert  $268.11,  sundry  $21 . 865  69 

Foundiy  work  $49.41;  rent  of  launch,  11  d.  at  $3;  towage  $8;  sundries  $18.94 .  109  35 

Haileybury  Shipyard  ($5,252.19). 

Blacksmith,  P.  Busnel,  103!  d.  at  $2.75 .  284  63 

Carpenters  at  $3,  J.  H.  Greer,  15!  d.,  A.  Lemire  25  d.,  1  d.  at  $3.25 .  124  75 

Carpenters  at  $2.75,  T.  Fleure  53  d.,  sundry  51!  d .  287  38 

Handymen,  195  d.  at  $2.75,  75  d.  at  $2.70,  11  at  $2.65,  110!  at  $2.60 .  1,055  23 

Labourers,  542  d.  at  $2.50,  6  d.  at  $1.75.' .  1,365  50 

Team  hire,  78  d.  at  $5,  3  d.  at  $6 .  408  00 

Canadian  Steel  Foundries,  Montreal:  6  spud  keepers,  1,880  lb.  at  8!c .  159  80 

Day  &  Gordon,  legal  services .  24  38 

Laflamme,  V.,  purchase  price  of  site  for  shipyard .  300  00 

Mussens,  Ltd.,  Toronto:  2  ea.  heavy  triple  wood  blocks  at  $43.65 .  87  30 

Temiskaming  Telephone  Co.:  rent  of  telephone  6  m.  to  July  1,  1913,  $14.50;  conversations 

$44.75 . . . # .  59  25 

Hardware,  Canadian  Fairbanks  Morse  $25.80,  General  Supply  Co.  $128.90,  Montgomery  & 

Ferguson  $184.58,  sundry  $12.07 .  351  35 

Lumber,  Cleveland  Bridge  &  Engineering  Co.  $25.92,  R.  Little  $44.16,  McAuliffe-Davis  Lum¬ 
ber  Co.  $423.71,  McCamus  &  McKelvie  $181.50,  sundry  $26 .  701  29 

Rent  of  shipyard,  Jan.  1-May  1,  1912,  $30;  205  lb.  tallow  at  6!c .  43  33 

Tug  ‘ Hercules'  ($8,094-77). 

Captains  at  $90,  J.  A.  Montgomery,  April  1-July  6,  J.  H.  Fitzgerald  July  5-Oct.  3,  C.  E.  Gould, 

(  1 F)or  51  Fph  — Mat  4-Q 

Engineer,  J.  A.  Scott,  Apr.  l-Dec.21  at  $90;  ‘  sundry  $75.48. ’.  ’.  ’. !  ’.  ’.  ’. ! '. '. *.  856  45 

Mates  at  $60:  A.  B.  Montgomery,  Apr.  1-Aug.  10,  R.  Nicols,  May  26-30,  R.  Leonard,  July  1- 

Dec.  21,  Feb. -Mar .  729  68 

Cooks  at  $45,  John  Cooper,  $191.61,  John  Cleaves,  $75.48,  sundry  $121.94 .  389  03 

Firemen  at  $40,  E.  Brinkman  $134.67,  C.  Brown  $91.62,  A.  Dowers  $240,  J.  Erickson  $80,  J. 

Mooney  $215.48,  Wm.  Vrooman  $127.10,  W.  Warren  $80;  deckhands  at  $35,  sundry  persons 

$760.88 .  1,729  75 

Board  of  crew,  paid  to  J.  Cleaves  $226.45,  J.  H.  Fitzgerald  $407.12,  C.  E.  Gould  $131.09,  J.  A. 

Montgomery  $342.78,  and  paid  individually  $69.31 . . . . ._ .  1,176  75 

Collingwood  Shipbuilding  Co.:  repairs  to  engines  $112.85;  dry  docking  and  repairing  stern 

bearing,  rudder,  propeller,  etc.,  $481.88;  35-8  t.  steam  coal  at  $4.25 . 746  88 

Doke  Engine  Co.:  pilot  house  steam  steering  gear .  325  00 

Davis-Smith-Malone  Co.:  40-065  t.  steam  coal  at  $4,  1  t.  nut  at  $8.25 .  168  51 

Lachance  &  Ahern,  Quebec:  legal  services  re  Chauvette  vs.  Bergeron .  105  22 

Midland  Towing  &  Wrecking  Co.,  51  t.  steam  coal  at  $5.25 .  267  75 

McKay,  Dr.  D.,  Collingwood:  professional  services .  50  00 

Smart-Turner  Machine  Co.:  1-7!  x  41  x  10  duplex  brass  fitted  pump  $180;  express  $10.12 .  190  12 

Smith,  F.  C.,  58  t.  steam  coal  at  $4.25,  1  t.  nut  $7.25 .  253  75 

Hardware  $68.59;  laundry  $16.95;  travel  $4.85;  adjusting  compasses  $30;  pilotage  $10 .  130  39 

Dredge  ‘ Industry '  and  Tug  ‘ Hercules'  ($22,662.88). 

Pay  lists  ($10,242.12)— 

Captain,  R.  Gavin,  Apr. -Aug.  at  $125,  Sept. -Jan.  7,  Feb. -Mar.  at  $135;  outlay  $203.81...  1,669  29 

Assistant  runner,  A.  Rattee,  Apr.  1-Dec.  21  at  $75 .  650  81 

Cranesman,  C.  Hulks,  Apr.  1-Dec.  24,  Feb. -Mar.  at  $60;  Jan.,  4  d.  at  $2.50 .  656  46 


Carried  forward .  151,547  13 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 359 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  151,547  13 

Dredge  'Industry'  and  Tug  'Hercules' — Concluded. 

Paylists — Concluded. 

Cook,  J.  Hewitt,  Apr.  1-Dec.  23,  Mar.  at  $45 .  438  38 

Carpenters  at  $65,  J.  Chevallier  $352.26,  A.  Darners  $130,  C.  Soderman  $195,  sundry  $14.68.  691  94 

Machinists,  P.  Harvey  $454.19,  D.  Wickett,  $138.12,  sundry  $70.39 .  662  70 

Firemen  at  $40,  A.  Dowers  $107.10,  J.  Larose  $353.77,  sundry  $223.83 .  684  70 

Deckhands  at  $35,  P.  A.  Montgomery  $373.71,  sundry  $140.72 .  514  43 

Seowmen  at  $35,  S.  Curry  $208.31,  F.  Fowler  $106.13,  L.  Shaw  $111.21,  sundry  $232.02... .  657  67 

Oiler  at  $40,  W.  C.  Montgomery,  Apr. -Dec.  21,  Feb.  -Mar. ;  winchman  at  $40,  P.  Soloman, 

$42.... .  848  10 

Cook’s  assistants,  $154.32;  watchman,  $247.71 .  402  03 

Board  of  crew-,  paid  to  R.  Gavin,  $1,701.33,  paid  individually  $517.43;  travel  of  crew 

$146.85..... . # .  2,365  61 

eek,  C.,  Co.,  towing  dredge  from  Penetang  to  Little  Current .  250  00 

ilucyrus  Co.,  Milwaukee:  2  dipper  hinges,  1,476  lb.  at  10c .  147  60 

(  anadian  Consolidated  Rubber  Co.,  Montreal:  100  ft.  para  rubber  wrater  hose  $24.04;  77  lb. 

spiral  packing  at  49£c.;  sundries  $14.98 .  77  17 

Canada  Paint  Co.,  Montreal:  paint,  17  gal.  green  at  $2,  40  gal.  terra  cotta  at  $1.40,  20  gal. 

slate  at  $1.75,  4  gal.  vermilion  in  varnish  at  $3.50,  sundry  $21.58;  linseed  oil,  42  gal.  at  $1.10, 

42  gal.  at  SI .  248  80 

Collingw'ood  Shipbuilding  Co.  ($2,315.37) — 

Dry  docking,  caulking  and  tightening  bolts  below  -water  line .  225  27 

Making  and  fitting  2  side  anchors  and  stern  anchor .  1,625  00 

Making  4  steel  plates  for  10  yd.  dipper .  76  51 

General  repairs  $282.34;  25  t.  steam  coal  at  $4.25 .  388  59 

Consumers  Cordage  Co.,  Montreal:  7,383  lb.  manila  rope  at  $10.05;  155  lb.  tarred  Russian 

$21.04;  sundry  88c . . . . .  763  91 

Dunlop  Tire  &  Rubber  Goods  Co.,  Toronto:  36-62  lb.  h.p.  spiral  packing  at  40c.;  68£  lb.  Blue 

sheet  packing  at  51c.;  sundries  $4.76 .  54  35 

General  Supply  Co.,  Ottawa:  Langley  extra  flexible  plow-  steel  dredge  cable,  252  ft.  1§  in.  at 
$40.22,  298  ft.  2  in.  at  $71.96;  Curtis  pressure  reducing  valves,  1-2  in.  $45.50,  1-1  in.  $23; 

sundries  $37.45 .  421  74 

McColl  Bros.  &  Co.,  Montreal:  oil,  173f  gal.  coal  at  15c.,  232  gal.  cyl.  at  33§c.,  309  gal.  machine 

at  29c.;  291  lb.  cup  grease  at  5*0.;  sundries  $25.04 . . .  233  71 

Ottawa  Paint  Works:  paint,  15  gal.  slate  at  $1.60,  15  gal.  marine  black  at  $1.60,  890  lb.  terra 

cotta  at  6c.;  81  gal.  linseed  oil  at  95c.;  sundries  $119.29 . .  297  64 

Rinon,  Ainslie,  Stoddard  Co.,  Owen  Sound:  towdng  dredge  from  Little  Current  to  Colling- 

wood,  54  h.  towdng  and  running  time  at  $4,  24  h.  waiting  time  at  $3 .  288  00 

Shedden  Forwarding  Co.,  Ottawa:  cartage  on  dredge  arm  and  parts  $65;  repairs  to  waggon 

broken  by  weight  of  arm  $35 .  100  00 

Stephen’s  Store, Ltd.,  Collingwood:  60  yd.  linoleum  at  40c.,  3  pr.  blankets  at  $2.50;  1  doz. 

colored  sheets  $5,  sundries  $26.14 . . .  62  04 

Waldie  Bros.,  Toronto:  unloading  and  hauling  208-32  t.  coal  at  50c.;  765  ft.  boom  timber  at 

$15;  sundries  $9.74 .  125  27 

Coal:  6  tons  chestnut  at  $8;  steam,  208-13  t.  at  $5.75,  48-35  t.  at  $5.62,  61  t.  at  $5.40,  169  t. 
at  $4.50,  142-85  t.  at  $4.40,  268.125  at  $4.25,  192-535  t.  at  $4;  sundry  $77.40;  paid  as 
follows:  C.  Beck  Co.  $15,  Canadian  Pacific  Ry.  Co.  $1,196.75,  Collingwood  Packing  Co. 

$1,089.90,  Davis-Smith-Malone  $783.39,  F.  C.  Smith  $1,798.22,  J.  Wright  $338.73 .  5,221  99 

Foundry  work,  Chas.  Barber  $89.43,  Davidson  &  Crooks  $48.44,  W.  J.  Fitzpatrick  $43.66, 

A.  Fleck  $58.38,  Wm.  Kennedy  &  Sons  $115.05 .  354  96 

Freight,  Grand  Trunk  Ry.  $137.22,  sundry  15c . . .  137  37 

Hardware,  Collingw^ood  Hardware  Co.  $68.50,  Frothingham  &  Workman  $346.60,  Lewds  Bros. 

$315.95,  sundry  $233 . . .  964  05 

Cartage  $31.20;  groceries  $30.84;  laundry  $01.86;  lumber  $110.16;  medical  attendance  $45; 

pilotage  $13;  towage  $25;  sundry  $39. 13 .  350  19 

Dredge  'Industry':  Scows  ($1 ,22!  .24)  • 

Collingwrood  Shipbuilding  Co.:  general  repairs  to  hulls,  &c .  1,127  00 

Foundry  work,  Chas.  Barber  &  Sons  $93.19,  sundry  $1.05 .  94  24 

Dredge  'International'  ($16,637 .42). 

Captain,  J.  T.  Murphy,  Apr. -Aug.  at  $125;  Sept. -Mar.  at  $135,  overtime  $4  03;  outlay  $25.70  1,599  73 

Cranesman,  H.  Bissonette,  Apr. -Dec.,  Mar.,  at  $65,  21  d.  at  $2.50,  overtime  $2.10 . . .  704  60 

Assistant  engineers:  H.  J.  Taggart,  Apr.  1-Jan.  8,  Mar.  at  $60,  14  d.  in  Feb.  at  $2.50,  overtime 

$1.94;  V.  Lambert,  10  d.  in  Feb.  at  $2.50 .  677  42 

Cook,  L.  Toussaint,  Apr.  19-Dec.  21,  Mar.  1-13,  at  $45;  assistants  at  $20,  $164.19 .  548  01 

Deckhands  at  $35,  J.  E.  Buteau  $169.17,  H.  Coulombe  $162.53,  T.  Gravel  $139.96,  P.  Guay 

$1G9. 17,  sundry  $678.18 .  1,319  06 


Carried  forward .  177,303  54 


V— 360 


Al'DITOK  G EX E HAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  177,303  54 

Dredge  ‘ International ' — Concluded. 

Fireman,  A.  Perusse,  May  1-Dec.  7  at  $40,  overtime  $1.29 .  290  32 

Labourers,  W.  Henry  13  d.  at  $2,  overpaid  $3.25,  sundry  9  d.  at  $1.75 .  45  00 

Scowmen  at  $35,  A.  Baker  $175,  sundry  $118.32 .  293  32 

Tug  captain,  S.  Boily,  May  l-.June  5,  July  16-Dec.  20  at  $60 .  379  68 

Tug  Engineer,  A.  Chamberland,  May  1-Dec.  28,  Mar.  7-31  at  $55,  overtime  $4.44 . 483  47 

Tug  firemen  at  $40,  V.  Ruel,  June  6-Dec.  28,  Mar.  1-26,  overtime  $43.29;  sundry  $107.23 .  453  53 

Oilers  at  $40,  C.  Lambert  $208,  A.  Marcoux  $178.06,  J.  Perusse  $92.51,  sundry  $41.29 .  519  86 

Watchmen:  at  $35,  A.  Baker,  Oct.-Dec.,  H.  Coulombe,  Apr.  16-July  31,  sundry  $14.67;  Jas. 

McAulay,  Dec.  16-Mar.  31  at  $50  .  417  98 

Winchman,  P.  Guay,  Sept.  17-Dec.  7  at  $40 .  107  70 

Board  of  crew,  paid  individually  $223.58,  paid  to  J.  T.  Murphy  $2,020. 19;  travel  of  crew, 

$47.95 . 2,291  72 

Canadian  General  &  Shoe  Machine  Co.;  foundry  work .  327  35 

Canadian  Import  Co.:  steam  coal,  40  t.  at  $4.30,  262-21  t.  at  $4.80 .  1,430  80 

Cantin,  A.,  Montreal:  repairs  to  spuds  as  per  agreement  $275;  repairs  to  scows,  2  entry  fees 
$60,  rent  of  dock  space,  6  d.  at  $10,  material  $108.96,  carpenters,  800  h.  at  40c.,  foremen, 

73  h.  at  50c .  860  46 

Chevalier,  A.,  Quebec:  sundry  repairs  to  hull . 108  49 

Chinic  Hardware  Co.,  Quebec:  1 1 ^  lb.  Tauril  packing  at  $1.75;  rubber  belting,  213  ft.  10  in. 

5  ply  at  75c.;  45  ft.  10  in.  4  ply  at  60c.;  sundry  hai’dware  $52.95 .  259  43 

Consumers  Cordage  Co.,  Montreal:  4,293  lb.  manilla  rope  at  $10.05;  less  freight  $3.02 .  428  43 

Dominion  Wire  Rope  Co.,  Montreal:  dredge  cable,  1,500  ft.  Langs  flex,  plow  steel  at  $46.56, 

250  ft.  flex.  galv.  at  $33.02;  5  reels  $13.25 .  793  20 

Doyle,  Wm.,  Quebec:  sundry  hardware  $1.47;  overpaid  $1.47 .  2  94 

Hackett,  Wm.,  &  Sons,  Quebec:  16  ft.  row-boat  $60;  towage  $10 .  70  00 

Hall  Engineering  Works,  Montreal:  repairs  to  machinery  as  per  contract  $769.15;  extras  $159.56  923  71 

Kennedy,  Wm.  &  Sons,  Owen  Sound:  4  steel  pinions,  808  lb.  at  6£c,  cartage,  15c .  52  67 

Montreal  Harbour  Commission,  use  of  floating  crane,  7  h.  at  $10  . 70  00 

McColl  Bros.  &  Co.,  Montreal:  408§  lb.  boiler  comp,  at  14c..;  90  gal.  coal  oil  at  15c.;  sundries 

$4.68 .  75  38 

Thom,  J.  S.,  Quebec:  towage  $312;  telephone  messages  $2.55 . 314  55 

Weir,  J.  &  R.,  Montreal:  making  and  installing  beam  and  plate  foundation  under  winch  engine 

as  per  agreement  $285;  sundry  foundry  work  $164.85 .  449  85 

Coal,  3  t.  stove  at  $12;  freight  $12. 52; foundry  work  $80.86;  hardware  $44.80;  hire  of  diver’s 

suit  1  d.  $25;  laundry  $34.29;  sundries  $99.26 .  332  73 

Dredge  'International' :  Scoivs  ($4,111 .97). 

Chevalier,  A.  (Chevalier’s  Slip),  Quebec  ($3,450.58) — 

Repairs  to  coal  scow,  as  per  agreement,  $1,435;  additional  repairs  $1,547.05 .  2,982  05 

Repairs  to  scow  No.  16,  $138.32;  repairs  to  scow  No.  17,  $330.21 .  468  53 

Murphy,  J.  T.,  expenses  attending  to  repairs  to  scows .  13  26 

Richelieu  &  Ontario  Navigation  Co.:  damage  to  S.S.  Irenee  in  collision  with  dump  scow -  648  13 


Dredge  ‘ Lac  St.  Jean'  and  Tug  ‘ Marie  Louise'  ($8,503.12). 

Captain,  H.  Trottier,  services  $790.55,  outlay  $34.40 .  824  95 

Cooks,  A.  Perron  $47.42,  J.  Bergeron  $177.58 .  225  00 

Cranesman,  A.  Brassard  $547.98;  fireman.  Geo.  Lemieux  $300 .  847  98 

Tug  captain,  J.  Duguay  $449.03;  tug  engineer,  T.  Parent  $547.34;  tug  fireman,  N.  Laroche 

$407.99.  ....  1  404  36 

Sailors,  F.  Bergeron  $211.67,  A.  Bilodeau  $260.24,  J.  E.  Roberge  $190.17,  sundry  $184.37 _  846  45 

Labourers,  106  d.  at  $2.50,  23  d.  at  $1.50,  sundry  $14.25 .  313  75 

Watchmen,  A.  Bilodeau  Nov.  16-Mar.  31  at  $50,  sundry  $45.80 .  270  80 

Board  of  crew,  paid  to  J.  Bergeron  $952.26,  paid  to  A.  Perron  $204.70 . v .  1, 156  96 

Bergeron,  A.,  Chicoutimi:  lumber  $43;  cartage  $1 .80;  sundries  $3 . 75 . * .  48  55 

Boivin,  H.,  Roberval:  3,515  ft.  red  pine  at  $40;  276  1.  ft.  spruce  at  12c .  172  64 

Bolduc,  Thos.,  Roberval:  30  h.  sawing  and  planing  lumber  at  31 ;  3  windows  with  glass  at  $5  45  00 

Boulay,  C.,  St.  Felicien:  wood  as  per  contract,  100  cords  at  $3.75;  rent  of  ground  for  wood 

yard  $20;  383  lb.  rope  at  15c.;  160  lb.  steel  cable  at  16c.;  40  gal.  oil  at  23c.;  sundries  $99.00  586  31 

Gagnon,  C.,  St.  Felicien:  115}  cords  of  wood  at  $3.75 .  434  06 

Tetu,  D.,  &  Sons,  St.  Felicien:  400  lb.  white  lead  $36;  25  gal.  linseed  oil  $37.50;  6|  lb.  spiral 

packing,  $7.75;  sundries  $19.75 .  101  00 

Tremblay,  A.,  Roberval:  rent  of  land  for  wood  yard,  1911-12,  2  y.  at  $25 .  50  00 

Foundry  work,  F.  X.  Drolet  $29.48,  F.  Trottier  &  Sons  $363.22,  sundry,  $70.34  .  463  04 

Hardware,  J.  Brassard  $204.99,  N.  Potvin  $65.46,  L.  P.  Huot  $22.35,  L.  E.  Otis  $36.11 .  328  91 

Cartage  $36  03;  hauling  wood,  sundry  persons  1 14f  d.  at  $2.50;  lumber  $13.68;  towage  $24; 

sundries  $22.78 . • .  383  36 


Carried  forward .  201,707  20 


PUBLIC  MOPES  DEPARTMENT:  EXPENDITURE 


V— 361 


SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  201,707  20 

Levis:  Stores  {$200.59). 

Samson,  A.,  cartage  $54.50,  freight  and  express  $36.01,  customs  dues  $92.95,  travel  $17.13...  200  59 

Tug  4 Lion ’  $748.73). 

Captain,  H.  Bonenfant,  July  29-Dec.  2  at  $55,  outlay  $13.09 .  241  96 

Engineers,  D.  Nault,  May  1-June  9  at  $50,  O.  Collins,  Aug.  1-Dec.  7  at  $55,  24  d.  in  Feb.  at  $2, 

S.  Samson,  Mar  1-25  at  $50 .  385  74 

Foundry  work  $51.69;  hardware  $9.85;  board  of  crew  $59.45 .  121  03 

Tug  XI aggie  K'  $7,000.00). 

Kelly  Lumber  Co.,  purchase  price  of  tug  Maggie  K .  7,000  00 

Yacht  ‘ Marie  Louise ’  $896). 

Caretaker,  etc.,  P.  Henry,  July-Aug.  at  $40 .  80  00 

Carpenters,  127|  d.  at  $2,  16  d.  at  $1.75 .  282  50 

Labourers,  53|  d.  at  $1.50;  painters,  5  d.  at  $1 .75 .  89  38 

Chinic  Co.,  Quebec:  gasoline,  97  gal.  at  251c.,  102^  gal.  at  25c.,  96  gal.  at  22c.;  30  gal.  cyl.  oil  at 

38c.;  5  prs.  brass  butts  3§  x  3  in.  at  $4;  hardware  $60.11;  sundries  $7.40 .  170  44 

Robin,  Jones  &  Whitman,  Bonaventure:  gasoline,  35  gal.  at  32c.,  86§  gal.  at  26c.;  5  gal.  eng. 

oil  at  70c.;  hardware  $48.96 .  86  15 

Viet,  S.  A.,  Gaspe:  storage  of  motor  boat  to  Apr.  30,  1912,  $25;  12  batteries  at  30c .  28  60 

Blacksmith  work  $10.11;  cartage  $12.50;  10  gal.  eng.  oil  at  75c.;  gasoline,  23  gal.  at  30c.,  75 

gal.  at  28c.;  hardware  $49.99;  freight  $5.88;  sundries  $45.05 .  158  93 

Dredge  ‘ Mattawa ’  and  Tug  ‘ Catherine  C.'  $15,080.30). 

Paylists  ($6,817.45)— 

Captain,  Chas.  Williams,  Apr.-Mar.  at  $100,  outlay  $429.78 .  1,629  78 

Cranesman,  P.  McKenty,  Apr.-Nov.  at  $60 .  480  00 

Fireman,  F.  Young,  Apr.  15-Nov.  30,  Marl  6-31,  at  $40,  45  d.  at  $2.25 .  436  13 

Cook,  N.  Pipher,  Apr.-Nov.  at  $30,  washing  $21 . •. .  261  00 

Deckhands  at  $35,  E.  Larone  $148.77,  H.  Secard  $127.17,  E.  Stanley  $316.08,  J.  Watson 

$261.33,  sundry  $121.94 .  975  29 

Tug  captain,  S.  Hicks,  Apr.-Nov.,  Mar.  6-31,  at  $60 .  530  32 

Tug  engineer,  B.  McDonald,  Apr.-Nov.  at  $55 .  440  00 

Firemen  at  $40,  I.  Collins  $198.54,  J.  Doyle  $142.70 .  341  24 

Carpenters,  29  d.  at  $2.75,  63  d.  at  $2.50,  38  cl.  at  $2.25,  3  d.  at  $2 .  328  75 

Labourers,  9  d.  at  $1.50;  watchmen,  30  d.  at  $2.25 .  81  00 

Board  of  crew,  paid  to  N.  Pipher  $1,239.40,  paid  to  individuals  $74.54 .  1,313  94 

Booth,  J.  R.,  Cache  Bay:  2,390  ft.  w.  oak  at  $50 .  119  50 

Canadian  Consolidated  Rubber  Co.,  Montreal,  1  in.  water  hose,  75  ft.  6  ply  at  42c.,  50ft.  8  ply 

at  $1.07;  packing.  IO3  lb.  spiral  at  30c.,  14  lb.  sheet  at  70^c.;  freight  78c .  98  75 

Canadian  Fairbanks-Morse  Co.,  Montreal:  1  set  Reeces  screw  plates,  $45;  sundry  $2.40 .  47  40 

Canada  Paint  Co.,  Montreal:  paint,  10  gal.  khaki  at  $1.40,  25  gal.  terra  cotta  at  $1.40;  100 

lb.  w.  lead  at  6)c.;  15  gal.  boiled  oil  at  $1.10;  10  gal.  turpentine  at  $1 . .  82  00 

Canadian  Pacific  Ry.  Co.,  freight  on  machinery  Ottawa  to  Sturgeon  Falls  $186,  freight  on 

coal  $87.47 .  273  47 

Canadian  Steel  Foundries  Ltd.,  Montreal:  2,142  lb.  castings  at  61c .  133  88 

Cavanagh,  E.  Co.,  Montreal:  726  lb.  11  in.  rd.  iron  at  1  •  9c. ;  sundry  hardware  $33.20 .  46  98 

Consumers  Cordage  Co.,  Montreal:  994  lb.  cir.  manila  rope  at  $10.05;  sundries  $9.08 .  108  98 

Davidson  &  Crooks,  Ottawa:  2,083  lb.  castings  at  31c .  72  90 

Devlin,  W.  J.,  rent  of  lot  at  Sturgeon  Falls  for  ways  and  storage,  Nov.  1,  1911  to  July  31, 1912 

at  $12  per  month . .  108  00 

Fitzpatrick,  W.  J.,  Ottawa:  castings,  1,694  lb.  at  $2.60,  4,714  lb.  at  $3.50;  1,017  lb.  steel  shafting 

at  $5;  sundry  $21.08;  labour  $450.80 .  737  78 

Fleck,  A.,  Ottawa:  111  lb.  brass  bushing  at  30c.;  castings,  397  lb.  at  3c.,  1,946  lb.  at  31c.,  43 

lb.  at  3|c.,  408  lb.  at  4c.;  labour  $19.90 . .  146  19 

Frothingham  &  Workman,  Ottawa:  112  lb.  babbitt  metal  at  20c.;  1,405  lb.  rd.  iron  at  $1.90; 

737  lb.  c.  r.  steel  at  3-lc.;  1,714  lb.  steel  plate  at  23c.;  sundry  $86.36 .  204  10 

Gordon,  G.  &  Co.,  Cache  Bay:  6,227  ft.  w.  pine .  130  73 

Heney,  John  &  Son,  Ottawa:  lump  coal,  215-75  t.  at  $4.73,  234-6  t.  at  $5.43 .  2.294  39 

Lawson.  Thos.  &  Sons,  Ottawa:  800  lb.  cstgs.  at  31c.;  use  of  pattern  shop  10  h.  at  50c.;  labour 

$28.80 .  61  80 

Lewis  Bros.,  Montreal:  3,334  lb.  chain  at  $3.27 .  109  03 

Lillie,  Robert,  Sturgeon  Falls:  12  pr.  blankets  at  $3;  coal,  1  t.  at  $8.50,  4  t.  at  $9,  5  t.  at  $10, 

7  bags  at  50c.;  82  lb.  rope  at  12c.;  635  lb.  Sweed  iron  at  4}c.;  3  cd.  wood  at  $2.50;  sundry 
hardware  $123.56;  express  $6 .  309  47 


Carried  forward .  222,455  52 


V— 362 


AUDITOR  GEXERAL'S  RETORT,  1912-1913 

i 

4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  222,455  32 

Dredge  lM Ottawa’  ami  Tug  1 Catherine  C .’ — Concluded. 

Lindsav  &  McClusky,  North  Bay:  nut  coal,  2  t.  at  $8,  2  t.  at  $10;  steam  coal,  6-235  t.  at  $7, 

10-412  t.  at  $6.75 .  149  86 

MaAuliffe,  Davis  Lumber  Co.,  Ottawa:  8,000  ft.  w.  oak  at  $71 .  568  00 

McColl  Bros.  &  Co.,  Montreal:  1,239  lb.  chain  grease  at  2jc.;  132-37  gal.  coal  oil  at  15c.;  137 

gal.  cyl.  oil  at  33§c. ;  136  gal.  mach.  oil  at  29c.;  sundries  $21.86 .  154  94 

Nipissing  Foundry  &  Machine  Co.,  North  Bay:  foundry  work,  material  $18.77,  labour  $66.50; 

cartage  $3 .  88  27 

North  Bay  Fuel  Co.,  46-325  t.  steam  coal  at  $6.75 .  312  70 

Ottawa  Paint  Works,  Ottawa:  paint,  247  lb.  khaki  at  6c.,  351  lb.  terra  cotta  at  6c.,  100  lb. 

white  at  6fc.;  15  gal.  boiled  oil  at  95c.;  10  gal.  turpentine  at  70c.;  sundries  $1.65 .  65  53 

Philion,  J.  A.,  amount  of  voucher  outstanding .  17  20 

Powers,  P.  J.  Co.,  Ottawa:  repairing  dipper  and  supplying  extra  set  of  teeth,  as  per  agreement  350  00 

Public  Works,  Pept.,  (Upper  Ottawa  Storage)  99-35  t.  steam  coal  at  $5.38 .  534  51 

Richardson  Bros.,  Nipissing:  15  gal.  coal  oil  at  27c.;  5^  cd.  slabs  at  $3;  delivering  telegrams, 

13  at  $1.50,  2  at  $2;  telephone  conversations  $14.60;  cartage  $7;  sundries  $2.06 .  67  71 

Trudel,  A.,  Sturgeon  Falls:  smithwork,  material  $13.50,  labour  $69.25 .  82  75 

Wcndsor,  Capt.,  Nipissing:  towage  $65;  freight  $2 .  67  00 

Team  hire,  40*  d.  at  $4,  1  d.  at  $2.50;  paid  as  follows,  Daust  Bros.  $10,  J.  Jacques  $93.50, 

J.  Gagne  $50,  E.  Roussell  $10 .  163  50 

Unloading  coal,  at  Callendar,  Geo.  Allans  501-35  t.  at  35c.;  at  Sturgeon  Falls,  Rousell  & 

Marchand  255*5  t  at  45c  200  54 

C  artage  $17;  48§  gal.  cyl.  oil  $15.04;  237  ft.  oak  plank  $11.85;  6  cd.  wood  at  $2.50;  1  roll  72  in. 
duck  $38.76;  hardware  $76.73;  rental  of  jack  screws  $21.75;  smith  work  $19.35;  travel 
$9.50;  sundries  $40.01 .  264  99 

Dredge  ‘ Mattawa ’  Scow  (SI ,521 .94). 

Fleck,  A.,  Ottawa:  castings,  1,404  lb.  at  3jc.,  1,812  lb.  at  4c.;  blacksmith  and  helper,  98£  h. 

at  90c .  206  76 

Frothingham  &  Workman,  Montreal:  11,344  lb.  rd.  iron  at  $1.90;  11  kegs  ship  spikes  at  $3.40; 

1,000  lb.  oakum  at  $4.85;  3  brl.  pitch  at  $5;  131  lb.  waste  at  8|c.;  sundries  $29.62 .  356  87 

Keystone  Supply  Co.,  Ottawa:  24,572  ft.  mer.  B.  C.  fir  at  $39 .  958  31 

Tug  ‘ Mina  G ’  ($263.52). 

Marine  &  Fisheries  Dept.,  Sorel:  general  repairs  to  tug .  178  98 

Laundry  $4.89;  travel  $10.95;  filling  boilers  $5;  hardware  $7.20;  1  bar  3|  in.  c.  r.  steel,  677 

lb.,  $24.88;  1,145  lb.  grate  bars  at  2\c.\  sundries  $3 .  84  54 

Tug  ‘ Monitor '  ($4,211.11). 

Captain,  W.  Levesque,  Apr  .-Sept,  at  $65,  Oct.-Dec.  28  at  $70,  overtime  $6.51 .  599  74 

Engineer,  J.  Bouchard,  Apr  .-Dec.  28  at  $70 .  623  23 

Firemen  at  $40,  A.  Tremblay  $350.80,  J.  Thibault  $336.64 .  687  44 

Deckhands  at  $35,  J.  Barrette  $206.61,  J.  Simard  $276.50,  sundry  $105.01 . 588  12 

Cook  at  $40,  P.  Tremblay  $345.63;  board  of  crew,  paid  to  W.  Levesque  $875.22,  paid  to  men 

$34.66;  travel  of  crew  $43.39 .  1,298  90 

Canadian  Import  Co.,  Quebec:  8-34  1.  t.  steam  coal  at  $4.80;  1 -06  t.  at  $8.40;  12  bags  at  10c. .  50  13 

Davidson  &  Crooks,  Ottawa:  2,820  lb.  grate  bars  at  3|c .  98  70 

Drolet,  F.  X.,  Quebec:  repairs  and  foundry  work .  81  44 

Small  payments:  137  lb.  asbestos  at  10c.;  1,352  lb.  grate  bars  at  2%c.;  1  cook  stove  $16; 
caulking  hull  $14.80;  foundry  work  $16.31;  freight  $3.86;  hardware  $62.26;  laundry  $8.68; 
sundries  $14 .  183  41 

Tug  ‘ Montmorency ’  ($5,479.63). 

Captain,  P.  Hamel,  Apr.-Mar.  at  $75 .  900  00 

Engineer,  C.  Sauvageau,  July  8-Nov.  30,  Mar.  5-31,  at  $65;  mechanical  engineer,  Jas.  Morin, 

24  d.  at  $2. 50 .  427  53 

Cook,  Rose  M.  Hamel,  Oct. -Nov.  at  $25;  sailor,  Jos.  Bergeron,  May  16-Nov.  30  at  $40; 

steward,  T.  Goudreault,  July  8-Sept.  31  at  $50 .  449  36 

Blacksmiths,  2  d.  at  $2,  422-  d.  at  $2.25;  carpenters,  340£  d.  at  $2,  40  d.  at  $3;  caulkers,  12  d. 

at  $2 .  924  63 

Board  of  crew,  paid  to  Mde.  E.  Laplante  $124.51,  T.  Goudreault  $227.61,  P.  Hamel  $156.89; 

washing  $29.80 . 538  81 

Beauchemin  &  Co.,  Sorel:  1  screw  for  tug  $50,  42  brass  return  bends,  1|  in.  outlet  at  $1.35; 

sundries  $18.40. . . . 125  10 

Beland,  A.,  Three  Rivers:  cartage .  37  75 

Beland,  J.  T.,  Louiseville:  coal,  3  t.  at  $7.50,  2  t.  at  $8,  6-27  t.  at  $10;  1  cd.  wood  $5 .  106  20 


Carried  forward 


235, 138  77 
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SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Ontario  and  Quebec — Continued. 

Brought  forward . f. . 

T ug  ‘ Montmorency ’ — Concluded. 

Burrill  Lumber  Co.,  Three  Rivers:  1,355  ft.  pine  at  $45;  496  ft.  tamarac  at  $18;  sundry  $12.45 

Bellofeuille  &  Frere,  Three  Rivers:  foundry  work,  material  $21.77,  labour  $98 . 

Canada  Iron  Corporation,  Montreal:  hardware  $24.79;  foundry  work  $36.50 . 

Fugere,  Ad.,  Three  Rivers:  4  bed  springs  $17;  2  flags  $12;  8*  yd.  drugget  at  $1.25;  33  yd. 

tarpaulin  $14.87;  sundries  $38.88 . 

Germaine  &  Frere,  Three  Rivers:  labour  covering  boiler  with  sheet  iron,  470  hr.  at  35c.; 

520  lb.  iron  at  3c.;  sundries  $1.35 . 

Godin  &  Bournival,  Three  Rivers:  208  1.  ft.  12  in.  x  12  in.  pine  at  50c.;  1,425  ft.  red  spruce  at  $50; 
sundry  lumber  $44.74;  sawing,  planing,  etc.,  $64.50;  less  returned  1,078  ft.  red  spruce  at  $35 

Ilamelin,  C.,  &  Son,  Three  Rivers:  foundry  work,  material  $18.05,  labour  $87.50 . 

Lornger,  J.  B.,  Three  Rivers:  oil,  35  gal.  astral  at  25c.,  17-2-  gab  cyl.  at  $1,  4  gal.  castor  at  $1.50, 
12  gal.  linseed  at  $1.25;  37  lb.  copper  pipe  at  35c.;  245  lb.  grease  at  10c. ;  125  lb.  w.  lead 

at  7c.;  3  cord  wood  at  $3.50;  rope  $22.75;  glass  $39.05;  hardware  $290.82 . 

Marchand,  Z.,  Three  Rivers:  coal,  10  t.  at  $6.75,  7  t.  at  $7,  24  t.  at  $7.25,  1-17  t.  at  $7.50; 

4£  cd.  wood  $15;  bags  $1.50 . 

Paquin  &  Frere,  Three  Rivers:  4  caps  at  $2;  uniforms,  3  at  $22,  1  at  $16 . 

Coal,  $20.10;  hardware  $66.59;  laundry  $16.95;  sundries,  $113.68 . 

Dredge  ‘ Nipissing ’  and  Tug  ‘ Cliffside ’  ($9,080.76). 

Captains:  R.  F.  Matheson  S829.03,  outlay  $16.16;  J.  Waldorf  $139.36;  Win.  McQuinch  $220 . 

Cranesman,  J.  O’Neil,  Apr. -Nov.  23,  Mar.,  at  $55,  84  d.  at  $2 . 

Deckhands  at  $35,  A.  Deschamps,  Apr.  18-Nov.  23,  P.  Keeley,  May-Nov.  23 . 

Firemen  at  $40,  J.  Dafayette,  Apr.  15-Nov.  23,  sundry  $88 . 

Scowman  at  $35,  E.  Stalker,  May-Nov.  11 . ; . 

Tug  captains,  J.  Beaton  $86,  A.  Poirier  $374.83 . 

Tug  engineers,  E.  Lavergne  $429.94,  sundry  $146.89 . 

Tug  firemen,  E.  Shauvette  $295.23,  sundry  $50.57 . 

Watchman,  A.  Richard  $128.15,  sundry  $289.09 . 

Cook,  C.  Baker,  services  $202,  laundry  $15,  board  of  crew  $1,088.64;  paid  to  C.  Baker 
$1,082.31,  Lavalley  &  Howard  $85.47,  Aug.  Thibault  $9,  R.  E.  Powell  $25.66,  H.  N. 

Bate  &  Sons  $43.65,  B.  Slattery  $47.60,  PI.  Carriere,  $8.63,  J.  Durnberry  $3.32 . 

Board  of  crew  paid  to  individuals  $160.26;  travel  of  crew  $14.05 . 

Lavalley  &  Howard,  cheque  D29383,  overpaid  on  C.  Baker’s  account . 

Murphy-Gamble  Ltd.,  Ottawa:  4  yd.  oil  cloth  at  35c.;  24  yd.  linoleum  at  45c.;  overpaid  $10.80 

McAuliff  Davis  Lumber  Co.,  Ottawa:  3,858  ft.  w.  oak  at  $71 . 

O’Brien,  C.,  Ottawa:  sick  leave  allowance,  Apr.  1-Dec.  22  at  $55 . 

Coal:  76-44  t.  steam  at  $4.30,  151.4  t.  at  $4.75,  10  t.  at  $5.25;  3-99  t.  chestnut  at  $7.75,  9  t.  at  $8; 
sundry  $4.50;  paid  as  follows:  Canadian  Import  Co.  $328.69,  L.  Cohen  &  Son  $15.42,  J. 
Heney  &  Son  $767.16,  Independent  Coal  Co.  $68.50,  J.  O.  Labrecque  &  Co.  $20,  T.  F. 

Thompson  $8 . 

Foundry  work:  Campbell  Bros.  $70.92;  Can.  Steel  Foundries  $15.88;  W.  J.  Fitzpatrick  $466.38; 

A.  Fleck  $149.19;  T.  Lawson  &  Sons  $45.26;  P.  J.  Powers  Co.  $365.10;  sundry  $49.78 . 

Hardware:  T.  Birkett  &  Sons  $29.66;  J.  P.  &  F.  W.  Esmonde  $14.65;  Can.  Fairbanks-Morse 

Co.  $31.50;  Chas.  Watt  $56.85;  sundry  63c . 

Laundry  $17.48;  4  pike  poles  at  $1.75;  smithwork  $4.25;  filling  boilers  $5;  sundries  $59.71. . . . 


New  Scows:  Nos.  Jfil,  J)02,  J)03,  404-  under  construction  at  Victoria  Island  Shipyard  ($15,671 .94). 

Birkett,  T.,  &  Son,  Ottawa:  48  drop  forged,  1J  in.  closed  sockets  at  $8.10;  40,845  lb.  steel 
angles  at  I2.12L  37,565  lb.  mild  steel  plates  at  $1,871;  steel  shafting,  328  lb.  at  $2.99,  9,517 

lb.  at  $3.70 . 

Brooks,  H.  W.,  Ottawa:  hauling  lumber,  172,568  ft.  at  70c . 

Canadian  Fairbanks-Morse  Co.,  Montreal:  321  lb.  white  socket  metal  at  55c . 

Canadian  Steel  Foundries  Ltd.,  Montreal:  7,475  lb.  steel  castings  at  61  c . 

Davidson  &  Crooks,  Ottawra:  4,553  lb.  castings  at  3sc . 

Dominion  Wire  Rope  Co.,  Montreal:  216  ft.  U  in.  plow  steel  dredge  cable  at  $40.21  per  c.  ft.;  1 

reel  $1.60 . : . 

Fitzpatrick,  W.  J.,  Ottawa:  98  steel  forgings  for  hinges,  15,181  lb.  at  9c . 

Fleck,  A.,  Ottawa:  castings,  10,020  lb.  at  3c.,  862  lb.  at  3{c . . 

Frotliingham  A  Workman,  Montreal:  iron,  2,347  lb.  lowmoor  at  $6,  24,989  lb.  rd.  at  $1.90, 
2,465  lb.  rd.  at  $1.95,  37,394  lb.  4  oval  at  $2.75;  galvanized  spikes,  23  k.  at  $3.15,  12  k.  at 
$3.30,  extra  for  galvanizing  $38.75;  6,000  lb.  oakum  at  $4.85;  16  brl.  pitch  at  $5;  900  lb. 

o.h.  rivets  $34.21;  1,550  lb.  tapped  nuts  $95.70;  sundries  $67.04 . x . 

Mason,  Gordon  A  Co.,  Montreal:  lumber  supplied  as  per  contract:  30,316  ft.  w.  oak  at  $60; 

129,387  ft.  B.C.  fir  at  $48 . . 

McColl  Bros.  &  Co.,  Montreal:  1,725  lb.  tallow  at  7^c . 

Machinists’  time,  20  hr.  at  70c.;  1,315  lb.  chain  at  $3.16;  cartage  $10.05;  freight  $2.08 . 


$  cts. 
235, 13S  77 


82  37 
119  77 
61  29 

93  38 

181  45 

246  76 
105  55 


456  58 

315  78 
90  00 
217  32 


1,204  55 
650  17 
488  83 
380  00 
222  83 
460  83 
576  83 
345  80 
417  24 


1,305  64 
174  31 
85  47 
23  00 
273  92 
480  33 


1,207  77 

1,162  51 

133  29 
93  44 


2,323  06 
120  SO 
176  55 
467  19 
159  36 

88  45 
1,366  29 
328  62 


2,410  77 

8,029  48 
133  69 
67  68 


Carried  forward 


262,467  72 


V— 364 


AUDITOR  GENERAL'S  REPORT,  1912-1013 
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Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  202,467  72 

Yacht  ' Nokomis ’  {$1,127.60). 

Engineers,  Jas.  Lepage,  $282.19,  W.  Burgess  $25.67 . 307  86 

M<  Keaugh  A:  Trotter,  Chatham:  15  ft.  launch  hull .  108  00 

Rougvie,  N.  D.,  Sarnia:  22  gal.  eng.  oil  at  50c.;  gasoline,  186  gal.  at  23c.,  77  gal.  at  25c.;  sundries 

90c . . . .  .  73  93 

Smith,  H.  H.,  Detroit,  U.S.A.:  overhauling  engine  $63;  general  repairs  $23.60 .  86  60 

Union  Boat  Garage  &  Supply  Store,  Detroit,  U.S.A.:  gasoline,  30  gal.  at  14c.,  112  gal.  at  13c.; 

sundry  supplies  $34.65 .  53  41 

Wigle,  D.  L.,  Son  &  Co.,  Windsor:  gasoline,  168  gal.  at  17c.,  505  at  18c.,  24  at  19c.,  320  at  20c., 

27  at  22c.;  engine  oil,  59  gal.  at  65c.,  78  at  72|c.,  15  at  85c.;  sundries  $42.99 .  344  45 

Gasoline,  74  gal.  at  16c.,  26  at  20c.,  30  at  23c.,  64  at  24c.;  storage  of  yacht  for  winter  $40;  repairs 

to  hull  $44.45;  15  gal.  engine  oil  $9.75;  sundries  $19.85 .  153  35 

Dredge  ‘ No .  1':  St.  Louis  de  Gonzague  {$9,682.02). 

Superintendent,  B.  Yiau,  May-Dec.  15  at  $90,  Mar.  16-31  at  $3,  outlay  $80.33 .  803  33 

Caretakers  and  watchmen,  D.  Legere  $292.90,  B.  Viau  $125.64 .  418  54 

Cranesman,  E.  Guerin,  May  6-Dec.  15  at  $50 .  366  13 

Deckhands  at  $40:  E.  Marleau,  F.  Guerin,  May  6-Dec.  15 .  585  80 

Engineer,  D.  St.  Onge,  May  20-Dec.  15,  Mar.  1-8,  at  $75 .  534  67 

Fireman,  J.  St.  Denis,  May  6-Dec.  15,  Mar.  1-8,  at  $45 . 341  12 

Yachtman,  E.  Viau,  192  d.  at  $1.50 .  288  00 

Blacksmiths,  75  d.  at  $2;  blasters,  141  d.  at  $2;  labourers,  42  d.  at  $1.50,  1,999  d.  at  $1.75 .  3,993  25 

Hopkins,  F.  H.  &  Co.,  Montreal:  3  ton  std.  Scotch  derrick  complete  with  timbers,  wire  rakes 

and  47  ft.  boom  $390;  freight  $56 .  446  00 

Langevin,  N.,  Valleyfield:  dynamite,  7  hx.  at  $14,  12  bx.  at  $16;  12  bx.  caps  at  $2.25;  41  gal. 

machine  oil  at  60c.;  46  gal.  chain  oil  at  25c.;  hardware  $366.88 .  719  98 

Picard,  A.,  coal,  38-22  t.  at  $6.25,  47  t.  at  $6.50;  Sinton,  W.,  7-975  t.  coal  at  $6 .  592  20 

Hardware:  Jas.  Galarneau  $36.56;  I.  Quenneville  $112.67;  G.  Robert  $70.32;  A.  Viau  $70.36..  289  91 

Lumber:  F.  H.  Laf ranee  $101.19;  sundry  $71.50 .  172  69 

Cartage  $25.70;  travel  of  crew  $14;  2  pr.  wading  pants  $24.30;  500  sty.  bags  at  5c.;  49  gal.  cyl. 

oil  at  60c.;  2  t.  straw  at  $6 .  130  40 

Dredge  'No.  2'  {$8,586.71). 

Captains:  W.  E.  Graham,  Apr.  1-Aug.  6  at  $80,  outlay  $14.80;  E.  C.  Robertson,  Oct.  16-Dec.  19 

at  $95,  outlay  $42.77 .  595  33 

Engineers:  O.  Martin,  Apr.  15-Jan.  3  at  $80,  outlay  $5.90;  J.  L.  Judge,  Apr.  1-20  at  $80 .  749  64 

Cranesman,  E.  Page,  Apr.  8-Dec.  19  at  $55 .  460  88 

Deckhands  at  $35,  O.  Fournier,  Apr.  11-Nov.  30,  F.  X.  Hamelin,  Apr.  11-Dec.  11,  Jas.  Hart, 

May  1-Dec.  11 .  806  50 

Fireman,  L.  Matte,  Apr.  8-Dec.  19  at  $40 . 335  19 

Watchman,  E.  Boileau,  May  1-Dec.  11  at  $35;  cook,  H.  Nadon,  Apr.  8-Dec.  19  at  $30,  laundry 

allowance  $24 .  532  81 

Tug  captain,  T.  Liinoge,  Apr.  15-Dec.  14  at  $55 .  439  17 

Tug  engineer,  P.  McLennan,  Apr.  8-Dec.  14  at  $55 .  452  01 

Tug  firemen  at  $40,  R.  C.  Chartrand,  June  25-Dec.  14,  L.  Roy,  Apr.  8-June  23 .  327  40 

Winter  caretaker,  A.  H.  Wallace,  Apr.,  Dec.  11-Mar.  31  at  $50 .  233  87 

Carpenters,  7  d  at  $2  ,  10  d.  at  $2.50;  board  of  crew,  paid  to  H.  Nadon  $1,338.95,  sundry  $46; 

overtime  $43.37 .  1,467  32 

Both  well,  G.  N.,  Buckingham:  cartage,  $34.45;  paid  express  $3.20;  wood,  31§  cd.  at  $2.50, 

5*  at  $3.... . . . .  132  90 

Canadian  Pacific  Ry.  Co.:  freight .  49  48 

Pratt,  H.  J.,  Buckingham:  cartage  $12;  freight  $13.36;  unloading  coal  $92.45 .  117  81 

Sowards,  Jas.,  Coal  Co.,  Kingston:  205-7  t.  steam  coal  at  $4.71 .  968  86 

Wilson,  Wm.  C.,  &  Co.,  Toronto:  527  lb.  manilla  rope  at  10c .  52  70 

Foundry  work,  W.  J.  Fitzpatrick  $37.54,  A.  Fleck  $62.23,  T.  Lawson  &  Son  $37,  P.  J.  Powers 

Co.  $208.38,  sundry  $36.71 .  381  86 

Hardware,  Traders  Co.  $83.85,  General  Supply  Co.  $58.41,  sundry  $84.49 .  226  75 

Cartage  $14.25;  lumber  $57.63;  5  gal.  cyl.  oil  $19.33;  59|  gal.  eng.  oil  $17.55;  311  lb.  manila 

rope  $30.50;  sundries  $65.97 .  205  23 

Dredge  'No.  3’  <fc  Tug  'Mina  G’  {$8,547.11). 

Captains:  E.  C.  Robertson,  Apr.  1-Oct.  15,  Feb. -Mar.  at  $95,  outlay  $75.39;  M.  O’Connor, 

Oct.  16-Dec.  12  at  $70,  outlay  $6.81 .  1,021  40 

Cranesmen:  M.  O'Connor,  Apr.  1-Oct.  15,  Feb.  20-Mar.  31  at  $60;  Geo.  Robertson,  Oct.  16- 

Dec.  4  at  $50 .  550  57 

Deckhands  at  $35:  E.  Baribeau,  Apr.  22-Dec.  4;  T.  Baribeau,  May  2-Dec.  12;  Geo.  Robert¬ 
son,  Apr.  15-Oet.  15;  sundry  $12.83 .  740  88 


Carried  forward 


284, 125  90 
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Dredge  Vessels:  Ontario  and  Quebec — Continued. 

Brought  forward . 

Dredge  'No.  S’  and  Tug  'Mina  G.’ — Concluded. 

Fireman,  E.  Julien,  Apr.  22-Dec.  4  at  $40 . 

Cook,  L.  de  Morasse,  Apr.  16-Dec.  4  at  $30 . 

Tug  captain,  E.  Stocker,  Apr.  15-Dec.  4  at  $60 . . 

Tug  engineer,  L.  Dion,  Apr.  15-Dec.  7,  Mar.  at  $55 . I . 

Tug  firemen  at  $40:  A.  Belanger,  Apr.  15- Aug.  16;  D.  Marasse,  Aug.  17-Dec.  7;  sundry  $34.84 
Watchmen:  N.  Allard,  Apr.  22-Dec.  4  at  $35;  J.  Beaton,  Feb.-Mar.  at  $50;  L.  de  Marasse 

Jan. -Mar.  at  $50 . 

Board  of  crew,  paid  to  L.  de  Marasse  $1,389.23,  paid  to  men  $67.26;  travel  of  crew  $64.20 

Canadian  Import  Co.,  Quebec:  steam  coal,  3-7  t  at  $5.10,  231-85  t.  at  $4.30 . 

Honey,  John  &  Son,  Ottawa:  coal,  2  t.  nut  at  $8,  2  t.  stove  at  $7.75,  49-4  t.  steam  at  $4.75 
Jackson,  L.  F.,  Caughnawaga:  piloting  dredge  and  plant  (Aug.  22),  from  Lachine  to  Caugh- 

nawaga,  and  return  (Sept.  12),  $125;  less  $10  advanced  by  E.  C.  Robertson . 

Marine  &  Fisheries,  Dept,  of,  Sorel:  hauling  and  repairs . 

Thiaville,  A.,  estate  of,  Caughnawaga:  removing  material  cast  over  by  dredge  on  Govt, 
wli  jirf 

Foundry  work:  A.  Fleck  $97.29;  T.  Lawson  &  Sons  $191 .81;  P.  J.  Powers  Co.  $117.53;  sundry 
$68  42  * 

Hardware  $106.46;  laundry  $27.90;  rope  $36.55;  sundries  $133.86 . 

Dredge  ‘No.  5’  &  Tug  ‘ Sir  John ’  ($10,890.52). 

Captain,  Wm.  Mclninch,  Apr. -Jan.  at  $110,  outlay  $6.27 . 

Cranesmen:- J.  McKenty,  May  11-Dec.  21,  Mar.  at  $65;  sundry  $36.83 . 

Fireman,  Wm.  Hunter,  Apr.  19-Dec.  21  at  $40 . 

Deckhands  &  scowmen  at  $35:  W.  Booth,  Apr  .-May,  E.  Brick,  Aug.  5-Dec.  21;  A.  Cook, 
June  1-Dec.  21;  F.  Curtis,  June  6-Aug.  18;  H.  Franks,  Apr.  1-June  5;  M.  Gillian,  Aug.  19- 

Dec.  21;  J.  Whittier,  Apr.  4-Sept.  17;  sundry  $105.37 . 

Tug  captains  at  $70:  A.  Coote,  May-Sept.;  C.  Redfern,  May  24-31,  Oct.  19-Dec.  21 . 

Tug  engineer,  W.  Turner,  May  1-Dec.  21  at  $65 . 

Tug  firemen  at  $40:  F.  Sparks,  May  1-Dec.  21;  sundry  $20 . 

Cooks:  A.  Richards,  Apr.  at  $30;  P.  Mulvaney,  May  1-June  23  at  $35;  H.  McGibbon,  July 

18-Dec.  21  at  $35 . . . 

Watchmen:  W.  Hamilton,  Apr.-July  at  $35;  J.  McKenty,  Dec.  22-Feb.  28  at  $50,  outlay 

$5.23 . 

Ship  carpenters,  4-2  d.  at  $4,  10-1  d.  at  $3.50;  labourers,  3  d.  at  $1.95 . 

Board  of  crew,  paid  to  A.  Richards  $63,  P.  Mulvany  $261.97,  H.  McGibbon  $843.47,  sundry 

$57;  travel  of  crew  $95.28 . 

Canadian  Pacific  Ry.  Co.,  Ottawa:  freight  on  plant  from  shipyard . 

Canada  Paint  Co.,  Montreal:  20  gal.  khaki  marine  paint  at  $1.40;  20  gal.  terra  cotta  at  $1.40 

Consumers  Cordage  Co.,  Montreal:  664  lb.  5  in.  cir.  manila  rope  at  $10.05  per  cwt . 

General  Supply  Co.,  Ottawa:  250  ft.  lj  in.  steel  centre  hoisting  cable  at  $24.48 . 

Gillies-Guy  Ltd.,  Hamilton:  coal,  4-77  t.  steam  at  $4.65,  486-15  t.  at  $4.15,  10  t.  at  $4.05,  8 

t.  hard  at  $7;  unloading  486-15  t.  at  25c . 

Goodyear  Tire  &  Rubber  Co.,  Toronto:  100  ft.  1|  in.  6  ply  w.  hose  at  54c.;  2  sets  couplings 

72c . . . . . . . . . 

Gurney  Foundry  Co.,  Hamilton:  1  combination  refrigerator  $50;  sundries  $1.66 . 

Krutz,  J.  H.  &  Co„  Vineland:  1,215  ft.  w.  oak  at  $100 . 

Ottawa  Paint  Works,  Ottawa:  paint,  248  lb.  khaki  at  6c.,  258  lb.  terra  cotta  at  6c.,  5  gal. 

slate  $19.80,  sundry  $16.80;  5  gal.  b.  oil  at  95c . „ . 

Russell,  J.  E.,  Toronto:  1-16  x  12  in-50  ft.  elm  spud  $54;  loading  and  towing  $9.25 . 

Foundry  work,  Bain  &  Son  $725.66,  Poison  Iron  Works  $77.22,  P.  J.  Powers  Co.  $465,  sundry 

$20 . 95 . 

Hardware  $123.96;  freight  $7.35;  laundry  $19.99;  provisions  $66.05;  painting  letters  on 
dredge  $18;  medical  attendance  $45;  355  lb.  man.  rope  at  10c.;  sundries  $90.85 . 

Dredge  ‘No.  5’:  Scows  ($377.45). 

Muirs  Bros.  Dry  Dock  Co.,  general  repairs  to  scow  No.  2,  $370.45;  C.  H.  Patterson,  paid 
for  towing  scow  from  dry  dock,  $7 . 

Dredge  ‘No.  6 ’  &  Tug  ‘Alva’  ($5,211.24). 

Captains:  J.  Bernier,  Apr. -May  at  $100,  June  1-Dec.  2  at  $110,  outlay  $22.78;  J.  Harvey, 

Mar.  24-31  at  $110 . 

Fireman,  A.  Tisseur,  Apr.  22-Dec.  3  at  $40 . 

Deckhands  at  $35:  F.  Bedard,  Apr.  22-Ju!y  9;  A.  Trudeau,  May  23-Oct.  12;  sundry  $451.48 

Cook,  Mde.  A.  Tisseur,  Apr.  22-Dec.  3  at  $30 . 

Watchmen:  N.  Tisseur,  Apr.  22-Aug.  31  at  $35;  sundry  $49.99 . 

Carpenters,  17  d.  at  $3;  labourers,  50-5  d.  at  $2;  board  of  crew  $756.54;  travel  of  crew  $73.54 


$  cts. 
284,125  90 


297  16 
228  87 
459  74 
481  75 
345  20 

510  02 
1,520  69 
1,015  99 
266  15 

115  00 
113  87 

100  00 

475  05 
304  77 


1,106  27 
579  89 
324  43 


1,064  48 
514  84 
499  03 
327  10 

271  35 

261  36 
58  00 

1,320  72 
63  00 
56  00 
66  73 
61  20 

2,257  75 

54  72 
51  66 
121  50 

71  71 
63  25 

1,288  83 

406  70 


377  45 


91S  27 
295  87 
701  18 
221  90 
200  49 
982  08 


Carried  forward 


304,947  92 


V— 366 


A  l  DlTOli  GENERAL'S  RETORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  304,947  92 

Dredge  ' No .  6'  &  Tug  ' Alva .' — Concluded. 

Canadian  Import  Co.,  Quebec:  34-25  t.  coal  at  $4.30 .  147  27 

Cantin,  A.,  Montreal:  entry  fee  S50,  5  d.  in  dock  at  $10,  material  $31.78,  labour  $148.20...  279  98 

Dominion  Wire  Rope  C’o.,  Montreal:  500  ft.  plow  steel  cable  at  $11.55  per  c.  ft.;  galv.  hawser, 

200  ft.  A  in.  at  $3.00,  1,200  ft.  1  in.  at  $4.28;  50  lb  plumbago  grease  at  12c .  122  31 

Heney,  John  &  Son,  Ottawa:  20  t.  lump  coal  at  $4.75 .  95  00 

Labrecque,  J.  O.  &  Cie.,  Montreal:  5-17  t.  nut  coal  at  $7.75 .  40  07 

Mussens  Ltd.,  Montreal:  2  12  in.  snatch  blocks  at  $12.55;  3  blade  shoes  for  1}  c.  yd.  bucket 

at  $15. 15 .  70  55 

Sincennes  McNaughton  Line,  Montreal:  towing  dredge  and  services  of  str.  Hudson .  700  00 

Foundry  work,  A.  Fleck  $149.44,  J.  &  R.  Weir  $67.38,  sundry  $7.75 .  224  57 

Hardware,  I.  L.  Lafleor  $69.45,  Lewis  Bros.  $36.57,  sundry  $54.90 .  160  92 

Laundry  $10 .95;  sundries  $39.83 .  50  78 

Dredge  ‘No.  6':  Scows  ($284.76). 

Cantin,  A.,  Montreal:  entry  fee  $30,  5  d.  in  dock  at  $8,  material  $39.16,  labour  $175.60 .  284  76 

m 

Dredge  ‘No.  18':  Under  construction  at  Victoria  Island  Shipyard  ($27 ,512:50). 

Brooks,  H.  W.,  hauling  lumber  150,014  ft.  at  70c . - .  105  01 

Keystone  Supply  Co.,  Ottawa:  pine,  9,296  ft.  select  at  $48.95,  10,191  ft.  merchantable  at  . 

$43.95 .  902  94 

Mason,  Gordon  &  Co.,  Montreal:  88,559  ft.  select  fir  at  $56.45;  oak,  27,496  ft.  at  $70,  2,658 
ft.  at  $125;  pine,  27,217  ft.  at  $42.60;  1,500  ft.  \  in.  maple  flooring  at  $47;  16, 305  ft.  t.  &  g. 

flooring  at  $36.50;  1,400  1.  ft.  moulding  at  lc. ;  sundry  $40 .  9,135  20 

Ottawa  Paint  Works,  paint  $21.62,  glass  $61 .  82  62 

Poison  Iron  Works,  Toronto:  estimate  No.  1  to  Mar.  31,  1913  on  contract  for  machinery  for 

dredge .  15,500  00 

Foundry  work,  Campbell  Steel  &  Iron  Work  $128.30,  A.  Fleck  $35 . . .  163  30 

Hardware,  Canadian  Consolidated  Rubber  Co.  $73.19,  Canadian  Fairbanks-Morse  Co. 

$62.94,  Frothingham  &  Workman  $1,251.90,  General  Supply  Co.  $118.88,  sundry  $35.35  1,542  26 

Ambulance  service  $6;  freight  $48.26;  347  lb.  tallow  at  7fc .  81  17 

New  Sy  cu.  yd.  Dipper  Dredge:  No.  ‘123'  ($18,796.85). 

Captain,  R.  F.  Matheson,  services  installing  machinery,  Feb.-Mar.  at  $120,  board  $15 .  255  00 

Canadian  Crocker-Wheeler  Co.,  St.  Catharines:  electric  equipment,  including  11  k.  w.  125  V. 
compound  wound  direct  connected  generator,  5x6  Robb- Armstrong  vertical  engine,  switch¬ 
board,  distributing  box,  condulets,  lamps,  etc .  1,287  80 

Canadian  Inspection  &  Testing  Laboratories,  Montreal:  services  of  inspecting  engineer  at 

Pontbriand  Co’s,  plant  Sorel,  May  19-Mar.  31  at  $200;  travel  $5.75;  1  analysis  of  bronze  $9  2,098  62 

Dominion  Transport  Co.,  Ottawa:  hauling  machinery  from  car  to  shipyard .  81  00 

Keystone  Supply  Co.,  Ottawa:  fir,  10,191  ft.  merch.  at  $43.95,  9,296  ft.  select  at  $48.95; 
w.  pine,  1,650  ft.  at  $24,  128  ft.  at  $28,  11,984  ft.  at  $32,  1,547  ft.  at  $34;  6,048  ft.  t.  and  g. 

flooring  at  $38;  30  doors  and  33  sashes  as  agreed  $189.05;  cartage  $10.50 .  1,811  57 

Ottawa  Paint  works,  Ottawa:  566y  lb.  terra  cotta  paint  at  6c.;  350  lb.  white  lead  at  Ojc.; 

boiled  oil,  46  gal.  at  $1.05,  5  gal.  at  95c.;  5  gal.  turp.  at  70c.;  2  drums  putty  at  $2.75 .  119  66 

Pontbriand  Co.,  Sorel:  progress  estimate  No.  2  of  July  4,  1913,  on  contract  for  dredge  machin¬ 
ery,  $22,520,  less  drawback,  $2,250,  and  less  paid  in  1913-1914,  $9,010 .  11,260  00 

Foundry  work,  Campbell  Steel  &  Iron  Wks.,  $85.50,  W.  J.  Fitzpatrick,  $598.64,  A.  Fleck, 

$54.51,  Ottawa  Foundry  Co.,  $88.50,  sundry,  $4.95 .  832  10 

Hardware,  T.  Birkett  &  Son,  $64.57,  Canadian  Consolidated  Rubber  Co.,  $73.19,  Canadian 
Fairbanks-Morse  Co.,  $217.87,  Frothingham  &  Workman,  $523.70,  General  Supply  Co., 

$118.88,  sundry,  $29.48 .  1,027  49 

Cartage,  $13.72;  freight,  $6.89;  4  bags  salt,  $3 .  23  61 

Dredge  'Ontario'  &  Tug  ‘St.  Paul'  ($11,331.96). 

Captain,  Jas.  Wright,  Apr.  1-Dec.  22  at  $90,  outlay,  $191,  overpaid,  $5 .  979  87 

C’ranesman,  A.  Dyer,  Apr.  1-Dec.  20,  Mar.  29-31  at  $60 .  524  52 

Deck  hands  at  $35:  W.  Fullerton,  May  30-Aug.  29,  Sept.  1-9;  C.  Nolan,  May  6-Sept.  9;  H. 

Thibideau,  Aug.  10-Oct.  31;  sundry,  $436.84 .  790  86 

Firemen  at  $40:  Geo.  Cassidy,  Apr.  16-Sept.  9,  Mar.  26-31;  D.  Whitehead,  Apr.  1-15,  Sept.  11- 

Dec.  20 .  351  26 

Tug  captain,  J.  Rourke,  Apr.  1-Dec.  20,  Mar.  at  $65,  outlay,  $30.75 .  657  69 

Tug  engineers  at  $65:  H.  C.  Harrison,  Apr.  1-Sept.  12;  D.  Henderson,  Sept.  14-Nov.  10;  D. 

Urquhart,  Nov.  12-Dec.  20 .  557  61 

Tug  firemen  at  $40:  C.  Nolan,  Sept.  10-Dec.  20;  sundry,  $185.07 .  318  88 


Carried  forward .  357,614  17 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 367 


SESSIONAL  PAPER  No,  1 


Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward . * .  357,614  17 

Dredge  Ontario ’  &  Tug  ‘St.  Paul' — Concluded. 

Cooks:  E.  Hebert,  May  1-Aug.  29  at  $35;  A.  Lafaret,  Sept.  17-Oct.  25  at  $35;  A.  Brown,  Oct. 

26-Dec.  20  at  $50 .  274  23 

Watchmen:  D.  Whitehead,  Apr.  16-Sept.  10  at  $35;  D.  West,  Sept.  11-Nov.  19  at  $35;  J. 

Rourke,  Dec.  21-Feb.  28  at  $50 .  367  41 

Board  of  crew,  $1,328.72,  (paid  to  men,  $193.67,  E.  Hebert,  $625.64,  A.  Laforet,  $214.70,  A. 

Brown,  $294.71);  carpenter,  35  hrs.  at  30c.;  travel  of  crew,  $79.45 .  1,418  67 

Crow,  A.  R.,  Chatham:  steam  coal,  9-26  t.  at  $5,  15-3  t.  at  $4.75;  5  t.  hard  coal  at  $7.60 .  122  80 

Kelly,  Geo.,  Wallaceburg:  services  of  tug  W.  E.  Rooney,  Sept.  13-Oct.  8  at  $12;  11  h.  at  $2 

(May);  board  and  wages  of  extra  man,  $34.39 .  356  39 

Mullen  Coal  Co.,  Sandwich:  46  t.  coal  at  $3.15 .  144  90 

Munroe  &  Zavitz,  Wallaceburg:  hardware,  $62.03;  provisions,  $67.40 .  129  43 

McAuliffe-Davis  Lumber  Co.,  Ottawa:  918  ft.  w.  oak  at  $71 .  65  18 

McCall  Bros.  &  Co.,  Montreal:  oil,  60 gal  mach.  at  29c.,  60  gal.  cyl  at  33£c.,  47|  gal.  coal  at  20c., 

185  lb.  castor  at  9fc.;  grease,  38  lb.  compression  at  5yC.,  250  lb.  chain  at  2jc.;  containers 

at  $8 .  80  67 

McDonnell,  Wm.  J.,  Wallaceburg:  repairs  to  dredge  as  per  agreement  of  Oct.  16,  1911,  $1,884; 
sundry  repairs,  material,  $16.81,  labour,  $49.86;  3  yrs.  rent  of  dock  space  for  extra  parts 

of  dredge,  $75 .  2,025  67 

Northern  Navigation  Co.,  Collingwood:  93-5  t.  steam  coal  at  $3.25;  overpaid  $52 .  355  88 

Ottawa  Paint  Works,  Ottawa:  mixed  paints,  605  lbs.  khaki  at  6c.,  502  lb.  terra  cotta  at  6c.; 

100  lb.  p.w.  lead  at  6|c. ;  20  gal.  bd.  oil  at  95c.;  15  gal.  turpentine  at  70c.;  sundries,  $32.70.  135  38 

Roszell,  A.  H.,  Jeannetts  Creek:  75-3  t.  lump  coal  at  $4.50 .  338  10 

Sydenham  Glass  Co.,  Wallaceburg:  22-35  t.  lump  coal  at  $4 . _ .  89  40 

Wigle,  D.  L.,  Son  &  Co.,  Windsor:  291  lb.  rope  at  18|c.;  25  gall,  coal  oil  at  17c.;  hardware, 

$15.51;  castings,  $6.75 . . . _ .  80  35 

Wilson,  Wm.  C.,  Toronto:  742  lb.  manila  rope  at  10jc.;  sundries,  $11.50 . . .  87  56 

Foundry  work,  Canadian  Steel  Foundries,  $109.63,  East  End  Boiler  Works,  (Detroit,  U.S.A.) 

$69.64,  Lee  Bros.,  $237.06,  sundry,  $111.03 . . . .  527  36 

Cartage,  $14.40;  coal,  $71.74;  freight,  $55.27;  hardware,  $72.52;  laundry,  $14;  provisions, 

$192.13;  12  prs.  blankets  at  $2.10;  22  gal.  deck  paint  at  $1;  survey  of  dredge,  $38;  sundries 

$46.63 . . .  551  89 


Tug  ‘Oswegatchie,’  {$5,223.81). 


Captain,  T.  Gosselin,  Apr. -Dec.  at  $65,  Feb.  28-Mar.  31,  at  $75,  outlay,  $17.68 . .  680  18 

Engineers:  1st,  A.  Gagne,  Apr.  1-Jan.  15,  Feb. -Mar.  at  $55,  outlay,  $13.80;  2nd,  S.  Boisvert, 

Apr.  1-Dec.  15,  Mar.,  at  $40 .  1,026  30 

Sailor,  J.  Dussault,  Apr. -Nov.  at  $30 .  240  00 

Steward,  R.  Tremblay,  Apr  .-Nov.  at  $55 . .  440  00 

Canadian  Import  Co.,  Quebec:  stove  coal,  43-5 1.  at  $8,  18-885  t.  at  $9;  bagging,  62-381  t.  at  50c.  549  16 

Collin,  J.,  Quebec:  6£  cd.  hardwood  at  $8;  soft  wood,  5j  cd.  at  $6,  1*  cd.  at  $6.50 . 89  63 

Davie,  Geo.  T.,  Quebec:  hauling  up,  wintering  and  launching  tug,  $100;  making  and  placing 

steel  funnel  casing,  $125;  repairs  to  tug,  $64.99 . ' .  289  99 

Marchand,  Z.,  Quebec:  20-5  t.  stove  coal  at  $6.75,  2  t.  at  $7;  1  cd.  wood,  $2.45 .  154  83 

Simard,  H.  B.,  Quebec:  uniforms,  3  at  $25,  2  at  $22;  5  marine  caps  at  $2.50;  2  over-coats, 

$35.50;  3  pea  jackets  at  $4;  6  aprons  at  $1.40;  sundries  $3 .  190  40 

Groceries  &  provisions,  J.  A.  Beaudet,  $417.08,  Thos.  Delaney,  $182.77,  sundry,  $79.13 .  678  98 

Foundry  Work.  Can.  General  &  Shoe  Machinery  Co.,  $72.50,  Mercier  Machine  Co.,  $100, 

Terreau  &  Racine,  $81.18 .  253  68 

Hardware,  Chinic  Hardware  Co.,  $54.14,  A.  D.  Masson  $106.24,  sundry,  $57.54 .  217  92 

Board  of  crew,  $116;  cartage,  $4.75;  laundry,  $25.47;  paint,  $88.33;  1  marine  water  closet 

$65.67;  89s  gal.  gasoline  at  20c.;  sundries,  $94.12 .  412  24 


Dredge  ‘Ottawa’  &  Tug  ‘Monitor,’  {$23,594-92). 

Captains:  H.  Charland,  Apr.  1-May  10,  June-Dee.,  Feb. -Mar.  at  $120,  outlay,  $140.37;  M. 

Convey,  May  11-31  at  $80,  outlay,  $5.63 . 

C'ranesmen:  J.  Bradley,  Apr.-June  at  $60;  D.  Nault,  July  1-Aug.  22  at  $55;  D.  Morency,  Aug. 

23-Dec.  19,  Mar.  at  $55,  11  d.  at  $2.25 . 

Assistant  runner,  M.  Convey,  Apr.  1-May  10,  June  1,  Dec.  19,  Feb.-  Mar.,  at  $60 . 

Deckhands  at  $35:  A.  Cote,  Apr.  4-Oct.  17;  J.  Cote,  Apr.  4-Dec.  19;  Jos.  Barrette,  Apr.  4- 
June  30;  E.  Demeule,  Aug.  23-Nov.  30;  A.  Dion,  July  18-Dec.  19,  Mar.;  D.  Morency, 
Apr.  18-Aug.  22;  E.  Morency,  Aug.-Nov.;  J.  E.  Verault,  Apr.  4-Nov.  30;  sundry,  $166. . 
Firemen  at  $40:  S.  Boivin,  Apr.  14-Nov.  30;  E.  Caumond,  Apr.  1-June  24;  J.  Lefebvre,  July  1- 

Dec.  12,  Feb. -Mar.;  sundry,  $48 . . . . •  •  •• 

Tug  captain,  W.  Levestyuc,  Mar.  at  $70;  engineer,  J.  Bouchard,  Mar.  at  $70;  firemen,  sundry, 

$73.55 . •  •  •  •  • 

Cook,  M.  Gravel,  Apr.  4-Dec.  11,  at  $45;  assistant  cook,  It.  Bergeron,  Apr.  4-Dec.  11  at  $20.. 


1,438  90 

568  46 
596  12 

1,681  23 

758  15 

213  55 
536  57 


Carried  forward 


375,781  73 


V— 368 


AUDITOR  GENERAL'S  REPORT ,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Ontario  aiul  Quebec— Continued.  $  cts. 

Brought  forward . -i .  375, 781  73 

Dredge  ‘ Ottawa ’  and  Tug  ‘ Monitor ’ — Concluded. 

Watchmen:  X.  Bouchard,  Apr.  4-July  11  at  $35;  M.  Convey,  Dec.  29-Jan.  31,  at  $50;  J.  Dion, 

Jan.  4-Mar.  31  at  $50;  A.  Fournier,  Dec.  12-Mar.  31,  at  $50;  S.  Rioux,  Feb. -Mar.,  at  $50. .  596  17 

Blacksmith,  3  d.  at  $2;  carpenters,  39  d.  at  $2.50 .  103  50 

Board  of  crew,  paid  to  men,  $155.58,  paid  to  H.  Charland,  $1,586.60;  travel  of  crew,  $56.55. ...  1, 798  73 

Canadian  Consolidated  Rubber  Co.,  Montreal:  50  ft.  1|  in.  8  ply  steam  hose  at  $1.31;  50  ft.  1|  in. 

6  ply  water  hose,  $14.32;  sundries,  $23.68 .  103  50 

Canadian  Import  Co.,  Quebec:  steam  coal,  1,194.68  1.  ton  at  $4.80,  5.835  n.  ton  at  $4.29;  nut 

coal,  4-12  t.  at  $7.90,  -95  t.  at  $10;  bagging  coal  $7.96 .  5,809  51 

Chevalier’s  Slip,  Quebec:  general  repairs  to  plant  as  per  contract  of  Jan.  11,1912,  $2,218;  sundry 

repairs,  $527 . . . .  2,745  00 

Consumers  Cordage  Co.,  Montreal:  3,840  lb.  manila  rope  at  $10.05;  less  freight,  $3.83 .  382  08 

Davie,  Geo.  T.  &  Sons,  Levis:  repairs  to  dredge  as  per  agreement  of  Jan.  25,  1912,  $763.65; 

foundry  work,  material,  $167.21,  labour,  $403.86 .  1,334  72 

Dominion  Wire  Rope  Co.,  Montreal:  swinger  cable,  1|  in.,  371  ft.  at  $27.35,  2  in.,  225  ft.  at 
$50.79;  600  ft.  1\  in.  anchor  cable  at  $30.06;  450  ft.  2  in.  hoisting  cable  (plow  steel)  at  $71.96; 

3  reels,  $8.75. . . . ; .  728  67 

Fillion,  O.,  (Chantier  Maritime),  St.  Laurent:  repairs  to  plant,  hauling  up  and  launching  $50, 

13  d.  on  slip  at  $3,  material,  $334.09,  labour,  $383 .  806  09 

Levis  Graving  Dock,  (Public  Works  Dept.):  wintering  dredge,  $400;  15  tons  coal  at  $5.10; 

sundries,  $1.88 .  478  38 

Marchand,  Zeph,  Three  Rivers:  40  t.  steam  coal  at  $4.75 .  190  00 

McColl  Bros.  &  Co.,  Montreal:  84  gal.  cyl.  oil  at  33|  c.,  90 gal.  mach.  oil  at  29c.;  21,357  gal.  coal 

oil  at  15c.;  960  lb.  castor  oil  at  9jc.;  228  lbs.  cup  grease  at  5|c.;  containers,  $2 .  193  84 

Ottawa  Paint  works,  Ottawa:  mixed  paints,  1,027  lb.  terra  cotta  at  6c.,  501  khaki  at  6c., 

sundry,  $12.95 . 104  63 

Robinson,  A.  W.,  Montreal:  royalty  on  patents  in  use  on  dredge .  500  00 

Shaw,  S.  J.  &  Co.,  Quebec:  1  Dominion  range  $41;  25  lb.  Garlock  packing  at  80c.;  sundries,  $18.37  79  37 

Thom,  J.  S.,  Quebec:  towing  dredge  from  Batiscan  to  Quebec,  $125;  towing  scow,  $5 .  130  00 

Tremblay,  W.,  Baie  St.  Paul:  supplying  388  tons  water  at  40c.;  cartage  $10 .  165  20 

Foundry  work,  Canadian  Steel  Foundries  $24.25,  Canadian  General  and  Shoe  Machine  Co. 

$796.41,  Mercier  Machine  Co.  $42.64,  sundry  $24.22 .  887  52 

Hardware,  Chinic  Hardware  Co.  $349.79,  Frothingham  &  Workman  $27.69,  sundry  $100.92.  478  40 

Coal,  1  ton  chestnut  at  $10;  freight  $3.83;  laundry  $30.58;  lumber  $23.81;  545  lb.  tallow  at 

8c.;  telephone  conversations  $5.45;  towage  $25;  sundries  $44.36 .  186  63 

Dredge  ‘  Ottawa  Scows  ($951.16). 

Chevalier’s  Slip,  Quebec:  repairs  to  scow  No.  35  as  per  contract  $440;  repairs  to  scow  No.  2 

as  per  contract  $250;  sundry  repairs  to  scow  No.  85  $80.84,  to  scow  No.  34  $172.32 .  943  16 

Towage  of  scows .  8  00 

Tug  ‘  Ottawa  ’  ($914-32). 

General  Supply  Co.,  Ottawa:  60  lb.  Gensup  high  pressure  jointing  at  $1.20;  1  machinist’s  vice 

19.75. . . ; . ; .  81  75 

Marine  and  Fisheries  Dept.,  Sorel:  hauling  up  and  repairing  tug .  419  65 

Weir,  J.  &  R.,  Montreal:  3  propeller  wheels  $3C6.85;  sundries  $14.03 .  320  88 

Foundry  work  $11.12;  hardware  $14.85;  paint  $13.08;  wages  $37.19;  sundries  $15.80 .  92  04 

Tug  ‘  Peel  ’  with  Dredge  4  Quebec  ’  ($6,172 .60). 

Captains  at  $90:  N.  Jackson,  Aug.-Dee.;  J.  Hunter,  Mar.  25-31 .  470  32 

Engineer,  J.  P.  Davidson,  Apr.-Dec.,  Feb  .-Mar.  at  $90,  overtime  $20.65 .  1,010  65 

Deckhands  at  $35:  J.  Graham,  June  7-Nov.  6;  J.  Lauteback,  May-July;  F.  Flockhart,  Aug. 

5-Oct.  5;  C.  Nicholson,  Apr.  1-June  6;  R.  Stephenson,  Apr.  1-June  6;  sundry  $497.51 .  1,002  64 

Firemen  at  $40:  E.  Campbell,  Apr.  9-June  21;  T.  Light,  Apr.  9-Aug.  13;  G.  McDiarmid,  Aug. 

2-Nov.  6;  sundry  $533.08 .  923  22 

Mates  at  $60:  N.  Jackson,  Apr.  18-July  31;  J.  Lauteback,  Aug.  1-Dec.  18 . . .  480  84 

Cook,  Sarah  Chapadeau,  Apr.  1-July  25  at  $45,  less  $14.30  travel  advance;  assistant  cook, 

Marie  Leblanc,  Apr.  1-July  25  at  $20,  less  $14.30  travel  advance .  218  82 

Carpenter,  2  d.  at  $3.50;  board  of  crew,  paid  to  men  $99.68,  paid  to  R.  Hogan  $608.16 .  714  84 

Lessard,  A.,  services  as  captain  of  tug,  Apr  .-July  at  $90,  boarding  crew  $562.47,  less  $21.20 
travel  advance,  and  less  $69.86  retained  to  meet  liabilities  paid  to  A.  Lessard  $711.50, 

J.  B.  O'Neil  $105.85,  sundry  persons  $14.06 .  831  41  ' 

Burrow,  Stewart  &  Milne  Co.,  Hamilton:  1  galley  range  $55.95,  less  $4  allowed  for  old  stove.  51  95 

Cawdron,  A.  J.  (Dominion  Police),  expenses  investigating  the  case  of  H.  Crooker .  12  50 


Carried  forward .  401,166  34 
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Tug  1  Peel  ’  with  Dredge  ‘  Quebec  ’ — Concluded. 

Inglis,  John,  Co.,  Toronto:  repairs  to  tug  as  per  specifications  $417,  less  $30  for  uncompleted 

work .  387  00 

Adjusting  compasses  $30;  foundry  work  $16.09;  laundry  $2.33;  travel  $6.60;  \  cord  wood  $4.50; 

sundries  $8.89 .  68  41 

Dredge  ‘  Progress  ’  and  Tug  1  Witherbee  ’  ($19,024.05). 

Captains:  H.  Charland,  May  1-21  at  $120;  P.  H.  Murphy,  Apr  .-Aug.  at  $125,  Sept.-Mar.  at 

$135,  overtime  $46.56,  outlay  $28.01 .  1,725  86 

Cranesman,  J.  Beaulieu,  Apr.-Nov.  15,  Mar.  4-31,  at  $55,  Feb.  10-28  at  $2.50,  overtime  $19.42  529  10 

Assistant  runner,  O.  Mercier,  Apr.-Nov.,  Mar.,  at  $50,  12  d.  in  Feb.  at  $2.50,  overtime  $16.95.  496  95 

Cook,  A.  Robitaille,  May-Nov.,  Mar.  at  $45;  assistant  cooks  $138 .  498  00 

Deckhands  at  $35:  E.  Banneville,  Apr.  5-Nov.  15,  Mar.;  J.  Banneville,  July  17-Nov.  15;  D. 

Bouillion,  Apr.  29-July  12;  E.  Gagnon,  Apr.  29-July  16;  J.  Gagne,  July  13-Nov.  15;  A. 

Goulet,  Apr.  5-Nov.  15;  A.  Poitras,  May  1-Nov.  15,  Mar.;  E.  Samson,  May-Nov.,  Mar.; 

J.  Simpson,  Mav-Nov.,  Mar.  6-31;  sundry  $307.37 .  2,134  54 

Firemen  at  $40:  A.  Lavoie,  May  1-Nov.  15,  overtime  $14.13;  sundry  $116.25 .  390  38 

Gaugeman,  U.  Lavoie,  95  d.  at  $2.50 .  237  50 

Oilers:  L.  Drapeau,  May-Nov.,  Mar.  at  $40,  overtime  $14.13;  sundry  $12 .  346  13 

Watchmen:  D.  Landry,  May  1-Nov.  15,  at  $35;  J.  Gagne,  Nov.  16-Mar.  31  at  $50;  sundry, 

$47.83 . .  500  33 

Blacksmiths,  42.75  d.  at  $2.50;  carpenters,  26-5  d.*at  $2,  44-5  d.  at  $2.75;  labourers,  15  d.  at 

$1.75 .  308  51 

Board  of  crew,  paid  to  men  $184.14,  paid  to  P.  LI.  Murphy  $1, 581.12;  travel  of  crew  $206.45. .  1,971  71 

Canada  Paint  Co.,  Montreal:  mixed  paints,  khaki,  10  gal.  at  $1.40,  25  gal.  at  $1.45,  terra  cotta, 

12  gal.  at  $1.45,  10  gal.  at  $1.40,  black  marine,  8  gal.  at  $1.65,  white,  12  gal.  at  $1.80,  10 
gal.  at  $1.90;  30  gal.  black  japan  at  $1.40;  boiled  oil,  10  gal.  at  $1.35,  10  gal.  at  $1.10;  tur¬ 
pentine,  20  gal.  at  $1.35,  10  gal.  at  $1;  sundries  $5.50 .  244  45 

Canadian  Import  Co.,  Quebec:  193  tons  steam  coal  at  $4.30;  596-06  1.  t.  steam  coal,  f.o.b. 

at  Rimouski,  $5.75 — . . . ^ .  4,257  61 

Cantin,  A.,  Montreal:  making  anchor .  52  15 

Davie,  Geo.  T.,  &  Sons,  Levis:  repairs  to  dredge. . .  880  39 

Consumer’s  Cordage  Co.,  Montreal:  1, 450  lb.  manilla  rope  at  $10.05 .  145  72 

Dominion  Wire  Rope  Co.,  Montreal:  galvanized  wire  hoisting  cable,  1-in.,  170  ft.  at  $13.40, 

l|-in.,  400  ft.  at  $16.65,  lj-in.,  300  ft.  at  $21.16,  lj-in.,  400  at  $30.06;  3  reels  $6.80 .  279  90 

Dube,  Jas.,  Rimouski:  448  tons  water  at  35c .  156  80 

Fleck,  A.,  Ottawa:  foundry  work .  353  09 

Hackett,  Wm.,  &  Sons,  Quebec:  18-ft.  life  boat  $72;  16-ft.  row  boat  $56 .  128  00 

Hall  Engineering  Works,  Montreal:  repairs  to  dredge,  as  per  agreement  of  Mar.  27, 1912,  $388; 

extras  $14. 50 .  402  50 

Heney,  John,  &  Son,  Ottawa:  52  tons  steam  coal  at  $4.75 .  247  00 

McAuliffe- Davis  Lumber  Co.,  Ottawa:  2,059  ft.  w.  oak  at  $71 . ;  146  19 

Ottawa  Paint  Works,  Ottawa:  300  lb.  w.  lead  at  6fc.;  245  lb.  terra  cotta  at  6c.;  326  lb.  khaki 

at  6c.;  20  gal.  boiled  oil  at  95c.;  15  gal.  turpentine  at  70c.;  sundries  $19.88 .  103  89 

Powers,  P.  J.,  Co.,  Ottawa:  foundry  work .  90  06 

Savage  &  McDonald,  Ottawa:  3,000  ft.  w.  pine  at  $25;  cartage  $1.50 .  76  50 

St.  Laurent,  A.  P.,  Rimouski:  11  gal.  cyl.  oil  at  $1;  3  cases  soap  at  $4.75;  170  lb.  waste  $24.30; 

hardware  $34.98;  sundries  $44.05 .  128  58 

Talbot,  Ltd.,  Rimouski:  2,025  ft.  spruce  at  $17.50;  90  1.  ft.  of  6-in.  x  9-in.  timber  at  18c .  51  63 

Weir,  J.  &  It.,  Montreal:  2  new  half  sides  in  furnace  $400;  foundry  work  $1, 153.38 .  1,553  38 

Cartage  $19.20;  30  yd.  duck  at  59c.;  freight  $6.50;  foundry  work  $74.37;  hardware  $179.10; 
laundry  $61.44;  marine  eng.  oil,  42  gal.  at  40c.,  47  gal.  at  50c.;  rental  of  6  jack  screws  $18; 
unloading  coal  $83;  lumber  $40.97;  sundries  $46.62  .  587  20 

Dredge  1  Progress  Scows  ($75.56). 

Lewis  Bros.,  Montreal:  anchor,  524  lb.  at  $4.50;  646  lb.  Norway  chain  at  $4.30 .  51  36 

Making  coal  bin  $9.20;  towage  $15 .  24  20 

Dredge  ‘  Quebec  ’  ($23,425.08). 

Captain,  R.  Hogan,  Apr.-Aug.  at  $120,  Sept.-Mar.  at  $130,  overtime  $26.03,  outlay  $136.05. . .  1,672  08 

Cranesmen  at  $80:  N.  Ramsay.  Apr.  1-Sept.  16,  overtime  $5.80;  H.  May,  Sept.  23- Dec.  31, 

Feb. -Mar . ,....' . . .  869  80 

Engineers  at  $80:  B.  Sutherland,  Apr.  1-May  4;  A.  Hackett,  May  9- Dec.  31,  overtime  $24.38.  734  05 

Firemen  at  $40:  F.  Brown,  Apr.-Aug.,  overtime  $10.73;  G.  Steers,  Sept.  1-Jan.  4,  Feb. -Mar. .  455  89 

Mates  at  $55:  II.  McDonald,  July,  overtime  $2.96;  sundry  $301.61 . 359  57 

Oilers  at  $45:  W.  Newcombc,  Apr.-Aug.,  overtime  $3.15;  F.  Brown,  Sept.  1  Jan.  4,  Feb. -Mar.  503  96 


Carried  forward .  425,316  71 
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Dredge  Quebec — Concluded. 

Deckhands  at  $35:  F.  Davis,  Sept.  1-Jan.  2;  J.  Louks,  May  1-July  9;  D.  Minor,  June  1-Deo. 

17;  A.  McCallum,  Apr.  1-Auk.  10;  G.  McDiarmid,  May  1-Aug.  1;  D.  Price,  May  1-Nov.  12; 

S.  Ship,  Apr  .-Oct.;  sundry  $951.79 .  2,129  82 

Cook,  Mrs.  E.  Taylor,  Apr.  1-Jan.  4  at  $45,  overtime  $163.94 .  574  75 

Cook’s  assistants  at  $20:  Rose  Taylor,  Apr.-Oct.,  overtime  $45.32;  Mrs.  L.  McDonald,  Nov. 

1-Jan.  4,  overtime  $25.55 .  253  45 

Watchmen  at  $40:  J.  Pearson,  May-June;  G.  Magill,  Sept.  1-Jan.  2;  sundry  $297 . . . .  539  08 

Carpenters,  2  d.  at  $3;  machinists,  52  d.  at  $3 .  162  00 

Board  of  crew,  paid  to  men  $199.35,  paid  to  R.  Hogan  $2,064.58;  travel  of  crew  $87.65 .  2,351  58 

Canadian  Consolidated  Rubber  Co.,  Montreal:  steam  hose,  50  ft.,  1-in.  8-ply  $48.46,  50  ft., 

1-in.  5-ply  $34;  50  ft.  2-in.  water  hose  $23.09;  150|  lb.  sheet  packing  $102.38;  14^  lb.  spiral 

packing  $7. 14 .  215  07 

Canadian  Pacific  Ry.  Co.,  41-85  tons  soft  coal  at  $4.45;  124-6  tons  steam  coal  at  $3.25 .  591  18 

Consumer’s  Cordage  Co.,  Montreal:  manilla  rope,  5, 565  lb.  at  $10.05,  sundries  $9.55 . 568  82 

General  Supply  Co.,  Ottawa:  225  ft.  2f-in.  hoisting  cable  at  $141.59;  steel  wire  rope,  l|-in., 

150  ft.  at  $30.02,  2-in.,  170  ft.  at  $50.79,  165  ft.  at  $55.86;  sundries  $64.62  .  606  74 

Gillies-Guy  Ltd.,  Hamilton:  1, 103-95  t.  steam  coal  at  $4.15,  unloading  at  25c.;  18  t.  stove 

coal  at  $7;  \  cd.  wood  $4.50 .  4,987  87 

Hamilton  Bridge  Co.,  Hamilton:  steel  for  spud  friction  supports .  200  00 

Plenning,  A.,  Port  Burwell:  towing  dredge  from  Port  Burwell  to  Port  Colborne,  30  h.  at  $8; 

less  2  tons  of  coal  furnished  at  $4.40 .  231  20 

McColl  Bros.  &  Co.,  Montreal:  coal  oil,  93  gal.  at  20c.,  352  gal.  at  15c.;  90  gal.  cyl.  oil  at  33^c. ; 

210  gal.  mach.  oil  at  29c.;  440  lb.  soft  soap  at  6c.;  sundries  $12.58 .  201  44 

O’Neil,  J.  B.,  Hamilton:  30  gal.  coal  oil  at  20c.;  soap,  2  box  at  $4.75,  4  at  $5;  sundries  $20.25.  55  75 

Ottawa  Paint  Works,  Ottawa:  mixed  paints,  55  gal.  slate  at  $1.60,  56  gal.  sundry  $79.52;  1,000 
lb.  p.w.  lead  at  $6.75;  15  gal.  Japan  driers  at  $1.20;  10  gal.  spar  varnish  $18.75;  29-lgal.  bd. 

oil  at  95c.;  20  gal.  turpentine  at  70c.;  freight  $5.40 .  318  83 

Poison  Iron  Works,  Toronto:  executing  repairs,  as  per  specifications  of  agreement  of  Jan.  1912, 

$2,342;  sundry  repairs  $408.18 .  2,750  18 

Welland  Canal  Tug  Co.,  Port  Colborne:  towing  dredge  from  Port  Burwell  to  Hamilton,  57 

h.  at  $8,  45§  h.  still  time  at  $4,  use  of  hawser  $25.  .  * .  663  00 

Wilson,  Wm.  C.,  &  Co.,  Toronto:  794|  lb.  manilla  rope  at  10c.;  26§  lb.  coppered  rivets  at  85c.; 

sundry  hardware  $35.75;  freight  $1.14 .  138  87 

Wright,  A.  R.,  Port  Burwell:  680  lb.  manilla  rope  $85;  sundry  hardware  $22.45 .  107  45 

Foundry  work,  Jas.  Bain  &  Son  $171.42,  A.  Fleck  $183.47,  Pontbriand  &  Co.  $105.18,  sundry 

$60.83  . . . . .  520  90 

Hardware,  Alexander  Hardware  Co.  $41.13,  Canadian  Fairbank-Morse  Co.  $82.41,  W.  R. 

Cuthbert  Co.  $50.88,  Frothingham  &  Workman  $81.88,  sundry  $120.95 .  377  25 

Cartage  $23.69;  freight  $16.51;  laundry  S46. 04;  lumber  $41.11;  medical  attendance  $10;  painting 

and  lettering  $20;  smithwork  $31.96;  sundries  $94.59 .  283  90 

Dredge  'Quebec':  Scows  ($81.12). 

Lumber  $37.12;  caulking  and  putting  in  new  planks  $44 .  81  12 

Quebec:  Coal  Stores  ($501.4$). 

Canadian  Import  Co.,  Quebec:  104-52 1.  steam  coal  at  $4.80 .  501  43 

Quebec  City:  Sundry  Vessels  ($241-62). 

Quebec  Harbour  Commissioners,  wintering  vessels  season  1912-1913 .  78  78 

D.  Roy,  Beaumont:  6  spars  at  $12 .  72  00 

Watchman  $84.84;  lumber  $6 .  90  84 

Dredge  ‘Queen'  and  Tug  'Dora'  ($8,609.05). 

Captain,  J.  O.  Blondin,  Apr  .-Dec.,  Feb. -Mar.,  at  $80,  outlay  $51.34 .  931  34 

Cooks  at  $30:  F.  Leguen,  May-July;  J.  Carey,  Aug.  1-Dec.  4 .  213  87 

Cranesmen  at  $55:  J.  Miron,  Apr.-May;  C.  Bastide,  June-Aug.;  E.  Lariviere,  Sept.-Nov..  440  00 

Deckhands  at  $35:  J.  Carey,  May-July;  I.  Lapointe,  May-Nov.;  E.  Lariviere,  Apr.  29-Aug. 

31;  sundry  $478.70 .  971  03 

Firemen  at  $40:  J.  Morin,  Apr.  15-Aug.  31;  C.  Brouillard,  Sept.-Nov .  301  33 

Tug  captain,  J.  Warner,  Apr.  1-Dec.  4  at  $50 .  487  74 

Tug  engineer,  A.  Morrisette,  Apr.  16-Dec.  4  at  $55 .  419  60 


Carried  forward .  448,735  52 
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Dredge  ‘Queen’  and  T ug  ‘ Dora ’ — Concluded. 

Tug  fireman,  C.  Margueratt,  May  1-Dec.  4  at  $40 .  285  16 

Watchman  at  $35;  P.  Rouleau,  Apr  .-Nov.;  sundry  $35 .  315  00 

Board  of  crew  paid  to  J.  O.  Blondin  81,309.16;  travel  of  crew  $38.45 .  1,347  61 

Consumers  Cordage  Co.,  Montreal:  528  lb.  manilla  rope  at  $10.05 .  53  06 

Cordon,  Day  &  Lang,  Haileybury:  5£  days  towing  at  $30 .  165  00 

Hcney,  J.,  &  Son,  Ottawa:  214-55  t.  steam  coal  at  $5.53 .  1,183  45 

McAuliffe-Davis  Lumber  Co.,  Ottawa:  1,254  ft.  w.  oak  at  $71 .  89  03 

Upper  Ottawa  Storage  (Dept,  of  Public  Works):  88-7  tons  steam  coal  at  $5.38 .  477  20 

Wilson,  Win.  C.  &  Co.,  Toronto:  48  lb.  Lindsay  h.p.  packing  at  $2 .  96  00 

Laundry  work,  W.  J.  Fitzpatrick  $142.06,  A.  Fleck  $99.75,  sundry  $89.97 .  331  78 

Hardware,  T.  Birkett  &  Son  $71.38,  Magladery  Bros.  $101.15,  Montgomery  &  Ferguson  $66.52; 

sundry  $50.63 .  289  68 

Freight  $69.79;  laundry  $6;  lumber  $6.50;  unloading  coal  $45.33;  telephone  conversations  $5.65; 

towage  $15;  sundries  $59.90 .  208  17 


Dredge  ' Richelieu ’  and  Tug  'Ottawa'’  ($10,845.05). 

Captains:  C.  Bissonett,  Apr -Oct.  at  $90,  outlay  $84.45;  A.  Martin,  Nov.  1-Jan.  24,  Feb.- 

Mar.  at  $80,  outlay  886.77 .  1,183  16 

Cranesmcn  at  $55:  A.  Martin,  Apr.-Oct.;  W.  Boudreau,  Nov.,  Mar .  495  00 

Cooks  at  $30:  Mrs.  B.  Hebert,  Apr.  1-June  19;  Mrs.  V.  Charon,  Aug.  5-Sept.  27,  Oct.-Nov.; 

sundry  $47.87 . . .  239  99 

Deckhands  at  $35:  E.  Depelteau,  Apr.  1-Aug.  18;  J.  Fontaine,  Apr.  1-July  17;  A.  Jodoin, 

July  17-Oct.  31;  C.  Pichett,  May  28-July  31;  A.  Renier,  Aug.-Nov.;  sundry  $269.84 _  890  81 

Firemen  at  $40:  B.  Hebert,  Apr.  1-July  15;  W.  Boudreau,  July  16-Oct.  31;  E.  Pharneuf,  Nov., 

Mar.  16-31 .  339  35 

Tug  captains  at  $60:  A.  Lafiiche,  Apr.  1-Aug.  23;  Wm.  Dionne,  Sept.  5-Oct.  2;  E.  Dubuc, 

Oct.  5-Nov.  30 . 452  64 

Tug  engineers:  J.  B.  Audelin,  Apr.-July  at  $55;  W.  Eleigh,  Aug.-Nov.,  Mar.  at  $55,  23  d.  at 

$2.50 .  552  50 

Tug  firemen  at  $40:  R.  Lariviere,  Apr.  1 -May  25;  Wm.  Eleigh,  May  26-July  31;  C.  Pichett, 

Aug.-Nov.,  Mar .  360  00 

Watchmen:  E.  Phaneuf.  July  16-Oct.  31  at  $35;  G  Favreau,  Dec.-Mar.  at  $50;  sundry  $123.11.  446  17 

Labourers,  18  d.  at  $2,  sundry  $32.75;  board  of  crew,  paid  to  C.  Bissonett  $1,164.81,  A.  Martin 

$177,  sundry  $72.10;  travel  of  crew  $18.40 .  1,501  06 

Baile,  A.,  Montreal:  steam  coal,  39-7  t.  at  $4.38,  69-65  t.  at  $4.28;  freight  $44.56 .  516  55 

Canadian  Consolidated  Rubber  Co.,  Montreal:  50  ft.  1-in.  marline  wound  steam  hose  $59.19; 

100  1-in.  water  hose  $42;  19f  lb.  sheet  packing  $13.93;  23?  lb.  spiral  packing  $9.46 . . .  124  58 

Consumers  Cordage  Co.,  Montreal:  manilla  rope,  111  lb.  at  $11.05,  1, 124  lb.  at  $10.05,  sundries 

$11.02;  less  freight  50c . 135  74 

Dominion  Wire  Rope  Co.,  Montreal:  hoisting  cable,  300  ft.  at  $16.95,  300  ft.  at  $18.66;  2  reels 

at  $1.60 .  110  03 

Donaghy,  J.,  St.  Johns:  steam  coal,  24-865  t.  at  $6,  69-855  t.  at  $5.25;  nut  coal,  3.38  t.  at 

$7.50,  2- 175  t.  at  $7.25;  wood  $12.10 .  569  10 

Filion,  J.  A.,  St.  Johns:  smithwork .  55  30 

Harbec,  J.  C.,  St.  Johns:  paint,  150  lb.  red  at  8c.,  200  lb.  white  at  7c.,  sundry  $18.25;  27  gal. 
boiled  oil  $33.75;  86£  arctic  oil  at  40c.;  77  gal.  cyl.  oil  at  68c.;  92  ft.  steam  hose  at  $1;  56  lb. 

rubber  packing  at  $1 ;  1, 214§  lb.  rope  $133.76;  hardware  $206.20 .  652  92 

Jones  Estate  Co.,  Iberville:  damage  to  guard  pier  at  draw-bridge  $17.52;  tolls  76c .  18  28 

Marine  and  Fisheries,  Dept,  of,  Sorel:  15  t.  coal  at  $4.25;  wages  $3.92 .  67  67 

McColl  Bros.  &  Co.,  Montreal:  41|  gal.  coal  oil  at  15c.;  86  gal.  cyl.  at  33|c.;  82  gal.  mach.  at 

29e.;  150  lb.  castor  at  7fc.;  containers  $5.20 .  75  15 

Trahan,  P.,  St.  Johns:  unloading  4  cars  coal  at  $15;  8  d.  trimming  at  $2.50;  car  rental  $20;  cart¬ 
age  $4.50 . 104  50 

Weir,  J.  &  R.,  Montreal:  making  dredge  dipper,  as  per  agreement  $450;  foundry  work  $88.68.  538  68 

Foundry  work,  St.  Johns  Foundries  Ltd.  $196.13,  sundry  $121.53 .  317  66 

Hardware,  Frothingham  &  Workman  $118.20,  Mussens  Ltd.  $38.09,  A.  Tanguay  $28.64,  sundry 

$97.42 . 282  35 

Cartage  $44.42;  laundry  $18;  team  hire  for  locking  dredge  and  plant  $-10;  unloading  coal 
$2.J;  rental  of  storm  windows  $18;  6  loads  wood  $14;  84^  lb.  rope  at  15c.;  paint  $38.93; 
co  vering  boiler  $28.50;  lumber  $18.40;  sundries  $57.93 .  315  86 


Coal  Schooner  ‘Rutherford’  ($1,000.97) 

Watchmen  at  $50:  Jas.  Murphy,  Apr. -Mar.,  board,  Sept. -Nov.  at  $15,  less  $15  over  paid  in  Mar. 

1912,  M.  Tierney,  May-Nov.;  J.  Duran,  Mar.  19-31 .  1,000  97 


Carried  forward .  464,925  68 

1— 24  Jv 


V— 372 


AUDI  TOR  GEAR  HAL'S  REPORT ,  1912-1013 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  464,925  08 

Saguenay,  Alligator  Tug  “ No.  102 ’  ($731.37). 

Captain,  A.  Aubin,  July-Sept.  at  $50;  board  of  crew  $180 .  330  00 

Engineer,  Win.  Brisson,  July-Sept.  at  $50;  fireman  N.  Leclerc,  July-Sept.  at  $40;  cooks  $00.  330  00 

Cartage,  $1.75;  hardware  $57.67;  lumber  $8.95;  wood  $3 .  7137 

Tug  'Sir  John '  ($3,326.90). 

Paylists  fitting  out,  April,  1912  ($241.02) — 

Captain,  A.  Coote  $70;  engineer,  J.  Turner  $65 .  135  00 

Firemen  $16.17;  deckhands  $40.02;  board  $49.83 .  106  02 

Conger  Coal  Co.,  Toronto:  17-3  t.  steam  coal  at  $4.25 .  73  53 

Poison  Iron  Works,  Toronto:  repairs  to  tug,  as  per  agreement  $2,620;  sundry  repairs  $128.09  .  2,748  09 

Foundry  work,  Jas.  Bain  &  Son  $70.11,  W.  J.  Fitzpatrick  $31.60 .  101  71 

Hardware,  Win.  C.  Wilson  &  Co.  $61.20,  sundry  $23.44 .  84  64 

Freight  $1.13;  6  tons  coal  at  $6;  laundry  $3.05;  paint  $27.73;  survey  of  hull  $10 .  77  91 

Dredge  * Sir  Richard'  and  Tug  ‘ Trudeau ’  ($17,111.16). 

Captain,  S.  Brosseau,  Apr  .-Mar.  at  $95,  overtime  $10.13,  outlay  $127.08 .  1,277  21 

Cooks  at  $35:  F.  Wright,  Apr.  24-Nov.  30,  overtime  $1.98,  outlay  $30.50;  sundry  $20.62 .  306  27 

Cranesman,  J.  McKendry,  Apr.  1-Dec.  12,  Mar.  20-31  at  $65,  overtime  $4.74 .  575  06 

Deckhands  at  $35:  F.  Brunton,  Sept.  25-Dec.  10;  W.  Combs,  Aug.  15-Dec.  10;  T.  Hinchcliffe, 

Api.  12-  July  31;  J.  McCarthy,  Apr.-July;  F.  Thomas,  July  3-Oct.  25;  sundry  $273.70. . . .  895  61 

Firemen  at  $40:  C.  Smart,  Aug.  14-Dec.  14,  Mar.  19-31,  overtime  $2.27;  sundry  $174.31 _ _ _  354  64 

Tug  captains  at  $70:  Ed.  Harris,  Aug.  24-Oct.  25,  overtime  $3.97;  Jas.  Hunter,  May- Feb.;  J. 

Redferin,  June  4-Aug.  14;  sundry  $101.54 .  1,114  63 

Tug  engineer,  J.  Brennan,  Apr.  1-Dec.  10,  Mar.  at  $65,  24  d.  in  Feb.  at  $2.50,  overtime  $7.99. .  673  96 

Tug  fireman,  H.  Peck,  Apr.  4-Dec.  14,  Mar.  at  $40,  24  d.  in  Feb.  at  $2,  overtime  $2.27 .  424  33 

Watchmen:  J.  Brennan,  Dec.  11-Jan.  31  at  $50;  C.  Smart,  Apr.  26-Aug.  13  at  $35;  sundry  $24.84  234  22 

Carpenters,  34  d.  at  $2;  labourers,  16  d.  at  $1.95 .  99  21 

Board  of  crew,  paid  to  men  $95.54,  paid  to  F.  Wright  $1,141.45,  paid  to  sundry  persons  $165.02; 

travel  of  crew  $75.17 .  1,477  48 

Canadian  Pacific  Ry.  Co.,  81-55  t.  soft  coal  at  $3.30 .  269  12 

Canada  Paint  Co.,  Montreal:  paint,  25  gal.  khaki  at  $1.40,  30  gal.  terra  cotta  at  $1.40,  sundry 

$21.60;  10  gal.  boiled  oil  at  $1.10 .  109  60 

Conger  Coal  Co.,  Toronto:  37-65  t.  soft  coal  at  $4.25,  1  ton  hard  at  $9 .  169  02 

Consumers  Cordage  Co.,  Montreal:  78  lb.  heaving  line  at  $13.23;  1,728  lb.  manilla  rope  at 

$10.05 .  183  97 

Cornell,  N.  S.,  Port  Stanley:  34  days  towing,  tug  Enterprise,  at  $10 .  340  00 

Hogan,  M.  J.,  building  break-wall  on  end  of  dredge .  63  93 

Inglis,  John  Co.,  Toronto:  repairs  to  dredge  as  per  agreement  $3,935,  less  for  uncompleted 

work  $464.30;  sundry  repairs  and  foundry  work  $878.07 .  4,348  77 

Lake,  Alf.,  Coal  Co.,  Newcastle:  85-42  t.  soft  coal  at  $5.50;  3-63  t.  hard  at  $7 .  495  84 

Lannan.  Thos.,  Port  Colborne:  services  of  tug  Meteor,  33  h.  at  $8;  use  of  tow  line  $25;  meals  $1; 

towing  dredge  to  Toronto  $75 .  365  00 

Lewis  Bros.,  Montreal:  b.b.b.  chain,  6,752  lb.  at  $3-27,  1,275  lb.  at  $3-44 .  26-1  65 

Mathews,  W.  D.,  Pickering  Harbour:  22-372  t.  soft  coal  at  $5.50,  1  t.  hard  at  $7.50 .  130  55 

McColl  Bros.  &  Co.,  Montreal:  90  gal.  cyl.  oil  at  335c.;  90  gal.  mach.  at  29c.;  130  gal.  coal  oil 

at  15c.;  280  lbs.  chain  grease  at  6|c.;  containers  $9.15;  sundries  $26.84 .  129  94 

Ottawa  Paint  Works,  Ottawa:  paints,  450  lb.  khaki,  at  6c.,  655  lb.  terra  cotta  at  6c.,  250  lb. 

w.  lead  at  64 c.;  sundries  $58.84 .  142  02 

Rogers  Coal  Co.,  Toronto:  30-875  t.  coal  at  $4.05 .  125  01 

Sparks,  W.  W.,  Pickering  Harbour:  coal,  102-14  t.  soft  at  $5.50,  1-05  t.  at  $7.25;  telephone 

messages  $1.50 .  570  88 

Tillson  Co.,  Tillsonburg:  1,000  ft.  flooring  \\  in.  at  $50,  300  ft.  1  in.  at  $40 .  62  00 

Foundry  work,  Jas.  Bain  &  Son  $19.05,  Canadian  Steel  Foundries  Ltd.  $231.51,  Davidson 
&  Crooks  $30.99,  W.  J.  Fitzpatrick  $60.83,  A.  Fleck  $251.81,  Poison  Iron  Works  $312.73, 

sundry  $7.20 .  914  12 

Hardware,  Wm.  C.  Wilson  &  Co.  S257.93,  A.  It.  Wright  $88.21,  sundry  $158.67 .  504  81 

Smithwork,  J.  W.  Sharp  $68.73,  sundry  $3.25 .  71  98 

Coal,  7-5  t.  soft  $32.46,  6-4  t.  hard  $67.60;  disinfecting  $10;  freight  $20.52;  kitchen  utensils 

$41.02;  laundry  $28.27;  lumber  $51.10;  repairs  $48.91;  survey  $7.40;  sundries  $110.02 .  417  30 

Tug  ‘ Sogenada '  (Seo,  also,  V—S61)  ($20,420.75). 

Canadian  General  Development  Co.,  Montreal:  purchase  price  of  tug  Sogenada .  20,000  00 

Canadian  Import  Co.,  Quebec:  19-83  t.  soft  coal  at  $5.40;  119  bags  at  10c.;  sundries  $5.85. ...  124  83 

Fauteux,  G.  A.,  Montreal:  legal  services .  55  00 

Repairs  $10.26;  board  of  workmen,  overhauling  tug,  $219.56;  travel  $11.10 .  240  92 


Carried  forward .  506,515  86 
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Dredge  Vessels:  Ontario  and  Quebec— Continued. 

$  cts. 

Brought  forward . 

506, 515  86 

Coal  Barge  ‘Sophia  Luff'  ($688.43). 

% 

Watchmen:  F.  Jean,  May  1-Doc.  5,  at  $35,  board,  July  1-  Dec.  5,  at  $15,  outlay  $5.55;  M. 

Tierney,  Dec.-Mar.  at  $50;  sundry  $25 . 

Deckhands  $33.20;  hardware  $49.21;  kitchen  supplies  $13.32;  towage  $10;  repairs  $21.03.... 

558  62 
129  81 

Steamer  ‘ Speedy ’  ( 20,168.42 ). 

Captain,  L.  Legendre,  Apr.  1-Dec.  3,  at  $90 . 

Cook,  N.  Boulanger,  Apr.  17-Dec.  4  at  $70 . 

Engineers:  1st,  J.  Fiset,  Apr.  1-Dec.  21  at  $85;  2nd,  J.  Duquette,  Apr.-July  at  $60,  Aug.  1- 

Dec.  21  at  $70;  3rd,  J.  Labrecque,  Apr.  11-Dec.  21  at  $50 . 

Firemen  at  $40:  L.  Asselin,  June  6-Dec.  21,  overtime $9.29;  A.  Menard,  Apr.  19-Aug.  15,  Sept.  1- 

Dec.  21,  overtime  $1;  D.  Raymond,  Sept.  1-Dec.  21;  sundry  $261.03 . 

Mate,  O.  Guay,  Apr.-July  at  $70,  Aug.  1-Dec.  3  at  $80 . 

Messroom  boy,  F.  Raymond,  Apr.  16-Dec.  4  at  $25 . 

Sailors  at  $35:  O.  Arsenault,  June  1-Aug.  18,  overtime  $11;  F.  Guillemette,  Aug.  7-Dec.  3; 
J.  Leboeuf,  Aug.  28-Dec.  3,  overtime  $6.88;  A.  Santerre,  Apr.  18-  July  31;  A.  Turbie, 
Apr.  16-  Dec.  3,  overtime  $17.88;  R.  Vezina,  May  22-Dec.  3,  overtime  $9.88;  S.  Vezina, 

Apr.  18-Dec.  3,  overtime  $17.88;  sundry  $197.12 . 

Steward,  N.  Joly,  Apr.  17-Dec.  4  at  $70 . 

Steward’s  account:  board  of  crew  at  60c.  per  man  per  day  $2,241.80;  extra  meals  for  over¬ 
time  $172.20;  dining  saloon,  Jas.  Howden,  board  $198,  sundry  $82.65;  Minister’s  trip,  meals 

served  $182.75,  extra  purchases  $173.66 . 

Stewardess,  Blanche  Bellemare,  Apr.  16-Dec.  4  at  $60 . 

Board  of  crew  paid  to  men  $209.75;  Ravel  of  crew  $203.12;  sundry  outlay  $9.85 . 

Bourassa,  E.  &  Co.,  Montreal:  9  uniforms  at  $23;  8  sailors’  pants  and  blouses  at  $16.75;  9  caps 

at  $3;  sundries  $20 . 

Buckley,  Jas.,  Prescott:  25  t.  soft  coal  at  $4,  §  t.  hard  at  $7.50 . 

Canadian  Import  Co.,  Quebec:  steam  coal,  336-3  t.  at  $5.40, 19  t.  at  $4.30;  7-95  t.  hard  coal  at 

$7.90;  labour  $15.17 . 

Canadian  Consolidated  Rubber  Co.,  Montreal:  8  prs.  men’s  short  boots  at  $3.70;  50  ft.  of  2f  in. 

fire  hose  at  53c.;  sundries  $-1.90 . , . 

Cantin,  A.,  Montreal:  rent  of  space  in  the  dry  dock  for  the  winter  of  1912 . 

Cassidy’s  Ltd.,  Montreal:  kitchen  utensils  and  tableware . 

Chaiette  &  Frere,  Montreal:  plumbing  repairs,  material  $29.50,  labour,  128  h.  at  65c . 

Hall,  Geo.,  Coal  Co.,  Montreal:  20  t.  steam  coal  at  $4 . 

Hutchinson  Estate,  Port  Dalhousie:  18  t.  steam  coal  at  $3.75 . 

Inland  Lines  Ltd.,  Sault  Ste  Marie:  18  t.  steam  coal  at  $3.50 . 

Labrecque,  J.  O.,  Montreal:  hard  coal,  1  t.  at  $8.75,  2  t.  at  $7.50,  10-27  t.  at$6;  steam  coal, 

36-3  t.  at  $5.50,  11-88  t.  at  $4.60;  labour  $1 . 

Marine  and  Fisheries,  Dept,  of.,  Sorel:  repairs . 

Mott  Co.  Ltd.,  Montreal:  2  ‘Duplex  Richmond’  pump  closets  at  $125;  installing  $28.80 . 

Mulcahy,  A.  J.  Co.,  St.  John,  N.B.:  1§  cwt.  anti-corrosive  comp,  at  $27.60;  1^  cwt.  anti-fouling 

comp,  at  $44.75;  freight  $1.50 .  ... 

McColl  Bros.  &  Co.,  Montreal:  eng.  oil,  46£  gal.  at  29c.,  48j  gal.  at  40c.;  139  gal.  coal  oil  at 

15c.;  sundries  $12.80 . 

New  Ontario  Dock  and  Coal  Co.,  Sault  Ste  Marie:  18  t.  steam  coal  at  $3.50 . 

Nugent,  J.  P.,  Monti eal:  jackets,  9  officers’  at  $22,  8  sailors’  at  $15 . 

Ottawa  Paint  Works,  Ottawa:  500  lb.  p.w.  lead  at  $6.75;  20  gal.  spar  varnish  at  $2,  23  gal. 

boiled  oil  at  95c.;  20  gal.  turpentine  at  70c.;  sundry  mixed  paints  $142.32 . ’ 

Petrie,  Alex.,  Quebec:  awning  $78;  freight  35c . .' . 

Pittsburgh  Coal  Co.,  Cleveland:  18  t.  steam  coal  at  $3.25 . 

Rogers,  E.,  Co.,  Toronto:  1  t.  hard  coal  at  $7.50;  33-62  t.  steam  coal  at  $3.97 . 

Sullivan,  J.  W.,  Co.,  New  York:  3  r.  h.  proneUer  wheels  bored  and  key-seated . 

St.  Joseph’s  Hospital,  Three  Rivers:  hospital  fees  and  treatment  for  A.  Santerre,  from  May  21- 

Aug.  1 . t . 

Thompson,  Fred.  &  Co.,  Montreal:  connecting  up  switchboard  $34;  re-winding  armature 

$92.96;  sundries  $2.36 . 

Toner  &  Gregory,  Collingwood:  22  t.  soft  coal  at  $4.75,  $  t.  hard  at  $7.50 . 

Weir,  J.  <fc  R.,  Montreal:  boring  out  2  h.  p.  cylinders,  making  2  new  pistons,  and  filling  same 

$700;  repairs  to  2  1.  p.  cylinders  $118.16;  general  repairs  $528.08 . 

Foundry  work,  F.  X.  Drolet  $169.26,  sundry  $46.95 . 

Hardware:  Chinic  Co.,  $272.35,  Dupuis  Bros.  $34.79,  Frothingham  &  Workman  $28.77, 

Lewis  Bros.  $54.16,  sundry  $45.95 . 

Ice:  A.  Desnoyers  &  Co.  $20,  Jos.  Malo  $60,  sundry  $25.80 . 

Laundry:  Frontenac  Laundry  $22.21,  N.  Y.  Steam  Laundry  $64.89,  sundry  $18 . 

Pilotage:  John  Corky  $35,  Jos.  Mason  $50,  T.  Toupin  $40 . 

Charts  $t3.75;  4  chairs  $13;  45  gal.  eng.  oil  at  50c.,  plumbing  $8.45;  3  cs.  radnor  $25.15;  9  cs. 
soap  $37.65;  1  cd.  wood  $7.55;  cotton  waste  $13.91;  sundries  $141.37 . 

72 8  71 
531  70 

1,722  20 

981  30 
607  74 
150  73 

1,473  68 
531  70 

3,051  06 
457  74 
422  72 

388  00 
103  75 

1,974  61 

61  00 
500  00 
30  65 
112  70 
80  00 
67  50 
63  00 

341  20 
1,0-9  98 
278  80 

110  03 

66  54 
63  00 
318  00 

251  92 
78  35 
58  50 
140  97 
337  50 

58  00 

129  32 
108  42 

1,446  24 
216  21 

436  02 
105  80 
105  10 
125  00 

283  03 

Carried  forward 


527,372  71 
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Dredge  Vessels:  Ontario  and  Quebec— Continued.  v  cts. 

Brought  forward .  527,372  71 

Stonelifter  ‘No.  2’  at  Ottawa  ($804-20). 

Engineer,  J.  Waldorf,  services  $420.64,  board  $78.87,  travel  $2.75 .  502  26 

Fireman,  J.  McPhee,  services  $240,  board  $61.94 .  301  94 


Tug  ‘Storm  King'  ($12,187 .88). 

Captain,  F.  Tremblay,  Apr. -Dec.  at  $76,  outlay  $22.29 .  697  29 

Engineers  at  570:  H.  Prison,  Apr. -July,  G.  Martin,  Aug.  4-Jan.  19,  Feb.  17-Mar.  31 .  766  27 

Engineers  at  $50:  E.  Tremblay,  Apr.  1-July  28;  W.  Warren,  Aug.  1-Nov.  13,  Mar .  416  84 

Cooks  at  $50:  O.  Claveau,  Aug.  18-31;  A.  Villeneuve,  Apr.  1-Aug.  17,  Sept.  1-Nov.  13 .  371  67 

Cooks’  assistants  at  $30:  O.  Claveau,  Apr.  18-Aug.  17,  Sept. -Oct.;  sundry  $13.55 .  193  01 

Firemen  at  $40:  A.  Bolduc,  Aug.  8-Nov.  13;  J.  Demente,  Apr.  1-Nov.  13;  sundry  $224.75..  050  40 

Mate,  Wm.  Bergeron,  Apr.  1-Nov.  13  at  $60 .  446  00 

Sailors  at  $35:  A.  Fortin,  Apr.  1-Nov.  13;  S.  Levesque,  Apr  .-Aug.;  B.  Tremblay,  June  8-Nov. 

13;  sundry  $221.95 . .  7  839  18 

Board  of  crew,  paid  to  men  $107.38,  LI.  Simard  $103.74,  Terminus  Hotel,  Quebec  $72,  F. 

Tremblay  $1,462.68;  travel  of  crew  $61.90 .  1,807  70 

Blais,  A.  C.  &  Son,  Chicoutimi:  1,035  lb.  boiler  plate  at  4c.;  49  gal.  coal  oil  at  18c.;  450  lb. 

w.  lead  at  9c.;  sundries  $57.75 . .  148  47 

Canadian  Import  Co.,  Quebec:  8-61  t.  steam  coal  at  $4.80;  2-195  t.  hard  coal  $18.34 .  59  66 

Chicoutimi  Constructeurs-Mecaniciens;  making  self-registering  sounding  and  sweeping 

machine  $683.04;  100  lb.  fire  clay  at  3c .  686  04 

Cote,  Boivin  &  Co.,  Chicoutimi:  coal,  2£  t.  at  $6.50,  47-6  t.  at  $6,  600  t.  at  $5.50;  hardware, 

$41.23 . 3,642  78 

Davie,  Geo.  T.,  &  Sons,  Levis:  docking  tug  Storm  King,  Dec.  1912 .  209  10 

Guay,  G.,  Chicoutimi:  45  lb.  babbit  at  60c.;  131  lb.  copper  at  35c.;  sundry  hardware  $33.22; 

foundry  work  $128.45 .  234  52 

Ha  Ha  Bay  Ry.  Co.,  Chicoutimi:  31-8  t.  coal  at  $6.50 .  206  70 

Jobin,  U.,  Chicoutimi:  uniforms,  6  officers’  at  $22,  5  sailors’  at  $15;  7  sweaters  at  $2.75  ; 

caps  $28;  repairs  $17.50 .  271  75 

Meunier,  S.,  paints  and  sundry  hardware . 205  88 

St.  Valier,  Hotel  Dieu,  Chicoutimi:  laundry .  77  15 

Labour,  loading  coal  $32.04;  cartage  $8;  freight  $2;  hardware  $18.26;  4  prs.  r.  boots  at  $4.50; 

smith  work  $38.11;  sundries  $91.06 .  207  47 


Sturgeon  Falls:  Shipyard  ($302.27). 

\ 

Williams,  Chas.,  Sturgeon  Falls,  purchase  price  of  site  for  shipyard,  1-47  acres  at  $200,  and 

interest  from  July  1,  1912-Jan.  23,  1913,  at  5  p.c .  302  27 


'Dredge  ‘St.  Louis'  and  Tug  ‘Daisy’  ($8, 044-4?) • 

Captain,  A.  St.  Germain,  Apr.  1-Dec.  7,  Feb.  15-Mar.  31  at  $80,  outlay  $42.40 .  820  46 

Caretaker,  A.  St.  Germain,  Dec.  8-Feb.  14  at  $50 .  113  71 

Cook,  J.  Descheneaux,  Apr.  16-Dec.  7  at  $30 .  231  77 

Cranesman,  A.  Desmarais,  Apr  16-Nov.  30  at  $50 .  375  00 

Deckhands  at  $35;  P.  Bergeron,  Apr.  16-Dec.  7;  J.  de  Tannacoust,  Apr.  15-Dec.  7;  E.  Dupre 

Apr.  16-Dec.  7 .  812  37 

Fireman,  A.  Crevier,  Apr.  30-Dec.  7  at  $40 .  290  36 

Tug  captain,  A.  Nadeau,  Apr.  16-Dec.  7  at  $50 .  386  29 

Tug  engineer,  J.  Salvas,  Apr.  1-Dec.  7,  Mar.  at  $50 .  461  29 

Tug  fireman,  E.  Guibault,  Apr.  15-Dec.  7  at  $40 .  310  36 

Watchman,  A.  Bibeault,  Apr.  16-Dec.  7  at  $35 . 270  40 

Mechanics,  36  d.  at  $2.50,  12  d.  at  $2.25 .  117  00 

Board  of  crew,  paid  to  men  $30,  paid  to  J.  Descheneau,  $1,264  40;  travel  of  crew  $90.95 .  1,385  35 

Canadian  Import  Co.,  Quebec:  241  t.  steam  coal  at  $3.80;  bagging,  241 1.  at  50c.;  cartage  $16.17  1,052  99 

Heney,  John,  &  Son,  Ottawa:  20-45  t.  coal  at  $4.75 .  97  14 

Leclairc  &  Son,  Sorel:  33  t.  soft  coal  at  $4.50;  2  t.  hard  at  $8.25;  40  bags  at  5c .  167  00 

Marine  &  Fisheries,  Dept,  of,  Sorel:  repairs  to  dredge .  91  21 

Ottawa  Paint  Works,  Ottawa:  mixed  paints,  298  lb.  khaki  at  6c.,  527  lb.  terra  cotta  at  6c.; 

sundries  $25.19 .  74  69 

Foundry  work,  W.  J.  Fitzpatrick  $30.30,  P.  J.  Powers  Co.,  $536.18,  sundry  $30.60 .  597  08 

Hardware,  Canadian  Fairbanks-Morse  Co.  $39,  Frothingham  &  Workman  $63.10,  sundry 

$76.53 .  178  63 

Coal,  2-26  t.  at  $9.25;  75  yd.  duck  at  59c.;  laundry  $48.94;  kitchen  supplies  $41.95;  sundry 

$55.28 .  211  37 


Carried  forward .  548,661  53 
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Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  eta. 

Brought  forewrd .  548,061  53 

Tug  lSt.  Paul ’  ($256.82). 

McDonnell,  Wm.  J.,  Wallaceburg:  re-caulking  deck  $90;  repairs  to  boiler  $05;  refitting 

bunkers  $45;  sundry  repairs  $25 .  225  00 

Hardware  $2.57;  9  t.  steam  coal  at  $3.25 .  31  82 

Tug  ‘ Trudeau ’  ($2 ,068.49). 

Conger  Coal  Co.,  Toronto:  16-7  t.  coal  at  $4.25 . . .  70  98 

Hunter,  Jas.,  services  as  wheelsman,  April,  at  $70,  board  $16;  medical  attendance  on  account 

of  his  being  struck  by  lightning  while  on  duty  $92.75 .  178  75 

Inglis,  John,  Co.,  Toronto:  repairs  to  boiler  $975;  general  repairs  to  tug  $725;  sundry  fittings 

$6.66 .  1,700  66 

Adjusting  compasses  $30;  board  of  crew  $29.20;  11  t.  coal  at  $3.50;  sundries  $14.40 .  112  10 

Tug  lWitherbee'  ($6,121.81). 

Captain,  O.  Harvey,  Apr. -Nov.  at  $70 .  560  00 

Engineers:  A.  Fontaine,  Apr.-Nov.  at  $70;  sundry  $25.67  .  585  67 

Deckhands  at  $35:  P.  Boivin,  Apr.-Nov.;  D.  Bouillion,  July  13-Nov.  11;  L.  Trcpanier,  May 

1-Nov.  11;  sundry  $40.35 . . .  682  48 

Firemen  at  $40:  E.  Gagnon,  June  3-Nov.  30;  L.  Lavoie,  July  13-Nov.  11;  W.  Roy,  May  1- 

Nov.  11 . . .  65113 

Cooks  at  $45:  A.  Lavoie,  Apr.  4-July  9;  R.  Poitras,  July  10-Nov.  30 .  355  50 

Board  of  crew,  paid  to  men  $24.66,  paid  to  O.  Harvey  $885.67;  travel  of  crew  $37.45 .  947  78 

Canadian  Import  Co.,  Quebec:  12-12  t.  coal  and  cartage .  67  89 

Canada  Paint  Co.,  Montreal:  mixed  paints,  15  gal.  at  $1.40,  20  gal.  at  $1.75,  20  gal.  at  $1.90; 

sundries  $29. 10 . . . ; .  123  10 

Cantin,  A.,  Montreal:  dock  entry  and  rent  $85;  repairs,  material  $35.05,  labour  $147.70 .  267  75 

Consumers  Cordage  Co.,  Montreal:  3,047  lb.  manilla  rope  at  $10.05;  sundry  $7.29 .  313  51 

Dube,  J.,  Rimouski:  832  brl.  water  at  35c . 291  20 

Labrecque,  J.  O.  &  Co.,  Montreal:  32-65  t.  steam  coal  at  $5.50;  sundry  $3.90. . .  183  49 

McColl  Bros.  &  Co.,  Montreal:  98£  gal.  coal  oil  at  15c.;  138  gal.  eng.  oil  at  29c.;  sundries 

$18.33 . 72  12 

Weir,  J.  &  R.,  Montreal:  foundry  work  and  repairs .  868  23 

Hardware:  Lewis  Bros.  $58.19;  sundry  $35.77 .  93  96 

Foundry  work  $25.50;  laundry  $24.08;  sundries  $7.92 .  57  50 


557,108  15 


Charged  to  the  following  votes — 

Dredging:  Maritime  Provinces . Page  V — 328)  17  42 

“  Ontario  and  Quebec . (  “  V — 332)  286,808  75 

Repairs  to  Dredge  Vessels . (  “  V — 324)  104,281  72 

New  Dredging  Plant:  Maritime  Provinces . (  “  V — 324)  9,007  04 

“  “  Ontario  and  Quebec . (  “  V — 325)  70,360  09 

“  “  Victoria  Island . (  “  V— 325)  20,636  56 

“  “  Generally . (  “  V— 325)  58,394  15 

Dredging  Generally . (  “  V — 333)  36  50 

Hamilton  Harbour:  Improvements . (  “  V — 287)  2,891  25 

River  des  Prairies . (  “  V — 266)  2,203  71 

River  St.  Maurice . (  “  V — 431)  2,470  96 


Total,  as  above . ' .  557, 108  15 


Dredge  Vessels:  Manitoba. 

Dredge  ‘ Assiniboine’  ($10,274-96). 

Pay-list,  fitting  out,  April  1912:  master,  B.  Freeman,  1  xn.  $120;  engineers,  J.  Anderson,  15  d. 


*  at  S3,  W.  Watterson,  8  d.  at  $3;  mate,  cook,  deckhands,  etc.  $160.50 .  349  50 

Pay-lists,  operating  dredge,  May  1-Nov.  7,  1912  ($3,324  03) — 

Master,  B.  Freeman,  May  1-Nov.  7,  6-233  m.  at  $120 .  748  00 

Engineer,  W.  Watterson,  May  1-Nov.  7,  6-233  m.  at  $80 .  498  66 

Acting  engineer,  Geo.  Belanger,  Aug.  1-Nov.  6,  3-2  m.  at  $75 .  240  00 

Cook,  Thos.  LaClair,  May.  1-Nov.  7,  6-233  m.  at  $75 .  467  50 

Mates  at  $60  per  m.:  G.  Gudmundsson,  3-161  m.;  W.  Walker,  3-2  m .  381  65 

Watchmen  at  $45  per  m.:  Jack  Bruneau,  $102;  John  Olafson,  $172.74 .  274  74 

Firemen  at  $50  per  m.:  Geo.  Belanger,  $150;  W.  Renney,  $50  .  200  00 

Deckhands  at  $40  per  m.:  Jack  Bruneau,  $160;  H.  Smith,  $94.45;  F.  Swain,  $49.03;  W. 

Walker,  $120;  S.  Watterson,  $40 .  463  48 

Labourers  at  $2  per  day .  50  00 


Carried  forward .  3,673  53 
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Dredge  Vessels:  Manitoba — Continued.  S  cts. 

Brought  forward .  3,673  53 

Dredge  ‘  Assiniboine’ — Concluded. 

Bouthillier,  Thos.,  tamarac  poles,  1,000  1.  ft.  at  12c .  120  00 

Canadian  Fairbanks-Morse  Co.:  two  50-ft.  lengths  lj"  wire  bound  hose,  $37.50;  1  length  cold 

rolled  steel  shafting,  $36.43;  diaphram  trench  pump,  $21;  sundries  $30.11 . .  125  04 

Canadian  Oil  Companies:  cylinder  oil,  126 j  gal.  at  70c.;  engine  oil,  48  gal.  at  65c.;  coal  oil, 

141  gal.  at  18c.;  sundries,  $18.90 . : -  164  03 

Coluctor  of  Customs  (Geo.  Wood):  271  %  duty  on  invoice  of  Jos.  Edwards  Co.  for  $660. .  1S1  50 

Dominion  Wire  Rope  Co.:  c.  c.  s.  rope,  2,000  ft.  at  4jC.;  sundries,  §4.95 .  94  95 

Doty  Engine  Works  Co.:  pipe  standard  iron,  2,710  lb.  at  6c.;  superior  steel,  40  lb.  at  $1:  2 

piston  rings,  §5 .  207  50 

Edwards,  Jos.  Co.:  10"  class  "C”  Cataract  centrifugal  pump,  $511. 3S;  freight  $48.62  ; 

brokerage  fees,  etc.,  $3.30 .  663  30 

Finkieman,  Chas.:  groceries  and  provisions,  $274.30;  wood,  12j  cords  at  $4  .  324  30 

Haas,  Adam,  tamarac  piles,  4,966  1.  ft.  at  14c .  695  24 

McColl  Brothers  6c  Co.:  anti-corrosive  boiler  compound,  436  lb.  at  16c .  69  76 

Miller-Morse  Hardware  Co.,  Ltd.:  manilla  rope,  508  lb.  at  lO^c.;  rainbow  packing,  16  lb.  at 

75c.;  blacksmith’s  mandril,  $11 .50;  sundries  $9. 15 .  86  01 

Moody,  R.  C.,  taking  63  affidavits  to  ps.y-sheets .  15  75 

Pook  6c  Son,  sundry  hardware,  paint,  etc .  90  87 

Western  Coal  Co.,  coal,  355-45  tons  2,374  41 

Provisions  and  groceries:  Benson  Bros.,  $724  74;  Dalman  Bros.,  $148.75;  Sheppard,  Peers, 

<fc  Co.,  $260.78 . . .  1,134  27 

Small  payments:  laundry  work,  $48  09;  sundry  hardware,  paint,  etc.,  $47.13;  foundry  work, 

$43.40;  manilla  rope,  230  lb.  at  121c.;  teaming,  $19.25;  wood,  6j  cords  at  $3;  bale  waste 

$11.88;  sundries  $37 . 25 .  254  50 

Tug  ‘Geo  H.  Bradbury '  ($6,507.70) 

Doty  Engine  Works  Co.:  marine  engine  complete  with  shafts,  wheel,  etc.,  one  boiler  and  one 
heater  with  copper  tubes,  $3,500;  frame  and  planking  for  hull,  61  ft.  overall,  beam  14  ft., 

depth,  7  ft.,  $1,615;  oak.  2,860  ft.  at  $100;  extras  $300 .  5,701  00 

Hooker,  P.  W.:  lumber.  14S§  ft.  at  $90,  1,316  ft.  at  $40,  2,032  ft.  at  $30,  995  ft.  at  $25,  161  1.  ft. 

at  10c,  sundry  $19  25;  less  $28.92  for  lumber  returned . .  158  29 

Miller-Morse  Hardware  Co.:  iron,  1.0001b.  at  $2  55.  1,677  lb.  at  $2.50,  sundry  $15.50;  4501b. 
tapped  nuts,  $26.75;  ship  spikes,  200  lb.  at  $4,  300  lb.  at  $4.35;  tallow,  216  lb.  at  7c.;  sundries 

$10.58 . 156  44 

Moody  6c  Son:  spikes,  8  kegs  at  $4  90.  400  lb.  at  5c.;  asbestos,  10  sacks  at  $2;  1  ton  b.s.  coal 

$17;  bolts,  100  at  6§c.,  175  at  4;  sundries,  $59.61  .  169  31 

Moody,  R.  C.,  taking  8  affidavits  to  time  sheets .  2  00 

Pook,  F.  <k  Son:  bolts,  400  at  4-6c.;  iron  pipe,  82  ft.  at  16c.; mattresses,  4  at  $3.50;  springs,  4 

at  $2.50;  sundry  $10.70 .  66  22 

Reid,  Thos.,  sundry  freight  and  cartage .  51  27 

Vulcan  Iron  Works:  rudder  and  shoe  for  tug,  $98;  freight,  $1.40 .  99  40 

Wood,  \allance,  Limited:  4  shears  for  blocks,  $10.96:  sundry  hardware,  iron,  etc.,  $72.86. ...  83  82 

Small  payments:  duck,  30  yd.  at  18c.;  sundries,  $14.55 .  19  95 

Tug  ‘ Carberry ’  ($84-71)  x 

* 

Caretaker,  R.  McLeod,  Apr.-May,  2  m.  at  $15 .  30  00 

Vulcan  Iron  Works:  brass  castings,  77  lb.  at  40c.;  bushings,  354  lb.  at  4c.;  pattern  work,  $8.75; 

freight  $1 .  .54  71 


Dredge  ‘Crane'  (6,S91.66) 

Pay-list,  May  1  to  Nov.  8.  1912  ($3,488.89)— 

Dredge-master,  B.  Reid,  May  1-Nov.  8,  6-266  m.  at  $120 . 

Captain,  Jas.  Frost,  May  20-July  22,  Aug.  1-Nov.  7,  5-297  m.  at  $85 . 

Engineer,  Olaf  Emblem,  May  20-Aug.  25,  Sept.  1-Nov.  7,  5-394  m.  at  $80 . 

Cook.-?  at  §75’per  m.:  E.  Cook,  $207.50;  P.  Langlois,  $30;  H.  Lea,  $80;  O.  Upper,  $137  50. . 

Watchman,  W.  Cline,  May  1-Nov.  7,  6-233  m.  at  $45 . 

Firemen  at  $50  per  m.:  Ed.  Anderson,  $89.99;  T.  Crawford,  $300;  Geo.  Sinclair,  $189.40 
Deckhands  at  $40  per  m.:  Hugh  Calder  $116.12;  Wm.  Cooper,  §119.99;  Donald  Gunn, 

$210.31;  P.  Langlois.  $42.06;  P.  Montgomery,  $51.66 . 

Canadian  Fairbanks-Morse  Co.:  oil  pump  $20;  2*  brass  throttle  valve,  $13.25;  steel  shafting, 

317  lb.  at  4c.;  1U  blow  off  valve,  $12;  sundries  $12.70 . 

Canadian  Oil  Companies:  engine  oil,  48  gal.  at  65c.;  cylinder  oil,  39J  gal.  at  70c;  pennoline,  136i 

gal.  at  18c.;  sundries,  $17.40 . 

Cauvin,  Mrs.  E.,  laundrywork,  May-Oct . 

link]*  man,  Chas.:  wood,  12j  cords  at  $4;  blankets,  4  pr.  at  $2  50;  groceries  and  provisions 


752  00 
450  31 
431  55 
455  00 
280  50 
579  39 

540  14 

70  63 

100  96 
44  00 

193  00 


Carried  forward 


20,704  31 
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cts. 


Brought  forward 


20,764  31 


Dredge  'Crane' — continued. 


Miller-Morse  Hardware  Co.:  manilla  rope,  394  lb.  at  IO3C.;  sundry  packing,  $21.68 .  63  06 

Moody,  R.  C\,  taking  51  affidavits  to  time  sheets .  12  75 

Vulcan  Iron  Works:  brass  bushings,  132  lb.  at  40c.;  piston  and  castings,  260  lb.  at  4c.;  pattern 

work,  $4  95;  freight  $1.90  .  70  05 

Western  Coal  Co.,  coal,  216-449  tons  at  $6  68 .  1,445  8-8 

Provisions  and  groceries:  Benson  Bros..  S259.S4;  Dalman  Bros.,  §198.25;  Wm.  B.  Oakley, 

$192.58;  Shepherd,  Peers  &  Co.,  §111.32 . . .  761  99 

Small  payments:  four  blades  propeller  wheel.  $25;  painting  letters  and  figures  on  dredge  §20; 

wood,  65  cords  at  $3;  2  pr.  of  14  ft.  oars,  $10.50;  hardware,  $15.15;  sundries,  §51.05 .  140  45 


Dredge  ‘Dauphin'  ($3,376.70 ) 


Pay-list,  Apr.  26-Xov.  11.  1912  ($1,933.55)— 

Master,  D.  McLean.  Apr.  26-July  11,  2-5215  m.  at  $100 .  252  15 

Acting  master.  A.  Munro,  Julj-  12-Xov.  11,  3-947  m.  at  $80 .  315  78 

Firemen  at  $50  per  m.:  J.  Johnston,  3-847  m.,  A  Munro,  2-421  m .  313  43 

Cooks  at  $60  per  m.:  F.  Bailev,  $29.55;  W.  St.  J.  Butler,  §118.06;  W.  Dewhurst,  $193.02; 

W.  Foley  $13.68 .  354  31 

Deckhands  at  $40  per  m.:  J.  Brough,  $82.66:  H.  Burrell.  S88-JJ4;  L.  Clement,  $14.32; 

J.  Johnston,  $94.91;  D.  Richards,  $54.66;  T.  Toye,  $201.32  .  536  71 

Labourers  at  $40  per  m.  :  J.  Adolph,  $6  66:  A.  Brough,  $5. 16:  W.  Miller,  $149.35 .  161  17 

Armstrong  Trading  Co.:  500  ft.  cable,  $37.95,  500  ft.  rope,  $44  07;  10  cords  poplar,  $42  50; 

1  cord  tamarac,  $5.25;  5  pr.  rubbers,  $25;  manilla  rope,  200  lb.  at  17|e.;  6  sheets,  $6.60; 

ice  and  delivery  $35.25;  hardware,  paint,  oil,  etc..  $86.10;  groceries  and  provisions,  $740.10  1,057  S2 

Johnston,  James,  taking  care  of  dredge,  Feb.,  Mar.,  Xov.  8-30,  2-735  m .  27  35 

Lacey,  Fred.  B.,  recording  readings  of  water  gauge,  12  m.  at  $1.50 . 

Mclnnis,  James,  board  of  men,  55  d.  at  $1 .  55  00 

McLean,  D.,  taking  care  of  dredge,  Apr.  1-25,  $12.50,  outlay,  $2  65 .  15  15 

Small  payments:  teaming,  $79.70;  freight,  $33.38;  labour,  $27.30;  laundry  work.  $22. .54; 
provisions  $51.91:  trip  of  S.  S.  Isabelle,  towing  dredge,  $20;  ship-lap,  §11  82:  boat.  §12;  lum¬ 
ber,  $8.18;  lettering  dredge,  $3 .  269  S3 

New  Dump  Scows  (4 169.36 ) 

Vulcan  Iron  Works:  hinged  dogs,  8  at  $9:  express  charges.  $1 .  73  00 

Small  payments:  lumber,  1.333  ft.  at  $25;  iron,  9S0  lb.  at  21c.;  1  ton  b.  s.  coal,  $12;  tallow  101  lb. 

at  10c.;  sundries,  $16.43 .  96  36 


Xew  Repair  Shops  at  Selkirk  1  $1 ,591 .65) 

Canadian  Fairbanks-Morse  Co.:  Xo.  4  100  lb.  power  hammer,  $516;  bracket  hangers,  2  at 

$5.10;  pulleys,  2  at  $3.40,  3  at  $2.40;  sundries,  $11.50 . . 

Doty  Engine  Works  Co.:  resistance  starting  box  for  15  h.  p.  motor . . . 

General  Supply  Company  of  Canada:  15  h.  p.  motor  with  pulley,  starting  box,  etc.  $230;  bolt 

cutter,  $178;  forge,  $67.45 . . . 

Waterous  Engine  Works  Co.:  rip  saw  table,  gauge  saw  with  50  bits  and  2  extra  diank<.  $201 ; 

extra  saw,  $3 . . -  -  - . 

Williams,  A.  R.  Machinery  Co.:  367ft.  of  2  atherl  - .  $188  12;  sundries,  $14  80. 

Frnall  payments,:  1,000  ft.  lumber,  $25;  troughing,  170  1.  ft.  at  10c.;  heating  store,  $20.50; 
sundries  $29.08.. . 


551  70 
60  00 

475  45 

210  00 
202  92 


91  58 


Dredge  ‘Red  Riccr'  ( S9.9S2.3S ) 

Pay-list,  fitting  out,  April  1-25,  1912:  machinist,  9  d.  at  $4;  carpenter,  9  d.  at  $3.50;  labourers, 

22  d.  at  $2  50,' 45  d.  at  $2 . -  . . .  -  •  212  50 

Paylist,  repairs  to  plant,  Feb.,  1913:  machinists,  28  d.  at  $3,  24  d.  at  §2  70;  watchman,  2S  d. 

jo .  204  30 

Paylists,  wages  of  crew,  Apr.  1-Xov.  9,  1912  ($4,933  03  — 

*  Dredgemaster,  Stanley  Dewar,  Apr.  1-May  9,  7-3  m.  at  $120 .  2' Vv; 

-  —  ••  -  —  ~  -  * —  — ~  .->14  6b 

54  9  65 

$162.57;  Frank  Smith  $105. SO . » .  -t 

Cook,  E.  Cauvin,  6-466  m.  at  $75;  watchman,  G.  F.rlendsson.  6-430  m.  at  S4o .  <  *7 

Firemen  at  $50per  m.:  D.  Gunn,  $208.33;  John  McFee.  $321  66:  H.  Quickfall.  $111  66  641  to 

Deckhands  at  $40  per  m.:  H.  Calder,  $27.79;  Chas.  Howell.  $255. 9S;  F.  Jardine.  $121  99; 

Alex.  Muirhead,  $222.19:  J.  Olson,  $253.98;  ly  Russin,  $80;  H.  Quickfall,  $40 .  ! 

Labourer.  M.  Davies,  26  d.  at  $2 .  . . . . ■  •  •  •  ■  ■  -  -  •  ••  •  1 

Canadian  Fairbanks-Morse  Co.:  gate  valve,  $13.60;  blow-ofl  valve,  $lo;  sundries,  S_4  ,2 - - o4  6- 

Carried  forward .  33 , 8  .KJ  39 
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Dredge  Vessels:  Manitoba— Continued.  $  cts. 

Brought  forward .  33,800  39 

Dredge  ‘Red  River ’ — Concluded. 

Canadian  Oil  Companies:  cylinder  oil,  89-75  gal.  at  70c.;  engine  oil,  4S  gal.  at  G5c.;  pcnnolinc, 

$8.60;  cable  grease,  $9;  sundries,  $7.20 .  118  83 

Dominion  Wire  Rope  Co.,  1,000  ft.  ¥  c.c.s.  rope . .  106  00 

Doty  Engine  Works  Co.:  2  No.  3  ship  force-pumps,  $64;  repairing  tail  shaft  of  Tug  Fisherman, 

$38.32;  shafting,  420  lb.  at  6c.;  boiler-makers,  58  h.  $43.50;  sundries,  $14.08 .  185  10 

Finklc man,  Chas.:  poplar,  12*  cords  at  $4;  dry-goods,  $5.98;  groceries  and  provisions,  $135.10  191  08 

Lake  Winnipeg  Shipping  Company,  poplar,  31  cords  at  $4 .  124  00 

Miller-Morse  Hardware  Co.:  manilla  rope,  348  lb.  at  10Jc.;  sundry  packing,  $23.08;  iron,  1,040 

lb.  at  2§c.;  freight,  $1.50 .  87  12 

Moody,  R.  C.,  taking  49  affidavits  to  time  sheets .  12  25 

Book,  F.  &  Son,  sundry  hardware,  paint,  etc .  55  79 

Robinson,  Wm.:  wood,  $10;  dishes,  etc.,  $4.85;  groceries  and  provisions,  $215.28 . 230  13 

Smith,  Roderick:  rent  of  Tug  Fisherman,  42  d.  at  $10;  wood,  8  cords  at  $3 .  444  00 

Tergesen,  H.  I3.:  2  cords  tamarac,  $12;  ice,  $11;  laundrywork,  $8;  hardware,  etc.,  $3.05;  grocer¬ 
ies  and  provisions,  $89.20 .  123  25 

Vulcan  Iron  Works:  2  dipper  teeth,  $35.10;  2  hawser  pipes,  $10.32;  12  boiler  tubes,  $6.75;  brass 
bushing,  40  lb.  at  40c.;  grate,  196  lb.  at  6c.;  wheels,  sheaves,  etc.,  508  lb.  at  4c.;  angles, 

300  lb.  at  3jc.;  pattern  work,  $16.35;  freight,  $3.85 .  130  95 

Western  Coal  Co.,  coal,  287-949  tons  at  $6.68 . ' .  1,923  50 

Provisions  and  groceries:  Benson  Bros.,  $124.15;  Wm.  Coates.  $165.96;  Hudson’s  Bay  Co. 

$71.47;  Sheppard,  Peers  Co.,  $150.50;  B.  Thordarson,  $64.90;  3  payments  under  $25  each, 

$33.66 .  610  64 

Small  payments:  laundrywork,  $49.05;  lumber,  1,705  ft.  at  $22;  4  bladed  steel  propellor  wheel, 

$34;  -wood,  61  cords  at  $3;  ice,  $14.85;  water-  proof  covers,  2  at  $7.50;  packing,  $14.10;  white 

cotton,  110  yd.  at  12 Jc.;  sundries,  $39.08 .  233  09 

Selkirk  Shipyard  ($8,222.69). 

Foreman,  S.  Bullwart,  Apr. -Oct.,  Mar.,  204-3  d.  at  $4.50 .  919  35 

Caulker,  J.  Bullwart,  Apr. -Oct.,  170-5  d.  at  $4 .  682  00 

Machinist,  R.  P.  Post,  June-Jan.,  129  d.  at  $4,  64  d.  at  $3.20 .  720  80 

Machinists  at  $3  per  day:  A.  Belanger,  $251-40;  Stanley  Dewar,  $247.50;  F.  Smith,  $214.20..  713  10 

Machinists  at  $2.40  per  day:  Thos.  Lane  $27.60;  B.  Reid,  $8.40 .  36  00 

Blacksmiths:  S.  Marsh,  88-3  d.  at  $3.25;  L.  Marsh,  72  d.  at  $3 .  503  97 

Carpenter,  S.  Stefanson,  45-5  d.  at  $4.50 .  204  75 

Carpenter,  H.  Baydell,  70  d.  at  $3.50,  121§  d.  at  $4 .  731  00 

Carpenter,  S.  Doirion,  51-6  d.  at  $3.50,  10  d.  at  $4 .  220  60 

Carpenters  at  $3.50  per  day:  J.  Bunn,  $95.20;  P.  Doirion,  $28;  D.  Sayer,  $169.40 .  292  60 

Carpenters  at  $3  per  day:  A.  Brydges,  $15;  B.  Reid,  $72.90;  J.  Rossie  $70.50 .  158  40 

Helpers:  M.  Davis,  25  d.  at  $2;  A.  Sinclair,  31  d.  at  $3 .  143  00 

Painter,  M.  Gordon,  3  d.  at  $3 .  9  00 

Labourer,  A.  Belanger,  76  d.  at  $2.75,  32-3  d.  at  $2.50 . 289  75 

Labourers  at  $2.50  per  day:  W.  Atkinson,  $158.75;  N.  Bedard,  $32.50;  A.  Lyons,  $52.50;  J. 

Massey,  $487 .  730  75 

Labourers  at  $2  per  day:  T.  Belanger,  $19;  V.  Cauvin,  $62.60;  T.  Crawford,  $48 .  129  60 

Watchman,  D.  Cauvin,  306  d.  at  $2 .  612  00 

Canadian  Fairbanks-Morse  Co.:  manilla  rope,  503  lb.  at  15c.,  923  lb.  at  life.;  2-lf"  closed 
sockets,  $17.50;  2-12"  open  sockets,  $21 ;  white  waste,  125  lb.  at  14 Jc. ;  coal  tar,  $15;  drill 

$10;  sundries,  S13.88 .  277  11 

Hooker,  F.  W.:  lumber,  896  ft.  at  $30,  1,457  ft.  at  $25,  367  ft.  at  $22 .  71  38 

Moody  &  Son:  oval  iron,  310  lb.  at  5c.;  round  iron,  340  lb.  at  3jC.;  sundries,  $32.93 .  60  33 

Mussens  Limited:  blade  arm  bearings,  32  at  $4.15;  blade  shoes,  8  at  $12.35;  blade  arm  bolts, 

16  at  $2.75;  sheaves,  2  at  $10.95;  sheave  bushings,  2  at  $4.15 .  305  80 

Selkirk  Electrical  Dept.:  light  and  power,  12  m.  to  Mar.  31,  1913,  $226.70;  electrical  supplies, 

$10.25  .  236  95 

Vulcan  Iron  Works:  boiler  tubes,  390  lb.  at  121c.;  freight  etc.,  $2.75 .  51  50 

Small  payments:  black  paint,  65  gal.  at  65c.;  freight  and  cartage,  $34.70;  wooden  pump, 

$10.25;  sundries,  $35.75 .  122  95 

Tug  ‘ Sir  Hector '  ($  1, 489.78). 

Captain,  James  Stevenson,  June,  10  d.  at  $3 .  30  00 

Engineer,  Frank  Smith,  June,  Nov.,  25  d.  at  $3;  fireman,  M.  Davis,  Nov.,  7  d.  at  $2.50 .  92  50 

Deckhand,  Frank  Burr,  5  d.  at  $2.50;  painter,  M.  Gordon,  3  d.  at  $3 .  21  50 

Kennedy,  Wm.  &  Sons:  one  4  blade  steel  propellor  wheel,  $130;  freight,  $11.11 .  141  11 

Marshall-Wells  Company:  oakum,  16  bales  at  $4.15;  freight,  50c .  66  90 

Moody  &  Son,  sundry  hardware,  paint,  etc . * . . .  64  27 

Reid,  Thos.:  coal,  $26.40;  cartage  and  freight,  $80.95 . ’ .  107  35 

Sprague  Lumber  Co.,  lumber,  9,450  ft.  at  $34.45 .  325  55 


Carried  forward .  47,450  99 
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SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Manitoba— Continued.  $  cts. 

Brought  forward .  47,450  99 

Tug  'Sir  Hector ' — Continued. 

Vulcan  Iron  Works:  plates,  7,784  lb.  at  3^c. ;  shoe  for  tug,  $55;  bar,  489  lb.  at  4c.;  freight 

$9.95 . 356  95 

Wood,  Vallance  Limited:  1,991  tW  iron,  $50.76;  ship  spikes,  8  kegs  at  $7.60,  300  lb.  at  4c.; 

200  bolts,  $12.80;  coal,  2  tons  at  $9.50;  clout  nails,  187  at  7§c.;  sundries,  $24.09 .  193  48 

Small  payments:  ship  spikes,  7  kegs  at  $4;  ‘thinning  oil’,  41  gal.  at  50c.;  tallow,  $23.70;  sun¬ 
dries,  $17.97 .  90  17 


Tug  'Victoria'  {$1 ,822.15). 

Captain,  John  Tosie,  May  1-Nov.  6,  6-2  m.  at  $90 .  558  00 

Engineers:  R.  P.  Post,  May,  26  d.  at  $4;  Arthur  Brydges,  June  1-Nov.  8,  5-266  m.  at  $90 _  578  00 

Fireman,  M.  Davis,  Aug. -Oct.,  81  d.  at  $2;  cook,  Barney  McEwen,  Aug.,  9  d.  at  $2.50 .  184  50 

.  Painter,  M.  Gordon,  May,  5  d.  at  $3.50 . .  17  50 

Canadian  Fairbanks-Morse  Co.:  118|  gal.  gasoline,  $25.84;  25  ft.  length  steel  hose,  $24.55; 

3  blade  towing  propellor,  $15.60;  brass  gate  valve,  $10.71;  drum,  $10;  sundries,  $62.73..  149  43 

Canadian  Oil  Companies:  gasoline,  42  gal.  at  30c.,  88§  gal.  at  27\c.,  43  gal.  at  27c.,  41^  gal.  at 

26c.;  sundries,  $15.80 .  75  14 

Moody  &  Son,  sundry  hardware,  paint,  etc .  100  39 

Small  payments:  sundry  groceries,  provisions  etc.  $96.19;  hardware  $30.35;  boat  curtains 

$15;  laundry  work,  $12;  sundries,  $5.65 .  159  19 


Dredge  'Winnipeg'  ($9,947.58). 

Pay-list,  fitting  out,  April,  1912:  machinist,  6-5  d.  at  $4;  carpenter,  9  d.  at  $3.50;  handymen, 

36  d.  at  $2.50;  labourers,  52-5  d.  at  $2 .  252  50 

Pay-list,  wages  of  crew,  Apr.  1-Nov.  11,  1912,  ($5,206.94) — 

Captain,  Guy  E.  Robertson,  Apr.  1-Nov.  6,  7-2  m.  at  $125 .  900  00 

Craneman,  A.  Poison,  Apr.  26-Nov.  6,  6-366  m.  at  $80 .  509  33 

Cook,  Geo.  Wilson,  Apr.  26-Nov.  11,  6-533  m.  at  $75 .  490  00 

Firemen  at  $50  per  m.:  W.  Cooper,  $137.42;  A.  Cyr,  $180.91;  J.  Lockhart,  $318.33 .  636  66 

Oilers  at  $45  per  m.:  D.  Moore,  $211.50;  R.  Muckle,  $64.50 .  276  00 

Deckhands  at  $40  per  m.:  J.  H.  Howie,  $249.33;  J.  Lawson,  $183.99;  J.  Linklater,  $249.33; 

E.  MacFee,  $250.66;  D.  Moore,  $61.33 .  994  64 

Captain  of  tug,  Geo.  Mayo,  Apr.  26-Nov.  4,  6-299  m.  at  $85 .  535  49 

Engineer  of  tug,  Thos.  Lane,  Apr.  26-Nov.  6,  6-366  m.  at  $80 .  509  33 

Watchmen  at  $45  per  m.:  T.  Morrison,  $123.62;  G.  Spence,  $159.87 .  283  49 

Caretaker,  Jas.  Johnson,  Dec.-Jan.,  $20;  labourer,  M.  Davis,  May,  26  d.  at  $2 .  72  00 

Travel  and  outlay  of  Guy  E.  Robertson .  103  85 

Canadian  Fairbanks-Morse  Co.:  giant  friction  clutch,  $49.50;  lock  and  lever  for  clutch,  $11.50; 
trench  pump,  $21;  36  gaskets,  $21.25;  exhaust  head  $18.75;  630  lb.  steel  shafting,  $26.46; 

sundries  $18.42 .  166  88 

Canadian  Oil  Companies:  cylinder  oil,  128-25  gal.  at  70c.;  engine  oil,  39-5  gal.  at  65c.;  penno- 

line,  97-75  gal.  at  18c.;  grease,  150  lb.  at  6c.;  sundries,  $22.02 .  164  08 

Dominion  Wire  Rope  Co.:  plow  steel  dredge  cable,  175  ft.  at  $61.20  per  100  ft.,  116  ft.  at  $29.95 

per  100  ft.;  reel,  $2.25;  freight,  $13.46 .  157  55 

Doty  Engine  Works  Co.:  oak,  584  ft.  at  75c.;  157  lb.  cold  rolled  shafting,  $8.65 .  52  45 

Finkleman,  Chas.:  groceries  and  provisions,  $228.11;  poplar,  12^  cords  at  $4 .  278  11 

Miller-Morse  Hardware  Co.:  manilla  rope,  973  lb.  at  10£c.;  sundry  packing,  $26.54;  waste, 

120  lb.  at  10jc.;  sundries,  $3.36 .  144  67 

Moody  &  Son:  iron,  549  lb.  at  3jc.;  sundry  hardware,  $49.52 .  68  73 

Moody,  R.  C.,  taking  25  affidavits  to  time  sheets .  6  25 

Pook,  F.  &  Son,  sundry  hardware,  paint,  etc .  77  36 

Vulcan  Iron  Works:  plates,  1,510  lb.  at  3c.;  coupling,  119  lb.  at  4c.;  pattern  work,  $11.25; 

freight,  $1.65 .  62  96 

Western  Coal  Company,  coal,  297-75  tons  at  $6.68 .  1,988  99 

Groceries  and  provisions:  Benson  Bros.,  $459.30;  Dalman  Bros.,  $149.65;  Wm.  B.  Oakley, 

$128.05;  A.  B.  Rowley,  $18.81;  Shepard,  Peers  &  Co.,  $213.74;  Mrs.  Smith  $14.49 .  984  04 

Small  payments:  laundrywork,  $63.75;  freight  and  cartage  $28.08;  bracket  castings,  990 
lb.  at3Jc.;  white  waste,  117  lb.  at  13Jc.;  wood,  6J  cords  at  $3;  2  water  proof  covers,  $13;  2 
covers  for  wheels,  $12;  sundries  $46.19 .  232  22 


Voucher  Outstanding. 

Collector  of  Customs,  Selkirk. .  133  22 


Total,  distributed  on  page  V — 380  .  59,994  54 
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AUDITOR  GENERAL’S  REPORT,  1912-1013 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  Manitoba — Continued.  $  cts. 

Charged  to  the  following  votes — 

Repairs  to  Dredge  Vessels . (Page  V — 324)  3,073  39 

Dredging:  Ontario  and  Quebec . (Page  V — 332)  195  75 

Manitoba,  Alberta  and  Saskatchewan . (Page  V — 332)  31,029  94 

New  Dredging  Plant:  Manitoba,  Alberta  and  Saskatchewan . . . (Page  V — 325)  12,888  54 

New  I  r  Plant:  G  ly  . .a. . (Page  V — 325)  3,710  69 

Red  River:  Improvements . : . . (Page  V — 306)  8,296  58 

Harbours  and  Rivers:  Manitoba . (Page  V — 307)  799  65 


Total,  on  page  V — 379 .  59,994  54 


Dredge  Vessels:  Saskatchewan  and  Alberta. 

Dredge  ‘ Athabaska’  ($6,413.74). 


Master,  Thos.  Paquette,  May  1-Oct.  15,  at  $125 . .  685  48  • 

Cook,  H.  Cossett,  May  15-Oct.  15,  at  $65 .  •  328  10 

Fireman,  Chas.  Toose,  June  1-Oct.  15,  at  $50 .  224  19 

Deckhands  at  $45:  J.  Richard,  L.  Desjardins,  May  15-Oct.  15;  C.  W.  Louis,  May  15-31 .  478  54 

Watchmen  at  $45:  C.  E.  Meitzler,  May  27-Sept.  30;  I;.  Desjardins,  Apr.  1-May  13,  Oct.  15- 

Mar.  31 .  50033 

Filteau,  V.,  cooking  stove .  65  00 

Gorman,  Clancey  &  Grindlcy,  hardware .  221  79 

Mussens  Ltd.,  21  cu.  ft.  3  blade  orange  peel  bucket . i _  1,096  65 

Paquett,  Thos.,  travelling  expenses .  166  40 

Revillon  Fibres,  hauling  dredge  bucket,  Athabaska  Landing  to  Grouard  $118.60,  50  lb.  cotton 

waste  $11.50,  paid  freight  $39.30 .  169  40 

Groceries  and  provisions:  L.  Desjardins  $105.80,  Mrs.  Hunt,  $124.05,  Revillon  Fr^res,  $596.65, 

R.  Tassel  $158.90,  small  payments  $80.46 .  1,085  86 

Wood,  300  cords  at  $2.75,  260  at  $2;  paid  as  follows,  E.  Gravel  $825,  Northern  Transportation 

Co.  $80,  Travers  Bros.  $440 .  1,345  00 

Small  payments:  blacksmith  work  $11.50,  board  of  crew  $27.50,  travel  $16,  washing  $12 -  67  00 


Dredge  ‘Last  Mountain  Lake'  ($7,370.07). 

Master:  J.  D.  McLeod,  April  at  $120;'  H.  J.  Reid,  May-Sept,  at  $105 .  645  00 

Captain  of  tug,  J.  Seaford,  Apr.  9-Sept.  14  at  $80 . : . ■ .  416  00 

Engineers  at  $75;  J.  Allsup.  Apr.  1-May  2;  Alex  McLeod,  May  8-Sept.  30 .  437  91 

Cranesman,  Geo.  McMillan,  Apr.-Sept.  at  $80 .  480  00 

Cooks:  Geo.  Cameron,  Apr.-Aug.  at  $70:  Geo.  Jeffries,  Sept.  6-30  at  $75 .  412  50 

Deckhands,  at  $35  and  $40,  sundry  persons .  346  93 

Firemen  at  $50:  Wm.  Ward,  June-Sept.;  sundry  $276.81 .  476  81 

Watchmen:  at  $45,  E.  Highly,  May  12-Sept.  30,  H.  McLaughlin,  April-May'  11;  at  $50,  Geo. 

H.  McMillan,  Oct.-Mar.;  at  $5,  O.  Haskins,  June-Oct.,  L.  II.  Haskins,  Nov  .-Mar .  619  98 

Maass,  C.  M.,  Ottawa,  foundry  work .  70  47 

Pearson,  Wm.,  Co.,  11  ton  coal  at  $11 .  121  00 

Powers,  P.  J.,  Co.,  Ottawa,  one  cu.  yd.  dredge  dipper,  with  arms  and  braces .  362  50 

Reid,  H.  J.,  travel  and  outlay .  66  45 

Regina  Foundry  Ltd.,  foundry  works .  63  99 

Smith  &  Ferguson,  156T  ton  coal  at  $9.15,  2  c.  wood  at  $8.50 .  1,445  30 

Hardware:  Kierstead  &  Parker,  $119.29;  Peart  Bros.,  $184.61;  W.  G.  Smewing  $27.15;  small 

payments  $45 . .  376  05 

Provisions:  Mrs.  Cook,  $34.37;  J.  Officer  &  Co.,  $778.08;  small  payments  $43.20 .  855  65 

Small  payments:  board  $9.75,  cartage  $29.15,  freight  $34.55,  laundry  $23.10,  lumber  $37.23, 

postage  75c.,  6*  cords  stone  at  $6 . '. .  173  53 


Total,  distributed  below .  13,783  81 


Charged  to  the  following  votes — 

Dredging,  Man.,  Sask.  and  Alta . (Page  V — 332)  10,886  71 

Repairs  to  Dredge  Vessels . (Page  V — 324)  2,897  10 


Total,  as  above 


13,783  81 
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Dredge  Vessels,  British  Columbia:  Summary  of  Dredges.  $  cts. 

Dredge  “Ajax” . . . . (Page  V— 382)  53 , 239  78 

“  “Bittern” . (  “  V— 382)  16,395  00 

“  “Fruhling” . (  “  V— 383)  47,993  24 

“  “Heron” . (  “  V— 383)  12,639  59 

“  “King  Edward . (  “  V— 384)  47,152  77 

“  “Lobnitz” . (  “  V— 385)  38,726  88 

“  “Mastodon” . (  “  V— 386)  108,134  17 

“  “Mudlark” . (  “  V— 387)  31,715  66 

“  “Nakusp” . (  “  V— 388)  9,299  41 

“  “Pelican” . (  “  V— 388)  12,070  49 

“  “Sheldrake” . (  “  V— 388)  10,582  99 

Snag  boat.” Cygnet” . (  “  V — 389)  11,779  84 

“  “Samson” . (  “  V— 389)  17,308  67 

Tug“ Petrel” . (  “  V— 390)  11,624  72 

“  “Point  Ellice” . (  “  V— 390)  15,725  44 

“  “Point  Garry” . (  “  V— 390)  4,589  63 

“  “Point  Grey” . (  “  V— 391)  27,886  40 

“  “Point  Hope” . (  “  V— 391)  12,762  85 

Drilling  Plant . (  “  V — 392)  14,972  73 

Naas  River  Snagboat . (  “  V — 392)  5,393  40 


Total .  509,993  66 


Charged  to  the  following  votes: — 

Columbia  and  Kootenay  Rivers . (Page  V — 313)  33  16 

Fraser  River  Improvement . (  “  V — 316)  8,726  17 

Okanagan  River . (  “  V — 318)  4,269  71 

New  Dredging  Plant  B.C . (  “  V — 325)  38,454  88 

Dredge  Vessels  Repairs . (  “  V — 324)  99,992  63 

Dredging  British  Columbia . (  “  V — 333)  358,517  11 


Total,  as  above .  509,993  66 


Dredge  Vessels:  British  Columbia. 

Dredge  “Ajax.” 

—  *  \ 

Conductor,  J.  M.  Newcombe,  Apr,-Mar.,  7-6  m.  at  $140,  4-4  at  $160,  outlay  75c .  1,768  75 

Engineer,  G.  W.  Brown,  Apr.-Mar.,  7-6  m.  at  $125,  4-4  at  $145 .  1,588  00 

Machinist,  S.  J.  Stapleton,  2  m.  at  $100,  2,494|  h.  at  50c .  1,447  25 

Cranesman  at  $95:  W.  Gillespie  $450,  J.  LeDrew  $632.90 .  1,082  90 

Cook,  M.  B.  Coady,  7-6  m.  at  $75,  4  m.  at  $80,  -4  m.  at  $85 .  942  00 

Watchman,  7  m.  at  $60;  oiler,  12  m.  at  $60,  overtime  $5.80 .  1, 145  80 

Firemen  at  $50,  $200,  at  $55,  $499.83;  cook  at  $40,  $302.66 .  1,002  49 

Deck  hands  at  $45,  $2,261.33;  stewards  at  $45,  $193.63 .  2,454  96 

Night  crew,  Nov.  21-Mar.  31 — 

Mate,  D.  Davies,  at  $85,  $388.16;  engineer,  S.  R.  Roberts  at  $100,  $85.80,  at  $115,  $506. .  979  96 

Cranesman  at  $90:  J.  Bradley  $269.99,  C.  Axhorn  $209.03 .  479  02 

Cook,  F.  Fieldhouse,  at  $65,  $28-17,  at  $70,  $282.24;  oiler,  T.  Dunn,  at  $60,  $268 .  578  42 

Firemen  at  $55,  $240.16;  watchman  at  $60,  $300  .  540  16 

Bunkscow-man  at  $60,  $27,09;  deck  hands  &c.  at  $45,  $661.46 .  6S8  55 

Lodging  and  board  of  crew,  July  Nov. -Mar .  461  20 

B. C.  Refining  Co.:  cup  grease  $20.40;  gasoline  $20;  sundry  $47.43 .  87  83 

Canadian  Oil  Burner  Co. :  No.  7  Hauck  oil  burner  outfit .  150  00 

C.  P.  II.  Co.,  freight  $65.47;  Can.  Westinghouse  Co.,  compressor  and  governor  $145 .  210  47 

Clayton,  A.  A.:  electric  lamps,  42  at  75c.,  54  at  85c.,  30  at  95c .  105  90 

Cookson.  Plumbing  Co.,  plumbing  $56.50;  Darling,  H.,  8  h.p.  M.  &  B.  engine  $168 .  224  50 

Darling,  Frank  &  Co.:  Milburn  lights,  $100,  $85;  5  drums  carbide  $28.75 .  213  75 

Dominion  Wire  Rope  Co.:  steel  cable,  106  ft.  at  $1.22,  230  at  $1.25,  334  at  74c.,  318  at  67.35c. 

115  at  41 -4c.,  146  at  38-6c.;  6  reels  $14.75 .  995  41 

Fraser,  W.  S.  &  Co.:  reducing  valve  $37;  air  cell  covering  $31.38;  pipe  valves  &c.,  $168.65. .  237  03 

Hall,  P.:  12  piles,  658  1.  ft.  at  12ic.;  towing,  driving,  &c.  $104. 19... ; . . .  186  43 

Hawkins  &  Hayward:  wiring  $900;  slate  switchboard,  &c.  $107.50;  installing  search  light  &c. 

$93.85;  alterations,  extensions,  &c.  $260.77 . < .  1,362  12 

Hickman  Tye  Hardware  Co.:  babbit,  120  lbs.  at  28c.,  51  at  25c.,  pike  poles  $27.10;  sundry 

hardware  &c.  $225.83 .  299  29 

Hinton  Elec.  Co.:  9' type  “C,’ projector  $205;  recharging  battery  &c.  $22.03 .  227  08 

Imperial  Oil  Co.:  gasoline,  46  cases  at  $2.75;  eocene,  24  cases  at  $2.30;  sundry  $13.39 .  195  09 

Kennedy,  John:  7  in.  teeth,  6  at  $51.40;  reversible  points,  12  at  $12.50 .  458  40 

Kingham,  J.  &  Co.:  coal,  1,428  tons  at  $5.25,  156  at  $5.50 .  8,355  00 

Mainland  Ironworks,  6  wire  rope  brackets .  81  03 


Carried  forward .  28,548  79 
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Dredge  Vessels:  British  Columbia— Continued.  $  els. 

Brought  forward .  28,548  79 

Dredge  Ajax' — Concluded. 

Marvin,  E.  B.  Sc  Co.:  manilla  rope,  1,767  lb.  at  10|c.,  1,182  at  14’c.,  996  at  17c.,  936  at  17}c. ; 

sundry  $54.36 .  751  79 

McDonald,  M.  piling,  300  1.  ft.  at  12c.,  towing,  driving  &c.  $59.58 .  95  58 

McQuade,  P.  Sc  Son:  chain,  1,995  lb.  at  650.,  2,300  at  7c.;  packing,  pilot  860,  sundry  $45.51; 

waste  $40;  signal  lights  $39;  canvas  $27.60;  asbestos  cement  $24;  tar  $23.05;  sundry  $172.69.  702  58 

New  Method  Laundry,  washing  $102.07;  Pacific  Coast  Coal  Mines,  coal  $186.75 .  288  82 

Powell,  Geo.  &  Sons:  range  $175,  canopy  $27.50,  coal  box  $12.50;  dishes  &c.  $125.05;  sundry 

$45.21,  credit  by  old  range  $8.50 .  376  76 

Randle  Bros.:  rope,  776j  lb.  at  15c.;  paint,  12  gal.  at  $4.25;  pipe,  100  ft.  at  33c.;  castor  oil  $22; 

boiler  $18;  waste  $18;  sundry  $79 .  337  50 

Robertson  Iron  Works:  labour,  70}  h.  at  $1.50,  19  at  $1.75,  13}  at  $2;  materials  &c.  $102.19.. .  268  19 

Ross  Sc  Howard  Iron  Works  Co.:  22  rubbing  strips  and  714  spikes .  800  09 

Hancliffe.  C.  W.  &  Co.:  8  k.w.  direct  coupled  1 , 101  d.  c.  lighting  set  $835;  6x7  Clark  Chap¬ 
man  steam  capstan  with  extra  heavy  staff  $510:  cartage  and  freight  $14.85 .  1,359  85 

Haneland  Co.:  paint,  4  gal.  at  $2.65,  11  at  $2.50,  24  at  $1.85;  sundry  $29.35 .  Ill  85 

Turpel,  Wm.  Sc  Son:  docking  scows,  3  at  $40,  1  at  $25;  lay  days,  9  at  $20,  16  at  $15;  carpenters, 

263}  d.  at  $5;  caulkers,  56  d.  at  $5;  painters  &c.,  31}  d.  at  $3;  paint  $38.40;  lumber,  1,806 

ft.  at  $41.25,  2,786  at  $25,  sundry  $161.88;  hardware  &c.  $124.12 .  2,725  55 

Vancouver  Dredging  Sc  Salvage  Co.:  hire  of  dump  scow,  17  d.  at  $10 .  170  00 

Vancouver  Engineering  Works:  2  c.s  sheaves,  2  c.s.  washer  plates,  4  c.  s.  sheave  guards, 

$378.91;  4  c.s.  dipper  teeth  $227.37;  crosshead,  bracket  and  2  pump  levers  $111.77;  shackle 

$53.88 . . . . .  771  93 

Vancouver-Nanaimo  Coal  Mining  Co.:  coal,  146-9  tons  at  $5 .  734  50 

Victoria  Machinery  Depot  Co.:  hauling,  cleaning,  painting,  repairing  and  launching  as  per 
contract  $3,950;  hauling  and  launching  $80;  lay  days,  4  at  $25,  10  at  $20;  carpenters,  96 d. 
at  $5;  patternmakers,  225}  h.  at  85c.;  machinists  &c.,  1,184  h.  at  75c.;  helpers,  1,910  h.  at 
45c.,  220}  at  40c.;  use  of  forge,  125  h.  at  $1.50;  cast  iron,  4, 364  lb.  at  4c.;  plate,  2,127  lb.  at 
at  5c.,  Norway  iron,  789  lb.  at  5c.;  brass  castings,  324  lb.  at  35c.;  armature  metal,  112  lb. 
at  60c.;  steel  cable  $20.57;  fir  $S8.82;  oak  $27.90;  paint,  50  gal.  at  $2.25,  2  at  $3,  2  at  $6; 

sundry  materials  &c.  $199.79 .  7,993  42 

Victoria  Water  Works,  water,  1  yr.  to  Mar.  15 .  118  15 

Wallace  Shipyards,  Ltd.:  gum  wood,  683  1.  ft.  at  17c.;  sawing  $20;  cartage  $3 .  139  11 

Weiler  Bros.:  sheeting,  60  yds.  at  50c.;  table  cloths,  towels,  &c.  $46.17;  chairs  $21;  sundry 

$38.98 .  136  15 

Meat  $2,327.26,  fish  $187.62,  milk  $220.65,  groceries  &c.  $3,  665.01,  ice  $54,  washing  $27.60. 

Paid  as  follows:  Brown  Sc  Cooper  $218.75,  P.  Burns  &  Co.  $2,327.26,  D.  K.  Chungranes 
$90.36,  Jas.  Hoist  $746.67,  Jas.  Rogers  $171.05,  Windsor  Grocery  Co.  $2,869.95,  small  pay¬ 
ments  $58.10 .  6,482  14 

Small  payments:  lumber  $48.54,  washing  $34.60,  ice  $34.50,  gasoline  $33.05,  smithwork  $31.98 

coats  and  aprons  $31.50,  sign  boards  $26.50,  cartage  &e.  $21,  sundry  $65.45 .  327  12 


Total,  carried  to  page  V — 381 .  53,239  78 


Dredge  "Bittern.” 

Conductor,  H.  A.  McCarthy:  sendees,  Apr.-Mar.  at  $125;  outlay  $106.30 .  1,606  30 

Engineer,  F.  Nicholls,  Apr.  1-May  25,  Sept.-Mar.,  at  $100 .  880  64 

Asst,  engineer,  F.  Dalrymple,  13  d.  in  Apr.,  Sept.-Mar.  at  $75 .  557  50 

Asst,  engineer,  W.  R.  Henry,  Apr.  14-May  25,  at  $75 .  102  98 

Firemen  at  $05,  $572.41;  cook,  M.  J.  Clarke  at  $75,  $660.48 .  1,232  89 

Deckhands  at  $45,  $716.90;  watchman  at  $45,  $396.29 .  1,113  19 

General  repairs,  July,  Aug.:  carpenter,  9  d.  at  $4;  labourers  at  $45,  $76.93 .  112  93 

C.  P.  Ry.  Co.:  coal,  54-6  tons  at  $4.83,  40  at  $5.15;  lumber,  &c.  $29.01 .  498  73 

Cogle,  F.:  sendees  of  tug  "Ondot"  and  crew,  Sept.-Mar.,  160  d.  at  $27 .  4,320  00 

Crows  Nest  Pass  Coal  Co.,  coal,  72-45  tons  at  $5.65 . 409  34 

Dominion  Sawmills  &  Lumber,  Ltd.:  rent  of  tug  “ Hurcles ,”  Mar.-May,  1912,  65}  d.  at  $40; 

lumber  &c.  $18.18 . 2,638  18 

Lawrence  Hardware  Co.:  2  side  chains  $65.80;  sheaves,  frames  &c.  $203.66 .  269  46 

Nelson  Iron  Works,  foundry  work  &c .  69  87 

West  Canadian  Collieries:  coal,  32-5  tons  at  $2.55;  freight  $86.13 .  168  98 

Wood,  Vallance  Hardware  Co.:  wire  rope,  2,080  ft.  at  10c.;  cylinder  oil,  41}  gal.  at  95c.;  hose 

$25;  sundry  hardware  &c.  $284.58  .  557  01 

Meat,  groceries,  milk  &c.:  J.  A.  Irving  Sc  Co.  $853.46,  Joy’s  Cash  Grocery  $69.60,  C.  Wright 

$124.90,  41  Market  Co.  $487.78,  small  payments  $181.78 . , .  1,717  52 

Small  pavments:  washing  $27.55,  bedding  $15.50,  lumber  $15.13,  coal  $13.70,  duck  $12,  sundry 

$55.60 .  139  48 


Total,  carried  to  page  V— 381 .  16,395  00 
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Dredge  Vessels:  British  Columbia— Continued.  $  eta. 

Dredge  “ Fruhling .” 

Captain  at  $140:  J.  F.  Gosse,  Apr.-Aug.,  Nov.  7-Mar.  31,  $1,372,  overtime  $4, 51, .outlay  $5.20; 

J.  C.  Embree,  Sept.  1-Nov.  6,  $308 .  1,689  71 

Chief  engineer,  M.  Honour,  Apr.-Mar.  at  $125,  overtime  $91.21 .  1,591  21 

Second  engineer,  F.  Creeden,  Apr.-Mar .  1,277  26 

Third  engineer:  T.  Taylor,  Apr.-Mar.,  Feb.  9-Mar.  31,  $793.10;  H.  Grandfield,  Dec. 

19-Feb.  9,  $142.65 .  935  75 

First  mate  at  $85:  J.  Embree,  Apr.-Aug.,  Nov. 7-Mar.  31,  $836.42;  G.  Humphries,  Sept.  1- 

Nov.  6,  $187 .  1,023  42 

Second  mate,  G.  Humphries,  at  $50,  $150,  at  $60,  $410.41 .  560  41 

Quartermaster,  R.  Gunn,  12  m.  at  $60;  operator,  E.  Storm,  at  $60,  $180,  at  $70,  $635.70 .  1,535  70 

Cook,  Win.  Hynes,  12  m.  at  $75;  steward  at  $45,  A.  Brown  $355.64,  T.  Wilson  $184.35 .  1,439  99 

Oilers  at  $60,  $1,527.93;  firemen  at  $55,  $1,388.99;  watchmen  at  $60,  $1,436.10 .  4,353  02 

Coal  passers  at  $50,  $558.53;  deckhands  at  $45,  $1,084.34 .  1,642  87 

Anderson  &  Lusby:  engine  oil,  100  gal.  at  66c.;  range  boiler  $60;  cotton  waste  $52.43;  leather 

$39.60;  white  zinc  $31.50;  2  ventilators  $22.50;  sundry  $552.34 .  824  37 

Barnes,  W.,  services  as  machinist,  154  h.  at  45c.;  Linton,  A.,  launch  $100 .  169  30 

Can.  Westinghouse  Co.:  compressor  and  governor  $145;  cartage  $1.25 .  146  25 

Darling,  F.  &  Co.:  Little  Giant  drill  $115;  riveter  $85;  chipping  hammers,  2  at  $67.50;  sundry 

$68.95 . .' .  403  95 

Gilley  Bros.:  coal,  252-5  tons  at  $5.25,  1,709-163  at  $6.65;  cement  $1.85 .  12,693  43 

Heaps  Engineering  Co.:  cast  iron  tee,  3  forge  lugs,  2  bolts  &c . 277  45 

Kirk,  H.  T.:  McColl’s  special  engine  oil,  698  gal.  at  62je.;  packing  $85.12;  cable  $18.75 .  540  12 

Lees,  Ltd.:  rug  $27;  3  pr.  blankets  $19;  sheets  $12;  sundry  $17.60 .  75  60 

Macdonald,  Marpole  Co.,  coal,  20  tons  at  $6,  3  at  $7.50;  delivery  $20 .  162  50 

Ross  &  Howard  Iron  Works  Co.:  2  c.i.  propellers  $350;  painting  $7.50;  cartage  &c.  $8.25...  365  75 

Rush,  F.,  work  as  machinist,  154  h.  at  45c.;  Schaake  Machine  Wks.,  forge  work  $120.10 _  189  40 

Simson,  Balkville  &  Co.:  No.  2  valve  reseating  machine  $53.90;  rope,  775  lb.  $83.55;  fire  brick 

and  clay  $32.98;  sundry  $138.03 .  308  46 

Taylor  &  Young,  5-j  Ferro  engine  $232.50;  Troy  Steam  Laundry,  washing  $84.20 . . . .  316  70 

Vancouver  Engineering  Works:  2  centrifugal  pumps,  new  main  pump  $2,700;  2  c.  s.  connections 

for  dredge  head  $594.39;  grate  bars,  4,398  lb.  at  3c.;  sundry  $117.16 .  3,543  49 

Vancouver  Ship  Yard:  altering  small  boat  and  installing  engine .  115  00 

Wallace  Shipyards:  repairs,  as  per  contract  $3,698;  red  lead  priming  coat  to  hull  $305.75;  2  lay 
days  and  repairs  $130;  4  mild  steel  sheaves  $108;  use  of  derrick  scow  $40;  elec,  light,  July 
7-31,  $40;  lagoline  paint,  63  gal.  at  $3;  chain,  1,800  lb.  at  5c.;  leather  $82.80;  boiler  plate, 

600  lb.  at  5c.;  sundry  materials  $153.42;  carpenters,  654  h.  at  75c.,  helpers,  287  h.  at  40c., 
foreman,  75  h.  at  85c.;  machinists,  &c.  560  h.  at  75c.,  helpers,  328  h.  at  40c.,  foreman,  67  h. 

at85c.;  painter,  80  h.  at  50c.;  blacksmith  and  helper,  181  h.at  $1.50 .  6,455  67 

Webb  &  Gifford:  machinists,  355£  h.  at  75c.;  blacksmith  and  helper,  63  h.  at  $1.50;  sundry 

materials,  &c.  $153.27 . .. .  514  45 

Meat,  milk,  groceries,  &c.:  Ayling  &  Swain  $62.87;  P.  Burns  &  Co.  $1,734.08,  Fraser  River 

Fish  Co.  $315.48,  D.  Spencer  $65.04,  C.  A.  Welsh  $2,243.67,  small  payments  $95.53 .  4,516  67 

Small  payments:  hardware  $67.87,  packing  $56.40,  repairs,  &c.  $38,45,  labour  $20,  clocks  $15, 

boat  cover  $15,  sundry  $112.62 .  325  34 


Total,  carried  to  page  V — 381 .  47, 993  24 


Dredge  'Heron'. 

Conductor,  Jos.  McDonald,  Apr.-Feb.,  10  m.  at  $125, 1  m.  at  $150,  outlay  $59.65 .  1,459  65 

Engineer:  J.  Meldrum  at  $80,  $87.74;  H.  C.  Huycke  at  $80,  $490.32;  W.  Guilbault,  32  d.  at  $4.. .  706  06 

Firemen  at  $60,  $60,  at  $65,  $501.11;  Cook,  J.  Bowchier,  Apr.  1-Dec.  4,  $609.67 .  1, 170  78 

Deckhands,  &c.,  at  $50,  $1,186.99;  labourers,  95  d.  at  $3,  3  at  $2.50 .  1,479  49 

Foreman  carpenter,  W.  A.  McKenzie,  56  d.  at  $5;  carpenters,  18  d.  at  $5,  60  at  $4.05 .  613  01 

Foreman  piledriver,  E.  McGee  at  $80,  $250.31 ;  caulker,  9  d.  at  $6,  3  at  $5.40 .  320  51 

Teams,  &c.,  10  d.  at  $4.50,  25  at  $6,  3*  at  $8.50 .  224  75 

Brooks-McKenzie  Lumber  Co.,  lumber,  20,718  ft.  at  $19;  Letts,  II.,  wood,  13  c.  at  $6 .  471  64 

Commercial  Livery  Feed  and  Sale  Stables,  driving,  &c .  97  25 

Lawrence  Hardware  Co.:  2  sets  blade  shoes  $83.86;  head  block  $36.85;  sheaves,  &c.  $54.67 .  175  38 

Mahoney,  J.,  wood,  10  cords  at  $6;  McKenzie,  W.  A.,  ice,  $48.36,  screens,  &c.  $23.55 .  131  91 

Nelson,  F.,  piles,  5,518  1.  ft.  at  15c.,  674  at  11c.;  Partridge,  J.,  smithwork  $67.35 .  969  19 

Penticton  Dray  and  Express  Co.:  ice  $37.90,  driving  $39.50 . _ .  77  40 

Penticton  Hardware  Co.:  rope,  498  lb.  at  20c.;  iron,  1,331  lb.  at  4|c.,  956  at  5c.;  spikes,  700  lb. 

at  7c.;  sundry  hardware  $335.82 .  592  10 

Penticton  Lumber  Co.:  piling,  6,196  1.  ft  at  life.;  lumber,  10,228  ft.  at  $25,  2,826  at  $22,  2,816 

at  $20,  3, 500. at  $12,  sundry  $147.70;  meals  $13.25;  rent  of  scow  $5 .  1,310  18 

Pretty,  Frank,  piling,  6,706  1.  ft.  at  15c.;  Tupper  Bros.,  wood,  34  cords  at  $6. .  1,209  90 

Meat,  groceries,  &c.:  C.  E.  Burtch  $266.47,  N.  Hill  $360.09,  W.  R.  King  &  Co.  $334.05,  Maple 

Leaf  Bakery  $426.78,  W.  B.  Raincock  $141.15,  small  payments  $32.60 . ._ .  1,561  14 

Small  payments:  teaming  $18,  towing  $14,  smithwork  $13.25,  wood  $12,  explosives  $12 .  69  25 


Total,  carried  to  page  V — 381 .  12,639  59 
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Dredge  Vessels:  British  Columbia — Continued.  $  cts. 

Dredge  ‘ King  Edward'. 

Captain,  J.  W.  Rogers,  Apr  .-Mar.  at  $140,  overtime  $34,  outlay  $82.75 .  1,796  75 

Chief  engineer,  Wm.  Rogers,  12  m.  at  $125,  overtime  $27.97 .  1,527  97 

Mate,  A.  J.  Bell,  at  $85,  $1,039.75;  operator,  D.  W.  Matheson  at  $90,  $1,098.56 .  2,138  31 

2nd  engineer,  J.  B.  Brown,  at  $80,  $980.64  ;  3rd.,  J.  R.  Macintosh,  at  $60,  $737.42 .  1,718  06 

Night  engineers  at  $70:  Geo.  Simpson  $435.80,  Alex.  Nesbit  $404.19 .  839  99 

Blacksmith,  D.  Currie,  at  $80,  $972.24;  carpenter,  A.  R.  Macleod,  at  $60,  $733.41 .  1,705  65 

Cook,  R.  E.  Steed,  at  $75,  $903.71;  assistant,  G.  Higgins,  at  $45,  $542.23 .  1,445  94 

Firemen  at  $55,  $1,336.53;  deckhands  at  $45,  $3, 286.62 .  4,623  15 

Anderson  &  Lusby:  fire  brick,  2,050  at  4- 5c.;  babbit,  107  lb.  at  46c.,  104  at  47c.;  rope,  269  lb. 
at  1 7 i c . ,  117  at  14fc.;  Magic  boiler  compound,  600  lb.  at  15c.;  deck  canvas,  99  yd.  at  60c.; 
boiled  oil,  40  gal.  at  $1.15;  paint  $90.55;  white  lead,  500  lb.,  $39.80;  50  ft.  hose  $30;  sundry 

$50S.  13 .  1,118  57 

Beadle,  Wm.,  repairing  brickwork  of  boilers,  86  h.  at  80c.,  33  at  75c.,  86  at  40c .  127  95 

B.  C.  Mills,  Timber  and  Trading  Co.,  stern  spud,  26"  x  26"  x  62' .  132  25 

Brunette  Saw  Mills  Co.,  lumber  &c.  $99.88;  Imperial  Oil  Co.,  eocene,  328  gal.  at  23c .  175  34 

Darling,  Frank  &  Co.:  Little  Giant  drill  $115;  rivetter  $85;  chipping  hammers,  2  at  $67.50; 

sundry  $68.95 . 403  95 

Evans,  Coleman  &  Evans:  1,360  ft.  lapwelded  mild  steel  tubes,  20  Kimberley  collars,  $3,850; 

lapwelded  steel  pipe,  44  ft.  at  $4.25;  unloading  &c.  $47.33 . . .  4,084  33 

Gilley,  W.  A.:  piling,  1,680  1.  ft.  at  12c.;  driving  40  piles  at  $3;  hire  of  piledriver  and  crew,  13 

h.  at  $5;  towing  $40 . . . _ . . . .  .  426  60 

Kirk,  H.  T.:  McColl’s  Arctic  Marine  oil,  130  gal.  at  72)c.;  cylinder  oil,  50  gal.  at  871c.;  wire 
rope,  2,885  ft.  at  10c.,  1,000  ft.  at  4 * 21c. ;  asbestos  gaskets,  46  at  87)c.;  rubber  discs,  30  at 

$1;  packing  &,c.  $138.40 .  677  25 

Lanning,  Fawcett  &  Wilson:  gum  boots,  8  pr.  at  $7;  ink  $1.25 .  57  25 

Linton,  A.,  boat  and  oars  $57.50;  Logan,  Jas.,  hire  of  tug,  8  d.  at  $15 .  177  50 

Macdonald,  Marpole  Co.,  coal,  247  tons  at  $5.65;  Troy  Steam  Laundry,  washing  $67.15 .  1,462  70 

Mayers,  Jos.:  1,356  tons  coal  at  $5.50,  7  at  $6.50,  1  at  $8;  repairing  scow  $28 .  7,539  50 

Peacock  Bros:  6x82"  x  12"  Weir  boiler  feed  pump  $395;  valves  &c.  $38.40 .  433  40 

Ross  &  Howard  Iron  Works:  suction  girder  $1,200;  extra/work  on  suction  girder  $55.68;  counter¬ 
sinking  rivet  holes,  10  d.  at  $7.50 .  1,330  68 

Schaake  Machine  Works  (Heaps  Engineering  Co.):  brass  $63.85;  castings,  3,437  lb.  at  4c.;  1,275 

at  5c.;  patternmakers &c.,  32  h.  at  $1,  79)  at  85c;  machinists,  132)  h.  at  75c.;  sundry  $93.12.  557  15 

Simson,  Balkwill  &  Co.:  valve  reseating  machine  $55;  wire  rope,  1,000  ft.  $73.50;  manillarope, 

452  lb.  $47.62;  sundry  hardware  $94.46 .  270  58 

Thompson,  J.  L.,  repairing  stern  spud,  19  d.  at  $5 .  95  00 

Vancouver  Engineering  Works:  20"  riv.  steel  pipe,  39  ft.  of  )"  plate  and  961  ft.  tV  plate,  $2,440; 

20  lengths  12  ga.  discharge  pipe  $1,100;  pump  runner  $760;  sundry  $683.07 . . .  4,983  07 

Victoria  Machinery  Depot  Co.:  hauling,  launching,  repairing  &c.  $1,100;  sundry  repairs  &c, 
machinists  &c.,  303  h.  at  75c.,  carpenters,  16)  d.  at  $5,  helpers,  287  h.  at  45c.,  123  at  40c., 

patternmakers,  36  h.  at  85c.,  materials  &c.  $211.15 .  1,829  85 

Vulcan  Iron  Works:  pump  liners,  1,500  lb.  at  4)c.;  flange  steel,  1,492  lb.  at  4)c.;  labour  &c. 

$60.64. . 187  79 

Webb  &  Gifford:  brass,  225  lb.  at  35c.;  machinists,  178  h.  at  75c.;  sundry  labour  and  materials 

$102.11 . .  314  36 

Westminster  Marine  Ry.  Co.:  dockage  $25;  labour  $144.30;  oakum  &c.  $26.30 . . . ; . .  195  60 

Meat,  milk,  groceries  &c.:  P.  Burns  &  Co.  $1,351.85,  Delta  Meat  Market  $199.58,  Dominion 

Grocery  $255.51,  Fraser  River  Fish  Co.  $103.32,  R.  Rennie  $103.55  (overpaid  $2),  Royal 
City  Dairy  $72.80,  David  Spencer  Co.  $137.88,  C.  A.  Welsh  $1,845.71,  small  payments 

$217.86 . 4,288  06 

Small  payments:  use  of  derrick  scow  $40,  hot  water  tank  $33,  water  $32.91,  sheets,  &c.$29, 

mattresses  $24,  coal  $19,  signs  $17.85,  lumber  $17.65,  hardware,  &c.  $274.81 .  488  22 


Total,  carried  to  page  V — 381 .  47, 152  77 


Dredge  * Lobitnz ’. 

Conductor,  A.  M.  Aitken,  Apr.-Mar.,  8  m.  at  $125,  4  at  $135,  outlay  $44.97 .  1,584  97 

Engineer,  J.  E.  B.  Tyson,  8  m.  at  $100,  4  at  $110,  overtime  $17.10 .  1,257  10 

Cook,  Wm.  Earl,  12  m.  at  $75,  overtime  $26.77;  steward  at  $45,  $07.73 .  904  50 

Firemen  at  $60,  $793.53;  spudman  at  $60,  $294;  deckhands  at  $45,  $769.31 .  1,856  84 

Sounder,  1  in.  at  $50,  10  at  $60,  overtime  $2;  niglit  watchmen  at  $60,  $598.05 .  1,250  05 

Night  crew,  Xov.  10-Mar.  31. — 

Engineer,  M.  Strutt,  at  $100,  $413.22;  mate,  W.  Watts,  4  m.  at  $75 .  713  22 

Cook  at  $65,  $186.61;  foreman  at  $60,  $251.88 .  438  49 

Deckhands  at  $45,  $376.50;  spudman  at  $60,  $280 .  656  50 

B.  C.  Refining  Co.:  coal  oil,  6  cases  at  $2.40,  24  at  $2.15;  gasoline  $3.75 .  69  75 

Can.  Puget  Sound  Lumber  Co.,  spud  $103.50;  Dom.  Wire  Rope  Co.,  hoisting  cable  $343.20.  446  70 

Carter  &  McKenzie:  wiring  and  installing  lights:  86.)  h.  at  75c.,  50  at  25c.;  materials  $148.61..  225  96 

Doe,  E.  R.:  hire  of  piledriver  &c.  $59;  piling,  120  1.  ft.  at  $12c.,  145  at  25c.;  towing  $15 .  124  65 

Evans,  Coleman  &  Evans,  coal  $120,  wharfage  $11;  Hall,  P.,  3  pile  dolphin  $64.52 .  195  52 


Carried  forward .  9,784  25 
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Dredge  Vessels:  British  Columbia— Continued.  $  cts. 

Brought  forward .  9,784  25 

Dredge  ‘Lobnitz’ — Concluded. 

Hansen,  C.:  hire  of  launch  and  man,  Dec.-Mar.  at  8125;  overtime  $31.50 .  531  50 

Hickman  Tye  Hardware  Co.,  hose  $45,  sundry  $102.14;  Jones,  T.  D.,  towing  &c.  $183 .  330  14 

Kingham,  J.  &  Co:  coal,  6  tons  at  $7.50,  402  at  $6.75 .  2,758  50 

Lobnitz  &  Co:  4  chisel  points  $929.64;  3  hoisting  wires  on  reels  $410.86;  3  hoisting  wires  on  reels 

and  bell  mouth  casting  $399.78 .  1,740  28 

Marvin,  E.  B.  &  Co.:  rope,  227  lb.  at  17^c.,  597  at  11c.,  225  at  10fc.,  engine  oil,  50 gal.  at  75c.; 

sundry  hardware  $50.17 .  217  26 

Mainland  Ironworks,  Ltd.,  machine  work  $73.19;  Robertson  Iron  Works,  repairs  &c.  $87.92. .  161  11 

Maysmith  &  Lowe:  wire  rope,  550  ft.  at  10.45c.,  550  at9-6c.;  sundry  $8.25 .  118  52 

McDonald,  M.,  5  pile  dolphin  $89.45;  McQuade,  P.  &  Son,  hardware  $164.63 .  254  08 

McTavish  Bros.:  duty  $150.55;  freight  &c.  $40.59;  brokerage  $8.50 .  199  64 

Moore,  C.  C.  &  Co.:Admiralty  type  condensor,  No.  10 .  1,272  00 

Taylor  &  Young:  6"x7"  spud  engine  $360;  steam  pump  $183;  cartage  75c .  543  75 

Simson,  Balkwill  «fc  Co.,  hardware .  114  03 

Spencer,  D.:  bedding  &c.  $75.25;  dishes  &c.  $55.20;  sundry  furnishings  $76.97 .  207  42 

Stocks,  H.:  hire  of  launch,  7b  d.  at  $8;  towing  &c.  $68 .  128  00 

Vancouver  Engineering  Works:  18  sections  c.  i.  racking,  bolts  &c.  $354.16;  3  brake  bands  and 

fittings  $146.96;  sundry  $68.04 . • .  569  16 

Vancouver  Machinery  Depot:  Jackson  &  Church  6"x7"  spud,  3  sets  at  $460 .  1,380  00 

Victoria  Machinery  Depot  Co.:  cleaning,  painting  and  caulking  scow  $86.20;  machinists,  192 

h.  at  75c;  helpers,  77\  h.  at  45c.;  forge,  h7\  h.  at  $1.50;  materials  &c.  $112.87 .  464  22 

Wallace  Shipyards  ($14,319.67)—* 

Alterations,  as  per  tender  $12, °00;  enlarging  accommodation  $435 .  13,335  00 

Sundry  repairs  &c.:  machinists,  110  h.  at  80c.,  265  at  75c.;  foreman,  51  h.  at  85c.;  joiners, 

326  h.  at  75c;  blacksmith  and  helper,  75  h.  at  $1.50;  helpers,  366  h.  at  40c.;  materials 

&c.  $303  96. . . . . \ .  1,137  46 

Watson,  Alex.:  services  of  shipwright,  33-6  d.  at  $5;  ship  locks  $54;  sundry  $43.25 .  265  25 

Watson  &  McGregor:  services  of  plumber  and  helper,  70  h.  at  $1.50;  boiler  and  coil  $25;  sundry 

materials  $110.11 . .  240  11 

Meat,  milk,  groceries  &c.:  Brown  and  Cooper  $155.58;  P.  Burns  &  Co  $923.31,  Oak  Bay  Dairy 

$67.75,  D.  Spencer  $124.85,  Windsor  Grocery  Co.  $1,295.18,  small  payments  $61.87. ......  2,628  54 

Small  payments:  towing  S57.50,  washing  $47.18,  paint  $45.29,  coal  $30,  engine  oil  $30,  marine 

glasses  $15,  sundry  $121.69 . . 346  66 

Total,  carried  to  page  V — 381 .  38,726  88 


Dredge  'Mastodon' . 

Captain,  A.  W.  Dawe,  Apr.-Mar.  at  $165,  outlay  $18.05 .  1,998  05 

Dredge  master,  W.  Kirkwood,  12  m.  at  $160,  overtime  $5.16 .  1,925  16 

Mate,  Chas.  Prince,  12  m.  at  $85;  machinist,  W.  R.  Fraser,  12  m.  at  $90 .  2, 100  00 

Chief  engineer,  R.  C.  W.  McQuarrie,  12  m.  at  $150;  asst.,  W.  Evans,  12  m.,  $1,209.68 .  3,009  68 

Ladder  winchman,  J.  Curtiss,  12  m.  at  $75;  boatswain,  12  m.  at  $50 .  1,500  00 

Winchmen  at  $60:  N.  Childs  12m.,  H.  McKinnon  12  m.;  oilers  at  $60,  $1,453.99 .  2,893  99 

Cook  at  $85,  E.  Thompson  12  m.,  R.  Templeman  20  d.;  steward,  12  m.  at  $45 .  1,614  84 

Watchman  at  $60,  $719.99;  firemen  &c.  at  $55,  $2,627.15 .  3,347  14 

Deckhands  &c.  at  $45,  $2,322.33;  scowmen  at  $45,  $488.63 . 2,810  96 

Engineer, *Tug  ‘ Roustabout  ’:  day,  H.  Urquhart,  12  m.,  $1,033.88,  outlay  $6.90;  night,  G.  W. 

Ellis,  Jan.  20-Mar.  31,  $202.90 . '. . .  1,243  68 

Night  crew  ($10,086.67) — 

Master,  H.  Moncrieff,  Apr.-Mar.  at  $120 .  1,440  00 

Mate,  12  m.  at  $85:  E.  L.  Tindall  $935,  P.  F.  McManus  $16.45,  W.  Pennyeook  $68.55 .  1,020  00 

Ladder  winchman,  H.  A.  Murchison,  12  m.  at  $75;  winchmen  at  $60,  $1,499.98 .  2,399  98 

2nd  engineer,  S.  Mackay,  12  m.  at  $100;  oilers  at  $60,  $1,429.93 .  2,629  93 

Fireman  at  $55,  $9.16;  deckhands  at  $45,  $2,093.55;  scowmen  at  $45,  $517.78 .  2,620  49 

Cook  at  $70,  $837.73;  steward  at  $45,  $538.54 .  1,376  27 

Anderson  &  Warnock:  marine  engine  oil,  173  gal.  at  75c . .  129  75 

Bermuda  S.  S.  Co.,  hire  of  tug,  2  d.  at  $75;  Capilano  Laundry,  washing  $170.79 .  320  79 

B.  C.  Marine  Ry.  Co.:  docking  scow  $30;  lay  days  $75;  repairs  $100.85 .  211  85 

B.C.  Refining  Co.:  fuel  oil,  2,879  brl.  at  $1;  gasoline  $47.73;  sundry  $40.26 .  2,966  99 

Can.  Fairbanks- Morse  Co.:  storage  battery  in  steel  case  $58.30;  dynamo  $50;  1)  ton  block 

$48;  sundry  $54.82 . :....  211  12 

Can.  Gen.  Elec.  Co.:  300  carbons,  $37.80;  lamps,  100,  $25,  100,  $21;  50  inner  globes,  $16.67; 

sundry  $26.28;  to  be  refunded  $26.11 .  152  86 

Can.  Pac.  Ry.  Co.:  fuel  oil,  353-23  brl.  at  $1.25;  water  $78;  freight  &c.,  $5.14 .  524  68 

Can.  Westinghouse  Co.:  compressor  $187.50;  governor  $15;  cartage  $1 .  203  50 

Coyle  Co.:  tug  hire,  15  d.  at  $50;  Heaps  Engineering  Co.,  2  lower  tumbler  shafts  $370 .  1, 120  00 

Darling,  F.  &  Co.:  Little  Giant  drills,  1  at  $105,  3  at  $140;  rivetter  $76.50;  chipping  hammers,  2 

at  $60;  hose  and  couplings  $92 . 87 ;  sundry  $80 .95 .  895  32 

Darling,  II.:  grey  dredge  paint,  46  gal.  at  $1.90;  sundry  $202.55 .  349  95 

Erickson,  D.  E.:  retarders,  320  at  25c.;  2  yokes  for  oil  fuel  burners  $9 . .  89  09 

Carried  forward .  41,111  98 


1 — 25  V 


V— 386 


AUDITOR  GENERAL’S  REPORT,  1012-1913 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  British  Columbia — Continued.  $  cts. 

Brought  forward .  41,11198 

Dredge  'Mastodon.' — Concluded. 

Evans,  Coleman  &  Evans:  pig  iron,  80  tons  at  .$29,  15  at  $25 .  2,695  00 

Fleck  Bros.  Ltd.:  packing,  64*  lb.  Bcldum’s  at  $1.50,  75*  lb.  Dodd’s  at  $1,  sundry  $19.30; 

gaskets,  &c.,  $13.10 .  234  79 

Hind  Bros.:  wharfage  $247.50;  tending  piledrivor  $30:  syphoning  scow  $20:  sundry  $4 .  301  50 

Hinton  Elec.  Co.:  Thompson’s  enclosed  arc  lamp  $33.75;  repairs,  lamps  &c.,  $106.87 .  140  62 

Imperial  Oil  Co.:  fueloil,  122  05  bbl.  at  90c.,  50. >i  at  $1.05;  delivery  $12;  gasoline,  901  gal.  at 
22c.,  203  at  22%c.,  41-5  at  24c.,  215-5  at  25c.,  3  cases  at  $2.45;  marine  engine  oil,  834-5  gal. 
at  46*c.,  44  at  47-29c.,  84  at  57-9c.;  motor  oil,  66-4  gal.  at  72c.;  pearl  oil,  55  cases  at  $2; 

cup  grease,  26  cases  at  $2.34;  sundry  oil  $33.79;  less  barrels  returned  $4.50 .  1,676  57 

Jackson,  Colin  F.  &  Co.:  steel  wire  rope,  1,000  ft.  at  41 -95c.,  400  at  ll^c.;  cartage  $4 .  409  50 

Letson  &  Burpee,  2  c.i.  tumbler  bushings .  245  00 

Macdonald,  Marpole  Co.:  coal,  1,008-5  tone  at  $5.65,  400  lb.  $4;  water  $12.60 .  5,714  63 

Mainland  Ironworks:  machinists,  134?  h.  at  75c.;  babbit,  80  lb.  at  60c.;  chairs,  753  lb.  at  5c.; 

sundry  $65. 16 .  251  74 

Marshall,  R.  P.  ,  services  as  machinist,  261  h.  at  45c.;  Menchions,  W.  R.,  repairs,  &c.,  $70.09  187  54 

McAleece,  J.  J.:  table  cloths,  6  at  $5;  bedding  &c.,  $65.05  .  95  05 

McLennan,  McFeely  &  Co.:  rope,  726  lb.  at  10*c.;  oil  &c.,  $19.40 .  97  45 

Monitor  Iron  Works:  air  cones,  10  at  $4;  sundry  $29.10 .  69  10 

National  Engineering  Co.:  wharfage  $10,  repairs  $62.35 .  72  35 

North  Shore  Iron  Works:  casting,  1,100  lb.  at  5c.;  labour,  &c.,  $47.11 .  102  11 

Pennycock,  W.,  services  as  machinist,  153  h.  at  45c .  68  85 

Petrie,  H.  W.:  steam  pump  $60.75;  set  die  nuts,  $30.15;  sundry  $94.82 .  185  72 

Reid,  Capt.  E.,  rent  of  room,  Sept.  -Dec.,  Jan.  13-16 .  70  00 

Simson,  Balkwill  &  Co.:  chain,  4,560  lb.  at  4c.,  23,439  at  6c.,  18,566  at  64c.,  1,785  at  7c.;  wire 
rope,  2,000  ft.  at  8*c.,  2,900  at  10 Jc. ;  manilla  rope,  372  lb.  at  10*c.,  724?  at  12c.,  1,261  at 
14*c.,  625  at  17c.,  2,263  at  17?c.,  94  at  18c.;  zinc,  1,322  lb.  at  9?c.;  anchor,  4,021  lb.  at  7?c.; 
white  waste,  18  bales,  $221;  nickel  babbit,  187  lb.  at  46c.;  shackles,  36  at  $1,36  at  $1.10, 

6  at  $2.50,  6at  $3.50;  pilot  packing,  29*  lb.  at  $1 .50;  injector  $56;  valve  reseating  machine 
$55;  tongs,  $40;  gold  dust  $75;  pearline  $22.50;  sundry  hardware,  &c.,  $1,105.19;  less  discount 

$124. 13 . :  6,295  63 

Marine  Oil  and  Supply  Co.:  gasoline,  200  gal.  at  273c.,  400  at  29c.,  500  at  30c.,  450  at  31c.,  400 

at  32c.;  engine  oil,  6  cases  at  $7.50 .  633  50 

Vancouver  Engineering  Works:  cast  iron,  5,250  lb.  at  4c.;  cast  steel,  6,679  lb.  at  8?c.,  7,434  art 
7*c.,  398  at  7c.,  581  at  5?c.;  soft  steel,  604  lb.  at  5c.,  1,616?  at  4c.;  brass,  340^  lb.  at  30c.; 
blacksmith  and  helper,  70 *  h.  at  $1.50;  machinists,  &c.,  165*  h.  at  $1,  423?  at  85c.,  254| 

at80c.,  386?  at  75c.;  helpers,  147  h.  at  55c.;  sundry  material  &c.  $130.78 .  2,947  89 

Vancouver  Machinery  Depot:  D.  D.  hoists  without  boiler  engine,  2  at  $960;  ratchet  wheel 

$35;  cartage  &c.,  $29 .  1,984  00 

Vancouver  Pile  Driving  and  Contracting  Co.:  driving  guide  piles  &c.  in  Coal  Harbour  and 
First  Narrows:  9  men  and  driver,  1721  h.  at  $4.90;  towage  $135;  piling,  6,597  l.ft.  at  15c.; 

wire  rope,  $146.45;  staples  $34.90 .  2,151  15 

Vancouver  Ship  Yard:  hauling  out  scows  $233;  demurrage,  $420;  iron,  3,614  lb.  at  4c.;  copper 
paint,  31  gal.  at  $2.50,  25  at  $2.75;  gum  wood,  497  1.  ft.  at  15c.;  fir,  558  1.  ft.  at  4c.,  6,922  at 
3c.;  set  of  clutch  gears  S45;  labour,  81?  h.  at  80c.,  1,183  at  75c.,  869  at  70c.,  914§  at  60c.,  211 

at  50c.;  sundry  materials,  &c.  $262.51 .  3,770  70 

Vancouver  Tug  and  Barge  Co.:  hire  of  scow,  Apr.  1-Oct.  8,  $782;  towing  $10 .  .  792  00 

Victoria  Machinery  Depot  Co.:  making  40  palm  bolts,  144  rod  bolts  and  40  washers .  141  86 

Wallace  Shipyards  ($25,173.69) — 

Installing  oil  fuel:  Dahl  system  burners, &c.  $1,500;  labour,  $1,010.30;  pipe, valves,  steel  plate 

&c.  $593.98;  superintendence  $100 .  3,201  28 

Repairing  and  rerivetting  buckets  and  repairing  chains .  2,772  58 

Docking  $375,  docking  to  shift  blocks,  $150,  13  lay  days  $845;  hauling  out  $180 . 1,550  00 

Tanks,  2,  $1,685;  repairing  9  rollers  $585;  repairing  chute  $175 .  2,415  00 

Hire  of  divei  and  scow  $100;  launch  hire  $22.50;  20  high  speed  drills  $93.20 .  215  70 

Paint,  50  gal.  at  $5,  45  at  $4.50,  4?  at  $4,  79  at  $2.75,  21  at  $2.50;  shackles,  42  at  $1.50 _  803  25 

Fir,  1,718  ft.  at  $30,  1,862  at  $25,  13,986  at  $20,  11,237  at  $18;  oak,  440  1.  ft  at  20c .  668  07 

Steel,  1,177  lb.  at  5c.,  9,116  at  4?c.,  7,673  at  4c.;  spikes,  1,290  lb.  at  8c .  879  19 

Iron,  5,220  lb.  at  4c.,  4,626  at  5c.;  sundry  materials  &c.,  $1,362.12 .  1,802  22 

Use  of  air  tools,  59-99  d.  at  $2.50,  50  h.  at  75c.,  time  unspecified  $40 .  227  50 

Foremen,  35  h.  at  90c.,  868  at  85c.;  blacksmith  and  helper,  768?  h.  at  $1.50 .  1,922  05 

Machinists  &c.,  3,977  h.  at  75c.;  coppersmith  and  helper,  32  h.  at  $1.50 .  3,030  75 

Carpenters,  994  h.  at  75c.,  1,952  at  60c.;  caulkers,  120  h.  at  75c.,  196  at  60c .  2, 124  30 

Electrician,  45  h.  at  85c.;  labourers,  303  h.  at  45c.,  8,385?  at  40c .  3,528  80 

Wilbur,  H.,  hire  of  S.S.  Marvis,  2  d.  at  $80 .  160  00 

Meat,  milk,  groceries  &c.:  P.  Burns  &  Co.  $3,079.62,  W.  A.  Campbell  $2,954.99,  City  Dairy 

$434.70,  Moodie  Meat  Co.  $213.61,  D.  Spencer  $3,225.63 .  9,908  55 

Small  payments:  medical  services  $58.50,  range  boiler  $43,  ice  $35,  dishes  $34.55,  lumber 

$22.19,  field  glasses  $21.60,  sundry  $170.86 .  385  70 


Total,  carried  to  page  V — 381 .  108, 134  17 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE 


V— 387 


SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  British  Columbia— Continued.  $  eta. 

Dredge  ‘Mudlark.’ 

Conductor,  T.  H.  Brown:  Apr.-Mar.,  5  in.  at  $130,  2-6  at  $140,  4-4  at  $160;  overtime  $50.32; 

outlay  $34.25 . .  1,802  57 

Engineer,  J.  H.  Grant:  Apr.-Mar.,  7-6  m.  at  $125,  4-4  at  $145;  outlay  $48.38 .  1,636  38 

Cranesman  :  C.  Axhorn,  6  m.  at  $85,  3-677  at  $90,  overtime  $32.90;  J.  Bradley,  9  d.  at  $85; 

J.  Mead,  1  m.  $90 .  989  37 

Asst,  engineer,  H.  L.  Hutchison,  11  d.  in  July  at  $115,  16  in  Oct.  at  $100 .  92  41 

Cook  at  $75,  $599.02,  at  $80,  $272,  at  $85,  $85;  stewards  at  $40,  $316.93,  at  $45,  $174.77 .  1,447  72 

Fireman  at  $60,  $445.15;  watchman  at  $60,  $772.21 .  1,217  36 

Deckhands  at  $45,  $1,403.44;  scow'men  at  $45,  $435.44 .  1,838  88 

Night  crew,  Nov.  15-Mar.  31 — 

Mate,  Win.  Jamieson,  4-533  m.  at  $85,  $385.33;  fireman  at  $60,  $641.14 .  1,026  47 

Asst,  engineer:  H.  L.  Hutchison,  -6  m.  at  $100,  1-4  at  $115;  J.  Peacock,  2-064  m.  at  $115.  458  42 

Cranesman  at  $90:  A.  Bundy  $160.71,  A.  Jeffrey  $9.64,  J.  Mead  $389.03,  R.  Truesdale, 

$60.97 .  620  35 

Cook  at  $65,  $294.65;  steward  at  $45,  $227.20;  steward  of  bunkscow,  19  d.  $36.77 .  558  62 

Deckhands  at  $45,  $635.44;  scowmen  at  $45,  $90.57 .  726  01 

Lodging  allowance .  577  15 

Can.  Puget  Sound  Lumber  Co.:  fir,  1,330  ft.  at  $53;  sundry  lumber  $95.35 .  165  84 

Forsyth,  A.  J.  &  Co.:  20  bars  cope  iron,  8,625  lb.  at  3fc.;  cartage  &c,  $6 .  329  44 

Fraser,  W.  S.  &  Co.,  hardware  &c.  $568.11;  Hall,  P.  building  dolphin  &c.  $60.85 .  628  90 

Hawkins  &  Haywrard:  wiring  dredge  $502,  extra  w'ork,  $50;  switchboard  &c.  $100;  wiring  for 

searchlight  $39.20;  sundry  wiring  &c.  $314.72 .  1,005  92 

Hickman  Tye  Hardware  Co.:  hose,  100  ft.  at  37?c.,  12  at  60c.,  19  at  $1.58;  sundry  $213.15 _  287  87 

Hinton  Electric  Co.:  9"  type  ‘C’  projector  $205;  storage  battery  $25;  sundry  $26.50 .  256  50 

Imperial  Oil  Co.:  gasoline,  49  cases  at  $2.75;  eocene,  33  cases  at  $2.30;  sundry  $85.16 .  295  81 

Kingham,  J.  &  Co.:  coal,  5  tons  at  $6.75,  148  at  $5.50,  249  at  $5.25;  wharfage,  11  m.  at  $10. . .  2,265  00 

Leigh,  Jas.  &  Sons,  lumber,  &c.  $92.62;  McDonald,  M.,  setting  3  pile  dolphin  $76.27 .  168  89 

•  Marvin,  E.  B.  &  Co.:  Muntz  metal,  290  lb.  at  25c.;  rope,  786  lb.  at  16?c.;  sundry  $83.71 .  285  90 

Maysmith  &  Lowe:  -wire  rope,  560  ft.  at  15-75c.,  280  at  18-3c.,  sundry  $4.95 .  144  39 

McQuade,  P.  &  Son:  paint,  2  cases  at  $24,  8  gal.  at  $2.25;  waste,  5  bales  at  $13.25;  canvas, 

119  yd.  at  45c.;  tar,  $46.60;  jointing,  15  lb.  at  $1.50;  sundry  hardware,  $356.94 .  611  84 

Pacific  Iron  Works,  plumbing  $130.25;  Petrie,  H.  W.,  duplex  steam  pump  $100 .  230  25 

Robertson  Iron  Works:  blacksmith  and  2  helpers,  102  h.  at  $2;  boilermaker  and  helper,  144  h. 

at  $1.25;  forge,  53^  h.  at  $1.50;  sundry  labour  and  materials  $347.88 .  812  13 

Stancliffe,  C.  W.  &  Co.:  5  k.w.  direct  coupled  1101  d.  c.  lighting  set  $625;  freight  &c.  $12.55...  637  55 

Staneland  Co.:  paint,  60  gal.  at  $1.85,  27  at  $2.20,  14?  at  $2.65,  sundry  $59.72 .  268  54 

Stephens,  R.  F.,  boat  $100;  Victoria  Waterworks,  water,  Mar.  1912-Mar.  1913,  $77.75 .  177  75 

Turpel,  Wm.  &  Son:  docking  dredge  $100,  docking  scows,  4  at  $40,  1  at  $25;  lay  days,  4?  at 
$40,  6  at  $20,  7  at  $15;  carpenters  and  caulkers,  289?  d.  at  $5;  painter,  5  d.  at  $4;  helpers, 

39  d.  at  $3;  lumber,  $42.75;  spikes  &c.  $47. 15 .  2,364  40 

Victoria  Machinery  Depot  Co.:  making  up  and  installing  wood  crane  complete  $1,764.23; 
patternmakers,  69?  h.  at  85c.;  machinists,  471  h.  at  75c.;  boilermakers,  166  h.  at  75c.; 
forge,  46|  h.  at  $1.50;  helpers,  203?  h.  at  45c.;  water  tank,  $27.50;  injector  $19.50;  sundry 

materials  &c.  $257.72 .  2,767  10 

Weiler  Bros.:  bedding,  table  linen  &c.  $95.25;  linoleum  $38.75;  dishes  &c.,  $48.55 .  182  55 

Wilson,  A.  &  W.:  range  $75;  firebox  linings  $7.80;  sundry  $13.35 .  96  15 

Meat,  milk,  groceries  &c.:  Brown  &  Cooper  $112.63,  P.  Burns  &  Co.  $1702.73,  Northwestern 

Creamery  $172.35,  Windsor  Grocery  Co.  $2,444.47,  small  payments  $90.35 .  4,522  53 

Small  payments:  iron  $45.93,  washing  $37.24,  elec,  lamps  $26.40,  water  $21.20,  deck  cleats 

$19.91,  sundry  $67.96 .  218  64 


Total,  carried  to  page  V — 381 .  31,715  66 


Dredge  * Nakusp ’ 

Conductor,  Robt.  Sanderson,  Apr.,  May,Oct.-Mar.  at  $125;  in  charge  of  plant  at  Burton,  June, 

Aug.  at  $125 . 

Engineer  at  $100,  E.  Bonnier  $183.87,  J.  Glover  $600;  fireman  at  $60,  M.  McKinnon  $464.50.. . 

Asst,  engineer  at  $60,  G.  E.  Lodge  $104.50,  A.  Volayer  $360;  handyman,  5  m.  at  $55 . 

Cook,  at  $65,  $501 . 15;  watchman  at  $45,  $317.90;  deckhands  at  $45,  $387.80 . 

June,  R.  L.:  provisions  $779.71,  coal  oil  $51.80,  sundry  hardware  $77.85 . 

Kootenay  Ice  and  Fuel  Co.,  coal,  42-2  tons  at  $9.40;  Marcolli,  J.,  wood,  31  cords  at  $3.50 . 

Lawrence  Hardware  Co.:  wire  rope,  750  ft.  at  10c.,  300  at  14c.,  275  at  25c.;  chain,  298  lb.  at 

10c.;  50  ft.  hose  $28.90;  sundry  $57.38 . 

Mosely,  W.  I.,  wood,  145  cords  at  $3.50;  Walker  S.,  wood,  66  cords  at  $3,  44  at  $3.50 . 

Nelson  Iron  Works:  24"  sheaves,  2  at  $20;  brass,  82  lb.  at  35c.;  sundry  $68.80 . 

Revelstoke  Hardware  Co.:  wire  cable,  800  ft.  of  1  in.  at  29|c.,  800  ft.  of  2  in.  at  20c.,  800  ft. 
of  |  in.  at  9Jc.;  cotton  hose,  112  ft.  at  37c.;  fire  extinguishers,  6  at  $4.25;  machine  oil 

$23.50;  sundry  $246.04 . . 

Sandeison,  It.,  conductor:  outlay  for  provisions  $72.60;  travel  &c.,  $93.08 . 

Stevens,  R.:  piling,  645  1.  ft.  at  8c.;  driving  piles,  7  d.  at  $3;  provisons  &c.,  $342.85 . 

Wood,  Vallance  Hardware  Co.:  steel  cable,  500  ft.  at  7?c.;  sundry  hardware  $84.41 . 


1—25  tv 


Carried  forward. 


1,250  00 
1,248  37 
739  50 
1,206  85 
909  36 
505  18 

301  83 
859  50 
137  50 


805  08 
165  68 
415  45 
121  91 

8,666  21 
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AUDITOR  G  EX  URAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Dredge  Vessels:  British  Columbia — Continued.  $  cts. 

Brought  forward .  8,606  21 

Dredge  ‘ Nakusp ' — Concluded. 

Provisions:  P.  Barns  &  Co.  $258.18,  J.  Ileinecker  $61.11,  Revelstoke  Meat  Market  $87.14, 

small  payments  $133.82 .  540  25 

Small  payments:  wood,  $70,  gasoline  $15.45,  coal  oil  $4.50,  labour  $3 .  92  95 


Total,  carried  to  page  V — 381 .  9,299  41 


Dredge  'Pelican.' 

Conductor,  Jos.  Johnson,  Apr. -Mar.,  less,  5  d.  in  May,  24  in  June,  11  in  July,  13  in  Jan.  and  12 

in  Feb.,  at  $125 .  1,229  45 

Engineer,  I.  Lepage  at  $80,  $710.70;  fireman  at  $65,  $590.32;  watchman  at  $50,  $49.59 .  1,350  52 

Cook  and  caretaker  at  $70,  $792.55;  deckhands  at  $50,  $1,051.73 .  1,844  28 

Man  and  team,  121  d.  at  $6;  labourers,  165|  d.  at  $3,  19  at  $3.50 .  1,289  75 

Carpenter,  22  d.  at  $-1.50;  machinist,  13  d.  at  $4.50 .  157  50 

Adai.„  River  Lumber  Co.:  use  of  boat,  19  h.  at  $5;  gasoline,  $85.13;  moving  dredge  &c., 

$03.75;  fir  $19.44;  sundry  $16.40 .  284  72 

Bradley,  R.  P.:  crank  discs,  2  at  $45;  sheaves,  6  at  $6.50;  blocks,  2  at  $17;  chain  $35.25; 

oakum  $24;  sundry  $272;  to  be  refunded  $10 .  504  25 

Gilbert,  R.  D.,  wood,  53  cords  at  $4.50;  Gollen,  G.,  boat  $55,  trip  with  boat  $3 .  296  50 

Grant  &  Ballard,  piovisions  $611.89;  Haldane,  J.,  trips  with  launch  $65 .  676  89 

Lawrence  Hardware  Co.:  sheave,  shaft  bearings,  bolts  &c.,  $147.50;  freight  60c .  148  10 

McConnell,  A.:  wire  rope,  2,000  ft.  at  14|c. ;  900  at  I4*c.,  1,000  at  15c.;  scrapers,  3  at  $11.75, 

3  at  $12.50;  coal  oil,  $60;  white  waste  $17.50;  rubber  boots  $13.50;  hauling  wood  $20.50; 

provisions  &c.,  $1,535. 15 .  2,292  15 

McLean,  H.  L.:  wood,  40  cords  at  $4.50;  hauling  boat  $4 .  184  00 

Talbot,  A.  G.:  provisions  $100;  hardware  $9.80 .  109  80 

Vancouver  Machinery  Depot:  compound  geaied  5x6  reversible  speed  engines  with  60  ft.  rack, 

2  at  $567.12;  steam  capstan  $391.55;  pump  $130.52;  force  pump  $30.22;  less  $20.65  freight. .  1,665  88 

Small  payments:  repairing  scrapers  $26;  paint  &c.,  $4.70 .  30  70 


Total,  carried  to  page  V— 381 .  12,070  49 


Dredge  ' Sheldrake .’ 

Building  dredge,  Apr.,  May,  June — 

Conductor,  S.  Mills:  3  in.  at  $150;  board  $44;  freight  $20.65;  travel  &e.  $68 . .  582  65 

Engineer,  48  d.  at  $4;  blacksmith,  21  d.  at  $4;  watchman,  Apr.  $60 .  336  00 

Painters,  31  d.  at  $4,  53*  at  $3;  carpenters,  17  d.  at  $4.50,  145 J  at  $4 .  942  25 

Fitting  dredge,  Sept. — 

Foreman,  Robt.  Sanderson  $125;  carpenters,  24  d.  at  $4;  foreman,  3  d.  at  $2 .  227  00 

Mechanics,  11|  d.  at  $3.33,  4  at  $2;  cook,  14  d.  at  $2.16 .  76  52 

Dredging,  Oet.-Mar. — 

Conductor,  Robt.  McWhirter,  6  m.  at  $125 .  750  00 

Engineer,  W.  H.  Walker,  6  m.  at  $100;  cranesman,  3  m.  at  $60,  3  at  $75 .  1,005  00 

Fireman  at  SCO,  $358.06;  cook,  6  m.  at  $65;  watchman,  5  m.  at  $45 .  973  06 

Deckhands,  at  $55,  $79.85,  at  $45,  $442.74;  carpenter  at  $45,  $40.65 .  563  24 

Can.  Pac.  Ry.,  coal,  35  tons  at  $8.13,  32-45  at  $7.01;  Quance  Lumber  Co.,  lumber  &c.  $55.10.  567  12 

Jordan,  F.  W.  &  Co.:  spikes,  3  kegs  at  $7.50;  waste  $16.35;  sundry  hardware  $61.85 .  100  70 

June,  R.  L.,  provisions  $39.05,  hardware,  &c.  $43.75 . . .  82  80 

Lawrence  Hardware  Co.:  10-ft.  bull  wheel  $336.25;  sheave,  bushings,  axle,  &c.  $59.95 .  396  20 

McW'hirter,  R.:  services,  June-Sept.,  7  d.  as  carpenter  at  $4,  5  d.  with  piledriver  at  $4,  watch¬ 
man  at  $60,  $186.32,  \  m.  as  foreman  at  $125;  outlay  $68.44 .  365  26 

Nakusp  Trading  Co.:  hose,  25  ft.  at  $1.25;  cement  $35.10;  sundry  $81.12 .  147  47 

Nelson  Iron  Works:  6  sets  chocks  $182.56;  set  chain  stops  $152.62;  rollers  $28.70;  sheave,  &c. 

$40.44 .  404  32 

Revelstoke  Hardware  Co.:  cable,  500  ft.  at  30c.,  500  at  24c.,  1,000  at  12c.;  fire  hose  $41.81;  6  fire 

extinguishers  $25.50;  cylinder  oil  $28;  waste  $23;  iron,  pipe  &c.  $262.53;  freight  $29.98. .  800  82 

Symons,  A.  M.:  towing  $49;  cyl.  oil,  44-8  gal.  at  $1.08;  machine  oil  $33.32;  pike  pole  handles  $6  136  71 

Vancouver  Machinery  Depot:  rack  $168.75;  pinions  $22.50;  freight  $27.20 .  218  45 

Wagstaff  &  Vestrup:  pipe  $115.77,  sundry  hardware,  &c.  $461.31 .  577  08 

Wood,  Vallance  Hardware  Co.:  chain,  1, 170  lb.  at  OJc.;  rope,  291  lb.  at  17c.;  sundry  hard¬ 
ware  $78.51 .  206  96 

Provisions:  P.  Burns  $206.74,  T.  Millar  $18.75,  R.  Stevens  $734.32 .  959  81 

Small  payments:  board  of  engineer  $57,  hauling  wood  $34,  lumber  &c.  $24.26,  doers  $16, 

sundry  $32.3 i .  163  57 


Total,  carried  to  page  V— 381 .  10,582  99 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  British  Columbia— Continued.  $  eta. 

Snagboat  'Cygnet.' 

Captain,  L.  Haptonstall:  services,  Apr.  1-Oct.  25,  Mar.  at  $125,  $975.79;  taking  care  of  boat, 

Nov. -Feb.  at  $75;  travel  $51;  sundry  outlay  $112.92 .  1,439  71 

Engineer,  B.  Madigan,  Apr.  1-Oct.  20  at  $125,  $830.64;  travel  $26.50 . ; .  857  14 

Engineer,  J.  McRae,  1  d.  in  Mar.,  $4;  ry.  fare,  Ac.  $19 .  23  00 

Mate  at  $80:  R.  Corner  $140.82,  A.  Hanson  $194.65,  C.  Lang  $221.34 .  556  81 

Cook,  A.  H.  Elliott,  Apr.  1-Oct.  20,  28  d.  in  Mar.  at  $80,  $603.87,  fares  $37.50 .  641  37 

Foreman:  M.  Martineau,  3  m.  at  $75;  A.  McGillis,  3-387  m.  at  $80 . .. .  495  95 

Watchman  at  $65,  $488.53;  pantryman  at  $45,  $286.69;  deckhands  at  $65,  $1,747.46 .  2,522  68 

Boscowitz  S.S.  Co.,  coal,  10  tons  at  $8;  Church,  G.,  services  as  carpenter,  24  d.  at  $3.50 .  164  00 

B.  C.  Packers  Association:  hire  of  piledriver  and  2  men,  2  d.  at  $25;  wharfage  on  coal  $35; 

provisions,  &c.  $54.55 .  139  55 

Cunningham,  R.  &  Son:  provisions,  &c.  $253.17;  hardware  $63.64;  lumber,  Ac.  $10.25 .  327  06 

Darling,  H.,  paint,  6  gal.  at  $2.25,  40  at  $2.35;  Str.  Vadso,  coal,  69  tons  at  $8 .  659  50  • 

Foley,  Welch  &  Stewart:  use  of  ways,  Prince  Rupert,  winter  1911—12,  $250;  hauling  out,  Ac. 

$252;  work  in  machine  shop,  &c.  $36.45 .  538  45 

Hunt,  E.  T.,  services  as  cook,  Jan.  8-Feb.  22  at  $80 .  124  78 

Mainland  Ironworks,  Ltd.:  test  pump  $40;  repairs,  Ac.,  194  h.  at  75c.,  materials  $12.01;  fares 

$32  229  51 

Simson,  Balkwill  &  Co.:  chain,  1,883  lb.  at  4c.,  1,372  at  4- 15c.,  1,879  at  7c.;  rope,  730  lb.  at 

refrigerator  $29.75;  sundry  $104.22 .  525  51 

Union  S.S.  Co.  of  B.  C.,  coal,  29  tons  at  $8,  15  at  $7.50 .  344  50 

Meat,  groceries,  Ac.:  Ango-British  Columbia  Packing  Co.  $326.83,  P.  Burns  &  Co.  $456.58, 

Frizzell’s  Meat  Market  $343.23,  Kincolith  Packing  Co.  $14.35,  Merryfield  &  Co.  $111.32, 

Wallace  Fisheries  $656.45 .  1,908  76 

Small  payments:  hardware,  Ac.  $96.44;  medical  and  hospital  fees  $41.50;  lumber  $36.02;  launch 

hire  $35;  dinner  set  $20;  sundry  $52.60 .  281  56 


Total,  carried  to  page  V — 381 .  11,779  84 


Snagboat  ‘Samson.’ 


Master  at  $125:  Apr. -Sept.,  M.  Young;  Sept.  29-Dec.  17,  F.  S.  Carter;  Dec.  18-Mar.  31,  R.  C. 

Menten .  1,508  34 

Mate  at  $85:  Apr. -Mar.,  W.  J.  Boyd  $1,020;  Aug.  13-Dec.  17,  D.  McLeod  $353.69 .  1,373  69 

Engineer,  Ed.  Caulfield,  12  m.  at  $110;  night  watch,  C.  Berglund,  12  m.  at  $60 .  2,  040  00 

Steward,  W.  Barker,  12  m.  at  $70;  stewardess,  B.  Barker,  12  m.  at  $40... .'. .  1,320  00 

Blacksmith,  12  m.  at  $60;  carpenter  at  $50,  D.  McLeod  $391.93,  A.  McDonald  $177.40 .  1,289  33 

Fireman  at  $55,  S665.32;  coal  passer,  12  m.  at  $50;  deckhands  at  $45,  $1,081.30 .  2,346  62 

Anderson  &  Lusby:  manila  rope,  994  lb.  at  17§c.,  117  at  17c.,  435  at  I54C.;  hose,  50  ft.  at  82c., 

100  at  50c.,  50  at  40c.;  waste  $78.89;  boiled  oil,  47|  gal.  at  $1.15;  dynamite,  6  cases  at  $8; 

floor  glaze  $21;  sundry  hardware  $401.76 .  977  32 

Belyea  &  Co.,  coal,  140  tons  at  $5.85;  Gilley  Bros.,  coal,  308  tons  at  $5.95,  firebrick,  &c.  $2.78  2,654  38 

Kirk,  H.  T.:  cylinder  oil,  50  gal.  at  87§c.;  galv.  cable  $50.40;  sundry  $83.65 .  177  80 

Lees  Ltd.:  duck  $18.85,  bedding,  table  linen,  Ac.  $130.40 .  149  25 

Troy  Steam  Laundry,  washing  $61.10;  Vulcan  Iron  Works,  repairs,  &c.  $91.35 .  152  45 

Meat,  milk,  groceries,  Ac.:  P.  Burns  &  Co.  $1,107.55,  W.  Casey  $135.20,  Fraser  River  Fish  Co. 

$171-50,  C.  A.  W’elsh  $1,609.01,  small  payments  $57.50 .  3,080  76 

Small  payments:  lumber  $86.99,  bath  tub,  &c.  $32,  pearl  oil  $27.09,  3  pr.  hip  boots  $25.50, 

dynamite  $24,  repairs,  Ac.  $43.15 .  238  73 


Total,  carried  to  page  V — 381 .  17,308  67 


Tug  'Petrel.' 

Captain,  H.  Fletcher,  Apr.-Mar.  at  $100,  overtime  $48.38,  outlay  $5.20 .  1,253  58 

Engineer,  T.  Rankin,  12  m.  at  $100,  overtime  $45.16;  cook,  12  d.,  $23.41 .  1,268  57 

Firemen  at  $60,  $760.63;  deckhands  at  $50,  $372.58,  at  $-15,  $855.71 .  1,988  92 

Night  crew,  Nov.  12-Mar.  24  ($1,439.54) — 

Captain,  II.  Parsons  at  $100,  $440.75;  engineer,  H.  Cox  at  $90,  $396 .  836  75 

Fireman  at  $60,  $264;  deckhands  at  $45,  $338.79 .  002  79 

Board  and  lodging .  273  05 

B.  C.  Foundry  &  Engine  Works  Co.,  propellors,  $200,  $190;  Stand  and  Co.,  paint,  Ac.  $94.10..  484  10 

B.  C.  Marine  Ry.  Co.:  docking  and  changing  propcllor  $198;  cleaning,  painting,  &c.  $199.69..  397  69 

Fraser,  W.  S.  &  Co.:  Foster  reducing  valves,  $24.75,  $22.50;  sundry  $25.88 .  73  13 

Hickman  Tye  Hardware  Co.,  hardware  $57.68;  Vancouver  Shipyard,  fenders  $56 .  113  68 

Marvin,  E.  B.  A  Co.:  manilla  rope,  2,902  lb.  at  17£c.,  883  at  13 Jo.;  sundry  $53.28 .  678  13 

McQuade,  P.  A  Son:  zinc  plates,  366  lb.  at  10c.;  packing,  Ac.  $61.52;  sundry  $155.37 .  253  49 

Victoria  Machinery  Depot  Co.:  hauling,  cleaning,  painting,  caulking,  Ac.,  as  per  contract 

$2,750;  sundry  repairs,  Ac.  $258.99 .  3,008  99 

Wilson,  A.  A  W.:  Monarch  range  $58;  fitting  Ac.  $4.85 .  62  85 

Windsor  Grocery  Co.,  provisions  Ac .  78  66 


Carried  forward .  11,374  38 
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Dredge  Vessels:  British  Columbia— Continued.  $  cts. 

Brought  forward .  11,374  38 

Tuff  'Petrel' — Continued. 

Small  payments:  oil,  &c.  $57.29;  mattresses,  bedding  &c.  $41.25;  meat  $26.20;  ferrules  $22.50; 

installing  elec,  lights  $19.80;  counters  $17.50;  sundry  $65.80 .  250  34 


Total,  carried  to  page  V —  .  11,624  72 


Tug  'Point  Ellice .'  ' 

Captain,  R.  McMicking,  Apr.-Mar.,  12  m.  at  SI  15,  board  of  men  $6 .  1,386  00 

Chief  engineer,  F.  Pamphlet,  12  m.  at  $115,  outlay  $11.50;  2nd  eng.,  2  m.  at  $90 .  1,571  50 

Oilers  at  $60,  $725.80;  firemen  at  $55,  $555.31;  deckhands  at  $45,  $1,104.67 .  2,385  78 

Cook,  5  m.  at  $75,  3  d.  at  $2 .  381  00 

Night  crew,  Nov.  18-Mar.  31 — 

Captain,  M.  Golding,  *366  m.  at  $100;  J.  F.  Noel,  1-166  at  $100;  E.  Reid,  3  m.  at  $115...  498  34 

Engineer,  E.  Rule,  4-43  m.  at  $90;  oiler  at  $60,  $261.71;  fireman  at  $55,  $243.83 .  904  54 

Deckhands  at  $45,  $374.31;  machinist,  139  h.  at  45c.;  cook  at  $40,  $67.13 .  503  98 

Lodging,  &c.  for  crew .  90  40 

Can.  Westinghouse  Co.:  compressor  and  governor,  $187.50;  cartage  $1.50 .  189  00 

City  Wharf  Co.,  coal,  162§  tons  at  $6.50;  Darling,  Henry,  paint,  &c.  $120.47 .  1,176  72 

Fraser,  W.  S.  &  Co.,  pipe,  &c.  $163.24;  Hawkins  &  Hayward,  installing  13  lights  $118.90 .  282  14 

Hickman  Tye  Hardware  Co.,  hardware  $53.90;  Randle  Bros.,  paint,  &c.  $120.03 .  173  93 

Macdonald,  Marpole  Co.:  coal,  10  t.  at  $7.50,  5-357  at  $6;  wharfage  $5 .  112  15 

Marvin,  E.  B.  &  Co.:  manilla  rope,  1,125  lb.  at  10|c.,  35  at  15jc.,598  at  16jC.,  1,272  at  17^c.; 

ensign  $8 .  455  55 

McLennan,  McFeely  &  Co.:  rope, 636  lb.  at  lOf c. ;  engine  oil,  &c.  $39.53 .  107  90 

McQuade,  P.  &  Son:  zinc,  486  lb.  at  10c.;  waste  $26.75;  2  head  lights  $24;  2  side  lights  $22; 

18  filter  cloths  $24;  sundry  $62.98 .  208  33 

Simson,  Balkwill  &  Co.:  oil  filter  $33;  gong  $14.50;  sundry  hardware,  &c.  $164.34 .  211  84 

Staneland  Co.,  paint,  &c.  $109.04;  Vancouver  Shipyard,  fenders,  12  at  $6.50 .  187  01 

Vancouver-Nanaimo  Coal  Mining  Co.:  coal,  20-54  tons  at  $3.75,  73-01  at  $5 .  442  07 

Victoria  Machinery  Depot  Co.:  repairs,  &c.:  hauling  and  launching  $50;  lay  day  $10;  pattern¬ 
maker,  15i  h.  at  85c.;  machinists,  550 j  h.  at  75c.;  helpers,  535§  h.  at  45c.,  232  at  40c.; 

forge,  226*  li.  at  $1.50;  paint  $57.50;  4  propellor  blades,  2,820  lb.  at  6c.;  sundry  $26.87 .  1,413  14 

Wallace  Shipyards:  12  gumwood  fenders  $95;  gumwood,  250  1.  ft.  at  18c.;  Holzapfel’s  compo¬ 
sition,  10  gal.  at  $4,  11  at  $4.50;  hauling  out,  $75;  foreman,  20  h.  at  85c.,  machinist,  17  h. 

at  75c.;  carpenters,  179  h.  at  60c.;  helpers,  174  h. at  40c.;  sundry  materials  &c.  $47.08 _  558  33 

Western  Fuel  Co.,  coal,  18  tons  at  $4.50 .  81  00 

Meat,  milk,  groceries,  &c.:  P.  Burns  &  Co.  $695.04,  W.  A.  Campbell  $262.53,  Moodie  Meat  Co. 

$51.81,  D.  Spencer  $637.97,  Windsor  Grocery  Co.  $196.81,  small  payments  $50.85 .  1,895  01 

Small  payments:  coal  $97.50,  electric  lamps  $42,  washing  $41.30,  damage  to  launch  $38.55, 

hot  water  boiler  $30.75,  coal  oil  $25.30,  sundry  $234.35 .  509  75 


Total,  carried  to  page  V —  .  15,725  44 


Tug  'Point  Garry.' 

Captain:  Apr.  1-May  14,  Jas.  Dennett  $140.08;  5  d.  in  May,  M.  Blannin  $15.32;  May  16-No v. 

30,  Jan.  1-10,  Jas.  Cates,  $683.99,  board  $12;  Dec.,  12  d.  in  Jan.,  Feb.,  Mar.,  J.  B.  Peters 

$344.05 .  1,195  44 

Engineer,  M.  Blannin  at  $90,  $461.91,  at  $100,  $707.57,  outlay  $13.95 .  1,183  43 

Anderson  &  Lusby,  hardware  $107.35;  Simson,  Balkwill  &  Co.,  hardware  $53.06 .  160  41 

Imperial  Oil  Co.:  gasoline,  4,352-5  gal.  at  22^c.;  oil  $54.33;  2  large  drums  $16 .  1,049  76 

Ramsey,  E.  G.:  sendees  as  engineer,  5  d.  $14.50,  as  captain  13  d.  $38.61 .  53  11 

Schaake  Machine  Works,  repairs,  &c .  177  57 

Stancliffe,  C.W.  &  Co.:  propellor  $150,  duty  $40,  freight,  &c.  $7.85 .  197  85 

Vancouver  Dredging  &,  Salvage  Co.,  scow  hire,  8  d.  at  $7.50 .  60  00 

Vancouver  Shipyard:  exhaust  manifold  $48;  hauling  out  and  changing  propellor,  Apr.,  May, 

Sept.,  $60;  sundry-  $7 .  115  00 

Westminster  Marine  Ry.  Co.:  docking  twice  $50;  labour  $75.90;  galv.  iron,  paint,  &c.,  $51.75  177  65 

Small  payments:  repairs  $72.45,  provisions  $41.06,  stove  $41,  blankets  &c.  $21,  washing  $10.40, 

sundry-  $33.50 .  219  41 


Total,  carried  to  page  V —  . : .  4,589  63 


Tug  'Point  Grey.' 

Day-master,  W.  Best,  Apr.-Mar.  at  $115,  overtime  $4.10,  outlay  $12 .  1,396  10 

Nightmaster,  F.  Brown,  Apr.-Mar.  at  $115;  engineer,  W.  Wooster,  12  m.,  $1,408.02 .  2,788  02 

Goddyn,  A.,  engineer,  Apr.l  -23  at  $90 .  69  00 


Carried  forward .  4,253  12 
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♦  Brought  forward .  4,253  12 

Tug  ‘ Point  Grey ’ — Concluded. 

Hooper,  H.,  2nd  engineer,  6  m.  at  $90,  night  engineer,  6  m.  at  $100 .  1,140  00 

Oilers  at  $60,  $1,538.33;  deckhands  at  $45,  $2,124.47 . 3,662  80 

Firemen  at  $55,  $1,325.99;  cook  at  $75,  $941.13;  steward  at  $40,  $62.85 .  2,329  97 

Anderson  &  Warnock,  engine  oil,  86  gal.  at  75c .  64  50 

B.C.  Marine  Ry.  Co.:  docking  $100;  5  laydays  $125;  labour  $404.95;  paint,  &c.  $31.43 .  661  38 

Busby,  G.  G.,  secondhand  propellor  $75;  Capilano  Laundry,  washing  $80.32 .  155  32 

Can.  Westinghouse  Co.:  compressor  and  governor  $187.50;  cartage  $1.50 .  189  00 

Darling,  H.:  Holzapfel’s  paint,  20  gal.  at  $5,  10  at  $3;  varnish,  4  gal  at  $5.50;  paint,  27  gal. 

at  $2.25;  sundry  $98. 55 .  311  30 

Hudson’s  Bay  Co.:  7  mattresses  $24.60;  blankets  $11.50;  sundry  $19.10 .  55  20 

Imperial  Oil  Co.:  fuel  oil,  2,225  brl.  at  95c.,  1,105-48  at  90c.;  marine  engine  oil  $43.02;  pearl 

oil,  21  cases  at  $2;  sundry  $11. 82 . . .  3,205  18 

McLennan,  McFeely  &  Co  :  hardware .  7681 

Simson,  Balkwill  &  Co.:  rope,  1,059  lb.  at  191c.,  378  at  16?c.,  273  at  14fc;  white  waste,  7  bales 
at  $12.25;  hose,  100  ft.  at  33-75c.,  25  ft.  at  $1.25;  zinc  plates,  447  lb.  at  9?c.;  24  filter 

cloths  $42;  sundry  hardware  $612.98 .  1,155  95 

U.  S.  Metallic  Packing  Co.,  4jV  packings,  class  1,  2  at  $40 .  80  00 

Vancouver  Engineering  Works:  propellor,  &c.:  patternmakers,  169  h.  at  85c.,  178?  at  $1; 
machinists,  430?  h.  at  75c.,  156?  at  85c.,  262f  at  $1;  helpers,  203?  h.  at  55c.;  cast  steel, 

7,499  lb.  at  7fc.;  brass,  180  lb.  at  30c.;  sundry  $76.35 . . .  1,864  27 

Wallace  Shipyards  ($4,414.32) — 

Converting  tug  into  an  oil  fuel  burner  $1,365;  2  ventilators  $50 .  1,415  00 

Hauling  out,  Aug.  $100,  Jan.  $50,  1  lay  day  $25;  measurement  $22 .  197  00 

Retarders,  218  at  75c.,  gum  wood  fenders,  14,  $96.35,  14,  $123.92,  250  ft.  $66.20 .  449  97 

Paint,  20  gal.  at  $2.50,  5  at  $2.75,  25  at  $4.50,  27  at  $5;  oak,  228  ft.  at  20c .  356  85 

Foremen,  68  h.  at  90c.,  50  at  85c.;  joiners,  274  h.  at  75c.,  112  at  60c .  376  40 

Blacksmith  and  helper,  95  h.  at  $1.50;  coppersmith  and  helper,  67  h.  at  $1.50 .  243  00 

Machinists,  iron  workers,  &c.,  704  h.  at  75c.,  tinsmith,  40  h.  at  75c .  558  00 

Helpers,  414  h.  at  45c.,  592  at  40c.;  sundry  materials,  &c.,  $395 .  818  10 

Williamson-Jenkins  Co.  range  $18.65;  dishes,  &c.,  $42.27 .  60  92 

Meat,  milk,  groceries,  &c.:  P.  Burns  $1,610.93,  W.  A.  Campbell  $756.50,  City  Dairy  $102, 

Moodie  Meat  Co.  $83.79,  D.  Spencer  $1,323.78,  Windsor  Grocery  $67.78 .  3,845  78 

Small  payments:  repairing  propellor  $39.85;  electric  lamps,  &c.,  $31.95;  duty,  &c.  $29;  boiler 
$28.50;  cleaning  boiler  $25.20;  adjusting  compass  $25;  engraving  $25;  stove  oil  $18.30; 
wire  rope  $18.20;  sundry  $119.58 . . .  360  58 


Total,  carried  to  page  V — 381 .  27,886  40 


Tug  ‘ Point  Hope' 

Captain,  W.  D.  McDougall,  Apr. -Mar.  at  $100,  overtime  $11.54 .  1,211  54 

Engineer,  P.  Gordon,  12  m.  $1,214.76;  fireman,  W.  Malby,  12  m.,  $665.36 .  1,880  12 

Cook,  G.  Pinson,  Aug.  12-Dec.  31,  $350.89;  deckhands  at  $45,  $1,042.42 .  1,393  31 

Night  crew,  Aug.  12-Mar.  31 — 

Captain  at  $100,  E.  Reid  $441.93,  J.  Noel  $300;  fireman  at  $55,  $569.61 .  1,311  54 

Engineer,  J.  F.  Brown  at  $100,  $761.29;  deck  hands  at  $45,  $402.09 .  1,163  38 

Lodging  allowance  S49.70;  board  allowance  $65 .  114  70 

City  Wharf  Co.,  coal,  13  tons  at  $6.50,  28  at  $5.50;  Fraser,  W.  S.  &  Co.,  hardware  $140.42. . .  378  92 

Macdonald,  Marpole  Co.,  coal,  24?  tons  at  $6,  14*  at  $5.75 .  227  65 

Marvin,  E.  B.  &  Co.  rope  $64,  sundry  $27.45;  Pitrie,  H.  W.,  No.  3  centrifugal  pump  $285 .  376  45 

McDougall,  Capt.  W.  D.:  rent  of  room  for  self  and  P.  Gordon  $98^90,  sundry  $1.50 .  100  40 

McQuade,  P.  &  Son:  mast  head  light  $15,  sundry  hardware  $106.67 .  121  67 

Simson,  Balkwill  &  Co.:  manilla  rope,  606  lb.  at  151c.,  601  at  18?c.;  compass  $22.50;  binnacle 

$32.50;  sundry  hardware  &c.  $336.66;  overpaid  $1 .  596  36 

Stancliffe,  C.  W.  &  Co.:  4j  x  5  steam  steering  gear  $565;  cartage  $2 .  567  00 

Staneland  Co.,  paint  &c.  $74.87;  Turpel,  Wm.  &  Son,  repairs,  37  d.  at  $5 .  259  87 

Vancouver  Ship  Yard:  hauling  out  and  lay  days  $125;  making  steering  wheel  $40;  labour, 

226  h.  at  80c.,  456  at  70c.,  66  at  60c.,  42|  at  40c.;  sundry  materials,  &c.  $209.40 .  931  00 

Victoria  Machinery  Depot  Co.:,  repairs,  &c.:  machinists,  309  h.  at  75c.;  carpenters,  lGi  d 

at  $5;  forge,  18  h.  at  $1.50;  ferrules,  600  at  4c.;  sundry  materials,  &c.  $118.02 .  482  03 

W'allace  Shipyards:  repairing  galley,  making  meat  safe,  putting  in  bellpull .  80  75 

Meat,  milk,  groceries,  &c.:  P.  Burns  $494.67,  W.  A.  Campbell  $133.16,  D.  Spencer  $528.17, 

Windsor  Grocery  Co.  $57.50,  small  payments  $84.44  .  1,297  94 

Small  payments:  lumber  $51.26,  adjusting  compass  $40.75,  hardware  $32.30,  medical  services 

$32,  oil  $24.75,  room,  &c.  $20,  making  cushion  $13,  sundry  $54.16 .  268  22 


Total,  carried  to  page  V — 381 .  12,762  85 
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Dredge  Vessels:  British  Columbia— Concluded.  $  ets. 

Drilling  Plant. 

Conductor,  R.  Hampton,  Apr. -Mar.  at  $125,  freight  $5.55 .  1,505  55 

Drill  men,  204  d.  at  $4.20,  202  at  $3.60,  322  at  $3.50,  322  at  $3 .  3,677  00 

Engineers,  204  d.  at  $3.90,  322  at  $3.25;  watchman,  363  n.  at  $2.50 .  2,749  60 

Blacksmith,  80  d.  at  $4.20,  318  at  $3.50,  80  at  $3.30,  316  at  $2.75 .  2,582  00 

Acetylene  Construction  Co.:  carbide,  40  drums  at  $5.25;  freight,  &c.  $14.30 .  224  30 

Canadian  Explosives,  Ltd.:  dynamite,  75  p.c.,  5,250  lb.  at  $21.75;  wire,  23, 16Sft.,  connecting, 

at  1  •  8c. ;  sundry  $35.51;  fuses  $46. 33 . . .  1,640  75 

Darling,  Frank  &  Co.:  reflectors,  2  at  $9.65;  smithwork,  &c.  $34.45 .  53  75 

Fraser,  W.  S.  &  Co.:  cast  steel,  400  lb.  at  12^c. ;  sundries  $8.20 .  58  20 

Hickman  Tye  Hardware  Co.:  200  ft.  steam  hose  $275.50;  steel,  1,530  lb.  at  8c.;  3-488  ton 

coal  $69.04;  sundries  $97.54 .  564  48 

Kingham,  J.  &  Co.,  coal,  23  ton  at  $6.75;  Linton,  A.,  18  ft.  boat  $65 .  220  25 

Marine  Iron  Works:  castings,  1,710  lb.  at  5c.;  labour,  76  h.  at  75c.;  cartage  $2 .  144  50 

Marvin,  E.  B.  &  Co.:  oil,  56  gal.  cylinder  $56.50,  sundry  $20.16;  281  lb.  manilla  rope  $42.13; 

sundries  $18.55 .  137  34 

McQuade,  P.  &  Son:  30  balls  spun  yarn  $41;  cotton  waste,  178  lb.  at  12£c.;  sundries  $65.11..  128  36 

Moore,  Whittington  Lumber  Co.:  plugs,  900  at  5c.;  sundries  $40.95 .  85  95 

Victoria  Machinery  Depot  Co.:  making  up  shaft  with  _  gear  wheel,  bearings,  &c.  $118.40; 
taking  out  old  boilers,  &c.  $96.96;  cleaning,  painting  and  repairing  scow  $164 . 67  ;  41  boiler 

tubes  $41;  hauling  and  launching  $30;  lay  days,  2  at  $15;  sundries  $10.10 .  491  13 

Watson,  Alex:  shipwright  work,  24-6  d.  at  $5;  sundries  $40.95 .  163  95 

Wilson,  A.  &  W.:  3  ft.  5  ft.  tubes,  4,005  ft.  at  9c.;  sundries  $30.26 .  390  71 

Small  payments:  eocene  oil,  14  cases  at  $2.30;  towing  coal  scow  $18;  castings,  182  lb.  at 
7^.;  256  ft.  lumber  $9.85;  paint,  2  gal.  copper  at  $2.20,  5  gal.  grey  at  $1.85;  carpenters, 

2  d.  at  $5;  labourers,  &c.,  4  h.  at  $1,  61  h.  at  75c.;  sundries  $7.35 .  154  91 


Total,  carried  to  page  V — 381 . . .  14,972  73 


Naas  River  Snagboat. 

Conductor,  Geo.  Nash,  Apr.  8-Sept.  30,  Dec.  11-21,  Feb.  10-12,  Mar.  15-31  at  $125,  $829.39; 

outlay  $58 .  887  39 

Engineer  at  $100,  $631.49;  deckhands  at  $65,  $1, 137.92 .  1,769  41 

Cook  at  $75,  $421.13;  labourers,  6  d.  at  $4 .  445  13 

Cooper,  W.  H.:  services  as  watchman,  Sept.  15,  1911-Apr.  8,  1912,  Oct.  1,  1912-Mar.  15,  1913  246  00 

Desbrisay,  M.  &  Co.,  rent  of  boiler,  5  m.  at  $50 .  250  00 

Georgetown  Saw  Mill  C'o.:  spruce,  1,986  ft.  at  $30;  fir,  1,728  ft.  at  $35,  120  at  $40 .  124  86 

Kincolith  Packing  Co.:  provisions  $482.25;  hardware,  &c.  $45.70 .  527  95 

Macdonald,  Marpole  Co.:  coal,  25  tons  at  $7.50;  sacks  $25;  freight,  &c.  $100 .  312  50 

Naas  Harbour  Cannery:  coal,  15J-  tons  at  $10;  provisions,  &c.  $501.47;  hardware,  &c.  $109.75.  766  22 

Small  payments:  pipe,  &c.  $25.99;  provisions  $20.75;  hardware,  &c.  $17.20. . . .  63  94 


Total,  carried  to  page  V — 381 .  5,393  40 


Saguenay  Booms. 

Staff  ($2,930)— 

Boommaster,  Wm.  Dallaire:  Apr  .-Mar.,  2  rn.  at  $70,  10  at  $75 .  890  00 

Assistant,  L.  J.  Savard:  Apr.-Mar.,  2  m.  at  $65,  10  at  $75 .  880  00 

Helpers,  Apr.-Nov.:  Willie  Dallaire,  8  m.  at  $50;  N.  Duchaine,  2  m.  at  $40,  6  at  $50; 

A.  Ouellett,  2  m.  at  $40,  6  at  $50 .  1,160  00 

Building  small  scow,  Jan.  13-Feb.  13,  1913  ($289.71)— 

Conductor,  J.  Rainds:  27  d.  at  $3 .  81  00 

Calker,  7  d.  at  $2;  carpenters  29|  d.  at  $2.50,  18J  at  $2;  F.  Tremblay,  underpaid  §2 .  122  63 

Cot6,  Boivin  &  Co.:  125  bolts  $5.31;  2  kegs  spikes  $8.50;  washers  35c .  14  16 

Jalbert,  H.:  timber,  1,944  ft.  at  $25,  411  at  $24,  480  at  $20,  195  at  $18,  cartage  35c .  71  92 

Gaps  ($2,023.49)— 

Labour,  Feb.-Apr.,  1912:  carpenters,  8  d.  at  $3,  20  d.  at  $2.50,  31§  at  $2;  carters  $21;  labour¬ 
ers,  «fec.  $32.25 .  190  25 

Brassard,  Alex.:  spruce,  800  ft.  at  5c.,  284  ft.  at  9c.,  721  at  10c.,  367  at  11c.,  sundry  $20.61; 

cartage  $18 .  216  64 

Cote,  IL,  stone,  22-8  toise  at  $8;  Gravel,  O.,  stone,  14  toise  at  $8 .  294  40 

Couture,  E.:  spikes,  1,362  lb.  at  $5;  sundry  $2.50 .  70  30 

Gagnon,  Ep.:  birch,  723  ft.  at  9c.,  328  at  10c.,  669  at  11c.,  51  at  12c.;  cartage  $3.25 _  180  83 

Gravel  &  Tremblay:  spruce,  9, 136  ft.  b.  m.  at  $13 .  118  76 

Guay,  G.:  spikes,  2,620  lb.  at  5c.;  sundry  $14.70 .  145  70 

Massicotte  &  Tremblay:  dymanite  $30;  battery  $30;  nails  $44;  sundry  $66.48 .  170  48 

Pednault,  A.,  stone,  6 Ci  toise  at  $8;  Tremblay,  J.,  stone  15J  toise  $118.20 .  169  12 

Villeneuve  &  Blackburn:  spruce,  242  ft.  at  10c.,  178  at  11c,  213  at  12c.,  83  ft.  $10.67 .  80  01 

Small  payments:  cartage  $32.50;  firewood  $14;  hardware  $36. 14;  labour  $21 .37;  10-727 
toise  stone  $85.54;  spruce,  258  ft.  at  9c.,  919  ft.  at  10c.,  109  at  11c.,  373  ft.  at  12c.,  154  ft. 

122.28 .  387  00 


Carried  forward .  5,243  20 
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Saguenay  Booms— Concluded.  $  cts. 

Brought  forward .  5,  243  20 

Alligator  Tug  No.  102  ($1,584.38) — 

Captain,  A.  Aubin:  Apr. -June,  Oct. -Dec.,  4-725  m.,  $230.27;  carpenter,  Feb.,  13  d.  at 

$2.50  .  208  77 

Engineer,  W.  Brisson:  Apr. -June,  Oct.-Dec.,  5-305  m.,  $265.25;  Feb.,  12  d.  at  $2 .  289  25 

Fireman,  N.  Leclcrc:  Apr.-June,  Oct.-Dec.,  Feb.,  2  m.  at  $35,  3§  m.  at  $40,  11  d.  at  $2  232  00 

Cook,  $100;  carpenters  $42 .  142  00 

Boarding  crew,  Capt.  A.  Aubin,  Apr.-June,  Oct.-Dec.  at  $15  per  m.,  each .  293  97 

Blais,  A.  C.  &  Son:  sundry  paint  and  hardware .  66  83 

Tremblay,  Ernest:  rebuilding  superstructure  of  the  tug  $40;  lumber,  1,187  ft.  at  $22; 

sundry  $1.50 .  67  62 

Vezina,  A.  P.:  10  gal.  oil  $12.50;  100  lb.  paint  $7.75,  5  gal.  red  paint  $6;  sundry  $34.43  60  68 

Small  payments:  cartage  $12;  coal  $22.08;  hardware  $52.72;  lumber  $45.28;  medical 

services  $6;  sundry  $25. 18 . .  163  26 

General  repairs,  stretching  booms,  &c.  ($3,552.16) — 

Chief  carpenter,  C.  Mailloux:  Apr.-June,  Oct. -Jan.,  Mar.,  121 1  d.  at  $2.50 .  303  25 

Labour,  948§  d.  at  $2,  sundry  $81;  horse  hire  $10.50 .  1,988  50 

Blais,  A.  C.:  manilla  rope,  2,301  lb.  at  i8§c.,  500  at  14|c.,  440  lb.  at  11c.;  steel  1,000  lb. 

at6|c.;  sundry  $44.53 . . '. .  656  12 

Cote,  Boivin  &  Co.:  chain,  5,901  lb.  at  3 •  65c. ;  shackles  $40.80;  sundry  $12.15  .  268  31 

Jalbert,  H.:  rgh.  spruce,  3,002  ft.  at  $22;  sundry  $18.62 .  84  67 

Massicotte  &  Tremblay:  4  ice-saws  $25.40;  6  cant-hooks,  $7.50;  10  gal.  oil  $10.50;  sundry 

$27.36 . 70  76 

Tremblay,  T.:  sundry  hardware .  53  47 

Small  payments:  cartage  $8;  lumber  $29.50;  timber,  500  ft.  $28.45;  wood  $29.50;  sundry 

$31.60 . 127  05 

Price  Bros.:  rental  of  land  for  boom  purposes,  1  y.  to  May  31,  1913 .  800  00 


Total . . . . .  11,179  74 

Charged  to  Slides  and  Booms,  Main’ce.  and  Repairs,  Saguenay  Booms. ...  (Page  V — 426)  5,667  86 


Total,  carried  to  page  V — 17 .  5,511  88 


Slides  and  Booms  St.  Maurice  District:  Improvements,  &c. 

Detailed  with  St.  Maurice  River  Works . (Page  V — 431)  7,355  96 


Slides  and  Booms  :  Generally. 


Rivi&re  du  Li6vre  ($660) — 

Cousineau,  Louis:  making  investigation  and  report  on  conditions  of  river,  June  26- Aug.  8, 

1912,  33  d.  at  $15;  horse  hire,  33  d.  at  $5 .  660  00 

Goose  Island  Encampment,  Alta.  ($1,252.88) — 

Revillon  Bros.  Ltd.:  account  of  July,  1909-Jan.  1910,  detail  included  in  item  $3,105.73, 
shown  on  page  V — 295  of  Audit  Report  of  1909-10;  previously  paid  by  cheques, 

B.  26,992,  in  favour  of  Receiver  General  $11.85,  B.  26,992  in  favour  of  Revillon  Bros. 


$1,241.03;  amount  to  be  refunded,  $1,252.88 .  1,252  88 

Total,  carried  to  page  V — 17 .  1,912  88 


Bow  and  Spray  River  Bridges  at  Banff:  Repairs  and  Renewals. 


Conductor,  J.  McRavey:  services,  83d.  at  $5;  outlay  $4.50 .  47  00 

Labourers,  43  at  $3 .  129  00 

Standish,  S.:  lumber,  4,356  ft.  at  $26;  hardware  $5 .  118  26 

Small  payments:  paint,  15  gal  at  $1.65;  brushes  $8.38;  oil,  2  gal  at  $3.10;  sundry  60c -  39  93 


Total,  carried  to  page  V — 17 .  334  19 


Chapeau  Bridge  over  the  Culbute  channel  of  the  River  Ottawa :  New  steel  structure 
on  concrete  piers  and  abutement  (Quebec  to  contribute,  $5,060). 


Cleveland  Bridge  &  Engineering  Co.  Ltd.:  contract  for  construction  of  bridge,  complete, 

$25,500;  less  paid  in  1913-14,  $2.800 . 

Foreman,  S.  Manville,  services,  Nov.,  1912,  9  d.  at  $3 . 

Labourers,  26J  d.  at  $2;  teams,  13J  d.  at  $3.50;  sundry  labour  $43.62 . 

Reading  gauge,  J.  Blais,  9  m.  to  Jan.  1,  1913,  at  $5. .; . ; . : . 

Canadian  Inspection  &  Testing  Laboratories:  services  of  inspector  on  Cleveland  Bridge  & 

Engineering  Co’s,  contract,  7j  m.  to  Nov.  15,  1912,  at  $150 . 

Cleveland  Bridge  &  Engineering  Co.  Ltd.,  cement,  3  bags  at  75c . 


22,700  00 
27  00 
144  25 
45  00 

1,125  00 
2  25 


Total,  carried  to  page  V — 17 


24,043  50 
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Edmonton  Bridge  over  North  Saskatchewan  River.  $  cts. 

Edmonton  City,  Street  Railway  Dept.:  £  cost  of  maintenance  of  bridge,  Apr.,  July  1912- 
Feb.  1913:  labour,  50  d.  at  $5.60,  82£  d.  at  $5,  46  d.  at  $4.80,  40^  d.  at  $4.75,  1 , 012-425  d. 
at  $4,  34?  d.  at  $3,  242J  d.  al  $2.40,  405  h.  at  50c.,  173  h.  at  35c.,  3,356  h.  at  30c.,  sundry 
$262.98;  lumber,  13,459  ft.  at  $31,  65, 654  ft.  at  $27.50,  10,133  ft.  at  $25,  28,000  ft.  at  $22.50; 
bitumen,  54  brl.  at  $10.50;  superintendence  of  work  $399.76;  sundries  $475.12... .  3,973  94 


Grand  River  Bridge,  York:  Repairs,  painting,  &c. 

Foreman,  F.  W.  Brown:  services,  June,  Aug.,  1912,  29?  d.  at  $3;  outlay  $6.20 .  94  70 

Carpenters,  22?  d.  at  $2;  labourers,  72  d.  at  $1.75;  teamsters,  6  d.  at  $4 .  194  98 

( lare  taker,  D.  Dils,  services,  1  y.  to  Sept.  1,  1912 .  25  00 

Caledonia  Milling  Co.:  cement,  10?  brl.  at  $1.60;  1,000  ft.  of  3*  lumber  $38;  9  pcs.  timber, 

900  ft.  at  $40;  sundry  $6.80 . . .  97  60 

Young,  H.  D.,  14  pcs.  8"  x  11"  timber,  2,097  ft.  at  $35 .  73  39 

Small  payments:  826  ft.  lumber  $18.42;  stone,  2  c.  yd.  at  $4;  gravel,  12  c.  yd.  at  50c.;  sundry 

$6.40 . v .  38  82 


Total,  carried  to  page  V — 17 .  524  49 


i 

Matapedia  Bridge:  Approaches. 

Conductor,  Wm.  McCallum:  services,  31  d.  at  $2.50;  outlay  $13.20 .  90  70 

Carpenters,  25|  d.  at  $2;  labourers  45  d.  at  $1.75,  70 J  d.  at  $1.50,  9  d.  at  $1.25;  hauling  gravel, 

55  d.  at  $4,  16  d.  at  $3 . ' .  515  24 

Pratt  Bros.:  cedar,  2,362  1.  ft.  rd.  at  5c.,  160  1.  ft.  $14.40;  railing  $5.60 .  138  10 

Small  payments:  rd.  cedar,  350  1.  ft.  at  5c.;  hardware,  $21.95 .  39  45 


Total,  carried  to  page  V — 17 .  783  49 


Interprovincial  Bridge  over  River  Ottawa  at  Ilawkesbury. 

Legal  services:  H.  A.  Stewart,  Brockville .  87  15 


Ottawa  City  Bridges  over  Ottawa,  the  Slides,  Rideau  Canal,  &c.:  Repairs, 

Renewals,  &c. 

Approaches,  &c.  between  Ottawa  and  Hull  ($2,907.88) — 

Foreman,  P.  J.  Nash,  May-June,  1912,  54  d.  at  $4 .  216  00 

Carpenter,  H.  Raymond,  May-Aug.,  Nov.  Dec.,  1912,  127  d.  at  $2.75 .  349  26 

Axemen  at  $2  per  d.:  J.  Flynn  42  d.j  J.  Jones  217  d.;  J.  Montreuil  213?  d.;  sundry  15?  d...  976  00 

Labourers,  513-05  d.  at  $1.75;  man  and  horse,  175  d.  at  $2;  man  and  team,  24  d.  $118 _  1,366  62 

General  pay-lists,  1  y.  to  Mar.  31,  1913  ($8,492.31) — 

Foreman,  C.  Leblanc,  12  m.  at  $85 .  1,020  00 

Carters  at  $74.25;  C.  Kelly  2-481  m.;  Mrs.  P.  Landry  12  m.;  O.  Latremouille  9-708  m..  1,795  75 

Labourers,  12  m.  at  $51.30,  92-785  m.  at  $47.25,  145-77  d.  at  $1.75;  man  and  team,  70-7  d. 

at  $4.75,  21-5  d.  at  $4. . . .  5, 676  56 

Esmonde,  J.  P.  &  F.  W.:  barrows,  6  at  $5.14?,  brooms,  12  at  98c.;  sundries  $9.85 .  52  48 

Strachan,  W.:  nails,  18?  kegs  at  $2.60;  hardware  $26.62 .  74  72 

Wright  &  Co.:  sand,  18  Ids.  at  $2.25;  sundries  $40.08 .  80  58 

Lumber:  3"  oak,  2,616  ft.  at  $45;  red  pine,  12,237  ft.  at  $22;  hemlock,  36,132  ft.  at  $20.50; 
sundry  $189.64,  paid  as  follows:  Jas.  Baile  $117.72;  J.  R.  Booth  $132.03;  Jas.  Davidson 

$57.61;  Hurdman  Lumber  Co.  $1,009.91 .  1,317  27 

Small  payments:  foundry  work  $46.73;  11  Ids.  sand  $23.10;  smithwork  $19.25;  sundries 

$24.25 .  113  33 


Total,  carried  to  page  V — 17 .  13,038  57 


Ottawa  City  Bridges:  Extension  of  Dufferin  and  Sapper’s  Bridges. 

O’Toole  &  McGillivray  ($95,873.91) — 

Est.  No.  9  to  Feb.  1,  1913,  on  contract  No.  8385,  $281,060;  less  $28,100  drawback  and 

$159,280  paid  in  1911-12,  V— 353 . ; . .  93,680  00 

Supplying  and  placing  cinders  over  Dufferin  Bridge,  1,900  sq.  yd.. . . . .  950  00 

Laying  sidewalk  on  south  side  of  Dufferin  Bridge,  including  south  side  of  Sapper’s  Bridge, 

curbing,  &c.:  lumber,  16,355  ft.  at  $17.25;  hardware  $23.68;  labour  $289.25 .  595  04 

Laying  drain  pipe  across  Wellington  St.:  concrete,  22  sq.  yd.  at  $7.95;  labour  $112.05; 

sundries  $50.42 .  337  37 

Boring  for  rock  at  piers,  Plaza  Laurier . .- .  164  33 


Carried  forward .  95,726  74 
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Ottawa  City  Bridges:  Extension  of  Dufferin  and  Sapper’s  Bridges— Concluded.  $  cts. 

Brought  forward .  95,726  24 

O’Toole  &  McGillivray — Concluded. 

Excavating  and  laying  conduits  for  electric  lights  under  arches .  119  89 

Repairing  stone  pier .  27  28 

Inspectors,  at  S120  per  m.:  Jas.  McCartin,  5  m.  to  Aug.  31,  1912;  H.  Pepin,  7-25  m.  to  Mar.  31, 

1913 .  1,470  00 

Bertschinger,  A.  H.:  2,099  ft.  stranded  wire  $128.57;  electrical  supplies  $10.40 .  138  97 

Ottawa  City,  Public  Works  Dept.:  4  cost  of  roadway  at  Plaza  and  Wellington  St.:  binders, 

400  batches  at  $1.62;  lumber,  15,602  ft.  at  $20,  2,000  ft.  $37;  stone,  53-4  ton  at  $1.65,  17 •  46 

ton  at  $1.28;  labour  $359.68;  sundries  $6 .  491  06 


Total,  carried  to  page  V — 17 .  97,973  94 


Ottawa  River  Bridges:  Sand  Blasting. 

Canadian  Sand  Blast  Co.‘  Ltd.:  sand  blasting  and  painting  the  following  bridges,  as  per 

agreement:  Bryson  $3,200;  Portage  du  Fort  $3,000;  Union  $2,400 .  8,600  00 


Dominion  Traffic  Bridges. 

Bryson  Bridge:  Repairs  ($557.19) — 

Conductor,  J.  Smith:  services,  55  d.  at  $3.50;  outlay  $15.39 .  207  89 

Labourers,  122-66  d.  at  $2;  team  hire  $19.25 .  261  58 

Small  payments:  740  ft.  lumber  $11.90;  hardware  $7.12 .  19  02 

Travel  and  outlay:  P.  G.  Nash  $45.45;  J.  C.  Scott  $13.50;  Wm.  Thompson  $6.75 .  65  70 

Portage  du  Fort  :  Repairing  approaches,  painting,  &c.  ($645.35) — 

Conductor,  Alex.  Cameron:  services,  64  d.  at  $3.50 .  224  00 

Handyman,  21|  d.  at  $2.25;  labourer,  91§  d.  at  $2;  man  and  team,  24|  d.  at  $3.50;  man 

and  horse,  17  d.  at  $2.50 .  360  50 

Small  payments:  1,300  ft.  lumber  $19.80;  cedar  posts,  80  at  15c.;  sundries  $29.05 .  60  85 

International  Bridge  over  River  St.  John  between  St.  Leonards,  N.B.  and  Van  Buren,  Me.: 

State  of  Maine  Highway  Dept.:  §  cost  of  placing  sign  on  bridge .  8  00 


Total,  carried  to  page  V — 17 .  1,210  54 


Cape  Breton:  New  Telegraph  Lines. 

Baddeck-Nyanza-Rossville  Line  ($758.52)  — 

Grant,  A.  J.:  labour,  20  d.  at  $3;  team,  20  d.  at  $1 .  80  00 

Small  payments:  labour,  23  d.  at  $2,  34  at  $1.75,  326  at  $1.50;  team  hire  $32;  poles,  35  at  $1; 

meals,  &c.,  $9;  sundry  $8.02 .  678  52 

Grand  Narrow’s — Shenacadie  ($503.14) — 

Conductor,  Jos.  Logue:  6  d.  at  $1.33,  17  at  $1.20;  outlay  $10.75 .  39  13 

Linemen:  Chas.  Dixon,  34  d.  at  $2.25;  A.  McLennan,  1  d.  at  $2 .  78  50 

Labourers,  135  d.  at  $1.50,  11  at  $1 .20,  3§  at  60c .  217  80 

Logue,  R.,  hire  of  horse  and  waggon,  34  d.  at  $3.25 .  110  50 

Small  payments:  meals  &c.,  $20.25;  cartage  $10.50;  sundry  $26.46 .  57  21 

Hayes  River  Loop  ($177.74) — 

Foreman,  P.  A.  Doyle,  9|  d.  $14.44;  labour,  42|  d.  at  $1 .50,  74  at  $2 .  93  19 

Poles,  49  at  $1;  team  hire,  85  d.  at  $2.50;  reel  $7;  meals  &c.,  $7.30 .  84  55 

Little  Narrows — Washabuck  Centre  ($569.94) — 

Foreman,  Jos.  Logue,  extra  allowance  31  d.  $39.67;  lineman,  C.  Dixon,  31  d.  at  $2.25 .  109  42 

Labourers  &c.,  4)d.  at  $2,  155§  at  $1.75,  I65  at  75c . '. .  293  57 

Logue,  R.:  horse  and  wraggon,  31  d.  at  $3.25 .  100  75 

Small  payments:  meals  &c.,  $24.25;  freight  $9.65;  poles  $S.25;  sundry  $24.05 .  66  20 

Loch  Ban — Scottsville  ($854.47) — 

Doyle,  L.  T.,  team  hire,  30  d.  at  $2.50;  Patterson,  N.,  climbing,  6  d.  at  $2.50,  25  at  $2.25. .  146  25 

Doyle,  P.  A.,  extra  allowance  for  services  as  foreman,  32  d .  46  16 

Dunbar,  J.  J.:  poles,  230  at  SI;  meals  &c.,  $18.90;  cartage  &c.,  $21 .  269  90 

Small  payments:  labour,  202  d.  at  $1.50;  climbers,  18  d.  $38.75;  team  w’ork,  15  d.  at  $2.50; 

sundry  $12.91 .  392  16 

Loop  to  McAdam’s  Post  Office  ($244.65) — 

Foreman,  Jos.  Logue,  18  d.,  $22.90;  labourers,  35  d.  at  $1.50,  2  at  60c .  76  60 

Linemen,  23  d.  at  $2.25,  5  at  $2 .  61  75 

Logue,  Richard:  horse  and  waggon,  18  d.  at  $3.25 .  58  50 

Small  payments:  poles  $32;  meals,  &c.  $15;  smith  work  80c .  47  80 

North  East  Margaree — Big  Intervale  ($884.43) — 

Doyle,  P.  A.,  extra  allowance  for  services  as  foreman,  15  days .  22  08 

McKenzie,  D.,  labour,  50}  d.  at  $2;  Smith,  J.  M.,  poles,  340  at  $1 .  441  00 

Small  payments:  labour,  10  d.  $17.75,  207  d.  at  $1.50,  3  at  $1;  team  hire,  28  d.  at  $2.50; 

meals,  &(?.,  $17.50;  smith  work  $2.60 .  421  35 


•Carried  forward .  3,992  89 
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Capo  Breton:  New  Lines— Concluded.  S  cts. 

Brought  forward .  .3,992  89 

North  Sydney,  Sydney  Mines  and  Florence  ($598.07) — 

Logue,  Jos.,  extra  allowance  for  services  as  foreman,  31  days .  39  37 

Logue,  Richard:  horse  and  waggon,  27  d.  at  $2.50;  2  cedar  poles  $7.80 .  75  30 

McDonald,  Mrs.  M.:  meals,  210,  $70;  feed  for  horses  $11 .  81  00 

Small  payments:  poles,  4  at  $3,  60  at  $1.30,  63  at  80c.;  climbers,  54  d.,  $77.69;  groundmen, 

54  d.,  $50.71;  meals  $64.25;  driving  &c.,  $54.40;  sundry  $14.95 .  402  40 

South  Ainsley — Whycocomagh  ($784.38) — 

Doyle,  P.  A.,  extra  allowance  for  services  as  foreman,  33  days .  49  20 

Labour,  32  d.  at  $2.50,  119  at  $1.50;  climbing,  34  d.  at  $2.25,  4  at  $2;  team  hire,  49  d.  at 
$2.50;  poles,  194  at  $1;  meals  &c.,  $57.20;  cartage  $15;  spiikes  $3.48;  Paid  as  follows: 

John  Cameron,  $72.50,  L.  T.  Doyle  $82.50,  J.  R.  McMillan  $220.45,  Norman 

Patterson  $80,  small  payments  $279.73  .  735  18 

South  West  Margaree— Lake  Ainslie  ($1,896.25) — 

Doyle,  P.  A.,  extra  allowance  for  services  as  foreman,  67  days.. .  97  92 

Labourers,  495)  d.  at  $1 .50;  climbers,  75  d.  at  $2.50,  50  at  $2.25;  foreman,  9  d.  at  $2;  team 
hire,  96  d.  at  $2.50,  12  at  $4;  poles,  343  at  $1;  meals,  horse  feed  &c.,  $71.10;  hauling 
$23;  sundry  $11.48.  Paid  as  follows:  J.  F.  Collins  $54,  L.  T.  Doyle  $147.50,  G.  Gillis 
$73.75,  Neil  McMillan  $285,  Norman  Patterson,  $193,  Alex.  Tompkins  $74.25;  small 

payments  $970.83  (D.  M.  McLellan  overpaid  50c) .  1,798  33 

Whycocomagh — Little  Narrows  ($999.74) — 

Doyle,  P.  A.,  extra  allowance  for  services  as  foreman,  5  days .  7  24 

Foreman,  34  d.  at  $2;  climber,  44  d.  at  $2;  labourers,  447  d.  at  $1.50,  14  at  $1.25;  team 
hire,  25  d.  at  $2.50;  poles,  35  at  $1,  8  at  $1.25;  cartage,  &c.  $41.  Paid  as  follows:  Nimrod 

Matheson  $86.50,  Malcolm  McLeod  $99.50;  small  payments,  $808.50 .  992  50 

Whycocomagh — Orangedale  ($1 , 323 . 64) — 

Can.  Gen.  Elec.  Co.,  insulators,  800  at  $55;  Matheson,  M.,  150  poles  at  $1 .  194  00 

Doyle,  P.  A.,  extra  allowance  for  services  as  foreman,  4  days .  6  08 

Steel  Co.  of  Canada:  wix-e,  12,023  lb.  at  2.32c.,  317  at  2.15c .  286  06 

Labourers,  249)  d.  at  $1.50;  team  hire,  57  d.  at  $2.50;  foreman,  &c.,  10  d.  at  $2.50,  53  at 
$2;  climbers,  3  at  $2,  10  at  $2.25,  9  at  $2.50;  poles,  114  at  $1;  sundry  $24.75.  Paid 
as  follows:  Enos  McKinnon  $76,  Angus  McLeod  $50,  J.  G.  McMillan  $109.50,  W.  Wright 

$132.50,  small  payments,  $469.50 .  837  50 

Generally  — 

Earle,  W.  E.:  receiving,  distributing  and  accounting  line  material,  1912,  $30;  storage  $18; 

freight  $31.70;  truckage  $10.75;  advance  to  be  accounted  for  $100 .  190  45 


Total,  carried  to  page  V — 17 .  9,785  42 


Cape  Negro  Island  Cable. 

Imperial  Wire  &  Cable  Co.:  4  knots  deep  sea  cable . .  2,360  00 

Port  La  Tour  Telephone  Co.:  providing  and  equiping  30)  miles  of  land  line,  and  maintaining 

and  operating  same  hereafter .  400  00 


Total,  carried  to  page  V — 17 .  2,760  00 


Seal  Island  Cable. 

Barrington  Township  Telephone  Co.:  providing  and  equipping  14)  miles  of  land  line,  and 

maintaining  and  operating  same  hereafter .  250  00 

Imperial  Wire  &  Cable  Co.:  deep  sea  cable,  16  knots  at  $590;  shore  end  cable,  )  knot  at  $1,367..  10, 123  50 

Interdolonial  Railway  Co.,  wharfage  on  cable .  21  00 


Total,  carried  to  page  V — 17 .  10,394  50 


Cliatham-Escuminac-Sapin:  Telegraph  Line. 

Jack,  W.  &  Co.:  wire,  4,200  lb.  No.  6  at  3c. ,  116  lb.  No.  9  at  2.85c .  129  31 

Lewis,  D.:  work  with  team,  16  d.  at  $3;  freight  &c.,  $30.81 .  78  81 

Lewis,  L.,  poles,  78  at  $1 .50;  Preston,  W.S.,  poles,  76  at  $1 .50  .  231  00 

Small  payments:  labour,  16  d.  at  $2.50,  28  at  $2 . 96  00 


Total,  carried  to  page  V — 17 .  535  12 


Quebec  Lines— Improvement  of  Repair  Service. 

Repairing  bridges,  Otis  and  Anse  St.  Jean! — 

Conductor,  E.  Degagne,  21  d.  at  $1.75;  carpenter,  21  d.  at  $2 .  78  75 

Labourers,  75  d.  at  $1.50;  carter,  21  d.  at  $2;  man  with  tent,  15  d.  at  $2 .  184  50 

Courbron,  E.,  repairing  camp  at  Laval .  40  96 


Total,  carried  to  page  V — 17 .  304  21 
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Mingan  Line:  In  full  and  final  settlement  of  claim  of  tlie  Labrador  Co.  for  interest  $  cts. 
at  5  per  cent  on  delayed  payments  on  their  claim  of  $11,000,  for  purchase  of  right 

of  way. 

Labrador  Co.:  interest  on  delayed  payments  at  5  p.c.  per  annum:  $11,000,  Apr.  12-Sept.  28, 

1910,  170  days;  $8,000,  Sept.  29,  1910-Aug.  15,  1911,  321  days;  $4,666.67,  Aug.  16,  1911-Jan. 

3,  1912,  140  days .  697  36 


Quebec:  New  Lines  and  Repairs  to  Existing  Lines. 


Reconstruction  Murray  Bay — Ste.  Catharine  Bay- 

Climbers,  37  d.  at  $2;  labourers,  79  d.  at  $1.75 .  212  25 

Teamsters,  5  d.  at  $2.50,  2  at  $3 .  18  50 

Dube,  J.:  services  as  instructor,  1  m.,  $35,  outlay  $17 .  52  00 

Villeneuve,  A.:  use  of  horse,  20  d.  at  $3;  freight  $5.20;  smithwork  &c.  $7.28 .  72  48 

Small  payments:  labour  $21;  driving,  bolts  &c.  $26.35 .  47  35 

Loop  Line  to  St.  Louis,  Magaire — .. 

Conductor,  G.  Verrault,  8?  d.  at  $2.50,  outlay  $3.61 .  24  86 

Labourers,  75|  d.  at  $1.50;  horse  hire,  12*  d.  at  75c .  122  94 

Bolduc,  A.,  posts,  30  at  $1.50;  Jack,  W.  &  Co.,  wire,  2,861  lb.  at  3c .  130  83 

Martel,  N.,  posts,  77  at  $1.50;  Verreault,  C.,  cartage  $9.50 .  125  00 


Total,  carried  to  page  V — 17 .  806  21 


Line  from  Charlesbourg  to  connect  with  Notre  Dame  des  Laurentides,  Stonehain 

and  Marti neau  Mills. 

Jack,  Watson  &  Co.:  99  coils  No.  6  E.B.B.  galv.  iron  tel.  wire,  11,519  lb.  at  3c.;  2  coils  No.  9 


soft  annealed  galv.  iron  tie  wire,  256  lb.  at  2-85c .  352  87 

Martineau,  A.  &  Cie:  19  miles  of  telephone  line  $1,995;  blasting,  breaking  and  clearing  away 
stones  $350;  dynamite  and  mining  bars  $50;  extra  for  30  ft.  poles  $100;  lightning  rods  and 
fittings  $140;  support-poles  and  guy  wires  $165;  less  $450  paid  in  1913-14 .  2,350  00 

Total  carried  to  page  V — 17 .  2,702  87 


Athabaska  Landing— Grand  Prairie  Line. 


Foreman,  G.  E.  Macleod:  services,  Apr.-Sept.  at  $100;  provisions  $54.80;  freight  $37.20; 

sundry  $13.60 . ; . 

Hudson’s  Bay  Co.,  provisions  $64.90,  hardware  $9.30;  Walker,  L.,  cartage  $66 . 

Northern  Transportation  Co.:  hauling  7,045  lb.  wire  and  insulators . 

Peace  River  Land  &  Trading  Co.:  provisions . 

Linemen,  162|  d.  at  $2.50,  4-613  m.  at  $75;  labourers,  160|-  d.  at  $2,  460  at  $1.75,  12  at  $1.50, 
1-774  m.  at  $40;  cooks,  31  d.  at  $2.50,  2-356  m.  at  $75;  men  and  teams,  166  d.  at  $4.50. 
Paid  as  follows:  Amour,  F.  $136.50;  Anderson,  F.  $270.97,  W.,  $384.50;  Banford,  C.  $67.50; 
Borestine,  L.  $161;  Capot,  E.  $152.25,  Jos.,  $533.75;  Foster,  L.  $75;  Harvey,  R.  $55;  Head, 
A.  $70.97,  Houck,  A.  A.  $145.50;  Klukas,  H.  $114.50;  Labocan,  F.  $151.37;  Matheson,  C. 
$142.62;  McGuire,  H.  $106;  Plummer,  J.  D.  $121.25;  Stein,  N.  $224.21;  small  payments 

$55.51 .  . . . . . 

Small  payments:  cartage  $55,  customs  duties  on  insulators  $44.17,  provisions  $33.35,  tent  $30, 
freight  $27.12,  dishes,  &c.  $22,  sundry  $16.62 . 


705  60 
140  20 
176  12 
455  37 


2,968  40 
228  26 


Total,  carried  to  page  V — 17 .  4,673  95 

Athabaska  Landing— Fort  McMurray  Line. 


Foreman  of  construction,  E.  D.  Currier,  Apr.-Mar.  at  $100,  travel  and  outlay  $134.20 .  1,334  20 

Assistant,  J.  F.  Bennett;  June  7-Oct.  29,  Jan.  13-Mar.  26,  -8  m.  at  $75,  6-387  m.  at  $90;  less 

tobacco  $5.90 .  628  93 


Axemen,  1, 271=1  d .  at  $2,  278  at  $2.25;  cook,  June  11-Oct.  28,  Jan.  16-Mar.  25,  $525.40;  teamster, 
38  d.  at  $3;  with  team,  134  d.  at  $4,  22  at  $5.50;  less  tobacco  $57.37.  Paid  as  follows:  J. 
Ardill  $118,  A. Auger  $89.65,  C.Belaney  $152.15,  O.  Bouchard  $59.40,  I.Brazeau  $90,  A.M. 
Carpenter  $93.75,  C.  N.  Ford  $36.65,  F.  Gavey  $96,  J.  Hagan  $50.85,  P.  S.  Hamel  $97.10, 
A.L.lIorrobin  $118,  W.Labranche  $98.09,  T.Legay  $126.75,  E.L’Heureux  $107.22,  C.  Loan 
$331.75,  J.  Loan  $124.60,  F.  D.  Mclnnes  $94,  R.  S.  McGill  $207.70,  Fred  Naylor  $185.08, 
Joe  Nolan  $162. S2,  J.  Norman  $94.50,  O.  E.  Pettit  $120,  P.  Planto  $114.55,  T.  F.  Reid  S70, 
J.  Russell  $236,  C.  Seymour  $455.80,  L.  V.  Steele  $115.90,  D.  Tashereau  $95.20,  W.  Tomlin¬ 


son  $402.55,  small  payments  $207.93 .  .  4,407  99 

Armour  &  Co.,  provisions  $191.78:  Northern  Elec.  A  Mfg.  Co.,  3,000  side  blocks  $57.45 .  219  23 

C.  N.  It.  Co.:  freight  on  car  of  wire,  Edmonton  to  Athabasca  Landing .  Ill  55 

C.  P.  R.  Co.:  freight  on  car  of  wire,  Highlands  to  Edmonton  $706.50;  freight  on  insulators, 

West  St.  John  to  Edmonton  $338.67... .  1,045  17 


Carried  forward 


7,777  07 


V— 398 


AUDITOR  GEXERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Arthabaska  Landing— Fort  McMurray  Line— Concluded.  $  cts. 

Brought  forward .  7,777  07 

Gagnon,  I.:  1,800  telegraph  poles  delivered  along  route  $3,300;  hauling  and  distributing  wire 

Ac.,  12,565 lb. &t $1.25, 4,909 at 75c . . .  3,493  87 

Hotel  Cecil,  Edmonton:  board  of  E.  D.  Currier,  Mar.  15-25,  Apr.  2-June  7,  Oct.  29-Jan.  13, 

$498.50;  extra  meals,  J.  F.  Bennett,  $1 .  499  50 

Howard  &  McMillan:  harness  $37,  climbers,  etc.,  $27.95 .  64  95 

Jack,  W.  &  Co.:  pore,  insulators,  8,000,  $336;  packing  $34.40;  freight,  &c.  $45.60 .  416  00 

Macdonald,  R.  C.:  ry.  fare,  &c.  $8.85;  customs  duties  $99.95;  freight  $47.74 .  156  54 

Mackenzie  &  Co.:  tents,  $35,  $26,  $24,  $18,  $11;  eiderdown  robe  $30;  sundry  $25.10 .  169  10 

Revillon  Bros.:  board  &c.  at  Athabasca  Hotel  $486.86;  stabling  $181.55;  hay  $93.90;  oats 
$32.05;  moving  launch  from  river  $30;  mending  launch  $60.30;  gasoline  $48;  scow  $135; 
team  hire,  7  d.  at  $7;  87  axe  handles  $41.75;  tent  $22;  tobacco  $81;  provisions,  hardware, 

&c.  $1,981.90 .  3,243  31 

Spcrle,  W.,  team  of  horses  $365;  Tysoe,  J.,  democrat  $130,  sleigh  $73 .  568  00 

Steel  Co.  of  Canada:  wire,  52,086  lb.  at  3-88c.,  1,030  at  3-705c.;  less  freight  $706.44 .  1,352  66 

Small  payments:  oats  $54;  heaters,  pipe,  <fcc.  $27.50;  compass  and  staff  $19.50;  inspecting  wire 

$19.92;  advertising  $10.64;  sundry  $58.10 .  189  66 


Total,  carried  to  page  V — 17 .  17,930  66 


Loop  Extension,  Moose  to  Durlingville. 

Cass  Bros.,  stove  $30,  pipe  90c.,  spikes  $22.50;  Hunter,  J.  D.,  poles,  97  at  $1.25 .  174  65 

Davies  Co.:  tents,  2  at  $18,  1  at  $30;  dunnage  bag  $2.75 .  68  75 

Howard  &  McMillan:  kitchen  utensils,  dishes,  &c .  60  05 

Macdonald,  R.  C.,  expenses  of  inspection  trip .  35  70 

Norn,  C.:  services  as  foreman,  May-July,  $300;  outlay  $48.75 .  348  75 

Northern  Hardware  Co.:  6  steel  bars  $33;  climbers  &c.  $52.90 .  85  90 

Racicot,  E.  B.,  provisions  &c.  $24.13,  freight  $83.45 .  107  58 

St.  Paul  Mercantile  Co.:  provisions  $295.80;  freight  $21.40;  sundry  $20.05 .  337  25 

Labourers,  124?  d.  at  $1.50,  317?  at  $1.75;  climbers,  33  d.at$2,  69  at$2.25:  team,  126^  d.  at  $4; 
cook,  1-387  m.  at  $60;  freighting  $16.50.  Paid  as  follows:  L.  Erasmus  $100.88,  R.  Foss 
$80.12,  H.  Jones  $80.12,  B.  G.  Macdonald  $276,  A.  G.  McCartney  $102.38,  R.  McRae  $101.49, 

A.  Norn  $196,  Francis  Norn  $110.37,  Frank  Norn  $81.62,  L.  Norn  $107.22,  Philip  Whitford 

$93.87,  small  payments  $239.25 .  1,569  32 

Small  payments:  provisions  $57.60,  belts  &c.  $16.50,  sundry  $15.90 .  90  00 


Total,  carried  to  page  V — 18 .  2,877  95 


Moose  Jaw-Wood  Mountain  Line:  Loop  Line  from  Limerick  to  Leeville. 

Can.  Gen.  Elec.  Co.,  pore,  insulators,  1,200  at  $55:  C.  P.  R.  Co.,  freight  $261.72 .  327  72 

Lumber  Manufacturers  Yards,  Ltd.:  cedar  poles,  500  at  $1.30:  freight  $54 .  704  00 

Steel  Co.  of  Canada:  wire,  17,030  lb.  at  2-32c.,  407  at  2-25c .  404  26 

Sylvester,  T.,  provisions,  &c . . . . _ .  54  80 

\Vilder,  G.:  services  as  foreman,  Sept.  $100;  provisions  and  meals  $88.72;  freight  $20;  travel 

&c.  $31.30 .  240  02 

Climbers,  11  d.  at  $3,  24  at  $2.75;  lineman,  13  d.  at  $3.25;  cook,  30  d.  at  $3;  labourers,  143?  d. 
at  $2;  digging  post  holes,  458  at  30c.  Paid  as  follows:  E.  Bartholemcw  $63.60,  T.  Bealby 
$63.90,  E.  Fewson  $87.65,  J.  Fewson  $72.75,  Wm.  Garden  $69.50,  G.  D.  Guild  $87,  L.  Ormes 

$65.50,  small  payments  $145.75 .  655  65 

Teaming,  23$  d.  at  $5,  5  at  $6;  team  hire,  7b  d. at  $3.50;  hauling  poles,  45  at  $1.50,  290  at  $1.60, 

40  at  $1.70.  Paid  as  follows:  A.  Brown  $167.15,  Wm.  Browrn  $62,  G.  Grant  $124.20,  L. 

Harth  $102.20,  J.  Hindle  $98.50,  H.  Schietgen  $65.60,  small  payments  $153.60 .  773  25 

Small  payments:  side  blocks  $26.77;  provisions  $4.50 . . .  31  27 


Total,  carried  to  page  V — 18 .  3, 190  97 


Moose  Jaw-W7ood  Mountain  Line. 

Foreman  of  construction,  G.  Wilder,  services:  May-Aug.  at  $100;  travel  $55.05:  provisions, 

meals,  &c.,  $241.20;  cartage  &e.  $120.90;  hauling  poles.  43  at  $1.80;  sundry  $51.66 .  946  21 

Climbers,  49  d.  at  $3.25,  20?  at  $3,  44  at  $2.75,  16  at  $2.50;  cook,  83  d.  at  $3;  labourers.  329  d. 
at  $2;  digging  holes.  347  at  25c.,  949  at  30c.;  resetting  poles,  890  at  35c.  Paid  as  follows: 

E.  Bartholemew  $203.95.  B.  Bates  $60.70,  T.  Bealby  $214.85,  E.  Fewson  $244.65,  J.  Fewrson 
$223.10,  D.  Frame  $176,  W.  Garden  $223.30,  D.  G.  Guild  $223.25,  A.  Honey  $3,  L.  Orms 
$239.65,  F.  Ridgeway  $159.25 . .  1,971  70 


Carried  forward .  2,917  91 
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Moose  Jaw  Wood-Mountain  Line— Concluded.  $  cts. 

Brought  forward .  2,917  91 

Team  hire.  14  d.  at  $4:  man  and  team,  139?  d.  at  $5,  30  at  $5.50,  12  at  $6;  haulimg  pole?,  40  at 
60c.,  20  at  $1,  171  at  $1.40,  198  at  $1.45,  122  at  $1.50,  214  at  $1.60,  85  at  $1.70,  104  at  $1.75,  46 
at  $1 .80,  96  at  $1.90,  277  at  $2.  61  at  $2.25;  hauling  wire  &c.,  16,055  lb.  at  80c.  per  cwt.;  720 
at  $1.00,  3,400  at  $1.40,  650  at  $1.50,  2,0C0  at  $1.70;  3  trips  to  Moose  Jaw  $87.  Paid  as  follows: 

W.  Anderson  $133,  A.  Brown  $609.75,  T.  Brow*n  $92.50,  Wm.  Brown  $415.50,  L.  E.  Gerow 
$66.35,  L.  G.  Graham  $80,  L.  Harth  $220.25,  J.  Henderson  $120.50,  L.  Knowlen  $153.75,  N. 

H.  Lacasse  $84,  R.  McMillan  $290.50,  G.  Poole  $163.20,  E.  H.  Sheldon  $114,  H.  Sheldon 
$190.50,  J.  C.  F.  Sheldon  $114.70,  C.  Sheltgen  $68.08,  A.  Simpson  $287.10,  D.  C.  Warner 

$57.80,  small  payments  $421.86 .  3,683  34 

Carter  &  Bailey,  hardware  $61.50;  Davies  Co.,  tents,  2  at  $25,  1  at  $13.50 .  125  00 

Gagnon,  J.:  moving  poles,  600  at  10c.;  unloading  2  cars  $12 .  72  00 

Lumber  Manufacturing  Yards,  Ltd.:  poles,  400  at  $1.42,  700  at  $1.30;  freight  $108 .  1,586  00 

Macdonald,  J.  S.,  supt.,  travel .  118  30 

Northern  Elec.  &  Mfg.  Co.:  2, COO  sideblocks  at  $21;  anchors,  50,  $25;  shovels  $38.73 .  105  73 

Provisions  &c.:  J.  Coates  $105.60,  R.  W.  &  L.  W.  Hutton  $67.50,  Kent  &  Brown  $109.60,  J.  D. 

McMillan  $176.83,  L.  G.  Perry  $55.80,  small  payments  $74.65 .  589  98 

Small  payments:  freight  $46.38;  unloading  cars  $36;  stove  $30 .  112  38 


Total,  carried  to  page  V — 18 .  9,310  64 


North  Battieford  to  Isle  La  Crosse— Loop  Line  to  Mesta. 

Blower,  A.  E.:  customs  duties  and  clearance  on  insulators .  81  68 

Burlingham  &  Speers:  provisions  $742.20;  oats  $15.75;  hardware,  &c,  $50.90 .  808  85 

Chatner,  A.,  hauling  freight,  &c.,  5,000  lb.  at  2 -5c .  125  00 

Clark,  C.  H.  R.:  services  as  foreman,  Apr.-  Sept,  at  $100;  provisions,  board,  &c.  $136.61 .  736  61 

Ford,  S.:  man  and  team,  17  d.  at  $5;  hauling  1,860  lb.  at  3c .  140  80 

Gibbs,  Chas.,  services  as  cook,  May  28-Aug.  24,  18?  d.  at  $2.75,  2-074  m.  at  $90 .  237  55 

Herbert,  H.,  hauling  wire  $50;  Macdonald,  J.  S.,  travel  $27.20 .  77  20 

Northern  Elec.  &  Mfg.  Co.:  100  anchors,  $55.75;  1,000  side  blocks  $21.90;  sundry  $17.21 .  94  86 

Steel  Co.  of  Canada,  wire,  8,496  lb.  at  3.65c;  Storer,  A.,  freighting  $138.45 .  448  55 

Teaming,  34  d.  at  $5,  166*  at  $4;  climbers,  124?  d.  at  $3;  labourers,  288§  d.  at  $2,  321?  d.  at 
$2.75;  digging  post  holes,  1,849  at  15c.  Paid  as  follows:  L.  Alfredson  $128,  H.  Baker 
$127.50,  W.  Ballentine  $88,  J.  M.  Blythe  $71.50,  J.  H.  Curry  $171 . 19,  D.  Ducharme  $108.50, 

G.  Earwaker  $192.48,  J.  T.  Edwards  $134.75,  S.  Flammeau,  $92,  I.  Iverson  $98.31,  P. 

Moran  $187,  W.  T.  Nicolls  $192.06,  F.  Reeves  $13.2.66,  D.  Scharrette  $232,  P.  A.  Smith 
$295.50,  W.  Smith  $80,  J.  Todd  $90,  M.  Walther  $78,  F.  Westbloom  $107.93,  small  pay¬ 
ments  $339. 54 . . .  2,946  92 

Small  payments:  smithwork  $62.51,  provisions  $49.62,  horse  hire  $31,  sundry  $42.85 .  185  98 


Total,  carried  to  page  V — 18 .  5,884  00 


Northwest  Lines:  Shifting  Line  from  Farm  Lands  to  Roadway. 

Lumber  Manufacturers  Yards,  Ltd.:  cedar  poles,  189  at  $1.38;  less  freight  $46.28 .  214  52 

Macdonald,  R.  C.:  freight  $7.58;  labourers,  30?  d.  at  $1  75,  ll?at$l .  72  45 

Norn,  C.:  services  as  foreman,  Aug.  -Oct.  at  $100;  outlay  $10.19 .  310  19 

Northern  Elec.  &  Mfg.  Co.:  wire,  6,493  ft.  at  2-99c.;  side  blocks*  6,100,  $109.50;  sundry  $20.21.  323  85 

Provisions  $459.31;  hardware  $63.55;  freight  $11.65.  Paid  as  follows:  E.  Brosseau  &  Son 
$75.80,  Burlingham  &  Spiers  $248.23,  T.  E.  Mahaffy  $145.53,  St.  Paul  Mercantile  Co. 

$64.95 .  534  51 

Poles,  100  at  75c.,  60  at  $1,  950  at  $1 .25.  Paid  as  follows:  R.  McRae  $500,  J.  Norn  $625,  L.  Norn 

$62.50,  Patagon  $60,  W.  Slater  $75 .  1,322  50 

Teamsters,  13  d.  at  $5,  111?  at  $4;  climbers,  21  d.  at  $3,  45|  at  $2.75,  133?  at  $2.25;  cook, 

2-925  m.  at  $60;  labourers,  39?  d.  at  $2.50,  63*  at  $2,  174?  at  $1.75;  digging  post  holes, 

315  at  15c.  Paid  as  follows:  R.  McRae  $162,  Frank  Norn  $122.62,  Francis  Norn  $298, 

L.  Norn  $176.13,  II.  Sangster  $66.50,  P.  Whitford  $125.12,  small  payments  $803.11 .  1,753  48 

Small  payments:  provisions  $108.13,  freight  $71.76,  hauling  poles  $23.25,  sundry  $19.30 .  222  44 


Total,  carried  to  page  V — 18 .  4,753  94 


Peace  River  Telegraph  Office  Buildings. 

Grouard  Office-  Dwelling  ($1,490  80) — 

Brooks,  J.  I.:  construction  of  building,  as  per  contract .  900  00 

Clark,  W.  H.  &  Co.:  24  rolls  building  paper  $22;  sash  $30.50;  doors  $34.85 .  87  35 

Howard  &  McMillan:  2  galv.  chimneys  $30;  blinds  and  brackets  $21.60;  oil,  white  lead 

&c.,  $91.10 .  142  50 

Mace,  John:  freight  $26.50;  cartage,  5£  d.  at  $6 .  59  70 

Peace  River  Trading  &  Land  Co.:  lumber,  6,350  ft.  at  $20,  5,000  ft.  at  $30;  planing  $7.65..  2S4  65 

Small  payments:  drawing  up  contract  $7;  cartage  $4;  sundry  $5.60 .  16  00 


Carried  forward .  1,490  80 
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Peace  River  Telegraph  Office  Buildings — Concluded.  $  cts. 

Brought  forward .  1 , 490  80 

Sawridge  Barn  ($405.95) — 

King,  C.  L.,  labour,  15  days  at  $4;  L’Hirondelle,  A.,  hinges,  &c.,  $1.95 .  61  95 

Peace  It.  Trading  &  Land  Co.:  lumber,  6,720  ft.  at  $20,  499  at  $22,  6,806  at  $30;  shingles 

$20 . 25 ;  cartage  $34.20 . . .  3S9  00 

Schurter,  C.  J.:  timber  $6;  labour  $9 . T. .  15  00 


Total,  carried  to  page  V — 18 .  1,956  75 


Peace  River  Line:  Telephone  Line  from  Grouard  to  Prairie  River  Settlement. 

(  an.  Gen.  Elec.  Co.,  pore,  insulators,  1,200  at  $55;  Macdonald,  R.  C.,  freight  $90.73  156  73 

Can.  Pac.  Ry.  Co.:  freight  on  186  coils  wire,  Highlands  to  Edmonton .  297  43 

Macleod,  G.  E.,  foreman  of  construction:  Nov.,  Dec.,  $200;  outlay  $54.75 .  254  75 

Maurice,  V.:  provisions  $107.60,  hardware  $11.50 .  119  10 

Northern  Elec.  &  Mfg.  Co.:  telephones,  5  at  $14.85;  side  blocks,  1,200  at  $21 .  99  45 

Northern  Transp.  Co.:  freight  on  22,500  lb.  wire,  &c.,  from  Athabasca  Landing .  562  62 

Revillon  Frdres  Trading  Co.,  provisions,  &c.  $168;  Sassell,  K.,  meat  $76.67 .  244  67 

Steel  Co.  of  Canada:  wire,  19,018  lb.  at  2-32c.,  420  at  2-25c .  450  67 

Lineman  ,  35  d.  at  $2.50;  cook,  12  d.  at  $2.50;  labourers,  258£  d.  at  $2;  man  and  team,  34  d.  at 
$5;  spikes  $7.10.  Paid  as  follows:  W.  G.  Ayotte  $50,  L.  Boresheim  $66,  G.  Brassard 
$50,  E.  Capot  $66,  F.  Falke  $68,  L.  Foster  $68,  H.  Hautebergue  $87.50,  Jas.  Hill  $170, 

W.  Lovell  $72,  A.  Rochon  $50,  small  payments  $64.10 .  811  60 


Total,  carried  to  page  V — 18 .  2,997  02 


Peace  River— Grand  Prairie  Line:  Dunvegan  Office. 

Clark,  W.  H.  &  Co.:  sash,  15  pr.  at  $2.05;  doors,  3  at  $2.30 .  37  65 


Edgcwood-Nakusp  Telephone  Line. 

Abriel,  Thos.,  on  account  contract  to  construct  line .  3,500  00 

Can.  Gen.  Elec.  Co.,  pore,  insulators,  1,500  at  $55 .  82  50 

Can.  Pac.  Ry.  Co.:  freight  on  cable  $290.29,  on  wire  $450.05,  sundry  $96.06 .  836  40 

Imperial  Wire  &  Cable  Co.,  1  knot  deep  sea  cable .  590  00 

Macdonald,  J.  S.,  gen’l.  supt.,  expenses  of  inspection  trip,  &c .  100  40 

Northern  Elec.  &  Mfg.  Co.:  telephone  sets,  6  at  $10.25;  brackets,  1,600  at  2 -409c.;  sundry  $3.56  103  60 

Palmer,  L.  A.,  dist.  supt.,  travel .  51  75 

Steel  Co.  of  Canada:  wire,  25,095  lb.  at  2 -32c.,  510  at  2 -25c .  593  68 

Small  payments:  nails  &c.,  $11.20;  inspecting  wire  $9.59 .  20  79 


Total,  carried  to  page  V — 18 .  5,879  12 


Gabriola  Island  and  Entrance  Island  Lighthouse:  Telephone  Line. 

Climber,  18  d.  at  $3.50;  labourers,  70^  d.  at  $3.25;  team  hire,  1  d.  at  $5 .  297  00 

Hoggan,  O.,  poles,  68  at  $1.25;  Prior,  E.  G.  &  Co.,  wire  $33.26,  sundry  $2.55 .  120  81 

Impeiial  Wire  &  Cable  Co.,  1  knot  deep  sea  cable  $590;  Porter,  A.  V.,  board  $12 .  602  00 


Total,  carried  to  page  V — 18 .  T.019  81 


Golden -Winder mere  Telephone  Line:  Repairs  and  Re-poiing. 

Lineman,  24  d.  at  $4;  labourers,  95  d.  at  $3 .  381  00 

Rolston  &  Mitchell,  provisions,  &c . . .  Ill  40 

Tennant,  E.  J.:  assistance  $84.50;  provisions  $53.32;  transportation,  &c.,  $12.50;  sundry  $32.60  182  92 

Small  payments:  provisions  $70.23,  horsehire,  &c.,  $48.05,  hardware,  &c.,  $23.65 .  141  93 


Total,  carried  to  page  V— 18 . . .  817  25 


Telegraph  Line:  Ilornhy  Island  and  Denman  Island  to  Union  Wharf. 

Foreman,  Thos.  Hudson,  25  d.  at  $5;  assistants,  93i  d.  at  $3 . .' .  405  50 

Carmichael,  J.  H.,  cedar  poles,  180  at  SI. 75;  Hinton  Elec.  Co.,  insulators  &c.,  $30  70 .  345  70 

Howe,  G.:  hire  of  team  &c.,  5  d.  at  $6;  blasting  powder  $7.75 .  37  75 

Prior,  E.  G.  &  Co.:  No.  9  galv.  wire,  2, 167  lb.  at  3 -  lc. ;  nails  $4;  freight  $4.70 .  75  88 


Total,  carried  to  page  V— 18 .  864  83 
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Kamloops-Walhatchin  Telephone  Line.  $  cts. 

McClughan,  A.:  cedar  poles,  1,027  at  $3,  2  at  $4.50;  linework  $13.50 .  3,103  50 

Palmer,  L.  A.:  freight  $333.40,  sundry  $14.40;  Wright,  R.  F.,  outlay  $50.40 .  398  20 

Small  payments:  team  hire,  &c.,  $37.50;  advertising  $17.30;  sundry  $43.75 .  98  55 


Total,  carried  to  page  V — 18 . .  3,600  25 


Kelowna-Pent ictou:  Additional  wiring  and  Partial  Reconstruction.  $  cts. 

Foreman:  July  8-Aug.  31,  E.  L.  McMillan  at  $125,  $221.90;  Sept.  14-Oct.  31,  M.  T.  Royd 

at  8100,  $170.72,  outlay  $55.97 .  448  65 

Lineman,  27  d.  at  $3.25,  322*  at  $3,  872  h.  at  37£c.,  44  at  34c.;  groundmen,  256^  d.  ^t  $2.25, 

625  h.  at  28c.;  cook  $197.94 . . .  2,346  44 

Can.  Pac.  Ry.  Co.,  freight  $460.80;  Eastman,  M.,  board,  lodging,  stabling  $78.70 .  539  50 

Commercial  Livery,  Feed  &  Sale  Stables,  team,  19|  d.  at  $4 .  77  00 

English,  R.  H.:  team,  62£  d.  at  $6,  3  at  $7;  4  horse  team,  6  d.  at  $10;  sundry  driving,  &c., 

$101 .  560  00 

Hayward,  F.  H.:  labour,  24  d.  at  $2.25,  board  &c.,  $29.70 .  83  70 

Hotel  Summerland,  board,  &c.,  $162.40;  Linton,  J.  R.,  poles,  110  at  $2.20,  40  at  $3.25 .  534  40 

Marlatt  &  Mackenzie:  tents,  3  at  $18.50;  range  $25;  spikes,  25c .  80  75 

Morrison,  Thompson  Hardware  Co.,  hardware  $50.60;  Palace  Hotel,  board,  &c.,  $162.50 .  213  10 

Northern  Elec.  &  Mfg.  Co.:  copper  wire,  425  lb.  at  27-9c.;  arm  braces,  2,000  at  $79.96;  telephone 
sets,  6  at  $11 .39,  2  at  $14.06;  galv.  washers,  2400  at  $15;  bolts,  screws  &c.,  $117.34;  sundry 

$153.24;  freight  $66.44;  cartage,  &c.,  $8.10 .  756  07 

Palmer,  L.  A.,  dist.  supt.:  travel  $305.18;  wages  of  men  $90.83;  freight,  &c.,  $88.39;  sundry 

$6.69 .  491  09 

Summerland  Supply  Co.:  tents,  2  at  $13,  1  at  $18;  provisions  $166.45;  hardware,  &c.,  $76.25. .  286  70 

Thompson  &  Riordon,  board  and  room .  184  60 

Wright,  R.  F.,  services  as  foreman,  10  d.  at  $3.50;  outlay  $21.17 .  56  17 

Provisions  $395.21,  hardware  $14.30.  Paid  as  follows:  B.  S.  Brown  $83.09,  J.  Downton,  $69.61, 

A.  J.  Fouracre  $60.65,  R.  King  &  Co.  $74.85,  O.  Vaughan  $56.70,  small  payments,  $64.61. .  409  51 

Small  payments:  driving,  &c.,  $61.50;  board  lodging  and  stabling,  $49.80;  smithwork  $45.45; 
outlay  of  men  $43.05;  rent  of  piling  ground  $30;  lumber  $29.14;  towing  $26;  bed  spring  $25; 
freight,  &c.,  $22.53;  laying  cable  across  lake  $22;  sundry  $34 .  388  47 


Total,  carried  to  page  V — 402 . .  7,456  15 


Kuper-Thetis  Islands  Telegraph  Line. 

Climber,  F.  Porter,  June,  11  d.  at  $4;  labourers,  43-39  h.  at  $3.50 .  195  87 

Calwell,  H.,  cartage,  $10.90;  Hinton,  Elec.  Co.,  supplies,  $4.08 .  14  98 

Can.  Pac.  lty.  Go.:  freight  on  4  reels  cable,  Halifax  to  Chemainus,  39,100  lb.  at  l-3c .  508  30 

Victoria  Lumber  &  Mfg.  Co.:  hire  of  tug,  2  d.  at  $125;  hire  of  scow,  7  d.  at  $5 .  285  00 


Total,  carried  to  page  V — 18 .  1,004  15 


Lower  Nicola— Canford  Line. 

Foreman,  R.  F.  Wright,  July,  21  d.  at  $3.50 .  73  50 

Linemen,  33  d.  at  $3;  groundmen,  &c.,  67J  d.  at  $2.25 .  250  86 

Nicola  Livery  Stables:  hire  of  team,  &c.,  June  26-July  32,  36  d.  at  $4 .  144  00 

Northern  Elec.  &  Mfg.  Co.:  wire,  4,627  lb.  at  3-85c.;  brackets  $8.28;  freight,  &c.,  $30. 10 -  216  52 

Woodward,  Mrs.  R.  M.:  boarding  men,  149  d.  at  $1.50;  feed  for  team,  &c.,  26  d.  at  $2.50; 

spikes,  35c .  288  85 

Small  payments:  fares  $16.20;  poles  $7.50;  freight  $3.05;  hardware  $2.10 .  28  85 


Total,  carried  to  page  V — 18 . .  1,002  58 


Malahot— Laying  Cable  across  Saanich  Inlet. 

Henderson,  Wm.,  assistance,  16  d.  at  $3.50;  Porter,  A.  V.,  travel,  &c.,  $34.95 .  90  95 

Imperial  Wire  &  Cable  Co.:  knots  deep  sea  cable,  coiled  on  2  wooden  drums .  1,608  00 

S.S.  ‘Red  Fir’:  tug  hire,  3J  d.  at  $60 .  210  00 

Small  payments:  labour,  12  d.  at  $4,  7  at  $3.50;  repairing  launch  and  fitting  up  scow,  $18.16; 

cartage  $3.50  .  94  16 


Total,  carried  to  page  V— 18  .  2,003  11 
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Okanagan  Valley  Telephone  System.  $  cts. 

Foreman,  R.  F.  Wright,  69  d.  at  S3. 50;  outlay,  $123.25 .  364  75 

Linemen,  2  d.  at  $3.25,  122  at  $3;  groundmen,  147  d.  at  $2.25;  cook  $34.03 .  737  28 

Commercial  Livery,  Feed  &  Sale  Stables:  team  hire,  71|  d.  at  $4;  wood  $6 .  292  00 

Crowell,  T.  E.:  v-joint,  750  ft.  at  $40;  sundry  lumber  $20.39;  labour,  &c.  $61 .25 .  Ill  64 

English,  R.  H.,  team  hire,  9  d.  at  $6,  sundry  $7.25;  Flick,  C.,  poles,  152  at  $2.10 .  380  45 

Nicola  Livery  Stables:  team  and  rig,  23  d.  at  $5,  30  at  $4;  board  of  team  $61 .  296  00 

Northern  Elec.  &  Mfg.  Co.:  insulators,  1,800  at  $80,  400  at  $75.80;  wire,  2,295  lb.  at  $18.24; 

sundry  $12.11 .  228  30 

O.  K.  Transfer,  team,  18-J  d.  at  $4;  Royd,  M.  T.,  services  as  lineman,  Nov.,  $100 .  174  00 

Princeton  Livery  &  Feed  Stables:  team,  4  d.  at  $3,  14  at  $5;  rig,  16  d.  at  75c.;  feed  $48 .  142  00 

Thynne,  T.  G.:  man  and  team,  5  d.  at  $9;  2  men  and  team,  5  cl.  at  $12;  feed,  &c.,  $15 .  120  00 

Board,  lodging,  stabling,  &c.:  Arnott  &  Hine,  $77,  Central  Hotel  $114,  Coldwater  Hotel 
$62,  Coutlee  Hotel,  $207.09,  Kirkpatrick  &  Malone,  $58,  Nicola  Hotel,  $267.50,  small 

payments,  $311 .  1,096  59 

Labour,  13  d.  at  $3.25,  83-83  at  $3,  50’,  at  $2.25;  man  and  team,  1|  d.  at  $7;  provisions  $115.71; 
travel  and  outlay  $44.90;  poles  $47;  driving  $50.25;  sundry  $126.80.  Paid  as  follows: 

Jas.  Adamson  $81,  A.  Causer  $60.75,  J.  H.  Clements  $79.16,  C.  Curtis  $69,  J.  Dalrymple 

$79.50,  small  payments  $433.12 .  802  53 

Detailed  under  Kelowna-Penticton,  Additional  wiring,  &c . (Page  V — 401)  7,456  15 


Total,  carried  to  page  V — 18 .  12,201  69 


Powell  River— Vancouver  Telegraph  Line. 

Hinton,  G.  &  Co.  ($12,213) — 

Contract  complete  for  telephone  line  from  Capilano  Creek  to  Powell  River .  9,893  00 

Extra  work:  at  Bowen  Island  $1,010;  Eagle  Harbour  to  White  Cliff  Bay  $560;  Eagle 

Harbour  to  Capilano  River  $750 .  2,320  00 

Brown,  G.,  travel  $18.50;  C.P.R.  Co.,  freight  on  cable  $1,512.50,  on  wire  $360.42 .  1,891  42 

Can.  Insp.  &  Testing  Laboratories:  inspecting  wire .  22  69 

Imperial  Wire  &  Cable  Co.:  14  knots  deep  sea  cable .  8  260  00 

Northern  Electric  <fc  Mfg.  Co.:  wire,  6,600  lb.  at  3-5c.,  3,253  at  3-85c.,  983  at  4-35c.;  insula¬ 
tors,  3,205  at  5-5c.,  2,390  at  6c.:  brackets,  3,500  at  l-98c.,  2,280  at  2-7c.;  sundry  $31.22. .  880  76 

Porter,  A.  V.,  travel  and  outlay .  56  40 

Steel  Co.  of  Canada:  wire,  59,067  lb.  at  2-92c.,  1,010  at  2-85c.;  less  freight  $360.46. .. .  1,393  07 

Linemen,  d.  at  $4:  P.  T.  Cousins  21,  R.  J.  Porter  23,  F.  W.  Teague  23 .  268  00 


Total,  carried  to  page  V — 18 . .  . .  24, 985  34 


Vancouver  Island  Lines:  Reconstruction. 

Foremen  at  $5:  Thos.  Hudson  21  d.,  S.  Lepitre  24  d .  225  00 

Labourers,  150*  d.  at  $3.50,  852f  at  $3;  team,  1|  d.  at  $7,  8J  at  $6 .  3, 146  50 

McLeod,  A.,  supplying  and  delivering  poles,  140  at  $2 .  280  00 

Northern  Elec.  &  Mfg.  Co.:  brackets,  2,000  at  $25,  1,400  at  $27;  insulators,  3,000  at  $54; 

wire,  2,065  lb.  at  3 -85c.;  sundry  $49.46 .  378  76 

Prior,  E.  G.  &  Co.:  wire,  2,950  lb.  at  3-lc.,  755  at  4-25c.;  sundry  $8. 10 .  131  65 

Scarf’s  General  Store:  cedar  poles,  delivered,  125  at  $1.50 .  187  50 

Woods,  Ed.,  cedar  poles,  delivered,  213  at  $2 .  426  00 

Labour,  73*  d.  at  $3.50,  32*  at  $3;  man  and  canoe,  3  d.  at  $4;  poles,  42  at  $3,  50  at  $1.50 
outlay  $27.40;  sundry  $39.80.  Paid  as  follows:  W.  S.  Hillier  $50.75,  D.  Milligan  $81, 

M.  Nichols  $73.50,  J.  Stuart  $75,  W.  Wells  $63,  small  payments  $291.88 .  635  13 


Total,  carried  to  page  V — 18 .  5,410  54 


Atlin-Ifazelton:  Repoling. 

Bevines,  Geo.:  team  and  driver,  July  4-Nov.  12,  131  d.  at  $15 .  1,965  00 

Callbreath,  J.  F.,  horse  hire,  82  d.  at  $2;  Hudson’s  Bay  Co.,  wages,  27  d.  at  $3,  meals  $5. . . .  250  00 

Hjdand  &  Belfry:  wages  of  labourers,  170  d.  at  $3;  meals  $17.85;  ferriage  $6 .  533  85 


Total,  carried  to  page  V — 18 .  2,748  85 


Telegraph  Line  from  Bella  Coola  to  150  Mile  House  through  Chicoten. 

Birdsell,  W.  G.,  poles,  delivered,  295  at  $1 .  295  00 

Bliss,  W.,  trip  with  injured  man  $53;  Boscovitz  S.S.  Co.,  freight  $56.85 .  109  85 

Brynildsen,  B.  &  Co.:  provisions  $104.10;  pack  saddles,  3  at  $8;  hardware  &c.  $148.90; 

goods  to  men  $19.25;  wages  of  men,  24  d.  at  $2.75 .  362  23 


Carried  forward .  767  08 
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Telegraph  Line  from  Bella  t'coia  to  150  Mile  House  through  Chicoten— Concluded.  $  cts. 

Brought  forward .  767  08 

Cariboo  Trading  Co.:  freighting  14,215  lb.  at  4|c.;  nails  $27;  sundry  $12.75 .  679  43 

Christensen,  A.  C.  ($3,018.51) — 

Wages,  &e. :  axemen,  245  d.  at  $2.75;  packers,  &c.,  211?  d.  at  $3;  with  team,  14i  d.  at  $7; 
hire  of  pack  horses,  239  d.  at  $1;  freighting,  45,513  lb.  at  lc.;  round  trips,  Bella  Coola 

to  Anaham  Lake,  4  at  $100 .  2,503  91 

Provisions  $144.40;  hay,  $92.45;  hardware,  &c.  $212;  goods  to  men  $65.75, .  514  60 

Elliott  &  Co.,  forwarding  agents:  freight,  16,727  lb.  at  4c.,  12,032  at  3?c.,  8,567  at  l?c.,  sundry 
$588.21;  paid  as  follows:  C.  P.  R.  Co.  $384.17,  Jas.  Robertson  $469.16,  Wm.  Stewart 

$199.92,  Geo.  Ward  $421.12,  small  payments  $332.55 .  1,806  92 

Heckmann,  L.,  meals,  hay,  &c.  $102.50;  Kaien  Hardware  Co.,  hardware  $76.95 .  179  45 

House,  J.  A.  ($2,881.51) — 

Services  as  foreman,  June-Dee.,  Feb.,  Mar.,  273  d.  at  $5;  meals,  horsefeed,  &c.  $329.25; 
fares  $137.30;  driving,  24?  d.  at  $7,  18  at  $5,  18  at  $4,  sundry  $108.50;  freighting, 

9,000  lb.  at' lc.;  board  of  men  $107.25;  express,  &c.  $54.21;  sundry  $30.50 .  2,555  51 

Assistance:  carpenter,  4  d.  at  $5;  climbers,  26  d.  at  $3.50;  groundmen,  4  d.  at  $3.50,  67  at 

$3 .  326  00 

Lee,  Norman:  freighting.  47,580  lb.  at  3?c.,  8,507  at  2?c.,  12,942,  $254.33;  receiving  &e., 

60,514  lb.,  $60.49;  hauling  3  loads  wire,  $125;  man  and  team,  19  d.  at  $6.50;  provisions 

$990.16;  hardware  &c.  $111;  oats$S8.52;  axeman,  13?  d.  at  $2.75;  goods  to  men  $199.55.  3,967  67 

McLennan,  McFeely  &  Co.:  stoves,  1  at  $15.50,  4  at  $7.50;  utensils,  &c.  $57.15 .  102  65 

Merryfield  &  Co.:  provisions  $2,566.72;  packing,  &c.,  $106.20;  bags  $86.40;  drayage  $15.75; 

freight  $30.55 .  2,805  62 

Mosher,  R.  E.,  pasturage  $81.75;  Squimas,  T.,  2  trips  to  Anaham  Lake  $150 .  231  75 

Northern  Elec.  &  Mfg.  Co.:  telephone  sets,  6  at  $21.29,  10  at  $23.65,  1  at  $43.77,  1  at  $44.05; 
brackets,  2,100  at  l-775c.,  3,000  at  l-98c.,  6,500  at  2-035c.;  insulators,  13,950  at  7 -58c.; 

wire,  139,175  lb.  at  3-5c.;  jars,  92  at  55c.;  sundry  $504.88 .  7,165  01 

Smith,  C.  IL:  freight  per  C.P.R.  Co.  $145.95;  storage  and  forwarding  $48.83;  freighting, 

24,277  lb.  at  3?c.,  49  at  3c .  1,015  91 

Sykes  &  Saladana:  poles,  delivered,  1,676  at  $1.25 .  2,095  00 

Thorne,  J.  A.:  board,  room  &c.,  $113.40;  fares  $70;  sundry  $10.75;  V.  38,912  outstanding 

$135.85 .  330  08 

Union  S.S.  Co.  of  B.C.:  fares,  Bella  Coola-Vancouver,  9  at  $14;  freight  $90.30 .  216  30 


Sub-foremen,  115  d.  at  $4,  190  at  $3.50;  climbers,  537  d.  at  $3.50;  iinemen  and  groundmen, 
1,2621  d.  at  $3;  packers,  432  d.  at  $3;  cook,  134  d.  at  $3;  axemen  &c.,  1,061  d.  at  $2.75 
208)  at  $2.50;  hire  of  pack  horses,  &c.,  2,441?  d.  at  $1;  teaming,  136?  d.  at  $6.50,  34?  at 
$7,  11?  at  $10,  118  at  $12,  25,474  lb.  at  lc.,  13,904  at  2c.;  travel  and  outlay  of  workmen 
$370;  less  board  $201.40,  supplies  from  merchants  $242.30,  and  fares  to  Vancouver  $98. 
Paid  as  follows:  S.  Armstrong  $503.80,  E.  Bennett  $360.50,  B.  Bentley  $432.65,  W.  H. 
Bentley  $375.65,  J.  Boyd  $1,416,  H.  Brown  $322.12,  J.  A.  Chadwell  $430.75,  J.  Colborne 
$292.88,  S.  H.  Colwell  $107.50,  J.  Creswell  $348.30,  W.  Cumberland  $441.30,  J.  P.  Doughty 
$441.10,  J.  Drake  $111,  R.  A.  Edwards  $366.25,  H.  E.  Elsden  $656.25,  T.  Engbretson 
$2,665,  F.  Fournier  $237,  T.  Francis  $100.38,  Mrs.  O.  T.  Hance,  $304.25,  F.  A.  Johnson 
$127.32,  W.  Reddy  $332.23,  J.  Kelly  $347,25,  Mrs.  O.  Kivit  $149,  T.  Lovelton  $326.88, 
Long  Johnnie  $230.75,  Wm.  Long  $109.75,  T.  Mart  $433.15,  E.  Mathews  $134.75,  H. 
Matthews  $362,  A.  McCullough  $305.50,  J.  Mclndoe  $303.88,  M.  McNeil  $383.80,  R.  E. 
Mosher  $330.90,  G.  Mullen  $454.80,  A.  Normington  $362,  P.  B.  Ovenon  $123,  F.  Raymond 
$271,  E.  Roy  $380.45,  S.  Seely  $247.88,  Tatla  Lake  Johnnie  $115.25,  A.  Tyndall  $385.80,  D. 


West  $387.80,  P.  A.  Williams  $347.95,  small  payments  $525.64 .  17,391  41 

Small  payments:  tents  $22.50,  $15.98;  board,  &c.,  $19.70;  sideblocks,  &c.,  $13.58 .  71  76 

Total,  carried  to  page  V — 18 .  44,755  98 


Clinton-Quesnel  Telegraph  Line. 


Foreman,  J.  A.  House:  services,  Mar.  10-Apr.  9,  Apr.  20-May  31, 31  d.  at  $4.50,  42  at  $5;  fares, 

meals,  driving,  &c.,  $266.70 .  616  20 

Sub-foreman,  S.  Armstrong,  Apr.  22-July  31,  87  d.  at  $4 .  348  00 

Climbers,  242£  d.  at  $3.50;  groundmen,  501  d.  at  $3;  cook,  103  d.  at  $3.  Paid  as  follows: 

B.  Bentley  $309,  W.  H.  Bentley  $261,  W.  Cumberland  S94.50,  J.  Drake  $261,  T.  Fournier 
$120,  H.  Haytack  $157.50,  T.  Mart  $287,  H.  Matthews  $261,  M.  McNeil  $58.50,  A.  Morn- 
ington  $259.50,  F.  Raymond  $304.50,  P.  Smith  $124.50,  A.  Tyndall  $94.50,  D.  West 

S68.25 .  2,660  75 

Poles,  distributed,  2,306  at  $1.  Paid  as  follows:  W.  G.  Birdsell  $1,300,  Jas.  Gable  $205,  Kennedy 

&  Brand  $719,  Ryder  Bros.  $82 .  2,306  00 

Boyd,  Jas,,  team  and  driver,  88  d.  at  $12;  Boyd,  W  ,  team  and  driver,  7  d.  at  $8 .  1, 112  00 

Northern  Electric  &  Mfg.  Co.:  brackets  $34.23;  wiie  $26.44;  sundry  $36.61  .  97  28 

Smith,  C.  H.,  freight,  &c .  204  65 

Small  payments:  hardware  $57.12,  smithwork  $17,  freight  $10.73,  meals,  &c.,  $9.50 .  94  35 


Total,  carried  to  page  V — 18 .  7,439  23 
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Fraser  Lake —  Omenica,  via  Stuart  Lake:  Telegraph  Line.  $  cts. 

Blench,  T.,  fare  $30,  express  $21.65 .  51  65 

Burnett,  M.  L.:  assistance,  10|  d.  at  $3.50;  horse  hire  $20;  express  $10.85 .  67  60 

Hudson’s  Bay  Co.:  laboui ,  2  d.  at  $2.25,  220|  at  $3,  309|  at  $3.50;  horse  hire,  196  d.  at  75c.,  41 
at  '  l  .25,  13  at  $1.50,  sundry  $39.60;  nails  $40;  tents,  2  at  $6.25,  1  at  $14.50;  sundry  hardwaio 

$66.55 .  2,140  00 

Nortlu  m  Elec.  &  Mfg.  Co.:  telephone  sets,  2  at  $14.15,  1  at  $12.32;  sundry  $29.60 .  70  22 

Worthington,  H.:  services  as  foreman,  Aug.  1-Oct.  27,  88  d.  at  $1 .  352  00 


Total,  cairied  to  page  V — 18 .  2,682  07 


Lillooet— Pioneer  Mines  Telegraph  Line. 


Foremen:  R.  Buikholdcr,  July  15-Nov.  12,  117  d.  at  $4,  less  $60.56  board;  C.  Morgan,  July 

15-Nov.  22,  Feb.  5-28,  14 1 5  d.  at  $4,  6  at  $3.50,  less  $74.94  board  and  $31.11  stores .  888  39 

Linemen,  &c.,2\  d.  at  $4,  478J  d.  at  $3.50,  714  at  $3;  provisions,  &c.,  $20; less  $805.20  board. 

Raid  as  follows:  T.  Alforus  $271.28,  F.  Barber  81S9.93,  J.  Brown  $59.19,  J.  Carmichael 
$172.02,  R.  Davidson  $66.79,  E.  J.  Eklund  $102.74,  G.  Gibson  $190.50,  J.  Jones  $147.61, 

C.  Kearney  $212.87,  H.  T.  Kline $74.40,  J.  Logan  $207.22,  F.  McIntyre  $102.66,  D.  McLeod 
$187.50,  R.  Powers  $109.74,  C.  Rogers  $263.04,  VV.  Sherman  $103.36,  R.  W.  South  $185.15, 

W.  Wilkinson  $56.22,  small  payments  $338.75 .  3,040  97 

Dunlop,  J.:  provisions  $410.75,  hardware,  &c.,  $114.21... . . .  524  96 

Durban,  Wm.,  moving  camp,  towing,  Ac.,  $60.50;  Harrison,  L.,  freighting,  2,800  lb.  at  3c _  144  50 

Harrison,  A.:  height  $130.04;  unloading  $15.32;  distributing  material,  30,630  lb.  at  4c.,  6,325 

at  3c .  1,560  91 

Jones,  W.  W.:  provisions  $180.41;  moving  camp  $16;  sundry  $5.20 .  201  61 

Lillooet  Meat  Market,  meat  $68.60;  Page,  W.  G.,  meals  $71.60 .  140  20 

MacFailane,  E.:  clerical  services,  60  d.  at  $1 .  60  00 

McLennan,  McFeely  A  Co.,  hardware  $107.76;  Rebagliati,  G.,  freight  $56.60 .  164  36 

Northern  Elec.  &  Mfg.  Co.:  wire,  31,500  lb.  atSJc.;  insulators,  2,655,  $199.42;  telephone  sets,  13, 

$173.74;  brackets,  3,150,  $64.88;  sundry  $87.64 .  1,628  18 

Phair,  C.  A.:  provisions  $101.65;  tents  $28,  $24;  stove  $24;  hardware  $152;  voucher  out  $92.45. .  422  10 

Retasket,  S.:  supplying  and  distributing  poles,  129  at  $1;  team  and  driver,  12}  d.  at  $7;  horse 

and  driver,  19  d.  at  $5;  less  $57.43  board .  674  07 

Seatom  Lake  S  .S.  Co.,  fares  $56,  freight  $36.75 .  92  75 

Small  payments:  provisions  $58.48,  freight  $49.96,  fares  $34.25,  board  $25.30,  sundry  $74.61. .  242  60 

Total,  carried  to  page  V — 18 .  9,785  60 


Quesnei-lfarkervillc:  Repairs. 


Blair,  T.  A.,  tent  $24,  hardware  $34.16;  Strand,  J.,  hay,  1,123  lb.  at  4^c .  108  69 

Houser,  E.:  sei vices  as  foreman,  Aug.  22-Nov.  5,  76  d.  at  $5;  repairing,  16  d.  at  $4 .  444  00 

Murphy,  T.  F.:  services  as  foreman,  July  1-Aug.  21,  44  d.  at  $5 .  220  00 

Quesncl  Livery  Stable,  delivering  poles,  70  at  $1.50 .  105  00 

Repairers,  379i  d.  at  $4,  25  at  $3;  2  horses  and  rig,  17  d.  at  $4;  horse,  62  d.  at  $2.  Paid  as 
follows:  J.  N.  Dorr  $192,  G.  Gilchrist  $456,  W.  Houser  $180,  G.  Johnston  $143,  M.  Larsen 

$234,  W.  F.  McCarthy  $124,  O.  Storresletter  $456 .  1,785  00 

Small  payments:  hay  $47.73,  horse  hire  $47.50,  oats  $36.30,  feed,  stabling,  Ac.,  $44.20 .  175  73 

To  be  refunded  by  J.  T.  Phelan .  160  90 


Total,  carried  to  page  V — 18 .  2,999  32 


Quesnel-IIazeltou  Line. 


Blackstock,  W.,  board  of  men  $116.10;  Fraser,  J.  A.  &  Co.,  provisions,  Ac.,  $127.35 .  243  45 

Larkworthy,  W.  J.:  2  tents  $33;  stove  $18;  nails  $21;  sundry,  $112.15 .  184  15 

Northern  Elec.  &  Mfg.  Co.:  wire,  1,494  lb.  at  3 -5c.;  insulators  $22.77;  sundry  $15.10 .  90  16 

Strand,  J.:  oats,  900  lb.  at  6c.;  hay,  1,050  lb.  at  3}c .  90  75 


Lineman,  85}  d.  at  $4;  labourers,  661  d.  at  $3.75,  50  at  $2.75;  team,  25  d.  at  $4;  less  deducted 
for  board  and  paid  W.  Blackstock  $116.10.  Paid  as  follows:  W.  Blanchfield  $146.25, 
W.  Carmichael  $108.30,  Thos.  Caughlan  $138.75,  W.  Tedel  $114.38,  W.  Flint  $196.87, 
W.  Hawkesford  $88.12,  A.  N.  Jegaigalth  $S8.12,  C.  V.  Johnston  $68.75,  G.  Johnston 
$100,  C.  E.  Jones  $22.50,  C.  W.  Jones  $262.50,  M.  Larson  $68.75,  B.  Lashbrook,  $168, 
L.  S.  Letherland  $191.25,  Geo.  Moore,  $176.25,  J.  Morrison  $88.12,  H.  Pirt  $316.80,  A.  W. 
Pratt  $135,  W.  Smith  $5.70,  F.  Revies  $88.12,  J.  E.  Snow  $85.50,  D.  Torpey  $2.85,  II. 


Volkmann  $281.25 .  2,942  13 

Small  payments:  stove,  pipe,  Ac.,  $19.25,  provisions,  Ac..  $17.80,  sundry  $30.45 .  67  50 

Total,  carried  to  page  V—  18 .  3,618  14 

Temporary  Service  of  Miss  J.  E.  Hard  castle  in  Office  of  Superintendent  of  Telegraph 

Service. 

Hardcastle,  Miss  J.  E.:  sendee,  Aug.  13  to  Sept.  13,  1912 .  62  00 
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Telegraph  Lines:  Generally.  $  cts. 

Timiskaming  Line  Extension  ($363.57) — 

Foreman  and  climber,  D.  Miron,  5*  d.  at  $2.50 . .  13  75 

Climber,  5}  d.  at  $2;  axeman,  5*  d.  at  $1.75;  labourers,  38£  d.  at  $1.50;  team  hire,  16  d. 

at  $5 .  158  37 

Gaudet,  Zach:  meals,  178,  beds,  51,  meals  and  stabling  of  horses,  34,  each  at  25c .  65  75 

Small  payments:  freight  and  express  $21.30;  hardware  $15.50;  electiical  supplies  $13.70; 

sundries  $12.20 .  62  70 

Advance  to  be  accounted  for,  J.  E.  Gobeil .  63  00 

Stewart  Line  Extension  ($5,317.10) — 

Foreman,  W.  Blackstock,  services,  July  1-Aug.  31,  1911,  62  d.  at  $5 .  310  00 

Burns,  P.  &  Co.,  beef,  143  lb.  at  16c .  22  88 

Eby,  E.  &  Cot:  provisions,  &c.,  $1,332.02;  hardware,  &c.,  $180.30;  team  hire,  two  teams, 

40^  d.  at  $20,  1  team,  3  d.  at  $10,  175  h.  at  $1;  freight  $932.25;  labour,  $21 .  3,480  57 

Stewart  Transfer  &  Transportation  Co.:  hire  of  camp-scow,  3|  m.  to  Aug.  31,  1911,  at  $110; 

transportation  S5 .  390  00 

Young,  R.  Boyd,  Co.:  provisions  $729.60;  hardware,  &c.  $174.05;  rent  of  operating  room, 

Aug.-Sept.,  1911,  $50;  gasoline,  32  gal.  at  $5 .  1,113  65 

Forty  Mile  Townsite:  legal  services,  J.  P.  Smith,  Dawson .  6  00 


Total,  carried  to  page  Y — 18 .  5,686  67 


Architectural  Staff. 

Halifax  Office - 

Bishop,  Wra.:  1  yr.  to  Mar.  31,  1913 .  1,500  00 

Travis,  Miss  M.  B.,  typing:  Nov.  -  Mar.,  5  m.  at  $5 .  25  00 

Charlottetown:  McDuff,  J.  J.,  Jan.-Mar.,  1913,  at  $800 . 199  98 

St.  John  Office — 

Emery,  Miss  G.:  1  yr.  to  Mar.  31,  1913 .  549  95 

Waterbury,  D.  H.:  1  yr  to  Mar.  31,  1913 .  1,949  99 

Montreal  Office — 

Descliamps,  R.:  1  yr.  to  Mar.  31,  1913,  10  m,  at  $1,600,  2  at  $1,800 .  1,633  30 

Desjardins,  C.:  1  yr.  to  Mar.  31,  1913,  9  m.  at  $1,080,  3  at  $1,200 .  1, 110  00 

Gingras,  G.  S.:  1  yr.  to  Mar.  31,  1913 .  1,799  99 

Godin,  Jos.:  1  yr.  to  Mar.  31,  1913 .  1,500  00 

Jolicoeur,  E.:  typing,  Feb.,  1913 .  12  00 

Lamarche,  Jos.:  1  yr.  to  Mar.  31,  1913 .  1,200  00 

Lymburner,  H.  N.:  1  yr.  to  Mar.  31,  1913 .  1,649  99 

Thibeault,  Miss  A.:  1  yr.  to  Mar.  31,  1913 .  699  97 

Quebec  Office — 

Beland,  Ph.:  Apr.  1-Sept.  21,  at  $1,600 .  759  98 

Lepine,  A.  P.:  Sept.  23-Mar.  31,  at  $1,600 .  835  53 

Vermette,  T.:  1  yr.  to  Mar.  31,  1913 .  732  00 

Thiee  Rivers:  Pothier,  A.  J.:  June  4-Mar.  31,  at  $1,000 . 822  19 

Ottawa  Office — 

Croll,  R.  O.:  1  yr.  to  Mar.  31,  1913 .  1,200  00 

Kingston,  J.  S.:  June-Mar.,  1913,  at  $1,200 .  1,000  00 

Macdonald,  D.:  May  1-June  27,  at  $1,200 .  190  00 

Toronto  Office — 

Boys,  Miss  D.:  stenographer,  Aug.,  2  weeks .  15  00 

Hastings,  T.  A.:  1  yr.  to  Mar.  31,  1913 .  2,099  99 

Page,  Miss  O.:  1  yr.  to  Mar.  31,  1913 .  599  99 

Winnipeg  Office — 

Curran,  Ada:  1  yr.  to  Mar.  31,  1913 .  899  99 

Cyr,  J.  E.:  1  yr.  to  Mar.  31,  1913 .  1,999  92 

Gervie,  Miss  E.:  Dec.-Mar.,  at  $800 .  266  64 

Matthews,  Ii.  E.:  June-Mar.  at  $2,000 .  1, 666  61 

Regina  Office — 

Jopling,  Jos.:  1  yr.  to  Mar.  31,  1913 .  999  96 

Mollard,  W.  T.:  1  yr.  to  Mar.  31,  1913 .  1,899  96 

Edmonton:  Beaton,  Alex.:  Jun.-Mar.,  77  d.  at  $5 .  385  00 

Victoria,  B.  C.  Office — 

Brown,  J.  G.:  1  yr  to  Mar.  31,  1913 .  1,999  92 

Brown,  Miss  K.:  1  yr.  to  Mar.  31,  1913 .  699  95 

Henderson,  Wm.'  1  yr.  to  Mar.  31,  1913 .  2,699  99 

Kennedy,  A.  L.,  draftsman,  Dec.,  1912 .  180  00 

Llewellyn,  G.H.:  Mar.  7-31,  19  d.  at  $4 .  76  00 


Total,  carried  to  page  V' — 18  .  35,858  79 


Monument  to  t lie  memory  of  the  late  Hon.  G.  IJrown. 

Hill,  G.  W.:  contract  for  erection  of  monument  complete,  $10,000;  less  paid  in  1911-12,  page  V — 

364,12,250  .  7,750  00 


V — 406 


AUDITOR  GENERAL'S  REPORT ,  1912-191 5 


4  GEORGE  V.,  A.  1914 


Monument  to  the  memory  of  the  late  T.  d’Arcy  McGee.  $  cts. 

Hill,  G.  W.:  est.  No.  2  to  Mar.  19,  1913  on  contract  for  erection  of  monument  $4,500;  less  paid 

in  1911-12,  page  V— 364,  $2,250  .  2,250  00 


Monument  to  His  late  Majesty  King  Edward  VII. 

Small  payments:  photographic  supplies  $49.37;  freight  15c .  49  52 

Kings  Printer’s  account:  $11.90;  advertising  $1,140.94 .  1, 152  84 


Total,  carried  to  page  V — 18 .  1,  202  36 


Monument  to  Madeleine  de  Verclifcres  to  be  erected  at  Verchfcres. 

Purchase  price  of  site:  Richelieu  and  Ontario  Navigation  Co . .. .  200  00 

Hebert,  Philippe:  est.  No.  2  to  Sept.  30,  1912  on  $25,000  contract  for  monument  to  Madeleine 

de  Verch4res  $10,994.50;  less  drawback  $1,099.45  .  9,895  05 

Legal  services:  J.  B.  Dupuy,  Contrccoeur,  $35;  J.  A.  Geoffrion,  Ver chores,  $9.55 .  44  55 


Total,  carried  to  page  V — 18 .  10, 139  60 


National  Art  Gallery. 

Caretaker,  Mrs.  E.  Lesieur,  services,  12  m.  to  Mar.  31,  1913 .  720  00 

Art  Museum  of  Toronto  ($267.31) — 

Etchings:  by  Frank  Brangwyn,  “Cliff  Village”  $66.42,  “Bridge,  Brentford”  $30.66; 
by  Frank  Laing,“Duddingston”  $l0.22,”SalisburyCrags”  $10.21;  byAlphonse  Legros, 

“Viellard  au  repos”  $20;  by  Miss  Dorothy  Stevens,  “  Les  Paysannes”,  “Ponte  Vecchio 

each  $25 .  .  . .  187  51 

Pen  drawing  by  Miss  Olive  Smyth,  “Pengynt”  $40.87;  Mezzotint  by  Sir^Frank  Short, 

“A  Yorkshire  Dell”  $38.93 .  79  80 

Barnsley,  Mrs.  I.  M.,  sketch  book .  50  00 

Beatty,  J.  W.,  painting,  “Evening  Cloud  of  the  Northland” .  300  00 

Canadian  National  Exhibition  ($3,548) — 

Paintings:  by  Paul  Doherty,  “The  Light  on  the  Sea”  $2,000;  by  Robt.  Gagen,  “Surf” 

$500;  R.  Gwelo  Goodman,  “A  Byway  Venice”  $250;  by  Henri  Breard,  “Pictures” 

$180;  by  J.  E.  H.  McDonald,  “In  the  Pine  Shadows”  $100;  by  W.  Lee  Hankey, 

“Cecile”,  “The  Woodnymph,  each  $78 .  3,186  00 

Color  etchings,  8  $206;  lithographs,  7  at  $13,  2  $37;  wood  block  $28 .  362  00 

Chavignaud,  Geo.,  water  colour”,  The  Wind  Mill” .  200  00 

Colnaghi,  P.  &  D.,  &  Obach:  portrait  by  Sir  T.  Lawrence, “Thos.  Taylor,”  $4,500;  J.  M.  Swan, 
oil  sketch,  “Study  of  a  Bacchante”  $340.67,  bronze  statuette,”  The  Lioness  Drinking” 

$365;  5  lithographs  by  Chas.  Shannon  $55 .  5,260  67 

Cottier  Gallery  ($12,009.94) — 

Oil  painting  by  Frans  Snyders,  “Still  Life  Group” .  5,500  00 

Painting  by  Walter  Greaves,  “Milman  Street,  Chelsea” .  1,500  00 

Original  drawings:  by  J.  B.  C.  Corot,  “Landscape”;  by  Daubigny,  “The  Fisherman”, 

“Landscape — Pres  Bonnieres”,  “Windy  Weather”;  by  Decamps,  “An  Albanian”, 

“Oxen  Crossing  the  Stream”;  by  C.  Jacque,  “A  Farmyard”;  by  J.  F.  Millet, 

“Apuleius,”  “Daphne  and  Chloe,”  “Jeune  Mere  Preparant  le  Repas  de  la  Fa.mille”; 

Th.  Rousseau,  “The  Valley  and  the  River”,  “Study  of  Landscape  of  Large  Picture”, 

“Valley  with  Trees’ — A.  Ravine  in  the  Jura”;  by  Henri  Le  Sidaner,  “Charters,  near 

the  River”;  A.  Vollon,  “Landscape” .  5,000  00 

Exchange .  9  94 

Currelly,  C.  T.,  portrait,  1st  century,  A.  D.  on  wood  $750;  shipping  $22 .  772  00 

Ehrich  Galleries,  painting  attributed  to  Sebastien  Gomez,  “The  Beggar” .  1,500  00 

Graham  Bros.:  24  bay  trees  $154;  galv.  iron  pans,  24  at  70c.;  sundries  $8.95  .  179  75 

Harris,  Lawren,  painting,  “The  Drive” .  400  00 

Jcfferys,  C.  W.,  painting,  “Western  Sunlight” .  500  00 

Keppel,  Fred.  &  Co.,  etchings,  4  by  Pennell  $57.60,  5  by  Zorn  $310 .  307  60 

Knight,  Laura,  painting,  “The  Green  Feather .  1,946  67 

Lawson,  J.  Kerr,  picture,  "St.  Paul’s” .  1,788  50 

Library  Bureau  of  Canada,  walnut  moulding,  200  ft  at  7c.,  100  8  ft.  at  6c .  62  00 

Marchand,  Wm.  &  Co.:  picture  by  H.  M.  Livens,  “Fowls  in  Woodyard” .  250  00 

Meagher,  Geo.  A.,  painting,  “Presentation  in  the  Temple” .  800  00 

Metcalfe,  L.  R.:  70  engraved  portraits  by  Robt.  Nanteuil  $3,500;  express,  &c.  $8.25 .  3,508  25 

Mackenzie  &  Co.:  frame  for  painting  by  J.  W.  Beatty  $35;  packing,  &c.  $19  .  54  00 

McNicoll,  Miss  H.  G.,  oil  painting,  “Stubble  Fields” .  150  00 

Newcomb-Marklin  Co.:  frames  $62.97;  boxing  $2.40 .  65  37 

Ottawa  Typewriter  Co.,  oak  photographer  stand  frame . 120  00 

Picken,  Ebcn,  water-colored  drawing,  “Early  Spring — Near  Magog,  Que.” .  40  00 


Carried  forward .  34,860  06 


PUBLIC  WORKS  DEPARTMENT:  EXPEXDITURE 


V— 407 


ESSIONAL  PAPER  No.  1 


National  Art  Gallery — Concluded.  $  cts. 

Brought  forward,  t .  34,860  00 

Royal  Canadian  Academy  of  Arts:  by  J.  W.  Cotton,  color  aquatint,  “The  Tryst”  $25,  etching, 

“St.  Ives  Harbour”  $20;  by  H.  Ivan  Neilson,  etchings,  “Schooners,  Quebec  Harbour”, 

“Sous  le  Cap  St.,  Quo.”,  each  $10;  by  C.  W.  Simpson,  “Winter  Quarters”  $150 .  215  00 

Scott,  W.  &  Sons  ($5,582.38) — 

Framed  painting  by  Edwin  Ellis .  250  00 

Painting  by  Gerald  Van  Honthorst,  “The  Earl  of  Carrick  and  his  Sister” .  3,250  00 

Paintings  by  J.  W.  Morrice,  “Dieppe,  the  Beach  grey  Effects”  $750,  framed  “The  Circus, 

Montmartre,  Paris”  $500 .  1,250  00 

Framed  water-colour  by  J.  McN.  Whistler  “Rose  and  Pink,  The  Mother’s  Sleep” .  600  00 

Engraved  brass  tablets,  24  at  $2,  27  for  $74.02,  35  etching  size  $12.80;  letters,  1,407  at  4c; 

cartage,  packing,  &c.  $41.28 .  232  38 

Smith,  W.  St.  Thomas,  painting,  “December  Day  at  Sea” .  600  00 

Society  for  the  Promotion  of  Roman  Studies:  9  plaster  casts  $140.60;  insurance  $47.98 .  188  58 

Swan,  Mrs.  T.  M.,  charcoal  drawing,  “Leopard  Drinking” .  183  00 

Thomson,  Wm.  J.,  6  prints  of  etchings .  88  00 

Thorburn  &  Abbott,  sundry  art  books  and  magazines .  157  30 

Tooth,  Art.  &  Sons,  portrait  by  Sir  Wm.  Beechy,  “Aubrey  Wm.  M.  Beauclerk” .  2,500  00 

Van  Wisselingh,  E.  T.  &  Co.:  etchings:  by  M.  Bauer,  2  at  $45,  4  at  $37.50,  1  $27,  1,  $22.50, 

18,  $100.50;  by  W.  Wisten,  3,  $84;  by  W.  de  Zwart,  3  $25.50 .  499  50 

Wallis  &  Son:  picture  by  De  Heem  “Still  Life”  $219;  picture  by  Marco  Bello,  “Madonna  & 

-  Child”  $292 .  511  00 

Wells,  Henry,  ivory  carving,  “The  Death  of  General  Wolfe” . . . .  158  16 

Wilson,  Jas.  &  Co.:  6  old  gold  frames  $216;  118  sheets  cardboard  $47.20;  framing,  hanging 

pictures,  &c.,  $206.34 .  469  54 

Small  payments:  writing  and  addressing  invitations  for  opening  of  gallery  $33;  repairing 
models  $25;  waterproof  $20;  mitre  machine  $20;  hardware  $18.17;  signs,  24  at  75c.;  mitre 
planer  $14.70;  washing  trees,  48  h.  at  30c.;  benches,  12  at  $1.10;  imitation  gold  leaf,  11 

pkg.  at  $1;  sundries  $53.22 . .-. .  240  69 

Customs  duties  $221.82;  freight  and  express  $132.53 .  354  35 

Travel  and  outlay:  E.  Brown  $253.28;  F.  J.  Shepherd  $47.05;  Sir  E.  Walker  $351.53 .  651  86 

King’s  Printer’s  nccount  969  69 

Vouchers  outstanding;  No.’  ’29337,’ iOc.';’ 33822,’ $91.73-  43038,  $122 .33 ;  45325,  $858 . 64;  43706,  50c.'; 

47047,  $423.10:  47051,  $10.70;  47277,  $2-. 7577-577 . .  1,509  85 


Total,  carried  to  page  V — 18 .  49,738  96 


Ottawa  River:  Storage  Dams  and  Reservoirs. 


Engineer’s  Staff . (Page  V — 408)  28,965  68 

Gatineau  River . (Page  V — 408)  3,238  96 

Gordon  Creek  Dam . (Page  V — 409)  17,700  38 

Haileybury . (Page  V — 409)  3,572  67 

Kipawa  Dam . (Page  V — 409)  4,844  02 

Metering . (Page  V — 409)  743  63 

North  Timiskami . (Page  V — 409)  77  50 

Ottawa  Office . (Page  V — 410)  3,110  15 

Quinze  Dam . (Page  V — 410)  55,408  63 

Quinze:  contours  of  lake . (Page  V — 411)  1,316  11 

Quinze:  land  damages . (Page  V — 411)  22,407  12 

Quinze  reservoir . (Page  V — 411)  314  25 

Telephone  lines . i . (Page  V — 411)  1,134  61 

Timiskami  Dam:  sluice-ways:  pay-lists:  Apl.  1  to  July  31,  1912 . (Page  V — 412)  21,301  59 

Timiskami  Dam:  pay-list,  Aug.  1-31,  1912  (outstanding  Nov.  15,  1913) .  2,490  20 

Timiskami  Dam:  pay-lists,  construction:  Sept.  1912,  March,  1913 . (Page  V — 412)  6,556  30 

Timiskami  Dam:  tenders . (Page  V — 412)  360  00 

Timiskami  Dam:  accounts . (Page  V — 414)  52,349  39 

Timiskami:  reservoir . (Page  V — 414)  2,458  66 

Travel  and  outlay  of  officials . (Page  V — 414)  4,009  53 

Detailed  in  1911-12:  (Page  V— 374) . * .  37,248  19 

Detailed  with  Chief  Engineer’s  Staff . (Page  V — 422)  909  00 


i  270,516  57 

Less:  sundry  credits .  4,859  01 


Total,  distributed  below .  265, 657  56 


Charged  to  the  following  votes: 

Upper  Ottawa  Storage:  dams  and  reservoirs . (Page  V —  18)  236,133  65 

Upper  Ottawa  Storage:  investigation  of  data . (Page  V —  19)  28,336  91 

River  Gaugings . (Page  V — 415)  1,187  00 


Total,  as  detailed  above .  265,65/  56 


V — 408 


AUDITOR  GENERAL'S  REPORT,  1012-1013 


4  GEORGE  V.,  A.  1914 


Ottawa  River:  Storage  Dams  and  Reservoirs — Continued.  $  cts. 

Engineer's  Staff  ($28,965.68) . 

Engineer  in  charge,  C.  R.  Coutlee:  12  m.  at  $275;  less,  $275  for  May,  engaged  at  other  work  3,025  00 

As  ml  engineer  in  charge,  Alex.  Gray:  3  m.  at  $200,  9  m.  at  $225 .  2,025  00 

Assistant  engineers: 

W.  E.  Blue:  Apl.-May,  61  d.  at  $3.50;  Oct.-March.,  6  m.  at  $125 .  963  50 

Robt.  Bruce:  Apl.-July,  Aug.  20-31:  134  d.  at  $4 .  536  00 

R.  F.  Davy:  12  m.  to  March  31,  1913 .  2,000  00 

H.  H.  Donnelly:  Apl.-  Aug.  1912:  5  in.  at  $2,000  a  year .  833  30 

E.  P.  Gingras:  Apl. -Aug.  1912:  5  m.  at  $120 . 600  00 

John  Graham:  Apl.-May,  1912:  2  m.  at  $100  (printer) .  200  00 

H.  W.  Meindl.  rodman  and  asst,  engineer  365  d.  at  $3 .  1,095  00 

A.  J.  McCool:  3  m.  to  June  30  at  $90,  9  m.  to  Mar.  3l  at  $110 .  1,260  00 

A.  P.  O’Meara;  8  in.  to  Nov.  30  at  $1,500,  4  m.  to  Mar.  31  at  $1,550 .  1,516  66 

E.  E.  Perreault:  June  1  to  Aug.  31,  1912,  3  m.  at  $200 .  600  00 

H.  A.  Robertson:  12  m.  to  March  31,  1913,  at  $150 .  1,800  00 

W.  W.  Wright:  Apl.  1  to  June  30,  1912,  91  d.  at  $3 .  273  00 

April,  1912,  A.  A.  Anderson,  $90,  G.  M.  Dalglish,  $135,  G.  B.  Hull,  $166.66,  S.  B.  Johnson, 

$183.33 .  574  99 

Valuator  and  storekeeper,  A.  E.  Cross:  Feb. -March,  1913,  2  m.  at  $175 . . .  350  00 

Timber  valuator,  R.  W.  Ralph:  Jan.  16  to  Mar.  31,  1913,  75  d.  at  $5 .  375  00 

Rodmen  at  $75:  W.  F.  Coutlee,  May  8-Mar.  31,  $808.07;  Homer  Cross,  12  in.,  $900;  Keith 
Ewart,  May-Aug.,  $300;  F.  J.  Leahy,  May  16-Sept.  30,  4£  m.,  $337.50;  A.  Menard,  Aug., 

$75;  S.  H.  O’Brien,  July-Sept.  $225;  A.  O’Neil,  12  m.  $900;  W.  J.  Stewart,  Apl.  $90 .  3,635  57 

Rodman  at  $2,  Win.  Tomney:  Apl.-Maicli,  312  week-days  at  $2  .  624  00 

Draftsmen  at  $100:  G.  M.  Brown,  Apl.-Sept.,  $600;  Jules  Matte,  Sept.  27-30,  $13.33 .  613  33 

Draftsmen  at  $75:  Donat  Girard,  June-Aug.  $225;  C.  C.  Pearson,  June  21-Oct.  31,  $325 .  550  00 

Draftsman  at  $60:  G.  A.  Audette:  Apl.-May,  1912 . ". .  120  00 

Stenographers: 

C.  F.  Brien:  10  m.  to  Jan.  31  at  $60,  2  m.  to  Mar.  31,  1913  at  $65 .  730  00 

M.  Cote:  Apl.  1912,  $60;  11  m.  to  Mar.  31,  1913  at  $800  a  year,  $733.33 .  793  33 

Chas.  Peach:  Apl.,  Aug.,  Sept.:  3  m.  at  $50 .  150  00 

Clerk  A.  F.  Rossini:  Jan.  to  Mar.  31,  1913  at  $500  a  year .  125  00 

Assistant  storekeeper,  F.  Sheppard:  365  d.  to  March  31,  1913,  at  $2.50 .  912  50 

Foreman,  J.  E.  Clement,  sr.:  365  d.  to  Mar.  31,  1913,  at  $3.50 .  1,277  50 

Inspector,  Michel  Labelle:  Apl.  1  to  Sept.  30,  1912,  183  d.  at  $4 .  732  00 

River-guide,  Win.  Gillespie:  April,  1912 .  75  00 


Total,  carried  to  Page  V — 407 .  28,965  68 


Gatineau  River  ($3,238.96). 

Kakabonga  lake,  contour  survey:  Jan.  20  to  March  24,  1913  ($1,320.32) — 

Rodmen  at  $2:  N.  McQueen  64  d.,  A.  Payette  64  d .  256  00 

Cooks  at  $65;  W.  Labine,  to  Feb.  28,  $90.16;  A.  Leblanc,  $142.16 .  232  32 

Labourers:  at  $3,W.  J.  Campbell,  64  d.;  at  $2,  St.  Gervais,  A.  Hayley,  A.  Roy,  F.  Sikorski, 

M.  Sloan,  each  64  d .  832  00 

Brownlee,  A.  J.:  emergency  kits,  2  at  $15;  medicine,  $4 .  34  00 

Foster  Bennett  Co.,  River  Deseit  ($684.63) — 

Provisions  and  hardware:  Jan.  22,  1913,  for  Party  No.  1,  $220.90,  for  Party  No.  2,  $220.18; 

sundry,  $65.55 .  506  63 

Hire  of  canoes,  18  wk.  at  $3;  snowshoes,  14  pr.  at  $4;  toboggans,  5  at  $4,  2  at  $9 .  148  00 

Trip  of  team  to  Hunter’s  Lake,  Sept.  20-25:  6  d.  at  $5 .  30  00 

Foster  Bennett  Co.:  cash  paid  out  as  follows  ($465.25) — 

Trip  to  Barriere  Lake,  June:  Wilfrid  Gauthier,  23  d.  at  $2.25;  Samson  Commando,  23  at  $2  97  75 

Trip  to  Upper  Ottawa,  Oct.:  Jacques  Menasse,  30  d.  at  $2.25;  Samson  Commando,  24  d. 

at  $2...  . . . 115  50 

Teams:  Wilfrid  Lepine,  7  d.  at  $6;  Adolphe  Nault,  10  d.  at  $6;  Luc  Vaillancourt,  6  d. 

at  $5,  20  d.  at  $6 .  252  00 

Gilmour  &  Hughson,  Bark  Lake:  provisions,  meals,  hardware,  $53.20;  team  to  Maniwaki, 

March,  1913,  1\  d.  at  $5 . . .  90  70 

Grant-IIoldcn-Graham:  7  pr.  10  lb.  H.  B.  blankets,  40  lb.  at  55c.,  30  lb.  at  57*  c.;  eiderdown 

robes,  1  at  $25,  2  at  $22;  silk  tent  and  bag,  $27.50;  sundry,  $62.45 .  198  20 

Vailancourt,  Luc.:  teams,  8  d.  at  $6;  sundry,  $16.50 .  64  50 

Provisions,  $57.02,  5  Indian  sleighs,  $25,  hardware,  $11.40,  sundry,  $15.60 .  109  02 

Travel  and  outlay:  W.  E.  Blue,  $200.29,  J.  E.  Clement,  $35.55,  A.  Payette,  $18.85,  F.  Sikorski, 

$17.65 .  272  34 


Total,  carried  to  page  V — 407 . • .  3,238  96 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE  V— 409 

SESSIONAL  PAPER  No.  1 


Ottawa  River:  Storage  Dams  and  Reservoirs— Continued.  $  cts. 

Gordon  Creek  Dam ,  Kipawa  Village  ($ 17,700.38 ). 

Morrow  &  Beatty,  balance  of  final  estimate  (see  Page  V — 375  of  1911-12) .  10,657  20 

Lumsden,  J.,  Kipawa:  March  1  to  Aug.  31,  1912:  merchandise,  $43.40;  meals,  1,412  at  35c.; 
beds,  377  at  25c.;  room  rent,  Mar.-June,  122  d.  at  25c.;  office  rent,  Mar.-Aug.,  184  d.  at 

25c.;  labour,  65  d.  at  $2;  teams,  6  d.  at  $5;  paid  express  $14.35;  paid  freight,  $71.76 .  954  46 

Quebec  Government:  land  for  site  of  dam .  20  00 

Travel  and  outlay:  R.  F.  Davy,  $40.42,  W.  W.  Wright,  $28.30 . .  68  72 


Total  carried  to  Page  V — 407 .  17, 700  38 


Haileybury  Town  ($3,572.67). 

Haileybury  Town,  outlay,  for  alterations  to  waterworks  plant:  Turmey,  G.  F.,  concrete  dyke 

or  retaining- wall,  contract,  $1,690,  extras,  $239.25 .  1,929  25 

Caledonian  Iron  Works;  pump,  &c .  300  00 

Northern  Ontario  Engineering  Works:  pipe  connections .  46  86 

Burrowes  &  Parmelee:  wiring  for  motor  to  drive  pump .  17  04 

Wages,  $1,092.53,  materials,  $186.99 .  1,279  52 


Total,  carried  to  page  V — 407 .  3,572  67 


Kipawa  Dam  ($4,844-02). 

Tenders  at  Kipawa  Dam  ($1,028.33) — • 

Thos.  Costello:  April  1  to  June  5,  1912,  21  m.  at  $50 .  108  33 

Maurice  Denis:  July  17,  1912  to  March  31,  1913,  8?  m.  at  $50 .  425  00 

Alex.  Boisvert:  Apl.  1  to  Oct.  31,  1912,  7  m.  at  $45 .  315.  00 

J.  Cedilotte:  Dec.  1,  1912  to  Mar.  31,  1913,  4  m.  at  $45 .  180  00 

Pay-lists  of  carpenters,  labourers,  &c.  ($616.62) — 

Building  house  for  tenders:  Aug.-Sept.  12,  1912 .  470  69 

Work  on  dam,  Sept.  23-30,  1912 . 80  28 

Work  on  stop  logs:  Dec.  18-23,  $50;  Jan.  8-9,  $15.65 . 65  65 

Bell,  J.  H.  Hardware,  $191.67;  Fleck,  Alex.,  steel  bracket,  $42.30 .  233  97 

Canada  Cement  Co.:  Portland  cement:  in  2,516  cotton  sacks,  equal  to  629  barrels  at  $2.09... .  1,314  61 

Colonial  Lumber  Co.,  hardware,  etc.,  $24.70;  Mussens  Ltd.,  2  chain  blocks,  $24.50  .  49  20 

Lumsden,  J.,  Kipawa  ($1,299.68) — 

Trips  to  dam:  steamer,  8  at  $15;  gaso.-yacht,  8  at  $10 .  200  00 

Towing  boom  timber,  1  trip  at  $25;  trip  with  60  tons  sand,  $30 .  55  00 

Handling  cement,  453  bags,  395-87  cwt.  at  12c.;  handling  sand,  32  tons,  $30 .  77  51 

Storm  boom:  30  pcs.  timber,  5,734  ft.  at  $25.;  boom-chains,  32  at  $2.50 .  223  35 

Meals,  115  at  35c.;  beds,  39,  $9.75;  labour,  35  d.  at  $2,  5  at  $1.50 .  127  50 

Express  and  freight,  $68.93;  fares,  $24;  merchandise,  $323.39 .  416  32 

Rent  of  stable  at  Kipawa,  two  years .  200  00 

Queen  City  Oil  Co.:  motor  gasoline,  88  gal.  at  18c.,  86-4  at  17c.;  one  drum,  $10 .  40  53 

Rouleau,  J.  N.,  Ottawa:  diver  and  assistant,  6  d.  at  $20;  travel,  $25.20 .  145  20 

Shannon  &  Fraser:  provisions,  $100.88;  Str.  Alice,  freighting,  $15 .  115  88 


Total  carried  to  Page  V — 407 .  4,844  02 


M  etering. 

St.  Lawrence  River,  gauging — 

Kirkpatrick,  A.,  Pte.  aux  Trembles:  yacht  and  man,  4  d.  at  $6 .  24  00 

Paquette,  H.,  St.  Andrews,  launch,  6|  d.  at  $8;  man,  7  d.  at  $2 .  66  00 

Board  of  men,  $83.65,  hardware,  $19.52 .  103  17 

Travel  and  outlay:  A.  A.  Anderson,  $103.24,  G.  M.  Dalglish,  $18,  A.  M.  Kirkpatrick, 

$89.12.... .  210  30 

Timiskaini  District — 

Birkett  &  Son,  materials  for  cable  and  car,  below  Timiskaini  Dam:  f-in.  galv.-rope, 

600  ft.  at  6Jc.;  rope-clips,  18  at  65c.;  sundry,  $9.95 . ._ .  62  15 

Lumsden,  J.:  two  week’s  provisions  for  men  constructing  cable-car  and  metering .  60  72 

Foundry  work,  $42.86,  board  of  men,  $33.35 .  76  21 

Thornton  &  Truman,  water  gauges  (6  of  17-ft. ,  36  of  12-ft.),  534  ft.  at  23c.;  key,  20c .  123  02 

Topley  Co.:  replacing  damaged  current-meter  head .  18  00 


Total,  carried  to  page  V — 407 .  743  63 


North  Timiskami. 

Carriere,  Pascal:  watchman,  Aug.,  1912:  31  d.  at  $2.50 .  77  50 


V— 410 


AID  iron  GENERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


Ottawa  River:  Storage  Dams  and  Reservoirs— Continued.  $  cts. 

Ottawa  C^'cc  ($3,110 .15) 

Canadian  Fairbanks-Morse  Co.:  No.  292  Fairbanks  compound  suspension  scale,  portable,  for 

use  at  various  places,  $200;  inspection  $8 .  268  00 

Eimer  &  Amend:  No.  100  Freas  oven,  $75;  less  $37.50  charged  to  Ottawa  Buildings, 

Heating  (page  V — 100) .  37  50 

Seguin,  D.,  Gatineau  Point,  storing  3  boats,  1  y.  to  Mar.  30,  1912,  $18;  repairing,  $15,  less, 

old  canoe  sold  $5.. .  28  00 

Topley  Co.:  Special  3A  kodak  $65;  sundry  $80.04 .  145  04 

Telegrams,  $51.18,  hardware,  $26.10,  cartage  $21,  repairs,  $19.45,  washing,  $19.13,  sundry 

$23.10 .  159  96 

Advertising,  $371.31;  Stationery  Office,  $1,777.11;  King’s  Printer,  $323.23 .  2,47!  65 


Total,  carried  to  page  V — 407 .  3,110  15 


Quinze  Dam. 

Morrow  &  Beatty:  Estimate  No.  13  to  Sept.  30,  1913 — 

Cleaning:  16  acres  at  $30 .  480  00 

Grubbing:  1  acre  at  $60 .  60  00 

Solid  rock:  55,840  c.  yd.  at  $165 .  92,136  00 

Loose  material:  4,000  c.  yd.  at  60c .  2,400  00 

Building  mass  concrete:  4,107  c.  yd.  at  $9 .  36,963  00 

Building  re-inforced  concrete  dam:  432  c.  yd.  at  $16 .  6,912  00 

Supplying  and  framing  stop  logs:  160  M  ft.  b.m.  at  $85 .  13,600  00 

Supplying  steel  shapes  and  log-ends:  43,700  lb.  at  9c . ' .  3,933  00 

Supplying  and  placing  steel  rods,  I.  beams,  &c.:  181,000  lb.  at  7c .  12,670  00 


169,154  00 

Less:  Steel  beams  furnished  by  Department:  42,700  lb.  at  3c .  1,281  00 


Paid  in  1913-14 .  100,510  00 

-  118,574  00 


Paid  to  Morrow  &  Beatty  in  1912-13 .  50,580  00 


Pay-lists,  on  lock  tender’s  house:  Aug.  1912  (outstanding  Nov.  10,  1913)  $54.88;  Sept.  $172 _  226  88 

Pay  lists,  Oct.  1,  1912  to  Feb.  28,  1913:  ($1,090.75)— 

Cliainman,  A.  Payette:  Nov.  Dec.,  1912:  61  d.  at  $2 .  122  00 

Watchman,  Pascal  Carriere:  Oct.  1,  1912  to  Feb.  28,  1913:  151  d.  at  $2.50 .  377  50 

Labourer,  Joe  Savage:  22  d.  in  Oct.  at  $1.75,  41  d.  in  Nov. -Dec.  19  at  $2 .  120  50 

Cook,  Roy  Little:  Oct.  18-31,  14  d.  at  $2;  Nov.-Feb.,  4  m.  at  $65 .  288  00 

Team  and  teamster:  John  Chief,  2  d.  at  $4.50,  3  d.  at  $5;  Patk.  Gibbons,  10  d.  at  $4; 

Chas.  King,  15  d.  at  $3.75,  8  d.  at  $4;  E.  Marcoux,  2  d.  at  $4;  5  d.  at  $4.50 .  182  75 

Boulianne,  B.:  teaming  from  Ville  Marie  to  Quinze,  Dec.,  1911:  18,483  lb.  at  .  92  42 

Carriere,  P.,  board  of  men:  236j  d.  at  50c.,  29  meals  at  35c.,  389  meals  at  25c.;  at  $18  a 

month,  $48.38 . ; .  274  03 

Di  Bona  &  Orlando  Bros.:  labour  digging  test-pits,  109^  d.  at  $2.50;  foreman,  17  d.  at  $4; 
provisions,  $247.21;  team  and  teamster,  59  h.  at  85c.;  team,  53  h.  at  60c.;  dynamite,  2 

cases  at  $11 .59;  sundry,  $18.48;  less  93  meals  for  teamster,  $19.95 .  692  62 

Dunlop  &  Co.:  6  rolls  6  x  10  Clinton  wire  mesh  fabric:  8,005  ft.  at  5c .  400  25 

Gibbons,  Patrick:  12  trips  with  freight  or  mail:  23  d.  at  $5 .  115  00 

Gibbons,  R.:  man  and  team,  8  d.  at  $5;  hauling  wire,  3,625  lb.  at  |c.;  boarding  men,  $22 .  80  12 

Hudson’s  Bay  Co.:  rent  of  building  at  Long  Pt.,  Quinze  Bay,  Dec.  19, 1911  to  Feb.  7, 1912 .  30  00 

Klock,  R.  H.  &  Co.:  heavy  boom  chains,  6  at  $5.50;  rent  of  13 \  pr.  blankets,  pr.  jacks,  saw, 

$33.50;  hardware,  $2.10 .  68  60 

Monaghan,  J.  R.:  provisions,  hardware,  &c .  564  76 

Ville  Marie  Hospital:  hospital  expenses  and  medical  fees  for  Harry  Bristow  (ankle  broken): 

Mar.  16  to  Apr.  25,  1912:  41  d.  at  $1.50 .  61  50 

Travel  and  outlay:  J.  E.  Clement,  $19.90,  H.  A.  Cross,  $35.80,  R.  F.  Davy,  $114.39,  G.  B.  Hull 

$55.15,  H.  W.  Meindl,  $81.43,  J.  A.  Payette,  $7.05 .  313  72 

Provisions:  Brickendar  &  Pich6,  $66.08,  Jamieson  Meat  Co.,  $98.49,  Timiskami  Provision 

Store,  $319.29,  Timiskami  Trading  Co.,  $47.73,  sundry  $15.42 . .  547  01 

IIorsehire:*W.  H.  Lewis,  $26,  J.  H.  Mather,  $58,  Jas.  Stanger,  $22.50 .  106  50 

Hardware,  $31.85,  freight,  $30.87,  phones,  $24.35,  board,  $22,  elec,  supplies,  $14.20,  sundry 

$41.20 .  164  47 


Total,  carried  to  page  V — 407 .  55,408  63 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 411 


SESSIONAL  PAPER  No.  1 


Ottawa  River:  Storage  Dams  and  Reservoirs — Continued.  $  cts. 

Quinzc  Dam:  High  Water  Contour  Survey:  Apr. -July,  1912  ($1 ,316.11) 

Laborers,  d.  at  $2:  P.  Donnelly,  54,  J.  Gibbons,  21,  R.  Gibbons,  21,  D.  McDonald,  15,  A. 

Payette,  117,  J.  Tencseo,  80 . . .  028  00 

Cooks:  Roy  Little,  Apr. -May,  01  d.  at  $2  50;  P.  Carriere,  July,  24  d.  at  $1.75 .  194  50 

Day-watchman,  P.  Carriere:  Apr-June,  91  d.  at  $2 .  182  00 

Night-watchman,  Jas.  Poison:  Apr— July,  104  d.  at  $2 .  208  00 

Caretaker,  P.  J.  Carriere:  July,  31  d.  at  $2 .  02  00 

Monaghan,  J.  R.:  gasoline,  90  gal.  at  20c.;  sundry  $10.05 . .' .  41  01 


Total,  carried  to  page  V — 407 . * .  1,310  11 


Quinze  Dam:  J.  B.  Klock:  Arbitration:  (22,407.12) 


Klock,  J.  B.:  award  of  arbitrators,  for  399-4  acres  of  Block  A.  in  Quinze  Lake  ($19,791.65) — 

Wharf  or  dock,  73  x  58  ft.,  $1,595.55;  breakwater,  85  x  17  ft.,  $1,160.25 .  2,755  80 

Storehouse  on  dock,  60  x  28  ft.,  $509.40;  office,  31  x  20  ft.,  $617.71 .  1, 127  11 

Blacksmith  shop,  36  x  26  ft. ,  $518.74;  fences,  $122 .  640  74 

New  road,  5,000  ft.  long  (3,000  in  woods,  1,000  of  which  is  to  be  bridged,  and  2,000  in  clear¬ 
ance);  also  bridge  across  Creek  125  A .  1,250  00 

Cleared  land:  93  acres  at  $70;  damaged  in  value,  76  acres,  $1, 180 .  7,690  00 

Bush,  inch  pulpwood,  306  acres  at  $18;bush,  32  acres  at  $10  .  5,828  00 

Bridge  to  connect  plot's  A-3  and  A-4 .  500  00 

Arbitrators  re  J.  B.  Klock  ($1,645.50) — 

Cote,  A.,  St.  Bruno  de  Guigues:  arbitrator,  May  20-June  22,  1912,  30  d.at$15;  board,  inch 

Sunday,  May  20-  June  22,  34  d.  at  $2;  transport  $26.70  .  544  70 

Ralph,  R.  W.,  Shawville:  arbitrator,  May  20-June  21,  29  d.  at  $15;  board,  33  d.  at  $2; 

transport,  &c. ,  $49 . 60 .  550  60 

Rochester,  D.  B.,  Ottawa:  arbitrator,  May  18-June  20,  29  d.  at  $15;  board,  34  d.  at  $2; 

transport,  $47.20 .  550  20 

Witnesses  in  Klock  Arbitration,  each  5  d.  at  $10,  and  $37.70  expenses;  J.  W.  Bolgar,  S.  Me. 

Chesney,  M.  McLeod,  each  $87.70 .  263  10 

Hogg,  W.  D.,  K.C.:  counsel  fee,  preparing  for  and  attending  on  arbitration,  &c .  300  00 

Hogg  &  Hogg,  legal  services  re  arbitration .  21  68 

De  Salaberry,  R.,  advocate,  Bryson:  searches,  registry,  &c .  20  47 

Mullen,  Bernard,  stenographer,  reporting  proceedings:  folios,  543  at  30c.;  four  copies  of  evidence 
for  arbitrators,  and  counsel,  2,172  folios  at  6c.;  reporting  argument  (as  ordered),  not  trans¬ 
cribed,  300  folios  at  10c .  323  22 

Gibbons,  P.,  team,  4  d.,  $21.50;  Timiskami  Navigation  Co.,  twTo  trips  of  steamer,  $20 .  41  50 


Total,  carried  to  page  Y — 407 .  22,407  12 


Quinze  Reservoir:  Feb.-Mar.,  1913. 

Axemen:  Sam.  Ralph,  Feb.-Mar.,  1913,  59  d.  at  $2;  Thos.  Spruce,  Feb.,  28  d.  at  $2 .  174  00 

Cook,  Wm.  Elliott,  Feb.,  1913,  one  month  at  $65 .  65  00 

Grant-Holden-Graham,  tent,  &c.,  $32.24;  Monaghan,  J.  R.;  provisions,  $43.01 .  75  25 


Total,  carried  to  page  V — 407 . .' .  314  25 


Telephone  Lines. 

Booth,  J.  R.,  township  of  Maizenod;  timber  cut  and  destroyed,  and  trees  used  as  poles,  on 
telephone  line  between  Kipawa  Dam  and  Viile  Marie:  white  pine,  9,291  ft.  at  8c.;  red  pine, 

2,545  at  6c.;  spruce,  2,848  at  4c.;  cedar,  278  at  2c .  1,015  46 

Gobeil,  Joseph,  travel  and  outlay:  June  6  to  23,  1912 .  119  15 


Total,  carried  to  page  V — 407 . 

Timiskami:  Sluice-Ways:  Pay-lists,  Apr.  1  to  July  31,  1912. 

Outside  superintendent,  Jos.  Filion:  Apr.  1  to  May  31,  1912:  61  d.  at  $8 . 

Foreman  at  $100:  C.  H.  Campbell  $378.51,  D.  Farry  $33.33,  A.  Ouellette  $56.67 . 

Foremen  at  $85:  J.  H.  Belanger  $354.03,  G.  H.  Sarlee  $343.91 . 

Foremen  at  $80,  J.  Lynch  $127  73;  Bridge-erector,  Jos.  Hebert,  0  d.  at  $5 . 

Sub-foreman,  319  h.  at  30c . 

Timekeeper:  at  $60,  $120;  at  $65,  $91 . 

Storekeeper:  at  $50,  $21.67;  at  $00,  $61 . 

Clerk  at  $80,  Geo.  Clapperton:  Apr.  1  to  July  31,  1912 . 

Shovel-runner  at  $125,  H.  Regan  $404  18;  cranesman  at  $80,  Amos  Tall  $300.80 . 

Hois  -runner:  at  $65,  $28  60;  at32jc.,  $81.90;  at  30c.,  $31.80 . 

Pump  runners:  at27£c.,  $102.58;  at  30c.,  $71.70 . 


1,134  61 


488  00 
468  51 
697  94 
157  73 
95  70 
211  00 
82  07 
320  00 
701  98 
142  30 
174  28 


Carried  forward 


3,543  11 


V— 412 


All)  IT  OR  GENERAL'S  REPORT,  1012-1913 


4  GEORGE  V.,  A.  1914 


Ottawa  River:  Storage  Dams  and  Reservoirs — Continued.  $  cts. 

Brought  forward .  3,543  11 

Timiskami  Sluice  ways:  Paylists:  Apr.  1,  to  July  31,  1912 — Concluded. 

Cable-runner  at  $65,  $191.32;  electrician,  514  li.  at  32}c .  358  38 

Trenchman  at  $75,  $76.50;  trackman  at  $65,  $74.43 .  150  93 

Blacksmith  at  $90,  Robt.  Hill  $374.10;  blacksmith-helper,  528  h.  at  25c...- .  506  10 

Mast<  r  mechanic  at  $100:  A.  T.  Gaul,  Apr.  1  to  5,  1912 .  16  00 

Mechanics:  at  $65,  $76.70;  at  $75,  $273.38;  at  27}c.,  $248.20;  at  30c.,  $101.85 .  700  13 

Plasterer  at  $75,  $68.25;  teamster,  286  h.  at  25c .  139  75 

Handymen,  2,165  h.  at  27}c.;  night-watchmen,  920  h.  at  27}c .  848  39 

Carpenters:  572}  h.  at  27}c.,  998  h.  at  30c.,  983}  h.  at  32}c .  776  50 

Cribmen:  341  h.  at  22,.c.,  110  h.  at  25c.,  639  h.  at  27}c.,  2,141  h.  at  30c.,  310  h.  at  35c .  1,030  77 

Firemen:  180}  h.  at  20c.,  324  h.  at  21c.,  324  h.  at  22}c.,  3,848  h.  at  25c.,  36;  h.  at  35c .  1,151  89 

Labourers:  5,343  h.  at  20c.,  17,033  h.  at  21c.,  890  h.  at  21}c.,  3,503}  li.  at  22c.,  9,908}  h.  at  22}c., 

373}  h.  at  23c.,  1,958}  h.  at  23}c.,  1,759  h.  at  24c.,  3,517}  h.  at  24}c.,  21,874}  h.  at  25c.,  114 

h.  at  27}c.;  at  $1,  30  d .  15, 197  13 

Cook  at  $90,  $331.50;  2nd  cooks  $73.33 .  404  83 

Cookees:  at  22}c.,  $136.02;  at  24}c.,  $69.83;  at  25c.,  $702.50 .  90S  35 

Chore-boys:  at  $40,  $120;  at  25c.,  $198.25 .  318  25 

Water-boys,  144  d.  at  $1;  coal-boy,  26}  d.  at  $1 .  170  50 

Alligator-crew:  captain  $30.01,  engineer  $28.84,  sundry  $21 .  79  85 


26,300  86 

Less:  Stoppages  for  board,  &c .  4,999  27 


Total,  carried  to  page  V — 407 .  21,301  59 


Timiskami  Dam:  Pay-lists:  Sept.  1, 1012  to  Mar.  31, 1913. 

Foremen:  at  $100,  C.  II.  Campbell  $711.87;  at  $85,  J.  B.  Belanger,  Sept.-Dee.  $317.33 .  1,029  20 

Foreman-carpenter:  at  $85,  Sept.  15-Oct.,  $135.82;  at  $100,  Nov.-Dee.  19,  $159.68 .  295  50 

Inspector  at  $100,  Wm.  Beckett:  Sept.  14,  1912  to  Mar.  31,  1913 .  655  00 

Store  and  timekeeper,  H.  H.  McCormick,  Sept.  $62.80;  timekeeper,  L.  D.  Stewart,  Oct.  $40  102  80 

Shovel-runner  at  $125,  H.  Regan,  Sept.  1-15,  $66.67;  cranesman  at  $80,  Amos  Toll,  Sept. 

$70.40 . . .  137  07 

Carpenter,  E.  Bouillianne,  770  h.  at  32}c.;  blacksmith  at  $80,  W.  Belanger,  $37.33 .  287  59 

Carpenter,  Theo.  Lubnow:  Sept.  16-Dec.  19,  815  h.  at  30c .  2-14  50 

Handyman,  Jos.  Russiek:  Sept. -Mar.,  2,120  h.  at  25c . - .  530  00 

Foreman,  or  labourer,  Hector  Belanger:  Sept. -Mar.,  1,803  h.  at  25c .  450  75 

Labourers,  60  li.  at  17}c.,  615  h.  at  20c.,  711-04  h.  at  21c.,  237  h.  at  21}c.,  l,412!h.  at  22c.,  1,109 

h.  at  22} c.,  450  h.  at  23c.,  294  h.  at  23}c.,  17  h.  at  24c.,  506  h.  at  24}c.,  6,121}  h.  at  25c. . .  2,725  08 

Hoist-runner,  Ed.  Lynch,  491  h.  at  30c.;  foreman,  Alex.  McLean,  530  h.  at  25c .  279  80 

Painter,  200  h.  at  27}c.;  bricklayer,  50  h.  at  55c .  82  50 

Water  and  chore  boy,  Ed.  Boucher:  135  d.  at  $1 .  135  00 

Chore-boy,  $40;  night  foreman,  $2.50;  teamster,  204  h.  at  25c .  93  50 

Cooks  and  cookees  $377.55;  alligator-crew,  Sept.  1-5,  $20.16 .  397  71 


7,446  00 

Less:  Stoppages  for  board,  &c .  889  70 


Total,  carried  to  page  V— 407 . . .  6, 556  30 


Timiskami  Dam:  Tenders. 

Tenders  at  Timiskami  Dam,  Jan.  1  to  Mar.  31,  1913,  at  $60  a  month:  J.  B.  Belanger  $180, 

E.  Boulianne  $180 .  360  00 


Timiskami  Dam:  Accounts. 

Booth,  J.  R.,  Ottawa  ($4,489.61)— 

Spruce  and  jack  pine:  1,662  logs,  75,035  ft.  at  $15;  324  pcs.  boom  timber,  11,257  at  18c. . .  3, 151  78 

Red  pine:  368  pcs.  boom  timber,  145  pcs.  saw  logs,  83,029  ft.,  at  $15 .  1,245  43 

Balsam  posts  (77):  2,310  1.  ft.  at  4c .  92  40 

Boulianne,  E.,  Timiskaming:  rent  of  house  and  grounds  for  cable  way  tower:  10  m.  to  Nov. 

30,1912 . : .  100  00 

Campbell  Bros.,  Steel  and  Iron  Works,  Ottawa:  Taylor  automatic  concrete  skip,  $210,  freight 

$6 . . .  216  00 

Canada  Cement  Co.,  Montreal:  cement,  4,074  brl.  at  $2.09;  less,  sacks  returned,  9,816  at 

10c .  7,533  06 


Carried  forward .  12,338  67 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 413 

SESSIONAL  PAPER  No.  1 


Ottawa  River:  Storage  Dams  and  Reservoirs— Continued.  $  cta. 

Brought  forward . . .  12, 338  07 

Timiskami  Da?n:  Accounts — Continued. 

Canhda  Foundry  Co.,  Toronto:  dipper  handle,  less  rack,  for  70  ton  shovel,  weight  4,950  lb., 

$312;  122  ft.  hoist  chain,  1J-  in.  dia.,  1,875  lb.  at  7c.;  dipper  teeth,  4  at  $32.50;  9  dipper 

teeth,  &.c.  steeled,  $178.60;  freight,  $6.63 .  758  48 

Canadian  Fairbanks-Morse  Co.,  Montreal:  42  Milburn  light  fitted  with  drain  cocks  $114, 

fireman’s  light  $22,  extra  burners  $2.60 .  138  GO 

Canadian  Pacific  Ry.  Co.:  coal  supplied,  Mar.,  1912,  181-06  net  tons  at  $6.25 .  1,131  63 

Argue  &  McColl,  Ottawa:  1  car  steam  coal,  45  tons  at  $7 .  ’ 315  00 

Bangs,  Wra,,  Mattawa:  hire  of  2  teams  and  teamsters,  Mar.  13-Apr.  11,  1912,  26  d.  at  $7; 

less,  50c.  for  goods  supplied  teamster . r. . . .  181  50 

Beatty,  M.  &  Sons,  Welland,  Ont.:  8  in.  direct  connected  water  pump  $440,  41  in.  boiler  com¬ 
plete  $335,  accessories  $78. 16,  sundry  supplies  $7.25,  express  $229.25 .  1,0S9  66 

Bell  Bros.,  Mattawa,  Ont.:  potatoes  (bill  of  Mar.  30,  1912)  427  bags  at  $1.95;  provisions  and 

sundry  supplies,  $820.80;  freight  and  express,  $26.43 .  1,679  88 

Bell,  J.  H.,  Mattawa:  hardware,  faint,  &c .  569  07 

Christie,  Dr.  J.  D.,  Mattawa:  inspection  of  camp  at  Timiskaming,  6  m.  to  Sept.  30,  1912, 

at  $75;  less,  $75,  cheque  issued  in  error  for  Nov.,  1911.. .  375  00 

Dcsrochers  &  Brisbois,  Haileybury:  beef,  1,034  lb.  at  12|c.,  681  at  12c.,  1,378  at  ll^c.,  1,370 

at  11c.;  freight  and  packing,  $15.68 .  535  84 

Dominion  Bridge  Co.,  Montreal:  steel  work  for  bridge  over  sluiceway  at  Timiskaming, 

32,212  lb.  at  3c.;  3  in.  x  12  in.  mesh,  917f  sq.  ft.  at  4^c.;  54  beams,  22  ft.  long,  $992 .  1,999  65 

Dunlop  &  Co.,  Pembroke:  25  squares  galv.  crown-cleat  shingles  $112.50,  sundry  $188.62 .  301  12 

Fink  Bros.,  Mattawa:  meat  supplied,  July,  1912-Feb.,  1913 .  882  67 

Fitzpatrick,  W.  J.,  Ottawa:  stoplog  winch  complete,  $2,575;  galv.  iron  roof  for  same,  $395; 
finishing  castings  for  drive  on  stop  log  machine,  time  in  Timiskaming,  etc.,  47  d.  at  $6, 
help  at  shop,  9  d.  at  $2.50,  making  patterns,  66  h.  at  60c.;  4  steel  stop  log  hooks,  246  lb. 
at  4c.,  forging  and  finishing  same,  56  h.  at  80c.,  102  at  60c.;  travel,  $27.05;  repairing 
engine  on  launch,  Aug.  1912,  11  d.  at  $6;  8  c.  i.  12  in.  nigger  heads,  $93.58;  sundry,  $50.99  3,667  56 

General  Supply  Co.  of  Canada  ($1,269.10) — 

Centrifugal  pump,  10  in.  suction,  8  in.  discharge  $400,  30  h.  p.  vertical  boiler  $345,  acces¬ 
sories  $172.26;  total,  $917.26;  less,  $48.25,  for  repairs  to  defective  parts .  869  01 

Carbide,  2^  tons  at  $75;  freight  on  same,  $21.19 .  208  69 

Drum  for  cable  engiife  $90,  duty  $21.88,  freight  $5.14 .  117  02 

Steel  hose,  50  ft.,  $37.50;  spout  for  mixer,  $24.90;  sundry,  $11.98 .  74  38 

Gillies  Bros.,  Braeside:  timber,  13,591  ft.  at  $16 .  217  46 

Grand  Trunk  Railway  System:  steam  coal,  Feb.  1912,  163-55  net  tons  at  $3.65 .  596  95 

Grant-Holden-Graham,  Ottawa:  rubber  boots:  with  leather  soles,  24  pr.  at  $4.90;  knee, 

23  pr.  at  $3.20;  express,  $2.60 .  193  80 

Hawkesbury  Lumber  Co.:  3x9x16  red  pine,  13,968  ft.  at  $26 .  363  17 

Hawkesbury  Lumber  Co.  and  W.  C.  Edwards  &  Co.:  306  pcs.  white  pine,  26,397  ft.  at  $10; 

730  pcs.  spruce,  46,196  ft.  at  $8;  sundry,  $6.17 .  639  70 

Hunter  <fc  Co.,  Pembroke:  beef,  3,705  lb.  at  9c.,  231  at  16c.;  butter,  170J  lb.  at  35c.,  33  at  30c., 

56  at  28c.,  254  at  25c.,  214  at  23c.;  evap.  milk,  20  cases  at  $4,  4  asos  for  $15.15;  270  doz. 
eggs,  $62.70;  Comfort  soap,  10  cases  at  $4.05;  freight  and  express,  $48.41;  sundry,  $599.26  1,414  41 

Imperial  Oil  Co.  (Queen  City  Division):  oil:  astral,  125-8  gal.  at  17|c.,  47-8  at  18c.;  cylinder, 

41-5  gal.  at  80c.;  machine,  42-5  gal.  at  35c.;  freight,  $6,59 .  85  29 

Kirby  &  Stewart  ($347.91) 

Floor  beam  checks:  making,  putting  into  place,  taking  out,  etc.:  lumber,  2,000  ft.  pine, 

$61.20;  labour,  332^  h.  at  35c.,  76  at  22|c.;  sundry,  $13;  superintendence,  etc.,  $31.15. .  238  83 

Frozen  concrete  removed,  $35.71;  boom  attachment  on  piers,  $67.41 .  103  12 

Profit  on  5  tons  coal,  15  per  cent  on  $39.75 .  5  96 

Levis,  Ludger,  Lumsden  Mills:  bread,  1,160  pans  at  30c.;  empty  bags,  200  at  7c .  362  00 

Lumsden,  J.,  Lumsden  Mills:  rock,  5,000  c.  yd.  at  6c.;  lumber,  16  to  18  ft.,  4  x  12,  etc.,  4,942 
ft.  at  $28,  800  at  $20;  cond.  milk,  16  cases  at  $4.60,  2  at  $4.20,  5  at  $4;  sugar,  gran.,  23 

bags  at  $6.50,  yellow,  11  bags  at  $6;  14  bags  flour,  $40.35;  sundry,  $256.17 .  1,068  40 

Major,  S.  J.,  Ottawa:  salmon,  2  cases  at  $8.20;  flour,  10  bags  at  $3;  1  brl.  pickles,  $27;  sundry, 

$15.30;  cond.  milk,  5  cases  at  $4.25;  freight,  $4.27 .  114  22 

Marsh  &  Henthorn,  Belleville:  3  heavy  snatch  block,  $75;  12  grate  bars,  $27.61;  sundry,  $19.14  121  75 

Mason,  Geo.  M.,  Ottawa:  sash,  frames,  storm  sash  and  doors  for  2  cottages .  270  00 

Morrow  &  Beatty,  Kippcwa:  coal,  7-55  tons  at  $1.90;  freight,  $31.71 .  46  06 

Murphy,  G.  P.,  Ottawa:  125  pieces  fir,  12  x  14  x  32  ft.,  56,000  ft.  at  $34 . 1,904  00 

M  ussens,  Ltd.,  Montreal:  25  h.p.  Ajax  c.  c.  engine,  $290;  84  ft.  of  14  in.  x  5  ply  bucket  belt, 

90-13  in.  buckets,  655  elevator  bolts,  $238.15;  iron  corrugated  head  for  stone  crusher, 

$89.90;  1,000  ft.  of  jj  in.  6  x  19  wire  rope,  $103;  50  ft.  of  15  in.  culvert  pipe,  $50;  1£  in.  manilla, 

556  lb.  at  10Jc.;  asp.  pipe,  10  in.,  16  ft.  at  $1.50,  8  in.,  35  ft.  at  80c.;  flanges,  6  at  $3,  18  at 

$2.15;  sundry,  $113.71;  freight,  $42.44 .  1,095  67 

McCamus  &  McKelvie,  New  Liskeard:  spruce,  10,000  ft.  v.  j.  at  $24,  3,000  ft.  flooring  at 

$24;  stairs,  2  sets  at  $14.55;  sundry,  $74.50 .  415  60 

McDougal’s,  Ltd.,  Ottawa:  3  in.  suction  hose,  30  ft.  at  $2;  1  bale  white  waste,  113  lb.  at  12c.; 

sundry,  $60.35;  freight  and  express,  $9.69 .  143  60 


Carried  forward 


36,633  42 
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Ottawa  River:  Storage  Dams  and  Reservoirs— Continued.  $  cts. 

Brought  forward .  36,633  42 

Timiskami  Dam:  Accounts — Concluded. 

North  Bay  Fuel  Supply  Co.:  lump  coal,  133-45  net  tons  at  $5.98,  128-05  at  $6.18,  295  at  $6.65; 

loss,  $911.66,  freight  and  demurrage  on  coal  supplied  in  March,  1912 .  2,639  48 

1  ink  (Thomas)  Co.,  Pembroke:  re-steeling  8  dipper  teeth,  326  lb.  steel  $16.30,  labour  143  li.  at 

50c.,  99  at  25c.;  800  lb.  ship  spikes,  $30;  repairs,  $8.20;  freight,  $1 .  151  75 

Shannon  <fc  Fraser,  Kipawa:  beef,  16,579  lb.  at  9c.;  canned  goods,  50  doz.  tomatoes  at  $2, 
peas,  30  doz.  at  $1.60,  corn,  20  doz.  at  $1.25;  136  bales  hay,  19,503  lb.,  $165.77;  oats,  200^ 

bush,  at  60c.;  sundry,  $261  03 .  2,212  21 

Sowards,  James,  Coal  Co.,  Kingston:  ($3,879.06) — 

Lump  coal,  March,  1912,  586  05  net  tons  at  $5.38 . ; .  3, 152  95 

Coal  delivered  to  G.  T.  Ry.  at  Black  Rock,  in  return  for  coal  lent  during  coal  shortage, 

315-7  tons  at  $2. 30.  ..... . . ; . . .  726  11 

Stewart,  Arch.,  Temiskaming:  timber  used  in  anchor  cribs  for  boom,  10,912  ft.  at  $13 .  141  86 

Temiskaming  Navigation  Co..  Haileybury:  meals,  2,875  at  25c.;  sundry  provisions  and  sup¬ 
plies,  $61.65;  freight,  $51.65;  rent  of  scow,  Apr.  1-10,  1912,  $50;  fares,  etc.,  $20.30 .  902  35 

United  Photographic  Stores:  developing  photos,  prints,  etc .  53  05 

Upper  Ottawa  Improvement  Co.  ($1,844.18) — 

Building  buoy  piers,  etc.,  March,  1912:  wages  of  men  $615.70,  salary  of  A.  Stewart  $125, 

399  days’  board  of  men  $199.50,  freight  $105.59,  28  days’  services  of  str.  Beaver  $280, 
fares  of  men  $24.25,  material  $398.82;  total,  $1,748.86;  less,  $106.18,  for  straw  and 

potatoes  sold .  1 , 642  68 

Services  of  str.  Beaver ,  Apr.  1912:  towing  booms,  22  h.  at  $2;  hauling  stone,  13|  cl.  at  $10. .  179  00 

Wood,  9  cords  at  $2.50 .  22  50 

Young  Co.,  North  Bay:  beef,  1,687  lb.  at  11c.,  594  at  10c.;  butter,  100  lb.  at  30c.;  canvas, 

$3.30 . . .  278  27 

Sundry  payments:  iron  and  steel  $83.84,  elec,  supplies  $83.40,  machinery  parts  $69.50,  pro¬ 
visions  $58.68,  39  lights  leaded  glass  $50.45,  examination  of  horses  $26.45,  2,000  bricks 

$25,  freight  $20.40,  sundry  $68.12 .  485  84 

Travel  and  outlay,  H.  H.  Donnelly:  freight  and  express  $779.39,  laundry  $111.20,  telegrams 

$75.80,  travel  of  self  and  others  $40.40,  stamps  $20,  moving  freight  $15 .  1,041  79 

Travel  and  outlay,  R.  F.  Davy:  freight  and  express  $204.85,  telegrams  $96.75,  travel  of  self 

and  others  $43.29,  laundry  $10.35,  sundry  $34.30 .  389  54 

Travel  and  outlay  of  sundry  employees .  99  39 

Employment  agents:  commission  and  expenses .  101  20 

Accidents  and  injuries — 

Farry,  D.:  sick-pay,  3  m.  to  July  11,  1912,  $300;  medical  attendance,  hospital  fees,  etc., 

$122 . _ . . .  422  00 

Lubernon,  T.:  sick-pay,  2  m.  to  Mar.  10,  1912,  $150;  hospital  fees,  $188.50;  medical  attend¬ 
ance,  $165 .  503  50 

Mattawa  Hospital:  board  and  attendance  of  two  men .  45  75 

McCabe,  Thos.:  sick  pay,  2  m.,  $273.75;  medical  attendance,  $226;  drugs,  etc.,  $25 .  524  75 


Total  carried  to  page  Y — 407 .  52,349  39 


Timiskami:  Reservoir. 

Can.  Inspection  and  Testing  Laboratories:  services  of  T.  S.  Griffiths,  valuing  plant  of  Wabi 

Iron  Works,  New  Liskeard,  2  d.  at  $25;  travel  $30.94 .  80  94 

Fitzpatrick,  W.  J.:  4  castings  for  stop  log  lifting  machine  at  Timiskami .  63  82 

Fullerton,  C.  H.,  O.  L.  S.:  description  of  New  Liskeard  lots,  and  checking  plans,  $30;  plans 

and  profiles  of  New  Liskeard  sewerage  works  $27.50 .  .57  50 

Haynes,  F.  W.:  rent  of  office,  New  Liskeard,  2  m.  to  Oct.  15,  1912,  at  $12 .  24  00 

Board  of  party:  P.  Gibbons  $15.85,  Hotel  Canada  $135.50,  Windsor  Hotel  $223 .  374  35 

Pickets  $18.56,  hardware  $5.60 .  24  16 

Travel  and  outlay:  R.  F.  Davy  $106.46,  H.  W.  Meindl  $86.43 .  192  89 

Pay-list,  Aug.  1912:  not  yet  received  lay  Audit  Office,  Nov.  15,  1913 .  128  00 

Chainman,  A.  Payette,  Sept.-Oct.,  61  d.  at  $2;  labourers,  12  d.  at  $2.50,  18  d.  at  $2 .  188  00 

Land  and  damages.  Township  of  Harris,  below  595  A:  Wm.  Shore,  107  ac.;  C.  W.  Tucker, 

186  ac.;  W.  G.  Tucker,  77  ac .  950  00 

Land  and  damages,  New  Liskeard,  Scott  St.:  F.  W.  Haynes,  lots  331,  334,  south  side,  $187.50; 

Mrs.  Annie  Thompson,  lot  345,  north  side,  $187.50 .  375  00 


Total,  carried  to  page  V — 407 . . .  2,458  66 


Travel  and  Outlay  of  Officials  {$^,009 .58). 

vel  and  outlay  of  officials:  W.  E.  Blue  $106.93,  R.  Brault  $9.50,  R.  H.  Bruce  $6.60,  J.  C. 

Clement  $21.05,  C.  R.  Coutlee  $90.66,  W.  F.  Coutlee  $66.90,  A.  E.  Cross  $974.10,  H.  A. 

Cross  $17.55,  G.  M.  Dalglish  $32.90,  R.  F.  Davy  $624.17,  L.  A.  Desrosiers  $20.50,  E.  P. 

Gingras  $111.15,  A.  Gray  $575.80,  P.  S.  Gregory  $18.50,  A.  M.  Kirkpatrick  $312.03, 

S.  B.  Johnson  $543.49,  H.  W.  Meindl  $115.87,  A.  J.  McCool  $70.35,  A.  P.  O’Meara  $36.40, 

\  T.  O'Neill  $17.08,  A.  Payette  $21.10,  H.  H.  Robertson  $76.90,  A.  St.  Laurent  $17.70, 

U.  Valiquet  $122.30 .  4,009  53 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 415 


SESSIONAL  PAPER  No.  1 


Ottawa  River:  Storage  Dams  and  Reservoirs— Concluded.  $  ets. 

Sundry  Credits,  Deducted  at  Foot  of  Summary. 

Cement  sacks  returned .  1,492  40 

Co  d  sold  to  Dredging  Branch .  1,011  71 

Sale  of  potatoes,  at  Timiskami  dam .  95  95 

Advances  carried  forward  from  previous  years  and  settled  in  1912—13 :  H.  H.  Donnelly  $2,000 

E.  P.  Gingras  $100,  A.  Gray  $150 .  2,250  00 

Unclaimed  wages  refunded .  8  95 


Total,  carried  to  page  V — 407 .  4,859  01 


River-Gaugings. 

Gauge-Readers:  Ottawa  District  ($1,980.77). 

Mar.  1,  1912,  to  Mar.  31,  1913,  396  d.  at  25c.:  Arnprior,  Narc.  Gendrau;  Britannia  Bay,  John 
Sparks;  Calumet,  S.  D.  Gondie;  Chelsea,  Jas.  Hyde;  Klock’s  Station,  Adelard  Savard; 

Lumsden’s  Mills,  Jas.  Kerr;  Petawawa,  J.  H.  Dixon;  Plantagenet  Springs,  N.  J.  Sibley: 

8  at  $99 . . .  792  00 

Mar.  1,  1912  to  Mar.  31,  1913,  13  m.  at  $5:  Calabogie,  John  Drysdale;  Cedars,  Ulric  Leroux; 

Cedars,  Frank  Marier;  Kipawa,  Shannon  &  Fraser;  Mattawa,  Desmond  Loughrin .  325  00 

Bark  Lake,  A.  B.  Taylor;  reading  gauge,  May  22  to  Mar.  31,  at  $7  per  m.,  $72.33;  keeping 

weather  records,  4  m.  to  Mar.  31,  at  $3 .  84  33 

Cedars,  E.  Bissonnette:  6  m.  to  Aug.  31,  at  $5,  7  m.  to  Mar.  31  at  $7 .  79  00 

Coteau  du  Lac,  at  $5:  H.  Sauve,  8  m.  to  Oct.  31,  $40;  Jos.  Leger,  Oct.  17-Mar.  31,  $27.50 .  67  50 

Lanoraie,  at  $5:  J.  E.  Arpin,  3  m.  to  May  31,  $15;  Oct.  Goulet,  8  m.  to  Mar.  31,  1913,  $40. ...  55  00 

La  Passe:  Gilbert  Gervais:  13  m.  to  Mar.  31,  1913,  at  $7 . • .  91  00 

Le  Claire,  Camille  Germain:  Apr.  20-Nov.  30,  at  $5  per  m.,  $37;  Dec.-Mar.,  121  d.  at  25c.. .  67  25 

North  Bay,  at  25c.:  J.  B.  Robertson,  Mar.-Aug.,  184  d.  ;  A.  Beattie,  63  d.;  W.  R.  Martin,  7d.; 

Claude  Laws,  Nov.  10-Mar.  31,  142  d .  99  00 

North  Timiskaming,  at  $5:  W.  J.  Madore,  Mar.  1-July  14,  $22.33;  A.  McKegg,  July  15-Oct.  26, 

$16.70;  Albert  Kerr,  Oct.  27-Mar.  31,  1913,  $25.83  .  64  86 

Pembroke,  Capt.  Murphy:  Feb.  24,  1912,  to  Mar.  31,  1913:  402  d.  at  25c .  100  50 

Pte.  aux  Trembles,  Ed.  Delorme:  Nov.  19,1912  to  Mar.  31,  1913,  at  $5  per  m .  22  00 

St.  Timothee,  Wilfrid  Lefebvre:  Oct.  12,  1912  to  Mar.  31,  1912,  at  $5  per  m .  28  33 

Waltham,  Nap.  E.  Rochon:  July  1  to  Nov.  30,  1911:  5  m.  at  $5 .  25  00 

Recording  rain,  snow-fall  and  daily  temperature,  year  to  Feb.  21,  1913:  Haileybury,  Paul  A. 

Cobbold;  Renfrew,  Dr.  Wm.  Forest;  Renfrew,  E.  MacKay;  3  at  $10 .  30  00 


Gauge-Readers,  East  of  Ottawa  District  ($63.63). 

Carleton,  P.Q.,  Bernard  Leclerc:  gauge-keeper,  Nov.,  1908,  $25;  freight  $2.13 .  27  13 

Stellarton,  Jas.  W.  Cowan:  Aug.  22,  1912  to  Mar.  31,  1913,  at  $5  per  m .  36  50 


Upper  Ottawa. 

4 

Detailed  with  “Ottawa  River:  Storage  Dams  and  Reservoirs” . (Page  V — 407)  1,187  00 


Athabasca  River  ($1 ,046 .23). 

Auckland,  E.,  Kessler,  Alta.:  taking  reading  of  water-gauges  at  Mirror  Landing,  June  29  to 

Aug.  19,  1912:  60  d.  at  25c .  15  00 

Gibbs,  Chas.  H.,  Peace  River  Crossing:  reading  gauge,  June  12  to  Oct.  31,  1912:  20  weeks  at 

$1.50 .  30  00 

Haight,  Capt.  E.  B.,  Athabasca,  Alta.:  reading  gauge-rod  in  Athabasca  River,  May-Nov., 

1912,  and  Mar.  7-31,  1913:  205  d.  at  25c.. . . . . . .  51  25 

Smith  Bros.,  Edmonton:  constructing  gauge-pier  at  Athabasca,  in  Athabasca  River .  950  00 


Total,  carried  to  page  V — 18 . . .  4,227  65 
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Deep  Waterways  Commission,  inclusive  of  payments  authorized  to  W.  J.  Stewart  as 


member  of  Hoard;  also  for  definition  and  demarcation  of  the  International 
Boundary  from  Pigeon  River  to  St.  Regis,  &c.  $  cts. 

Coste,  Louis,  commissioner:  services,  May,  1912,  4  d.  at  $25;  living  allowance,  May  22-20, 

1912,  3  d.  at  $7.50;  outlay,  $24.60 . .  147  10 

Gibbons,  G.  C.,  chairman:  services,  Feb. -Oct.,  Dec.,  1912,  Jan. -Mar,  1913,  $2,100;  living 

allowance,  34  d.  at  $7.50;  travel  and  outlay,  $186.84 . .  2,541  84 

Stewart  ,  W.  J.,  commissioner,  1  yr.  to  Mar.  1913:  servicesK57  d.  $880.58;  living  allowance,  50 

d.  at  $7.50;  travel  and  outlay,  $304.54 .  1,560  12 

Cote,  Thos.,  secretary:  services,  1  yr.  to  Mar.  31,  1913,  $3,000;  travel  and  outlay,  $599.04  ; 

sundry,  $206.92 .  3,805  96 

Clerk,  G.  Chartrand,  services,  12  m.  to  Mar.  31,  1913,  at  $66.67 .  800  04 

Stenographer,  L.  Haines,  12  m.  to  Mar.  31,  1913,  at  $133.33 .  1,599  96 

Office  staff,  May-Oct.,  1912,  Mar.,  1913  ($11,000.04) — 

Chief  engineer,  R.  F.  Baltic,  services,  7  m.  at  $250 .  1,750  00 

Asst,  engineers  at  $135:  A.  E.  Drake,  Mar.;  J.  L.  Shed,  Mar .  270  00 

Asst,  engineers  at  $120:  F.  W.  Clark,  Mar.;  F.  P.  Deane,  6  m.  to  Oct.,  1912 .  840  00 

Chief  draughtsman,  G.  L.  Crichton,  services,  7  m.  at  $250 .  1,750  00 

Draftsmen:  A.  D.  Hollingsworth,  7  m.  at  $250;  A.  Illing,  7  m.,  $1,166.68 .  2,916  68 

Engravers:  W.  W.  Arnold,  7  m.  at  $150;  H.  E.  Franke,  7  m.,  $1,166.68;  W.  C.  Perkins,  7 

m.,  $1,166.68;  W.  P.  Stranachan,  $90 .  3,473  36 

St.  Mary’s  River  Party,  May-July,  1912  ($1,577.12) — 

Clarke,  F.  W.,  asst,  engineer:  services,  3  m.  at  $120;  outlay,  $168.71 .  528  71 

Shed,  J.  L.,  asst,  engineer:  servicies,  3  m.  at  $135;  outlay,  $181.10 .  586  10 

Labourers,  6-165  m.  at  $75 .  462  31 

Niagara  River  Party,  Aug.-Oct.,  1912  ($2,063.87) — 

Clarke,  F.  W.,  asst,  engineer:  services,  3  m.  at  $120;  outlay,  $301.88 .  661  88 

Dockstader,  S.  E.,  recorder:  services,  2  m.  at  $90;  outlay,  $61.69 .  241  69 

Shed,  J.  L.,  asst,  engineer:  services,  3  m.  at  $135;  outlay,  $123.20 .  528  20 

Labourers,  8-427  m.  at  $75 .  632  10 

St.  Lawrence  River  party,  May-Oct.,  1912  ($4,227.88) — 

Dockstader,  S.  E.,  recorder:  services,  4  m.  to  Aug.  31,  1912,  at  $90;  outlay,  $205.86 .  565  86 

Drake,  A.  E.,  engineer:  services,  6  m.  at  $135;  outlay,  $309.72 .  1,119  72 

McPherson,  Iv.  W.,  observer:  services,  6  m.  at  $120;  outlay,  $179.57 .  899  57 

Weaver,  C.  E.,  marine  engineer;  services,  5-242  m-.  at  $90 .  471  77 

Labourers,  15-61  m.  at  $75 .  1,170  96 

Plate  printers,  Dec.  1912  ($248.88) — 

Campbell,  E.  F.:  services,  14  d.  at  $5;  living  expenses,  &c,$54.44 .  124  44 

Harlow,  C.  J.:  services,  14  d.  at  $5;  living  expenses,  &c.,  $54.44 .  124  44 

Generally  ($2,047.76) — 

Andrews,  R.  P.,  Paper  Co.:  46x56  paper,  198  sheets  mounted  chart  at  $2.89,  6  reams  chart 

at  $102 . . . .  1,184  22 

Froby,  H.  G.,  reducing  map,  20  wet  process  collodion  negatives,  retouching  same .  80  00 

Gridlestone,  Miss,  copying  1,085  folios .  55  01 

Hotchkiss,  G.  A.:  teaming,  2  horses,  17  d.  at  $6.50,  1  horse,  8  d.  at  $4;  sundry,  $1.60. . .  144  10 

Imperial  Oil  Co.,  Ltd.:  gasoline,  750-6  gal.  at  23c.,  177-9  gal.,  $38.57;  sundry  $12.40;  less 

22  brl.  returned,  $29.70 .  193  91 

Kirby  &  Shield:  gasoline,  373  gal.  at  16-3  c.,  105  gal.,  $17.64;  sundry,  $20.20 .  98  64 

Sherlock,  S.  H.:  livery  hire,  17  d.  at  $5;  sundry,  $4.50 .  89  50 

Small  payments:  cement,  $44.43;  cartage,  $26;  hardware,  $17.23;  40 — w.  lamps,  24  at 

70c.;  launch  hire,  2  d.  at  $8;  65-5  gal-  gasoline,  $15.72;  sundry,  $40.60 .  176  78 

King’s  Printer’s  account,  $21.80,  Stationery  Office  $3.80 .  25  60 

Advance  to  be  accounted  for,  T.  Cot6 . .*> .  150  00 


Total,  carried  to  page  V — 18 .  31,770  57 


Dry  Docks  Generally:  Inspection,  &c. 

Levis  Dock — 

Davie,  Geo.  T.  &  Sons:  labour,  $35.30;  spruce,  814  ft.  at  3c.;  sundry,  $17.72 .  77  44 

Dorval,  J.  A.:  pipe,  151  ft.,  $16.13;  stakes,  $12;  sundry,  $48.89 .  77  02 

Swan,  A.  D.,  Montreal:  reporting  on  and  preparing  plans,  $300;  outlay,  $35 .  335  00 

Wilson,  M.  F.  G.:  inspection  to  determine  best  position  for  dock .  2,555  00 

Small  payments:  6  steel  caps,  $24;  cartage,  $7.40;  hardware,  &c.,  $34.55 .  65  95 

Quebec  Dock:  Code,  Mathews,  Fitzmaurice  &  Wilson:  inspection  re  site .  277  40 

Toronto  Dry  Dock — 

Can.  Inspection  and  Testing  Laboratories:  inspection,  June  17-July  30,  $105.75;  Aug. -Feb. 

half  time,  at  $225  per  m .  893  25 

Prince  Rupert  Dry  Dock — 

Can.  Inspection  Laboratories:  service  of  inspector,  July  12-Jan.  31,  at  $225  per  m.;  cement 
tests,  10  at  $7.50;  testing  steel,  $7.51;  testing  creosoted  piling,  3,136,849  ft.  at  40c. 

per  M . . .  2,832  40 

Vickers,  Sons  &  Maxim  Floating  Dock — 

Can.  Inspection  Laboratories:  Inspection,  Apr. -Jan,  less  4  d.  in  Sept.,  at  $2,700 .  2,220  00 


Carried  forward .  9,333  46 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 417 

SESSIONAL  PAPER  No.  1 


Dry  Docks  Generally:  Inspection,  &c.— Concluded.  %  cts. 

Brought  forward . , .  9, 333  49 

Generally — 

Customs  duty  on  blue  prints,  $6.76;  entry  fees,  $1.50 .  8  26 

Advertising .  594  49 


Total . ; .  9,936  21 

Less,  charged  to  Surveys  and  Inspections . (Page  V — 424)  457  50 


Total,  carried  to  page  V — 18 .  9,478  71 


Chief  Engineer  s  Staff. 

Antigonish  Office  ($8,038.85) - 

Bernasconi,  Ad.,  asst,  engineer,  1  y.  to  Mar.  31,  1913 .  1,500  00 

Millidge,  Miss  A.  G.,  clerk,  1  y.  to  Mar.  31,  1913 .  699  96 

Millidge,  E.  G.,  resident  engineer,  1  y.  to  Mar.  31,  1913 . .  .  2,700  00 

Macdonald,  D.  H.,  draftsman,  1  y.  to  Mar.  31,  1913 .  999  96 

Macdonald,  J.  C.,  assistant,  Dec.  18-Mar.  31,  at  $1,000 .  284  94 

McGillivray,  A.,  asst,  engineer,  1  y.  to  Mar.  31,  1913 .  1,299  96 

Sears,  J.,  assistant,  May  20-Dec.  31,  1912,  at  $900 .  554  03 

Halifax  Office  ($12,583.82) — 

Blois,  Miss  E.  B.,  clerk,  1  y.  to  Mar.  31,  1913 .  600  00 

Dodwell,  C.  E.  W.,  resident  engineer,  1  y.  to  Mar.  31,  1913 .  3,000  00 

Dodwell,  C.  G.,  assistant,  May  27-Aug.  21,  at  $900 .  213  10 

Dodwell,  Miss  F.,  clerk,  during  Sept-Nov.,  1912 . 60  00 

Fletcher,  Miss  E.  M.,  clerk,  1  y.  to  Mar.  31,  1913 .  849  96 

Freeman,  J.  R.,  asst,  engineer,  1  y.  to  Mar.  31,  1913 .  1,599  96 

Hamilton,  C.  E.,  assistant,  Dec.  11-Mar.  31,  at  $1,200 . 367  74 

Johnston,  A.  D.,  assistant,  Apr.  1-Sept.  15,  Nov.  16-30,  6  m .  600  00 

Linton,  D.,  assistant,  Aug.,  1912 .  36  00 

Morrison,  W.  P.,  assistant,  Jan.  27-Mar.  31,  at  $2,100 .  373  25 

Noonan,  W.  H.,  assistant,  May  20-Oct.  9,  at  $900 .  350  81 

Putnam,  H.  N.,  assistant,  Sept.  23-Mar.  31,  at  $1,600 .  835  54 

Russell,  G.,  assistant,  1  y.  to  Mar.  31,  1913,  105  d.  at  $2.50,  8  m.  at  $90 .  982  50 

Russell,  H.  A.,  resident  engineer,  Apr.  1-Nov.  30,  at  $2,100 .  1,400  00 

Shenk,  T.  M.,  assistant  engineer,  1  y.  to  Mar.  31,  1913 .  1,299  96 

.Warner,  D.,  assistant,  Aug. -Sept.,  6  days .  15  00 

North  Sydney  Office  ($9,279.76) — 

Austen,  K.  J.,  assistant:  June  17-Aug.  31,  at  $900 .  182  50 

Bernasconi,  G.  A.,  resident  engineer:  1  y.  to  Mar.  31,  1913 .  2,499  96 

Bernasconi,  H.  P.,  assistant:  1  y.  to  Mar.  31,  1913 .  999  96 

Connell,  Miss  A.,  clerk:  1  yr.  to  Mar.  31,  1913 .  549  96 

Cunningham,  L.,  assistant:  1  yr.  to  Mar.  31,  1913 .  1,200  00 

Cooper,  R.  H.,  assistant:  6  m.  to  Sept.  30,  at  $1,500 .  750  00 

McKean,  M.,  assistant:  1  yr.  to  Mar.  31,  1913 .  1,599  96 

McKean,  S.,  assistant:  May  22-Sept  21,  at  $900 .  301  70 

McNeil,  H.,  assistant:  6  m.  to  Sept.  30,  at  $1,800 .  900  00 

McPhie,  E.,  assistant:  May  10-Sept.  7,  at  $900 .  295  72 

Shelburne  Office  ($4,749.96)— 

Jones,  Miss  A.  M.,  clerk:  1  y.  to  Mar.  31,  1913 . 600  00 

Locke,  T.  J.,  district  engineer:  1  yr.  to  Mar.  31,  1913 .  2,499  96 

Ralston,  N.  C.,  assistant:  1  yr.  to  Mar.  31,  1913 .  1,500  00 

Strong,  C.  V.,  assistant:  July-Aug.,  2  m.  at  $75 .  150  00 

Charlottetown  Office  ($6,612.38)— 

Curry,  F.  M.,  clerk:  Oct.  15-Mar.  31,  at  $480 .  220  00 

Hegan,  J.  B.,  district  engineer:  1  yr.  to  Mar.  31,  1913 .  2,799  96 

Hyndman,  W.  E.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,899  96 

Milford,  J.  C.,  assistant:  June  23-Mar.  31,  at  $900 .  692  50 

Miller,  H.  E.,  clerk:  1  y.  to  Mar.  31,  1913 .  999  96 

Chatham  Office  ($12,989.96) — 

Gorman,  T.,  assistant:  Apr.-Aug.,  at  $900 .  375  00 

Kuhring,  P.,  assistant:  June  6-Mar.  31,  at  $900 .  737  50 

Logie,  H.  R.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

Martin,  G.  E.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,800  00 

Murray,  Thos.,  assistant:  June-Aug.,  at  $900 .  225  00 

McLean,  C.  M.,  clerk:  12  m.  to  Mar.  31,  306  d.  at  $1.25 .  382  50 

Salter,  Miss  M.  C.,  clerk:  1  y.  to  Mar.  31,  1913 .  849  96 

Stead,  G.,  resident  engineer:  1  y.  to  Mar.  31,  1913 .  2,700  00 

Thurbcr,  G.  H.,  assistant:  Apr.  29-Mar.  31,  at  $900 .  830  00 

Weston,  S.  R.,  assistant:  June  5-Sept.  30  at  $900 .  290  00 
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Chatham  Office — Concluded. 

Wilbur,  A.  W.,  assistant,  1  y.  to  Mar.  31,  1913 . 

Wood,  J.  P.,  assistant:  1  y.  to  Mar.  31,  1913 . 

St.  John  Offices  ($32,293) — 

Boll,  Miss  B.  H.,  clerk:  1  yr.  to  Mar.  31,  1913 . 

Bennett,  C.  S.,  assistant:  May  16-Mar.  31,  less  Oct.  16  d.  and  Nov.  7  d.,  at  $900 . 

Bennett,  H.  F.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Brown,  C.  W.,  assistant:  June  6-Sept.  12,  at  $900 . . 

Crookshanks,  A.  It.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Cunningham,  C.  S.,  clerk:  10  m.  to  Mar.  31  at  $500 . 

Ewing,  W.  C.,  assistant:  May  26-Mar.  31,  5§  m.  at  $900,  4J  m.  at  $100;  overpaid,  $4.30. . 

Fecny,  J.  L.,  assistant:  May  19-Mar.  31,  at  $1,500 . 

Gardner,  II.  E.,  clerk:  Apr. -May  at  $500 . 

Gibson,  J.  T.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Goodspeed,  1?.  G.,  district  engineer:  10  m.  to  Mar.  31,  1913 . 

Hamm,  A.  G.,  messenger,  Apr.,  1912,  12  d . . . 

Hipwell,  J.,  assistant:  May  16-Sept.  15  at  $900 . . . 

Howe,  II.,  messenger:  1  yr.  to  Mar.  31,  9  m.  at  $500,  3  at  $600 . 

Irvine,  Miss  M.  C.,  clerk:  1  y.  to  Mar.  31,  1913 . 

Melrose,  G.  P.,  assistant:  May  16-Sept.  30,  at  $900 . 

Morrison,  J.  P.,  assistant:  June-Aug.,  2-31  m.  at  $75 . . . 

Munro,  W.  A.,  assistant:  1  y.  to  Mar.  31,  1913 . . . 

Murray,  R.  M.,  assistant:  May-Aug.,  3-22  m.  at  $75 . 

Macdonald,  D.  C.,  assistant:  June-Sept.  at  $900 . 

Macdonald,  L.  G.,  assistant:  July-Aug.,  29  d.  at  $2.50 . 

McKierney,  J.  H.,  assistant:  Apr.  22-Mar.  31,  at  $900 . 

MacMurray,  Miss  H.  A.,  clerk:  1  y.  to  Mar.  31,  1913 . 

MacMurray,  Miss  H.  E.,  clerk:  1  y.  to  Mar.  31,  1913 . 

Parker,  J.  S.,  assistant:  May  28  to  Aug.  31,  at  $900 . 

Peachy,  C.,  clerk:  May-July,  3  m.  at  $50 . 

Ready,  Ed.,  assistant:  July  25-Oct.  31,  at  $900 . 

Scammell,  J.  K.,  district  engineer:  1  y.  to  Mar.  31,  1913 . 

Scammcll,  S.  W.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Shewen,  E.  T.  P.,  district  engineer:  1  y.  to  Mar.  31,  1913 . 

Simon,  Miss  E.,  clerk:  Oct.  20-Mar.  31,  at  $500 . . . 

Starr,  W.  E.  B.,  assistant:  June  23-Aug.  31,  at  $900 . 

Steeves,  C.  McN.,  district  engineer:  1  y.  to  Mar.  31,  1913 . 

Tapley,  A.  G.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Thomas,  E.  A.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Tingley,  F.  H.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Van  Wart,  F.  W.,  assistant:  10  m.  to  Mar.  31,  at  $900 . 

Wilkins,  R.  J.,  paymaster:  1  y.  to  Mar.  31,  1913 . 

Chicoutimi  Office  ($12,396.61) — 

Amiot,  L.  P.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Amiot,  P.  E.,  district  engineer:  1  y.  to  Mar.,  31,  1913 . 

Beauchemin,  A.  O.,  assistant:  6  m.  to  Sept.  30  at  $1,900 . 

Boucher,  J.,  assistant:  June-Sept.,  at  $900 . 

Couet,  J.  A.,  clerk:  1  y.  to  Mar.  31,  1913 . . . 

Delisle,  L.,  assistant:  May  9-Sept.  30,  at  $900 . 

Giroux,  G.  A.,  assistant:  June-Sept.,  at  $900 . 

Gravel,  E.,  assistant:  July  16-Sept.  15,  2  m.  at  $75 . , . 

Lachance,  J.  O.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Levesque,  L.,  assistant:  Apr.-Aug.,  5  m.  at  $75 . 

Martin,  II.  A.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Vezina,  L.  P.,  assistant:  May  3-Sept.  30,  at  $900 . 

Villeneuve,  T.  L.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Warren,  Ed.,  assistant:  May  10-Sept.  30  at  $900 . 

Isle  Verte  Office  ($7,519.68) — 

Bertrand,  Miss  A.,  clerk:  1  y.  to  Mar.  31,  1913 . 

Bertrand,  Henri,  assistant:  May  26-Sept.  30  at  $900 . 

Bertrand,  J.  T.,  resident  engineer:  1  y.  to  Mar.  31,  1913 . 

C6t6,  P.  E.,  assistant:  May-Sept.,  at  $900 . 

Hall,  L.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Richard,  F.  T.,  assistant:  July-Sept.,  69  d.  at  $2.50 . 

Richard,  J.  F.,  assistant,  May  18-Sept.  30,  4  4  m.  at  $125,  Oct.,  $141.50,  Nov.-Mar.,  5  m. 

at  $141.66 . 

Roy,  S.,  assistant:  June  27-Oct.  31,  at  $900 . 

Montmagny  Office  ($9,441.61) — 

Beauchemin,  A.  O.,  assistant:  6  m.  to  Mar.  31,  at  $1,900 . .' . 

Bender,  M.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Gauvreau,  A.,  assistant:  1  y.  to  Mar.  31,  1913 . 
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Montmagny  Office — Concluded. 

Legendre,  J.  C.,  assistant:  May  23-Sept.  7  at  $900 .  261  85 

Paquet,  D.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,099  92 

Benault,  J.  B.  A.,  assistant:  May  19-Sept.  30  at  $900,  Oct.-Mar.,  at  $1,000 .  829  98 

Tremblay,  J.  A.,  district  engineer,  1  y.  to  Mar.  31,  1913 .  2,400  00 

Tremblay,  N.  G.  N.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

Montreal  Office  (,$25,692.87) — 

Archambault,  Jos.,  clerk:  1  y.  to  Mar.  31,  1913 .  1,299  96 

Bernardin,  L.,  assistant:  June  10-Sept.  7,  at  $900 .  220  00 

Cherrier,  A.,  chainman:  June-Mar.,  278  d.  at  $2.50 .  695  00 

Dansereau,  L.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,899  96 

Dubuc,  A.  E.,  assistant:  1  yr.  to  Mar.  31,  1913 .  2,499  96 

Duhamel,  Miss  T.,  clerk:  Oct.-Mar.,  at  $500 .  249  96 

Girard,  J.  T.,  draftsman:  1  y.  to  Mar.  31,  1913 .  1,890  96 

Groleau,  Chas.,  clerk:  1  y.  to  Mar.  31,  1913 .  999  96 

Grondine,  A.,  draftsman:  1  y.  to  Mar.  31,  1913 .  1,299  96 

Landry,  J.,  assistant:  May  26-Sept.  7,  at  $900 .  254  60 

Lefebvre,  C.,  assistant:  Dec.  11-June  30,  203  d.  at  $4.50;  apparently  overpaid,  Jan.  1- 

Mar.  10,  $315.00 . . .  1,228  50 

Levesque,  J.  N.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,699  92 

Massue,  H.,  assistant:  May  26-Sept.  7,  at  $900 .  254  60 

Michaud,  J.  L.,  district  engineer:  1  y.  to  Mar.  31,  1913 .  2,700  00 

O’Shea,  D.  W.,  assistant:  May  5-Aug.  31,  at  $900 .  287  90 

Paradis,  Paul,  assistant:  1  y.  to  Mar.  31,  1913 .  2,400  00 

Parent,  J.  H.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,999  92 

Preville,  J.  L.,  assistant:  1  y.  to  Mar.  31,  1913 .  999  96 

Robert,  F.,  assistant:  May  26-Sept.  7,  at  $900 .  254  60 

Savoie,  R.,  assistant:  May  26-Sept.  7,  at  $900 .  254  60 

Sutherland,  H.,  assistant:  May  13-Sept.  30,  at  $900 .  343  55 

St.  Jorre,  E.,  clerk:  1  y.  to  Mar.  31,  1913 . . .  1,200  00 

Ste.  Marie,  Miss  L.,  clerk:  1  y.  to  Mar.  31,  1913 .  750  00 

Quebec  Offices  ($19,588.43) — 

Audet,  P.,  assistant:  May  14-  Sept.  3,  at  $900 .  273  63 

Breen,  T.,  resident  engineer:  1  y.  to  Mar.  31,  1913 .  2,700  00 

Brunet,  L.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,299  96 

Chapais,  Chas.,  assistant:  1  y.  to  Mar.  31,  1913 .  2,100  00 

Decary,  A.  R.,  district  engineer:  1  y.  to  Mar.  31,  1913 .  2,799  96 

Demers,  L.,  assistant:  June  3-Aug.  29,  2-77  m .  207  74 

Dorion,  Miss  C.,  clerk:  1  y.  to  Mar.  31,  1913 .  699  96 

Frechette,  Mrs.  C.  V.,  clerk:  1  yr.  to  Mar.  31,  1913 .  699  96 

Gauvin,  F.  du  B.,  draftsman:  1  y.  to  Mar.  31,  1913 .  1,699  92 

Hoare,  E.  H.,  resident  engineer:  Dec.  18-Mar.  31,  at  $2,500 .  720  92 

Lessard,  C.,  assistant:  1  y.  to  Mar.  31,  5  m.  at  $75,  7  at  $100 .  1,075  00 

Morency,  J.  M.,  assistant:  June  6-Sept.  3,  at  $900,  less  2\  days .  211  50 

Ortiz,  H.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,699  92 

Pothier,  Jules,  assistant:  1  y.  to  Mar.  31,  1913 .  1,299  96 

Roy,  P.,  assistant:  June  3  to  Aug.  17,  2-4667  m .  185  00 

Sirois,  J.  E.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,800  00 

Verge,  L.,  assistant:  July  20-Sept.  6,  at  $900 .  115  00 

Rimouski  Office  ($4,290.96) — 

Fyfe,  J.  L.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

Legare,  J.,  assistant:  1  y.  to  Mar.  31,  1913 .  999  96 

Tache,  G.  E.,  assistant:  June-Mar.,  297  d.  at  $3 .  891  00 

Trudeau,  L.  G.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

Sherbrooke  Office  ($9,302.13) — 

Adam,  J.  A.,  draftsman:  1  y.  to  Mar.  31,  1913 .  1,200  00 

Couture,  Miss  A.,  clerk:  1  y.  to  Mar.  31,  1913 .  649  92 

deValter,  Roger,  assistant:  1  y.  to  Mar.  31,  1913 .  999  96 

Dodge,  G.  T.,  assistant:  1  yr.  to  Mar.  31.  1913 .  1,299  96 

Mignault,  C.,  assistant:  June  20-Sept.  9,  at  $900 .  197  50 

Mignault,  L.,  assistant:  June-Mar.,  at  $1,200 .  1,090  00 

Panneton,  P-r,  assistant:  June-Nov.,  at  $900 .  450  00 

Pauz6,  A.,  assistant:  June  1-Sept.  7,  at  $900 .  242  50 

Sabourin,  A.  G.,  resident  engineer:  Apr.  1-May  16  at  $1,800,  May  17-Mar.  31,  at  $2,100....  2,052  29 

Trottier,  Paul,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

St.  Johns,  Que.,  Office  ($637) — 

Bastion,  C.,  asst,  engineer:  Apr  .-May,  1-88  m .  141  00 

Gosselin,  A.,  assistant:  Apr.-May,  2  m . . .  230  00 

Hamel,  A.,  assistant:  April-May,  2  m .  140  00 

Papineau,  J.  E.,  assistant:  Apr.  1-May  12,  42  d .  126  00 
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Brought  forward .  175,417  02 

Three  Rivers  Office  ($13,097.58) — 

Arcand,  Chas.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

Bastien,  G.  C.,  assistant:  Nov.,  14  d.  at  $3,  Dec. -Mar.,  4  m.  at  $90 .  402  00 

Bellefeuille,  Ed.,  paymaster:  1  y.  to  Mar.  31,  1913 .  1,149  95 

Berlinguet,  F.  X.  T.,  resident  engineer:  1  y.  to  Mar.  31 .  2,700  00 

Bourgeois,  John,  district  engineer:  1  y.  to  Mar.  31,  1913 .  2,499  96 

Duval,  E.,  assistant:  May  20-Sept.  7,  at  $900 .  254  60 

Grandmont,  B.,  assistant:  m.  to  Aug.  31,  1912,  at  $75;  Mar.  15-2-1,  1913,  $30  .  217  50 

Heroux,  J.  E.,  assistant:  May  23-Sept.  7,  at  $900 .  261  86 

Jett6,  C.  H.,  assistant:  Oct.  4-Mar.  31,  at  $1,200 .  587  09 

Lambert,  Z.,  assistant:  June  1-Sept.  3,  at  $900 . : .  231  25 

Lamoureux,  J.,  engineer:  9  m.  to  Dec.  31,  1912,  at  $2,200 .  1,649  97 

Lefebvre,  J.  A.,  assistant:  June-Sept.  at  $900 .  300  00 

Marchand,  A.,  assistant:  Mar.  20-31,  1913 .  35  48 

Morrissette,  L.,  clerk:  Apr.-July,  104  d.  at  $2 .  208  00 

Morrissettc,  R.,  assistant:  1  y.  to  Mar.  31,  1913 . 1,299  96 

Olivier,  Miss  A.,  clerk:  1  y.  to  Mar.  31,  1913 .  699  96 

Fort  William  Office  ($8,793.10) — 

Bisson,  L.,  assistant:  Oct.  14-Mar.  31,  at  $1,500 .  697  58 

Covenay,  Miss  M.,  clerk:  11  m.  to  Feb.  28,  at  $650 .  595  76 

Kent,  V.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,999  92 

Kerrigan,  H.  G.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,699  92 

Laniel,  J.  A.,  assistant:  1  y.  to  Mar.  31,  1913, .  1,099  92 

Merrick,  Wr.  P.,  resident  engineer:  1  y.  to  Mar.  31,  1913 .  2,700  00 

Port  Arthur  Office  ($5,599.84) — 

Campbell,  Miss  K.  R.,  clerk:  1  y.  to  Mar.  31,  1913 .  600  00 

Cooper,  R.  H.,  assistant:  6  m.  to  Mar.  31,  1913 .  750  00 

Harcourt,  F.  Y.,  resident  engineer:  1  y.  to  Mar.  31,  1913 . 2,299  92 

McAllister,  R.  A.,  assistant:  Feb.-Mar.,  1913,  at  $1,500 .  250  00 

St.  Laurent,  E.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,699  92 

Toronto  Office  ($21,887.46) — • 

Anderson,  Miss  A.  M.,  clerk:  1  y.  to  Mar.  31,  1913 .  849  96 

Armstrong,  J.  H.,  assistant:  1  y.  to  Mar.  31,  1913 .  2,100  00 

Beith,  R.  E.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

Blanchet,  W.  II.,  draughtsman:  June  6-Mar.  31,  at  $1,500 .  1,229  16 

Brough,  W.  C.,  assistant:  1  y.  to  Mar.  31,  1913 .  2,299  92 

Elmsley,  R.  S.,  assistant:  Apr.,  1912,  27  d.  at  $3 .  81  00 

Fuller,  W.  J.,  assistant:  1  y.  to  Mar.  31,  1913 .  2,199  96 

Gibson,  M.  M.,  assistant:  May  13-Mar.  31,  at  $1,500 .  1,328  00 

Hutt,  L.  K.,  clerk:  Feb.-Mar.,  1913,  at  $600 . 100  00 

Jeffrey,  C.  C.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

McTavish,  W.  I.,  assistant:  May  2-Mar.  31,  at  $900;  less  14  d.  in  Dec .  785  16 

Philp,  D.  H.,  assistant:  Apr.-June,  at  $1,800,  July-Mar.,  at  $2,000 .  1,949  94 

Rathbun,  H.  B.,  assistant:  Dec.-Mar.,  at  $900 .  300  00 

Roddick,  J.  O.,  assistant:  Apr.  1-Aug.  16,  at  $1,600 .  602  14 

Sing,  J.  G.,  resident  engineer:  Apr.-Dec.,  at  $3,000,  Jan. -Feb.,  $212.30 .  2,462  30 

Sneath,  T.  D.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

Temple,  E.  B.,  consulting  engineer:  1  y.  to  Mar.  31,  1913 .  1,999  92 

Windsor  Office  ($13,767.99) — 

Bond,  M.  J.,  clerk,  Oct.-Nov.,  18  d.  at  $2 .  36  00 

Bridges,  F.  J.,  draughtsman:  May  19-Mar.  31,  at  $1,200 .  1,038  71 

Carlyle,  R.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,599  96 

Craig,  H.  B.  R.,  assistant:  1  y.  to  Mar.  31,  1913 .  2,100  00 

Evans,  Miss  M.,  clerk:  Apr.-July,  at  $600;  Aug.-Mar.,  at  $720  .  680  00 

Forbes-Mitchell,  W.  J.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,800  00 

Griesbach,  W.,  draughtsman:  May  9-Sept.  30,  at  $900;  Oct.  1-Mar.  31,  at  $1,200 .  953  23 

Joyce,  C.  R.,  assistant:  May  27-Sept.  16,  at  $900 .  274  68 

Lamb,  H.  J.,  district  engineer:  1  y.  to  Mar.  31,  1913 .  3,000  00 

Mathevvson,  C.  II.,  assistant:  Apr.-May,  at  $1,800 .  300  00 

Parks,  S.,  clerk:  May,  1912 . 40  25 

Rheaume,  J.  S.,  assistant:  July  2-Aug.  31,  at  $900 .  145  16 

Roberts,  V.  M.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,800  00 

Winnipeg  Office  ($9,451.56) — 

Burbidge,  G.  H.,  assistant:  \  Mar.,  1912,  $62.50;  1  y.  to  Mar.  31,  1913,  at  $1,500 .  1,562  50 

Davies,  F.  de  C.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,699  92 

Earle,  W.  Z.,  distiict  engineer:  1  y.  to  Mar.  31,  1913 .  2,700  00 

Gordon,  E.  S.,  stenographer:  Apr.  3-May  18,  at  $600 .  75  69 

Gordon,  Mrs.,  clerk:  Feb.  27-Mar.  31,  at  $800 .  71  42 

Lambe,  Jean,  clerk:  Jan.-Feb.,  1913,  at  $800 .  133  32 

Simpson,  Miss  L.,  clerk:  1  y.  to  Mar.  31,  1913 .  799  92 


Carried  forward .  246,205  76 
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Brought  forward 


240,205  76 


Winnipeg  Office — Concluded. 

Steele,  Chas.,  accountant:  Mar.  10-31,  1913 . 

Stevens,  A.  J.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Moosejaw  Office:  St.  Martin,  J.  H.,  engineer:  Mar. -Apr.,  1912 . 

Prince' Albert  Office:  Voligny,  L.  R.,  engineer:  1  y.  to  Mar.  31,  1913 . 

Calgary  and  Edmonton  Offices  ($10,857.21) — 

Cauchon,  Miss  C.,  clerk:  1  y.  to  Mar.  31,  1913 . 

Cauchon,  Jos.,  paymaster:  1  y.  to  Mar.  31,  1913 . 

Cunningham,  R.,  assistant:  1  y.  to  Mar.*31,  1913 . 

Elliott,  L.  B.,  resident  engineer:  1  y.  to  Mar.  31,  1913 . ■ . 

Goodspeed,  F.  G.,  resident  engineer:  Apr  .-May,  at  $2,300 . 

Graham,  F.  J.,  assistant:  1  y.  to  Mar.  31,  1913 . . 

Kaulbach,  Miss  B.,  clerk:  1  y.  to  Mar.  31,  1913 . 

McGuiness,  R.  J.,  assistant:  Apr.  1-July  10,  at  $1,100 . 

McKay,  L.,  assistant:  May  24-Aug.  31,  at  $900 . 

Tibbits,  Jas.,  assistant:  1  y.  to  Mar.  31,  less  Aug.,  24  d.,  Sept.  9  d.,  at  $1,400 . 

Thomas,  Miss  C.,  clerk:  1  y.  to  Mar.  31,  1913 . 

Chase  Office  ($6,761.08)— 

Aylmer,  F.  W.,  district  engineer:  6  m.  at  $2,300,  6  at  $2,500 . 

Doncaster,  P.  E.,  assistant:  Apr.,  1912 . 

Keyt.,  W.  E.,  assistant:  June-July,  $261;  Sept. -Mar.,  £$  $1,500 . 

Lauder,  M.  E.,  clerk:  1  y.  to  Mar.  31,  1913 . 

Mathcwson,  C.  H.,  assistant:  June  1-11,  at  $1,800;  June  12-Mar.  31,  at  $2,000 . 

Thompson,  H.  A.,  assistant:  Sept.  9-Mar.  31,  at  $1,200 . 

New  Westminster  Office  ($18,177.05) — 

Ayling,  Miss  B.,  clerk:  1  y.  to  Mar.  31,  1913 . 

Beatty,  A.  G.,  clerk:  1  y.  to  Mar.  31,  1913 . 

Chisholm,  G.  C.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Cox,  H.  G.,  assistant:  Feb.-Mar.,  1913,  at  $1,200 . . . 

Doncaster,  P.  E.,  assistant:  7  m.  to  Nov.  30,  at  $1,700,  Dec.-Mar.,  at  $1,900 . 

Gauvreau,  N.  B.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Gross,  W.  P.,  assistant:  Feb.-Mar.,  at  $1,500 . 

Keefer,  G.  A.,  resident  engineer:  Apr.-May,  1912 . 

Morton,  K.  W.,  assistant:  Sept.  12-Mar.  31,  at  $1,200 . 

Macdonald,  C.  N.,  accountant:  1  y.  to  Mar.  31,  1913 . 

Tuck,  D.  C.,  clerk:  10  m.  to  Jan.  31,  1913 . 

Turner,  Geo.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Wilson,  H.  A.,  asst,  accountant:  Mar.  1912,  3  d.  $12.10;  1  y.  to  Mar.  31,  1913,  $1,500 . 

Wilson,  W.,  assistant:  Aug.  19-31,  1912,  10  d . . . 

Worsfold,  C.  C.:  assistant,  Apr.  1-May  19  at  $2,300;  district  engineer,  May  19-Mar.  31, 

at  $2,500 . 

Prince  Rupert  Office  ($5,791.57) — 

Hull,  G.  B.,  district  engineer:  May-Mar.,  5  m.  at  $2,000,  6  at  $2,500 . 

Gingras,  E.  P.,  assistant:  7  m.  to  Mar.  31,  at  $1,440 . 

Jenns,  S.  B.,  clerk:  Junc-Sept.,  85  d.  at  $2.50;  6  m.  to  Mar.  31,  at  $700 . 

Miller,  J.  A.,  assistant:  May-Mar.,  202  d.  at  $5,  3  m.  at  $1,600 . 

Valiquet,  Elz.,  assistant:  Aug.  26-Mar.  31,  at  $1,500 . 

Revelstoke  Office  ($970.68) — 

Forde,  J.  P.,  district  engineer:  Dec.  10-Mar.  31,  at  $2,500 . 

Kirkpatrick,  R.  A.,  assistant:  Mar.,  1913 . 

McCarty,  Miss  B.,  clerk:  Feb.  10-Mar.  31,  1913  at  $700 . 

Dredging  Staffs  ($15,609) — 

New  Glasgow  ($1,662.62) — 

Graham,  G.  M.,  engineer:  Apr.-Oct.,  1912,  at  $2,000 . 

Clerks:  Miss  K.  M.  Fraser,  Apr.-Oct.,  7  m.  at  $25;  L.  B.  McLeod,  Apr.  1-Nov.  4, 

7,2S  m.  at  $45 . 

Charlottetown:  Croake,  R.  P.,  clerk:  May  1-Jan.  7,  at  $700 . 

St.  John  Office  ($7,983.23) — 

Adams,  T.  H.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Donahue,  Miss  M.,  clerk:  1  y.  to  Mar.  31,  1913 . 

Donnelly,  H.  H.,  engineer:  Sept.-Mar.,  at  $2,400 . 

Duffy,  Miss  A.,  clerk:  1  y.  to  Mar.  31,  1913 . 

McMurray,  Jas.,  assistant:  1  y.  to  Mar.  31,  1913 . 

Scovil,  G.  G.:  in  charge,  Apr.-Oct.,  at  $2,000;  assistant,  Nov. -Mar.,  at  $1,600 . 

Vancouver  ($5,000.03) — 

Bayfield,  H.  A.:  9  m.  to  Dec.  31,  1912  at  $2,600 . 

Burns,  A.  E.:  Oct.-Mar.,  1913,  at  $1,200 . 

Menzies,  A.  F.:  bal.  Apr.-May,  $50;  10  m.  to  Mar.  31,  at  $1,800 . 

Seaton,  A.  H.:  6  m.  to  Mar.  31,  1913,  at  $1,800 . * . 

Ottawa:  Cameron,  K.  M.:  Apr.  1-June  27,  at  $2,000 . 
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Brought  forward .  309,772  76 

Ottawa  District  ($40,559.74) — 

Bailey,  A.,  assistant:  May,  1912 .  100  00 

Beauchemin,  J.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,200  00 

Blais,  Robt.,  assistant:  May-Mar.,  4  m.  at  $900,  7  at  $1,200 .  1,000  00 

Brault,  R.,  assistant:  1  y.  to  Mar.  31,  1913 .  999  96 

Brousseau,  C.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,899  96 

Bruce,  Robt.,  assistant:  Sept.-Jan.,  153  d.  at  $4,  Feb.-Mar.,  59  d.  at  $5 .  907  00 

Bruchesi,  Geo.,  assistant:  July-Sept.,  1  m.  28  d .  145  00 

Burgess,  F.  R.,  engineer:  Apr.,  1912 .  125  00 

Cagnat,  C.  H.,  assistant:  Dec.-Mar.,  4  m.  at  $1,800 .  600  00 

Chapleau,  S.  J.,  district  engineer :Apr .-Mar.,  1913 .  3,300  00 

Cross,  A.  E.,  paymaster:  Apr. -Jan.,  6  m.  at  $150,  4  at  $175 .  1,600  00 

Davy,  H.  M.,  in  charge,  test  borings:  1  y.  to  Mar.  31,  1913 .  2, 100  00 

Dostaler,  A.,  assistant:  May  29-Oct.  7  at  $900 .  322  50 

Genest,  A.  T.,  engineer:  Apr  .-Mar .  3,000  00 

Girard,  D.,  draughtsman:  Apr.  30-May  31,  $77.50,  Aug.  $60,  Sept.-Mar.,  at  $1,080 .  707  50 

Gregory,  A.  W.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,500  00 

Graham,  John,  assistant:  June-Mar.,  at  $1,200 .  1,000  00  . 

Howe,  B.  F.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,500  00 

Kirkpatrick,  A.  M.,  assistant:  Apr.  22-30,  1913... .  37  50 

Lamoureux,  J.,  assistant:  Jan. -Mar.  at  $2,200. . .  549  99 

Langlois,  A.,  assistant:  Apr.-Mar.,  9  m.  at  $1,600,  3  at  $1,800 .  1,649  97 

Languedoc,  G.  de  G.,  assistant:  Apr -May,  at  $2,400 .  400  00 

Laverdure,  A.  G.,  clerk:  Feb.  4-Mar.  31,  at  $900 . .'. . .  141  96 

Maillet,  P.  E.,  assistant:  Apr.,  1912 .  120  00 

Matte,  J.  E.  R.,  draughtsman:  1  y.  to  Mar.  31,  1913 .  1,699  92 

Matte,  J.,  assistant:  Oct. -Mar . . . . . .  600  00 

May,  G.,  assistant:  May  27-Sept.  16,  at  $900 .  274  68 

Mineau,  A.,  draughtsman:  Apr.-Mar .  1,020  00 

Mineau,  E.,  assistant:  June-Aug.,  at  $900 .  225  00 

Mulligan,  J.,  messenger:  365  d.  to  Mar.  31,  at  $2.50 .  912  50 

O’Grady,  Kate,  clerk:  1  y.  to  Mar.  31,  1913 .  720  00 

Pense,  E.  H.,  engineer:  10  m.  at  $1,900,  2  m.  at  $2,100 .  1,933  30 

Perreault,  E.  E.,  engineer:  Apr. -May,  Sept.-Mar.  at  $2,400 .  1,800  00 

Powell,  R.  W.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,080  00 

Quackenbush,  G.,  assistant:  June-Oct.,  128  d.  at  $2.50 .  320  00 

Regan,  H.,  assistant:  Nov.,  16  d.  at  $3 .  48  00 

Roy,  L.  de  B.,  draughtsman:  Apr.,  $10;  11  m.  to  Mar.  31  at  $1,200 .  1,110  00 

Smythe,  Miss  A.  E.,  clerk:  1  y.  to  Mar.  31,  1913 .  720  00 

Stewart,  J.  C.,  assistant:  1  y.  to  Mar.  31,  1913 .  1,080  00 

St.  Laurent,  J.  B.  O.,  assistant:  June-Aug.,  2f  m.  at  $75 .  175  00 

Tobin,  J.  R.,  clerk:  1  y.  to  Mar.  31,  1913 .  900  09 

Tremblay,  L.,  assistant:  1  y.  to  Mar.  31,  9  m.  at  $900,  3  at  $1,200 .  975  00 


Total .  350,332  50 


Charged  as  follows: — 

St.  John  Harbour,  Improvements . (Page  Y —  42)  4,573  67 

Quebec  Harbour,  Improvements . (  “  V —  39)  1,177  81 

Harbours  Generally,  Nova  Scotia . (  “  V — 230)  4,087  97 

“  Prince  Edward  Island . (  “  V — 235)  912  50 

“  New  Brunswick . (  “  V — 250)  6,146  06 

St.  Genevieve  Wharf . (  “  V — 270)  30  00 

Three  Rivers  Dock . (  “•  X — 273)  904  46 

Harbours  Generally,  Quebec . (  “  V — 282)  9,475  87 

Brockville  Wharf . (  “  V — 283)  1,431  31 

French  River  Dams . (  “  V — 285)  842  50 

Kingston  Harbour,  Improvements . (  “  V — 288)  1,500  00 

River  St.  La wrence  Channel . (  “  V — 296)  777  50 

Harbours  Generally ,  Ontario . (  “  V — 305)  8,097  78 

“  Manitoba . (  “  V — 307)  342  93 

“  Saskatchewan  and  Alberta . (  “  V — 310)  649  36 

Saskatchewan  River  Improvement . (  “  V — 309)  458  33 

Dredging,  Maritime  Provinces . (  “  V— 328)  1,429  33 

Upper  Ottawa  Storage  Dams . (  “  V — 407)  909  00* 

Port  Arthur  and  Fort  William  Improvements . (  “  V —  38)  1,124  25 

Chief  Engineer’s  Staff . (  “  V —  19)  289,825  39 

Surveys  and  Inspections1. . (  “  ^ — 424)  14,656  48 

St.  Maurice  River  Works . (  “  V — 431)  380  00 


Total,  as  above .  350,332  50 
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International  Commission,  River  St.  John.  $  cts. 

Commissioners — 

Barnhill,  A.  P.:  attendance,  July,  1911,  3  d.  at  $50;  travel  and  outlay  $102.11 .  252  11 

Keeffe,  John:  attendance,  Feb.  21,  May  16-18,  May  30-June  1,  June  14,  June  21-25,  July 

23-24,  Nov.  7-9,.  1912,  Jan.  20-23,  Feb.  7-8,  1913,  23  d.  at  $50;  travel  and  outlay  $120.40  1,270  40 

Murchie,  H.  H.:  secretary,  Oct.  1910-Dec.  1912,  27  m.  at  $100;  travel)and  outlay  $145.32; 

one-half  paid  by  Dominion  of  Canada. .  1,422  65 

Teed,  M.  G.,  commissioner:  inspection  trip  re  Allegash  and  Telos  Dam,  Aug.  7-26,  16 

d.  at  $50;  vouchers  outstanding  $2,047.86 . ; .  2,847  86 

Engineer,  M.  H.  Ranney:  Apr.-Aug.,  5  m.  at  $250;  giving  evidence,  Feb.  6-8,  1913,  3  d.  at 

$50;  travel  and  outlay  $438.57 _ ; .  1,838  57 

Assistant,  A.  M.  Kirkpatrick:  6  days  in  April .  25  00 

Consulting  hydraulic  engineer,  S.  J.  Cliapleau:  May  29,  1911-Aug.  13,  1912,  24  d.  at  $50  (de¬ 
ducted  for  pay  for  same  period  as  officer  of  the  department  $252.96);  travel  and  outlay 

$353.85 .  1,300  89 

Consulting  engineer,  H.  S.  Ferguson:  services  of  H.  K.  Barrows,  5  d.  at  $50,  1  at  $25,  48  h.  at 

$4;  assistance  $739.66;  sundry  outlay  $74.16 .  1,280  82 

Consulting  engineer,  J.  B.  McCrae:  designing  and  estimating  cost  of  dams  on  river .  275  00 

Simmons,  S.  D.:  transcription  of  evidence,  1, 140  folios  at  5c.;  sundry  travel  and  outlay  $106.45  391  45 

Watts,  H.:  blue  prints,  1,038  sq.  ft.  at  25c.;  silver  prints,  1,549  sq.  ft.  at  10c . 206  80 

Small  payments:  rent  of  office,  Apr.-Aug.,  $40;  tent  $16.50;  photo  supplies  $36.60;  sundry  $17.60  110  70 

Legal  services — 

Gregory,  A.  J.:  40  d.  attendance  $2,000,  sundry  $182.01 .  2,182  01 

Jones,  W.  P.,  Woodstock,  N.B.:  45  d.  attendance  $2,250,  sundry  $452.51 .  2,702  51 

King’s  Printer’s  account .  15  00 


Total,  carried  to  page  V — 18 .  16,12177 


Lake  Levels,  including  payments  authorized  to  A.  St.  Laurent*  also  for  investigation 
of  lake  levels  in  regard  to  diversion  of  water  through  Chicago  Canal. 


Reik,  Geo.  W.:  reporting  and  supplying  two  copies  of  report  of  proceedings,  1,110  folios  at  15c.  166  50 

Surveyor,  Arthur:  personal  services,  30j  d.  at  $25;  services  of  staff  $91.50;  travel  and  outlay 

$101.20 . . .  948  95 

St.  Laurent,  A.,  asst,  deputy  minister:  personal  services,  26§  d.  at  $25 .  662  50 


Total,  carried  to  page  V — 18 .  1,777  95 

St.  Lawrence  River  Commission. 

Consulting  engineers — 

Holgate,  H.:  services,  29  d.  at  $75;  assistance  $279.25;  travel  $81.22 .  2,535  47 

McLeod,  C.  H.:  services,  13^  d.  at  $25;  assistance  $25;  travel  $17.25 .  379  75 

Surveyer,  A.:  services,  21  d.  at  $75,  2  d.  in  Ottawa  $50;  assistance  $44.20;  travel  $92 .  1,761  20 

Office  of  Commission — 

Beaver  Hall  Press:  rent  of  office,  14  m.  to  Mar.  31,  1913 .  560  00 

Bell  Telephone  Co.:  exchange  service,  1  y.  to  Oct.  9,  1912 .  56  85 

Phillips,  E.  W.  H.:  obtaining  lease  of  office,  &c .  5  00 

Metering  and  surveying  river — 

Field  engineers:  A.  A.  Anderson,  May-Mar.  $1,375;  A.  M.  Kirkpatrick,  May-June,  Sept. 

25-Mar.  31,  $1,020.83 .  2,395  83 

Asst,  engineers:  A.  Bailey,  June-Mar.  $1,000;  G.  C.  Bastien,  May  16-Nov.  16  $543;  W.  E 
Blue,  June-Sept.  $480;  G.  M.  Dalglish,  May-Mar.  $1,507.50;  A.  Gagnon,  June  2- 

Sept.  5,  $232.50;  S.  B.  Johnson,  May-Mar.  $2,200 .  5,963  00  " 

Guide,  W.  Gillespie,  May-Mar.  $825;  riverman,  H.Coutlee  $80 .  905  00 

Rodmen:  R.  Bouchette,  Mar.  $62.50;  L.  M.  Kelly,  June  16-Sept.  11,  $212.50;  A.  Menard, 

June  July,  Sept.  $130 .  405  00 

Gauge  attendants  at  $10  per  m . ; .  146  13 

Travel  and  outlay  of  engineers:  A.  A.  Anderson,  gasoline  $18.40,  rent  of  rowboat  $32, 
paid  for  launch  engineer,  July  15-Nov.  23,  $282.50,  sundry  $622.90;  A.  Bailey  $547.50; 

G.  C.  Bastien  $64.93;  W.  E.  Blue  $154.37;  S.  B.  Johnson  $539.11;  A.  M.  Kirkpatrick 

$431.84 . .  2,803  55 

Board,  lodging,  &c.,  of  party :  J.  B.  Bureau  $408;  C.  Brazeau  $54  ;  Clarendon  Hotel  $159.67; 

A.  Desrochers  $576.15;  T.  P.  Kelly  $206.50;  Laroeque  House  $379.50;  sundry  $139.25  1,923  07 

Ilughes-Owens  Co.:  current  meter  with  one  wheel  $94.50;  extra  wheel  $31.50;  velocity 
register  and  stop  watch,  2  at  $63;  recording  waterlevel  gauge  $134;  3  pneumatic  tank 
gauges  $37.50;  3  air  chambers  $18.75;  12  in.  chart  $27;  6  lead  weights  $54;  sundry, 

$53  577  16 

Lavoie,  Emile:  services  of  self,  launch  and  rowboat,  6  d.  at  $11 .  66  00 

Lebeuf,  J.  H.  &  Co.:  41  ft.  gasoline  launch,  25  h.p.  Fairbanks  engine .  800  00 

Thornton  &  Truman:  making  38  water  gauges  $132.48;  making  2  winches  $100.95;  sundry 

$24.70 . 258  13 

Small  payments:  hardware  $131.37;  labour  $27.50;  livery  $24.50;  spark  coil  $24.20;  sundry 

$78.50 . ™  07 

Carried  forward .  21,827  21 
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AUDITOR  GENERAL'S  REPORT,  1912-1913 


4  GEORGE  V.,  A.  1914 


St.  Lawrence  River  Commission— Concluded. 


$  cts. 


Brought  forward 


21,827  21 


Water  Power  Development — 

Supervising  engineer,  L.  G.  Papineau:  July-Mar.  at  $3,000;  travel  and  outlay  $40.13 .  2,290  13 

Assistant:  A.  Sullivan,  Fcb.-Mar.  $300;  J.  H.  Sullivan,  June  12-Jan.  31,  1913,  $1,140; 


outlay  $5 .  1,445  00 

Beardmore  Co.:  rent  of  office,  July-Dee.,  Mar.,  7  m.  at  $00.67 .  406  09 

Small  payments:  drawing  table  $25;  water  rates  $20;  typewriting  $9.90 .  60  90 

Detailed  with  St.  Maurice  River  Works . (Page  V — 431)  156  00 


26,245  93 

Less  charged  to — 

Harbours  Generally,  Quebec . (Page  V — 282)  473  17 

Surveys  and  Inspections . (  “  V — 424)  15,459  58 

-  15,932  75 


Total,  carried  to  page  V — 19 .  10,313  18 


Snag  boat  ‘Cygnet’  Full  and  final  settlement  of  claim  of  Ben.  Schnlzen  for  injuries. 

Scliulzen,  B.:  in  full  and  final  settlement  of  claim  for  injuries .  600  00 


Surveys  and  Inspections. 


Geodetic  Levelling,  May-Oct.  1912  ($5,047.44) — 

Rodmen,  at  $3  per  d.:  M.  Lagace,  144  d.;  P.  Lagace,  175  d.;  J.  E.  Leclerc,  175  d . 

Benehmarker,  F.  Belanger,  144  d.  at  $3;  tide  gauge,  F.  Gatain,  48  d.  at  $2 . 

Board  of  party:  Brunswick  Hotel,  Moncton  $471.90;  Hotel  Robertson,  Bathurst  $541.72; 

Thferiault  Hotel,  Grande  Anse  $146;  Wayside  Inn,  Hampton  $350;  sundry  $76.22 . 

Chaloner,  C.  F.  X.:  suit  case  $11.25;  express  $27.75;  sundry  travel  and  outlay  of  party 

$890.35 . . . 

Ottawa  Car  Co.:  1  lb.  black  paint . 

Thornton  &  Truman:  making  4  surveyor’s  staffs  $333.55;  2  rod.  boxes  $39;  150  copper 

plugs  $45;  sundry  repairs,  &c.  $103.95 . 

Test  Borings  ($128.54) — 

Union  Foundry  and  Machine  Co.:  12  casing  shoes  $33;  machine  work,  71  §  h.  $37.58; 

sundry  $6.26 . . 

Small  payments:  3  covers  for  instruments  $20.50;  express  $31.20 . 

Repairs  to  Survey  Vessels  ($358.29) — 

Public  Works  Department,  Shipyard:  repairs  to  launches  Dot  and Marielle:  labour  $344.79; 

material  $13.50 . 

Travel  and  outlay  of  officials  at  Ottawa:  R.  Blais  $547.45;  R.  Brault  $58.45;  J.  U.  Bray  $14.45; 
S.  J.  Chapleau  $441.10;  R.  deB.  Corriveau  $1,046.09;  C.  R.  Coutlee  $151.90;  Ed.  Dan- 
sereau  $592.25;  V.  Denis  $283.68;  D.  Desjardins  $19.50;  A.  Dostaler  $71.60;  L.  V.Gadbois 
$238.30;  A.  W.  Gregory  $121.78;  B.  F.  Howe  $1,034.92;  H.  Landon  $7.80;  A.  Langlois 
$657.38;  O.  Lefebvre  $219.36;  G.  May  $18.25;  E.  S.  Miles  $526.10;  P.  E.  Moffet  $18.75; 
E.  H.  Pense  $374.43;  G.  E.  Perley  $117.35;  R.  W.  Powell  $405.45;  R.  J.  Robillard  $150.90; 
J.  R.  Roy  $25.60;  J.  C.  Stewart  $277.35;  A.  St.  Laurent  $17.05;  J.  B.  O.  St.  Laurent  $30.75; 

J.  A.  Topley  $47.50;  J.  R.  Tobin  $14.65;  J.  P.  Valiquet  $485.10;  U.  Valiquet  $471.75 . 

Generally  ($163.79) — 

United  Photographic  Stores:  camera . . . 

Small  payments:  telegrams  and  telephone  tolls  $47.99;  4  sounding  chains  $39.50;  6  ice 

chisels  $18.90;  sundry  $7.40 . 

Vouchers  outstanding:  C.  It.  Coutlee,  D.  24,468,  $200;  Part  D.  19,088,  in  favour  of  the  Receiver 


General  $350 . 

Detailed  with  other  votes — 

Port  Arthur  and  Fort  William . (Page  V —  38) 

Harbours  Generally,  Nova  Scotia . (  “  V — 230) 

“  Prince  Edward  Island . (  “  V — 235) 

“  New  Brunswick . (  “  V — 250) 

“  Quebec . (  “  V — 282) 

“  Ontario . (  “  V — 305) 

“  Manitoba . (  “  V — 307) 

“  Saskatchewan  and  Alberta . ,.(  **  V — 310) 

“  British  Columbia . / . (  “  V — 323) 

Dry  Docks  Inspection . (  “  V — 417) 

Engineering  Staff . (  “  V — 422) 

River  St.  Lawrence  Commission . (  “  V — 424) 

St.  Maurice  River  Works . (  “  V — 431) 


1,482  00 
528  00 

1,585  84 

929  35 
0  75 

521  50 


76  84 
51  70 


358  29 


8,486  99 

50  00 

113  79 

550  00 

324  85 
13,365  41 
1,572  90 
12,457  70 
23,817  89 
29,699  61 

1.520  57 

2.520  54 
7,854  88 

457  50 
14,656  48 
15,459  58 
512  00 


138,9.54  96 


Petal,  carried  to  page  V — 19 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  P '  PER  No.  1 


Collingwood  Dry  Docks:  Subsidy.  $  cts. 

Collingwood  Shipbuilding  Co. — 

Dry  Dock  No.  1:  subsidy  for  year  ending  Nov.  30,  1912 .  15,000  00 

Dry  Dock  No.  2:  subsidy  for  2  years  ending  Apr.  30,  1912 .  18,417  92 

Total,  carried  to  page  V — 19 .  33,417  92 


International  Joint  Commission. 


Commission,  services  and  outlay  ($29, 700.32) — 

Chairman,  C.  A.  McGrath:  1  yr.  to  Mar  31,  $7,500;  travel  and  outlay  $531.35 .  8,031  35 

Commissioner,  T.  C.  Casgrain:  1  yr.  to  Mar.  31,  $7,500;  travel  and  outlay,  $685.30 .  8,185  30 

Commissioner,  H.  A.  Powell:  1  yr.  to  Mar.  31,  $7,500;  travel  and  outlay,  $997.47 .  8,497  47 

Secretary,  L.  J.  Burpee:  1  yr.  to  Mar.  31,  $3,000;  travel  and  outlay,  $1,233.70 .  4,233  70 

Stenographer,  E.  M.  Sutherland:  1  yr.  to  Mar.  31,  1913,  9  m.  at  $50,  3  at  $62.50 .  637  50 

Clerk,  John  Godwin,  May  -  Nov.,  1912,  7  m.  at  $25 .  175  00 

Lake  of  the  Woods  Investigation  ($5,377.80) — 

Lake  of  the  Wood’s  Boat  Co.:  hire  of  launch .  10  25 

McKenzie,  R.  S.:  hire  of  Steamer  Redwing ,  3§  d.  at  $40:  one-half  paid  by  Canada .  70  00 

Meyer,  A.  F.,  consulting  engineer:  services,  Oct. -Mar.,  44  d.  at  $50;  automatic  water 
guage,  $100;  services,  S.  B.  Soule,  Sept.  16-Oct.  21,  $150,  outlay,  $237.28;  sundry  assist¬ 
ance,  $359.61;  sundry  travel  and  outlay,  $432.13;  less  $1,739.53  paid  by  United  States.  1,739  49 
White,  A.  V.,  consulting  engineer  ($3,558.06) — 

Prior  to  Oct.  1,  1912'  services,  $700;  travel  and  outlay  $357.96 .  1,057  96 

Oct.  1-Mar.  31,  1913:  services,  39  d.  at  $50;  travel  and  outlay,  $656.03;  assistance 
preparing  map  of  lake,  $150;  sundry  assistance,  $110.88;  rent  of  office,  6  m.  to 

June  30,  $83.34:  one-half  charged  to  Canada .  1,475  13 

Services  of  J.  L.  Rennie:  surveying  lake,  Jan.  29-Mar.  31,  62  d.  at  $10;  general  outlay, 

of  survey  party,  $1,272.08:  one-half  charged  to  Canada .  946  04 

General  expenses,  Feb.-Mar.,  1913 . . .  78  93 


Pollution  of  Boundary  Waters  Investigation  ($4,387.33) — 

McCulloch,  Dr.  J.  W.  S.,  Board  of  Health,  Ontario:  goods  purchased  from  various  firms: 
1,008  6-oz.  bottles,  $115.50;  2  Bramhall  Deane  sterilizers,  $395;  400  Petri  dishes,  $100; 
2,086  Dunham  tubes,  $114.30;  2,000  culture  tubes,  $40;  2,043  fermentation  tubes, 
$81.72;  84  copper  boxes,  $85;  10  keratol  cases,  $60;  4  incubators  with  cases  $150;  11 
pipet  boxes,  $13.50;  2  sterilizers,  $35;  2  special  binders,  $52.50;  3,000  leaves,  $40.50; 
4  field  books,  $22;  10  thermometers,  $23,  maps  $20  65;  express,  $26.03;  labour,  $82.87; 


sundry,  $146.94;  less,  one-half  paid  by  United  States .  802  26 

McCullough,  Dr.  J.  W.  S.:  voucher  outstanding .  1,604  51 

McLaughlin,  A.  J.:  services,  as  sanitary  expert,  Feb.  18-Mar.  31,  at  $7,000  per  annum, 

$777.78:  one-half-paid  by  Canada .  388  89 

Starkey,  Dr.  T.  A.:  services,  Oct.  -  Feb.,  24  d.  at  $50;  travel  and  outlay,  $391.67 .  1,591  67 

Books  and  Library  Equipment  ($555.52) — 

Hope,  Jas.  &  Sons:  Webster  dictionary,  $12;  8  Can.  Parliamentary  Companion,  $16; 

Wheaton’s  International  Law,  $8;  History  and  Law  of  the  Foreshore,  $9.25;  sundry 

books,  $174.55 .  219  80 

Museum  Book  Store:  Falconer's  ‘Mississippi’  $15.33;  Twiss  ‘Oregon’,  $7.30;  Feather- 

stonhaugh  Treaty,  $7.30;  sundry  $26.20 . 56  13 

Stationery  Office:  2  setts  Ontario  statutes,  $30.60;  2  setts  Dominion  statutes, $33; binding 

22  volumes,  $42.97;  sundry,  $7 . _ . .  113  57 

Small  payments:  Atlas  of  Canada,  $7.50;  Bouchette’s  British  Dominions,  $6;  2  Engineer¬ 
ing  Index  Volumes,  S15;  6  Engineering  Annuals,  $12;  Index  to  Statutes,  $6;  clippings, 

$21 .60;  catalogue  cards,  $7;  classification  $5.32;  sundry  books  and  publications,  $85.60  166  02 

Office:  Furniture  and  General  Expenses  ($2,199.90) — 

Bell  Telephone  Co.:  exchange,  office,' 8, 143,  Apr.  27-Mar.  31,  $43.60,  8,379,  9  m.  to  Mar. 

31,  $35.25,  residence  of  secretary,  3  m.  to  May  1,  1912,  6  m.  to  Mar.  31,  1913,  $18.75; 

tolls,  &c., 412. 86 .  110  46 

Hope,  Jas.:  rent  of  office,  1  yr.  to  Mar.  31,  1913  at  $2,000;  less  $750  paid  in  1913-14 .  1,250  00 

Hope,  Jas.  &  Sons:  embossed  letter  heads,  $43.75;  cash  book,  $10;  stamps,  $77 .30;  embossed 

envelopes,  $61.70;  sundry  stationery,  $111.04 .  303  79 

Ottawa  Typewriter  Co.:  2  oak  baskets,  $10;  2  desks  $80;  2  tables,  $25;  sect,  bookcase, 

$35;  sect,  cabinet  $25.75;  sundry,  $18.30;  less,  6  trays,  $12,  3  waste  baskets,  $15, 

cabinet,  $25,  difference  on  18  chairs,  $36,  sundry,  $3 .  103  05 

Woods  Limited:  awnings,  2  at  $13,  one,  $25 .  51  00 

Stationery  Office:  6  trays,  $12;  3  waste  baskets,  $15;  fountain  pen,  $4;  despatch  bag, 

$19.70;  4  boxes  carbon  paper,  $6;  sundry,  $49.37 .  106  07 

Small  payments:  6  ash  trays,  $5.40;  18  blue  prints,  $6.98;  clock,  $16.65;  ph  >ne-eze  bracket, 

$6;  12  in.  fan,  $23;  ice,  $7.50;  mounting  34  maps,  $25;  light,  $8.50;  8  Osram  lamps, 

$6.80;  water  cooler,  $17.50;  4  wheel  numerator,  $12;  express,  $25.54;  telegrams,  $46.71; 
messenger  service,  $30.35;  travel,  $15.75;  sundry,  $21.85 .  2/5  51 


Carried  forward .  42,280  87 
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AUDITOR  G  EXE  HAL’S  REPORT,  1912-1013 


4  GEORGE  V.,  A.  1914 


International  Joint  Commission — Concluded.  $  cts. 

Brought  forward .  42,280  87 

Stenography  and  Clerical  Work  ($128.05) — 

Babbitt,  H.  E.:  taking  dictation  and  typing  180  letters  and  50  folios  documents  for  H.  A. 

Pojvell,  $30;  stamps,  $5 .  35  00 

Chestnut,  E.  I.:  sundry  typewriting  and  stenography .  67  20 

Small  payments .  25  85 

Reporting  Meetings,  T.  P.  Owens:  2,330  folios  at  20c.;  9  copies,  2,330  folios  each,  at  5c. per  folio; 
copy  for  External  Affairs,  1,013  folios  at  5c.;  travel,  $203.10;  less,  $762.26  paid  by  United 

.  1,005  99 

Advertising:  Amhcrstburg  ‘Echo’,  $4.80;  Fort  Frances  ‘Times’,  $4.44;  Fort  William  ‘Daily 
Times  Journal’,  $4.32;  Kenora  ‘Miner’,  $3.24;  Toronto  ‘Globe’,  $9;  Toronto  ‘Mail  and 
Empire’,  $7.65;  Windsor  ‘Evening  Record’,  $2.70;  Windsor  ‘Herald’,  $1.30 .  37  45 


Total,  carried  to  page  V — 19 .  43,452  36 


Gratuities  to  heirs  of  deceased  employees. 

Legal  representatives  of  the  late  E.  Bourgeau,  caretaker,  Aylmer,  Que.,  Public  Building .  16  66 

Legal  representatives  of  the  late  A.  Boyer,  clerk  in  the  Secretary’s  Branch .  191  67 

Widow  of  the  late  Jas.  Curtis,  cartaker  Port  Hope  Public  Building .  75  00 

Widow  of  the  late  Jas.  Devaney,  labourer’s  staff,  Ottawa .  7  94  50 

Widow  of  the  late  A.  Dostaler .  200  00 

Widow  of  the  late  J.  Finley,  carter,  Rideau  Hall . ‘. .  153  90 

Widow  of  the  late  W.  Gardner,  watchman,  Imperial  Building .  120  00 

Widow'  of  the  late  A.  G.  Hamm,  messenger,  St.  John  Engineer’s  Office .  83  33 

Widow  of  the  late  G.  A.  Keefer,  district  engineer,  New  Westminster .  503  00 

Widow  of  the  late  N.  Martin,  fireman,  Ottawa  Buildings .  120  00 

Widow  of  the  late  J.  Murphy,  captain,  schooner  Rutherford .  100  00 

Widow  of  the  late  P.  McKenna,  watchman,  Charlottetown  Dominion  Building .  100  00 

Widow  of  the  late  W.  H.  Noel,  captain  of  snagboat  Cygnet .  250  00 

Widow  of  the  late  J.  Rochon,  labourer,  Ottawa .  94  50 

Legal  representatives  of  the  late  Mrs.  C.  C.  Seeley .  90  00 

Widow  of  the  late  A.  St.  Denis,  Repair  Staff,  Ottawa .  94  50 

Widow  of  the  late  S.  Topping,  caretaker  St.  Stephen  Public  Building .  91  66 

Widow  of  the  late  E.  Treau  de  Coeli,  elevatorman,  Ottawa .  120  00 


Total,  carried  to  page  V — 19 .  2,495  72 


Investigations  under  the  Inquiries  Act. 

Detailed  at  page  46  in  Part  F .  1,632  03 


Collection  of  Public  Works  Revenue. 

Dick,  John:  collector  at  Three  Rivers,  June  17-Nov.  13,  1912,  149  visits  at  $1;  inspector,  Apr. 

22-June  14,  1912,  54  d.  at  $3 .  311  00 

Employer’s  Liability  Assurance  Co.:  premium  on  collector’s  bond .  20  00 

Savard,  L.  J.:  watchman  on  pulpwood  seized  at  the  mill  of  Les  Bucherons  du  Saguenay,  Jan. 

30-Apr.  13,  1912 .  112  50 

Travel  of  Ottawa  official:  E.  T.  Smith .  1,088  33 

Telegrams,  C.P.R.  Tel.,  $7.28;  G.N.W.  Tel.,  $227.25 .  234  53 

Advertising,  $67.50;  King’s  Printer,  $145.89;  Stationery  Office,  $137.14 .  350  53 

Boatmen  at  Ottawa,  12  m.  to  Mar.  31,  1913:  T.  Brossard,  $840;  J.  Steen,  $720 .  1,560  00 

Legal  services,  J.  C.  Gagne,  Chicoutimi .  58  85 


Total,  carried  to  page  V — 19 .  3,735  74 


Slides  and  Booms:  Maintenance  and  Repairs. 

St.  Maurice  River  Works . (PageV — 431)  66,629  78 

Saguenay  Booms . (  “  V— 393)  5,667  86 

Ottawa  District,  Slides  and  Booms . (  11  V — 432)  31,338  83 

Generally . (  “  V — 433)  2,006  70 


Total,  carried  to  page  V — 19 


105,703  17 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 427 


SESSIONAL  PAPER  No.  1 


St.  Maurice  River  Works.  $  eta. 

Dffice  at  Three  Rivers  (S2.702.05) — 

Assistant  engineers:  Bruno  Grandmont,  services,  Dec.  21-Jan.  18,  1913,  19  d.  at  $3,  travel, 

&c.,  $10.80;  E.  Grandmaison,  services,  Sept.  24-Nov.  30,  1912,  2  m.  6d.at  875,  Jan. 

18-Feb.  13,  23  d.  at  83,  travel,  &c..,  847;  Z.  Lambert,  May  24-31,  1912,  8  d.  at  $75  per 
m.;  Jos.  A.  Lefebvre,  May  27-31,  5  d.  at  $75  per  m.,  Oct.,  Dec.,  Feb.,  148  h.  at  50c.  454  25 

Draughtsman,  Lomer  Morissette:  services,  Dec.  1-Mar.  31, 1913,  77  d.  at  82;  outlay,  85.85  159  85 

Taking  inventory  of  Government  plant,  &c.:  E.  Crete,  May  3-June  30,  1912,  58  d.  at  83.  174  00 

Timekeeper,  Maurice  Guillet:  services,  Apr. -July,  1912,  104  d.  at  82.75;  outlay,  75c .  286  75 

Bcland,  Adolphe,  livery,  Apr.-Feb.,  1913,8367.75;  Beland,  Chas.,  livery,  Sept.-Oct.,  1912, 

Jan.-Feb.,  1913,  892.75 .  460  50 

Bell  Telephone  Co.:  rent  of  telephones,  No.  28,  12  m.  to  Mar.  31,  1913,  866,  No.  193,  9  m. 
to  Mar.  31,  1913,  826.50,  No.  266,  3  m.  to  June  30,  1912,  $8;  tolls,  11  m.  to  Feb.,  1913, 

8182.97 .  283  47 

Hamelin,  Chas.  &  Sons:  plan  cases,  9  at  86.50,  2  at  83.50,  1  at  82.50;  sundry,  75c .  68  75 

Boarding  men:  N.  Germain,  47  d.  at  81.50;  Mine.  T.  Pelletier,  50  d.  at  81.50 .  145  55 

Travel  of  officials:  Chas.  Arcand,  $105.74;  Ed.  Bellefeuille,  $340.46;  C.H.  Jette,  $10.05; 

Jos.  Lamoureux,  $7.35;  R.  Morissette,  $46.09 .  509  69 

Small  payments:  boarding  men,  $20.60;  cable,  $7.68;  club  bag,  $14.50;  rubber  boots, 

2  pr.  at  $4;  stools,  2  at  $4.50;  sundry,  $99.46 .  159  24 

Champlain  (8241.40) — 

Arcand,  Pierre:  services  repairing,  Oct.-Nov,  1912,  2  m.  at  $75;  outlay,  $91.40 .  241  40 

Grand  Mere  and  Petites  Piles  ($9,270.35) — 

Boom-masters:  Jos.  Paquin,  services,  12  m.  to  Mar.  31,  1912,  at  $75,  outlay,  livery,  &c., 

$115.08,  spruce,  494  ft.  at  20c.,  1,680  ft.  at  17c.;  H.  Boucher  (assistant),  services, 

June-Mar.,  1913,  3  m.  at  $57,  7  m.  at  860,  outlay,  $3 .  1,993  48 

Foremen  carpenters:  H.  Boucher,  Apr.-May,  1912,  50  d.  at  $2.25;  H.  Bourassa,  Apr.-Mar. 

199  d.  at  $2.50,  outlay,  84.45 .  614  45 

Carpenters:  Apr.-Nov.,  1912,  352-5  d.  at  $2;  blacksmith,  48-5  d.  at  $2,  23  d.  at  $1.75  ; 

labourers,  17  d.  at  $2,  979  d.  at  $1.50 .  2,344  75 

Bell  Telephone  Co.  ($220.38) — 

Exchange,  6  m.  to  Sept.  30,  1912,  No.  24,  $110,  No.  36,  $10,  No.  36  F,  $35 .  155  00 

Exchange,  12  m.  to  Mar.  31,  1913,  No.  36  B .  45  00 

Tolls,  Apr.-Feb.,  1913 .  20  38 

Clement,  Jos.:  bricks,  10  cwt.  at  81.50;  labour,  24  d.  at  $1.50 . 51  00 

Robert,  J.  A.:  lead,  $9;  rope,  87.50;  railing,  73  pcs.  at  50c.;  rubber,  $14.50;  sundry,  844.17  111  67 

Flat  timber,  15,031  ft.  at  17c.;  square  timber,  6,056  ft.  at  20c.;  cherry  blocks,  72  ft.  at 
40c.;  planks,  1,100  ft.  at  810  per  M;  sundry  pieces,  $28.56.  Paid  as  follows:  Jos. 

Auger,  $522.41;  E.  Beaulieu,  $235.83;  Wm.  Caron,  8185.32;  Jos.  Clement,  $1,230.62; 

Arsene  Desaulniers,  $239.68;  W.  Gelinas,  $520.63;  T.  Goulin,  $135.57;  E.  Grenier, 

$410.57;  E.  Lageois,  $182.86;  sundry,  $171.34 .  3,834  S3 

Small  payments:  board  of  men,  $36;  sundry,  $63.79 .  99  79 

Grandes  Piles  and  St.  Jean  des  Piles  ($16,134.89)  — 

Boom-masters:  E.  Desilets,  services,  Apr.-Nov.,  1912,  at  $75,  outlay,  $63.85;  A.  Doucet, 

Dec.-Mar.,  1913,  4  m.  at  $75 . . .  963  85 

Caretakers:  E.  Desaulnier,  Apr.,  1912,  $35;  H.  Thibault,  Apr.-May,  Oct.,  Dec.-Jan.,  5 

m.  at  $35 .  210  00 

Foremen:  W.  Deschenes,  services,  July  4-Feb.  28,  1913,  7  m.  27  d.  at  $75,  outlay,  $23.49; 

N.  Adams.  Aug.,  12  d.  at  $2.25;  Wm.  Langlois,  services,  Apr.-June,  Sept.-Oct.,  1912, 

5  m.  at  $75,  outlay,  $21.52;  J.  A.  Massicotte,  Aug.,  1912,  4  d.  at  $2.50;  Euch.  Crete, 
services,  July-Nov.,  Jan.-Feb.,  180  d.  at  $3,  outlay,  $28;  W.  Matteau,  Aug.-Sept.,  1912, 

52  d.  at  $2 .  1,7:9  33 

Carpenters,  1,029.25  d.  at  $2:  carters,  4j  d.  at  $4,  251  d  at  $2;  chammen,  50  d.  at  82,  7  at 
$1.50;  cabmen,  44-58  d.  at  $2.50;  caulker,  34  d.  at  $2;  chauffeur,  2  d.  at  $2;  engineers, 

44-5  d.  at  $2 .  2,96148 

Labourers,  1,659-6  d.  at  $1.50,  3  d.  at  $2;  mechanics,  5  d.  at  81.73;  sailor,  5  d.  at  81.31; 

sounder,  12j  d.  at  $2,  5  d.  at  $1.50;  watchman,  6  d.  at  $1.50 . „•••••. .  2,552  13 

Beland,  Jos.:  axes,  8  at  $1;  oakum,  100  lb.  at  18jc.;  paint  150  lb.  at  6c.;  paint  oil,  10  gal. 

at  $1.35;  shovels,  8  at  $1;  white  lead,  84.25;  sundry,  $41.97 .  93  22 

Beland,  Nestor:  cartage,  &c.,  Aug -Feb.,  1913 . ; .  50  00 

Bellefeuille  &  Frere:  9  anchors,  $48.50;  crowns  for  anchors,  66,  $62.50;  repairs,  88 j  h.  at 

50c.  25J  h.  at  25c.;  sundry,  $22.94 . . .  184  57 

Bellemarc,  Odilon:  elm,  112  ft.  at  25c.;  stone,  7.62  t.  at  $16 .  149  92 

Bell  Telephone  Co  ($205 .80)— 

Exchange,  3  m.  to  Feb.  21,  1913,  No.  2,  $5 .  5  00 

Exchange,  12  m.  to  Mar.  31,  1913,  No.  5,  $24,  No.  8,  $20 .  44  00 

Exchange,  9  m.  to  Dec.  31,  1912,  No.  6,  815;  tolls,  11  m.  to  Feb.  28,  1913,  $141.80.  . .  156  SO 

Boudreault,,  J.  H.:  iron,  121-58  cwt.  at  $2.25;  manilla  rope,  1  026  lb.  at  12|c.;  nuts,  1,800 

lb.  at  10c.;  sundry,  $139.58 . . .  723  99 

Canada  Iron  Corporation  Ltd.:  2  drums,  610  lb.  at  3c.;  “Jenkins’  valves,  2  at  $11; 

machinery,  drums,  &c.,  $18;  2  sheaves,  440  lb.  at  3c.;  sundry,  $15 .  86  50 

Doucet,  J.  Art.:  boat  hooks,  2  doz.,  $13.20;  bolts,  42  at  $1,  1,323  at  25c.,  1,127  at  20c.,  100 
at  10c.;  chain  hooks,  30  at  80c  ,  36  at  25c  ;  cramping  irons,  228  at  20c.;  spikes,  631  at 
10c.,  300  at  8c.;  washers,  230  at  5c.;  sundry,  $356.62 .  1,155  17 


Carried  forward .  23, 269  <  6 
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Brought  forward .  23.2G9  76 

Grandcs  Piles  and  St.  Jean  des  Piles — Concluded. 

Doucet,  Phillippe:  timber,  squared,  316  ft.  at  18c.,  flat,  40  ft.  at  19c.,  351  ft.  at  15c.;  stone, 

13-36  tons  at  $16;  wood,  15  cords  at  $2.75 . ' .  372  14 

Gelinas,  Adelard:  bolts,  75  at  15c.,  200  at  5c.;  braces,  $6;  hand-railing,  $16;  hinges,  16  at 

$1;  sundry  hardware,  &c.,  $215.33 .  274  58 

Lupien,  Jos.:  unloading  coal,  264J-  tons  at  35c.;  sundry,  $33.35 .  125  92 

Marc- hand,  Zeph.,  coal,  302-65  tons  at  $4.75 .  1,437  54 

Thiffault,  T.:  dynamite,  3  boxes  at  $15;  sundrjq  $54.73  .  99  73 

Lumber:  squared  timber,  2,632  ft.  at  18c.,  440  ft.  at  25c.;  flat  timber,  6,551  ft.  at  15c., 

1,296  ft.  at  19c.;  cherry,  144  ft.  at  50c.;  pine  joists,  5,850  ft.  at  $20;  spruce,  929  ft.  at 
20c.,  127  ft.  at  18c.,  76  ft.  at  14c.  Paid  as  follows:  N.  Bastarache,  $86.33;  II.  Bellemare, 

$70.53;  T.  Bellemare,  $139.48;  O.  Bourassa,  $71.04;  Pierre  Gauthier,  $88.03;  C. 

Lesieur,  $85.71;  U.  Parent,  $230.16;  O.  Sylvestre,  $65.43;  S.  Sylvestre,  $65.58  ;  L. 

Trudel,  $130.03;  Aime  Trudel,  $394.92;  Adelard  Trudel,  $325.78;  S.  Thomasset, 

$234.96;  sundry,  $232.97 .  2,220  95 

Travel,  A.  W.  Gregory .  7f  81 

Small  payments:  blue  prints,  $10.80;  boarding  men,  $82.50;  damages  to  harvest  of 
Adelard  Trudel,  $20;  labour,  23  d.  at  $2,  10  d.  at  $1.50;  laundry,  $21.85;  mooring  3 
guys  for  8  years,  1904-12,  $24;  “Oriental”  oil,  1  brl.,  $36;  snatch  block,  $6.50;  stone, 

9-1  t.  at  $16;  sundry,  $68.01 .  476  26 

La  Pointe  4  Madeleine  ($1,918.46) — 

Overseer  of  construction  of  scow,  Wm.  Langlois,  July-Aug.,  1912,  2  m.  at  $75;  captain, 

E.  Delangis,  Nov.,  16  d.  at  $2.11§ .  183  84 

Watchmen:  O.  Desaulniers,  Oct.-Nov.,  1912,  2  m.  at  $35;  E.  Desaulniers,  July,  1912,  $35; 

H.  Thibault,  June-Sept.,  Nov.,  1912,  Feb.,  1913,  6  m.  at  $35 .  315  00 

Caulkers,  6  d.  at  $2.50,  52  d.  at  $2;  carpenters,  508-25  d.  at  $2;  carters,  7-5  d.  at  $4,  7-5  d. 

at  $2.50,  4  d.  at  $2;  labourers,  11  d.  at  $1.73,  80  d.  at  $1.50,  11  d.  at  $1.31 .  1,345  69 

Small  payments:  labour,  24  d.  at  $2;  paint,  $9;  paint  oil,  $6.75;  sundry,  $10.18 .  73  93 

La  Tuque  ($342.60) — 

Areand,  Pierre,:  services,  Sept.  3-30,  24  d.  at  $3 . ’ .  72  00 

Potvin,  Pierre:  services,  July  2-Nov.  30,  132  d.  at  $2;  sundry,  $1.00 .  265  00 

Small  payments:  sundry .  5  60 

Les  Hetres  Rapids  ($74.52) — 

Cabman,  Jos.  Lavallec,  Mar.,  1912,  8  d.  at  $2.50;  rodman,  J.  B.  Desroches,  Mar  .-Apr., 

1912,  7  d.  at  $2 .  34  00 

Labour,  Mar. -Apr.,  1912,  22  d.  at  $1.75 .  38  52 

Small  payments,  sundry .  2  00 

Bhawenegan  Bay  Station  ($4,057.33) — 

Boom-master,  Philippe  Gelinas:  services,  12  m.  to  Mar.  31,  1913,  at  $75;  outlay,  $2,88..  902  88 

Overseers:  R.  Lajoie,  Apr.-Dec.,  1912,  226  d.  at  $2.25;  L.  Dube,  Apr.-Feb.,  1913,  209-5  d. 

at  $2 .  927  50 

Caretakers,  238  d.  at  $1.75,  220  d.  at  $1.50;  carters,  6.5  d.  at  $2.50,  21  d.  at$2.25;  labour¬ 
ers,  69  d .  at  $2,  726  •  16  d .  at  $1 . 50 .  2, 037  25 

Laperriere,  L.  P.:  rope,  200  lb.  at  16c.;  sundry,  $26.64 .  58  G4 

Small  payments:  dynamite,  1  box.  $11.50;  shingles,  12  M  at  $3.50;  telephone  tolls,  $0.46; 

sundry,  $71.10 .  131  06 

Bhawenegan  Falls  Station  ($9,233.85) — 

Boom-master,  Narc.  Lymburner:  services  to  Mar.  31,  1913,  12  m.  at  $75;  outlay,  $1.10..  901  10 

Assistant,  Sam  Bisson:  Apr.-May,  1912,  53  d.  at  $2,  June-Aug.,  3  m.  at  $51,  Sept.-Dee., 

4  m.  at  $60 .  499  00 

Head  carpenter,  Arthur  Vincent:  Sept.-Mar.,  1913,  7  m.  at  $75 . . .  525  00 

Chauffeur,  Arthur  Charette,  Apr.-May,  1912,  52  d.  at  $2.07;  engineer,  E.  Bellemare, 

Apr.-May,  1912,  52  d.  at  $2.30 . . .  227  24 

Overseers:  Jos.  Richard,  x\.pr.-May,  1912,  53-5  d.  at  $2;  Jos.  Grenier,  Apr  .-Oct.,  1912, 

182  d.  at  $2 .  471  00 

Blacksmiths,  74  d.  at  $2.50,  140  d.  at  $2;  caretakers,  332-5  d.  at  $2,  14  d.  at  $1.75;  carpen¬ 
ters,  448  d.  at  $2.50,  4  d.  at  $2.25,  364  d.  at  $2;  carters,  93-25  d.  at  $2.50;  labourers, 

114  d.  at  $2,  535-75  d.  at  $1.50 .  4,276  26 

Adam,  Theodore:  526  joists,  15,003  ft.  at  $18;  stone,  5  t.  at  $16 .  350  05 

Bell  Telephone  Co.  ($88.77) — 

Exchange,  12  m.  to  Mar.  31,  1913,  No.  3 .  22  00 

Exchange,  15  m.  to  Mar.  31,  1913,  No.  49 .  25  00 

Exchange,  3  m.  to  Mar.  31,  1913,  No.  191 .  5  00 

Tolls,  Apr. -Mar .  36  77 

Dufresne,  J.  A.:  rent  of  boom-master’s  house,  11  m.  to  Feb.  28,  1913,  at  $18.33 .  201  63 

Marchand,  Zeph.  &  Son.:  coal,  28  t.  at  $4.75 .  133  00 

Norman,  T.  N.:  1-in.  nuts.  343  lb.  at  7$c.;  oil,  $4  25;  rope,  245  lb.  at  15c.;  round  iron 

74-94  cwt.  at  $2.50;  sundry,  $41  68 . . . . .  .  295  77 

Phoenix  Bridge  and  Iron  Works:  additional  steel  material  supplied  for  chute,  as  perjagree- 

ment...  .  150  00 


Carried  forward .  42,860  42 
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St.  Maurice  River  Works— Continued.  $  cts. 

Brought  forward .  42,860  42 

Shawenegan  Falls  Station — Concluded. 

Theland,  Wm.:  timber,  square,  779  ft.  at  23c.,  2,503  ft.  at  20c.;  round,  370  ft.  at  20c., 

1,127  ft.  at  17c.;  stone,  5  t.  at  $16 .  1,025  36 

Small  payments:  boarding  men,  21|  d.  at  $2;  cartage,  $21.25;  sundry,  $25.42 .  89  67 

Three  Rivers  Station  ($18,698.20) — 

Boom-master,  Jos.  Page:  services,  12  m.  to  Mar.  31,  1913,  at  $75;  rent  of  telephone  office, 

7  m.  to  Nov.  30,  at  $10;  outlay,  $88.34 .  1,058  34 

Assistants:  Jos.  Brousseau,  services,  12  m.  to  Mar.  31,  1913,  at  $75;  outlay,  $32.75;  F. 

Brousseau,  7  m.  to  Mar.  31,  1913,  at  $60;  John  Dick,  June  15-Mar.  31,  1913,  9  m.  16 

d.  at  $75;  C.  Lymburner,  12  m.  to  Mar.  31,  1913,  at  $75 .  2,967  75 

Foreman-carpenter:  W.  Giroux,  12  m.  to  Mar.  31,  1913 .  846  00 

Overseers:  F.  Brousseau,  Apr. -Aug.,  1912,  127  d.  at  $2.25;  M.  Guillet,  Aug. -Feb.,  1913, 

173  d.  at  $2. 75 .  761  50 

Watchmen:  F.  Corbin,  Dec.  1912,  $46.50;  Prosper  Hamilton,  Apr. -June,  1912,  $86 .  132  50 

Blacksmiths,  236-75  d.  at  $2.25,  268-75  d.  at  $2 .  1,070  19 

Carpenters,  8  d.  at  $3,  4  d.  at  $2.50,  886-75  d.  at  $2,  16  d.  at  $1.50;  carters,  135-75  d.  at 

$2.50;  chauffeurs,  $151.49 .  2,322  37 

Labourers,  3,372-00  d.  at  $1.50 .  5,058  08 

Baptist,  Alex.:  lumber,  13,119  ft.  at  $22,  7,185  ft.  at  $20;  sundry,  $25.42 .  457  74 

Beaudry,  E.  N.:  cable,  356  lb.  at  15c.;  chain,  530  lb.  at  4|c.;  iron,  1,626  lb.  $56.84;  lum¬ 
ber,  42  ft.  at  40c.;  oil,  $4.40;  paint,  $4;  spikes,  6  kegs  at  $4.50,  3  at  $4.25;  sundry, 

$65.60 .  264  64 

Bell  Telephone  Co.  ($210.01) — 

Exchange,  12  m.  to  Mar.  31,  1913:  No.  179,  $49;  No.  230,  $33;  No.  338,  $20 .  102  00 

Exchange,  July  29-Mar.  29,  1913,  No.  566 .  24  50 

Exchange,  Sept.  28-Mar.  31,  No.  679 .  12  65 

Exchange,  Oct.  1-Mar.  31,  No.  522 .  11  00 

Exchange,  Oct.  18-Mar.  31,  No.  703 .  7  33 

Exchange,  Dec.  12-Mar.  12,  No.  692 .  5  00 

Tolls,  Apr. -Mar . 47  53 

Canada  Iron  Corporation:  3  loads  of  old  tubes,  10,130  lb.  at  $10  per  ton .  50  65 

Lariviere,  David:  timber,  6,178  ft.  at  20c.,  7,452  ft.  at  16c.;  joists,  20,876  ft.  at  $22;  pine, 

3  pcs.  at  $3.25,  3  pcs.  at  $3;  spruce,  884  ft.  at  15c .  3,038  54 

Loranger,  J.  B.:  2  anchors,  $29.88;  dynamite,  2  boxes  at  $12.50;  iron,  922  lb.,  $21.16; 

shingles,  3  M  at  $2.75;  spikes,  6  kegs,  at  $4.50,  2  at  $4.25,  5  at  $4;  sundry,  $94.75. ..  234  54 

Small  payments:  cartage,  $84.25;  labour,  30  h.  at  35c.;  lumber,  $16  80;  rope,  111  lb. 

at  10fc.;  telegraph  tolls,  $5.71;  wood,  10  cords  at  $3;  sundry,  $66.43 .  225  35 

Dredge  Si.  Maurice  ($4,497.49) — 

Captains,  at  $80  per  m.:  J.  E.  Trottier,  services,  1-339  m.  to  June  13,  1912,  outlay,  $23.95; 

Wm.  Genereux,  services,  June  15-Nov.  30,  5-53  m.,  outlay  for  board  of  men,  June- 

Oct.,  $503 .  1,076  55 

Warden  of  dredge:  Captain  Wm.  Genereux,  4  m.  to  Mar.  31,  1913,  at  $50 .  200  00 

Caretaker,  E.  Desaulniers,  May,  1912,  $35;  cook,  A.  Massicotte,  July-Nov.,  1912,  3  m. 

at  $30,  2  m.  at  $50.... . ’ . . .  225  00 

Cranesmen:  Pierre  Fortier,  Aug.  21-Nov.  30,  3  m.  11  d.  at  $55;  N.  Ricard,  May  20- 

Aug.  20,  1912,  11  d.  at  $60  per  m.,  2  m.  20  d.  at  $55  per  m . . .  351  29 

Firemen:  Pierre  Fortier,  July  1-Aug.  20,  1  m.  20  d.  at  $40;  Geo.  Girard,  Aug.  21-Nov. 

30,  3  m.  11  d.  at  $40 . . . .  200  00 

Mechanical  engineer:  Jos.  Morin,  June  18-July  5,  4  d.  at  $2.50 .  10  00 

Caulkers,  39  d.  at  $2;  carpenters,  257  d.  at  $2;  carters,  1.5  d.  at  $2;  labourers,  80-5  d.  at 

SI.  50 .  715  75 

Crew:  July-Nov.,  1912,  4  men,  each  5  m.  at  $35 .  700  00 

Beland,  Jos.:  paint,  $23.50;  pitch,  235  lb.  at  5^c.;  white  lead,  100  lb.  at  8|c.;  sundry, 

$23.40 .  68  33 

Bellefeuille  &  Fr6re:  2  gears,  1,445  lb.  at  3^c.;  54  grill  bars,  2,200  lb.  at  3c.;  helices,  2  pr., 

$14;  repairs,  &c.,  $23.75;  sundry,  $50.75 . .  205  08 

Boudreault,  J.  H.:  blankets,  4  pr.  at  $4  50;  cable,  72  ft.  at  32c.;  oil,  cylinder,  71  gal.  at 
95c.,  dredge,  45  gal.  at  45c.;  pump  sections,  $11 .20;  screw  plate,  $32.50;  sheet  iron, 

$13.50;  2  turn  crank  pin  oilers  $19;  sundry,  $90.74 .  295  68 

Doucet,  J.  Art.:  repairs,  152  h.  at  $1.25;  sundry,  $45.60 . . . .  65  30 

Gelinas,  Adelard:  2  braces,  $5;  cast  iron,  140  lb.  at  10c.;  pine,  3  pcs.,  $12;  repairs  to 

dredge,  $30;  sundry,  $80.42 .  141  42 

Thiffault,  T.:  machine  oil,  33j  gal.  at  60c.;  red  rubber,  $20.82;  sundry,  $65.88 .  106  80 

Small  payments:  boarding  men,  $15;  hauling  dredge,  5  h.  at  $3  50;  iron,  266  lb.  at  4c.; 

rubber  boots,  1  pr.,  $7;  spruce,  1,100  ft.  at  $27;  sundry,  $56.45 .  136  29 

Alligator  St  Maurice  No.  1  (Bateau  Lafleur )  ($1,555.73) — 

Captains:  J.  Smith,  services,  51  d.  to  June  27,  1912,  $80.59,  board,  $16.79;  A.  Thiffault, 

services,  5  m.  to  Nov.  30,  1912,  at  $55,  board,  4  m.  at  $45 . . .  552  38 

Caretaker,  E.  Desaulniers,  June,  1912,  $35;  engineer,  Jos.  Baribeau,  6  m.  to  Nov .30,  1912, 

at  $45;  stoker,  M.  Boisvert,  6  m  to  Nov.  30,  1912,  at  $39 .  539  00 
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Brought  forward .  68,262  52 

Alligator  St.  Maurice  No.  1 — Concluded. 

Carpenters,  73-5  d.  at  $2;  carters,  5-75  d.  at  $2;  labourers,  47*75  d.  at  $1.50;  sundry 

labour,  $9.12 . 239  25 

Bellefeuille  &  Fr6re:  7  pr.  helices  at  $7;  railing,  $12.45;  repairs,  $9.25;  sundry,  $22.58..  93  28 

Small  payments:  cartage,  $34.54;  linen,  $14.35;  oil,  $10;  sundry,  $72.93 .  131  82 

Alligator  St.  Maurice  No.  2  ($1,150.86) — 

Captain,  Jos.  Veilleux:  services,  June,  17  d.,  $34.72;  July-Nov.,  5  m.  at  $65 .  359  72 

Engineer,  E.  Bellemare:  6  m.  to  Nov.  30,  1912,  at  $55 .  330  00 

Stoker,  Arthur  Charette:  6  m.  to  Nov.  30,  1912,  at  $45 .  270  00 

Normand,  T.  N.:  coal,  36  t.  at  $4.75;  sundry,  $13.04 .  184  04 

Small  payments:  sundry .  7  10 

Alligator  St.  Maurice  No.  3  ($2,169.44) — 

Captain,  Jos.  Giroux:  services,  8  m.  to  Nov.  30,  1912  at  $65,  work  overtime,  12  d.  at 

$2.50 . .t .  550  00 

Engineer,  J.  Samson:  Apr. -Dec.,  1  m.  at  $50,  8  m.  at  $55;  services  as  carpenter,  Jan.- 

Feb.,  44  d.  at  $2;  overtime,  $28.08 .  606  08 

Stoker,  Romeo  Bellefeuille:  June-Nov.,  1912,  6  m.  at  $45;  overtime,  $6.30 .  276  30 

Night-watchmen,  at  $40,  Sept, .-Nov.,  1912:  O.  Corbin,  1  m.  12  d.;  F.  Corbin,  1  m.  19  d.,  120  00 

Beaudry,  E.  N.:  oil,  $29.50;  rent  of  jackscrews  14  d.,  $11.20;  rope,  88  lb.  at  15c.; 

sheet  iron,  $23.98;  spikes,  4  cwt.  at  $4.50;  sundry,  $60.43 .  156  31 

Bellefeuille  &  Frere:  14  grills,  600  lb.  at  3c.;  helices,  5  pr.  at  $7;  labour,  38|  h.  at  50c.; 

sundry,  $35.98 . . . _ .  108  23 

Loranger,  J.  B.:  dynamite,  1  box,  $12;  1§  in.  hose,  15  lb.  at  80c.;  grease,  95  lb.  at  15c.; 

lubricator,  $10;  sundry,  $110.27 .  158  52 

Marchand,  Zeph.:  coal,  36  t.  at  $4.75 .  171  00 

Small  payments:  cartage .  23  00 

Alligator  St.  Maurice  No.  4  ($4,008.01) — 

Captain:  Jos.  Giroux,  Dec. -Feb.,  1913,  3  m.  at  $65;  Ernest  Delangis,  Nov.  1912,  $55 .  250  00 

Engineer,  Arthur  Girard,  Nov.  1912,  $45;  sailor,  E.  Marchand,  Nov.  1912,  $35  ;  stoker, 

Wm.  Grenier,  Nov.  1912,  $39;  watchman,  S.  Mongrain,  Nov.,  $35 .  154  00 

Berlinguet,  F.  X.:  outlay  to  C.  P.  R.  Co.  for  freight  charges  on  Alligator  No.  4 .  108  00 

Deschenes,  Wilfred:  board  of  crew,  Nov.,  1912,  5  men  at  $15 .  75  00 

Marchand,  Zeph.:  coal,  23*57  t.  at  $4.75 .  Ill  96 

West  &  Peachey:  standard  twin-screw  Alligator,  as  per  agreement .  3,300  00 

Small  payments:  sundry .  9  05 

Alligator  St.  Maurice  (new)  ($3,500) — 

West  &  Peachey:  large  size  twin  screw  aligator,  as  per  contract,  $3,450;  1  extra  pair  cast 

steel  propeller  wheels,  $50 . 3,500  00 

Barge  Lefebvre:  Trudel,  WTm.:  watchman,  Oct.  1-Nov.  9,  1912,  services,  $45. 50, board,  $19.50  65  00 

Dredge  International :  Loranger,  J.  B.,  I?"  rope,  338  lb.  at  12§c .  42  25 

Stonelifter  ($3,747.23)— 

Captain,  Thos.  Gelinas:  May  6-Oct.  30,  1912,  26  d.  at  $75  per  m.,  5  m.  at  $80 .  462  90 

Clerk,  Donat  Gelinas:  Aug.,  1912 .  54  00 

Cooks:  Jos.  Gelinas,  July-Oct.,  3  m.  at  $35,  28  d.  at  $2;  Wm.  Trudel,  Aug. -Sept.,  2  m. 

at  $35 .  231  00 

Overseer,  N.  Benoit:  July,  23  d.,  $53.08;  Aug.-Oct.,  3  m.  at  $60 .  233  08 

Blacksmith,  77  d.  at  $2;  carpenters,  42  d.  at  $2;  carter,  1  d.  at  $2;  cook’s  assistant,  July- 

Oct.,  4  m.  at  $30 .  360  00 

Crew,  July  4-Oct.  31,  1912;  E.  Beaulieux,  3*88  m.  at  $30;  D.  Bellemare,  3*81  m.  at  $30; 

D.  Gauthier,  3*81  m.  at  $30;  T.  Gauthier,  3*89  m.  at  $35;  E.  Lavergne,  3*89  m. 
at  $35;  O.  Martin,  2*21  m.  at  $35;  T.  Normando,  1  m.at  $35,  24  d.  at  $1.50;  J.  Ratez, 

2*92  m.  at  $30,  1  m.  at  $35;  N.  Trudel,  3*89  m.  at  $35 . .  1,024  33 

Labourers,  3|  d.  at  $1.50;  miners,  July-Oct.,  50  d.  at  $1.75,  1*5  m.  at  $48 .  164  92 

Beland,  Jos.:  dynamite,  2  boxes,  $29;  linen,  &c.,  $49.50;  pump,  $6.50;  soap,  $5;  sundry, 

$58.50 . 148  50 

Desilets,  Rodolphe:  towing  boats,  41  h.  at  $3.50 .  143  50 

Gelinas,  Thos.:  outlay  for  men’s  board,  Aug. -Nov.,  1912,  at  $15  each  per  m.,  15  men  1 

m.,  13  men,  2  m.,  2  men,  29  d.,  3  men,  28  d.,  10  men,  27  d.;  sundry  board,  $27 .  841  34 

Small  payments:  repairs,  $15;  soap,  $9.50;  sundry,  $59.16 .  83  66 

Tug  Annette  ($3,319.44) — 

Captain,  O.  Laing:  sendees,  8  m.  to  Nov.  30,  1912,  at  $104;  outlay  for  board  of  men,  4 
men,  each  6  m.  at  $15,  1  man  2  m.  at  $14;  meals  for  men,  $102.90;  sundry  outlay, 

$13.55 .  1,336  45 

Warden  of  scow,  O.  Laing:  Dec. -Feb.,  3  m.  at  $50 .  150  00 

Engineer,  Ernest  Cot6:  6  m.  to  Nov.  30,  1912,  at  $55 .  330  00 

Mechanical  engineer,  Jos.  Morin:  June  15-July  10,  1912,  22  d.  at  $2.50 .  55  00 

Sailor,  Ned.  Vibert,  services,  Apr.-Nov.,  6  m.  at  $40,  1  m.  at  $40.50,  5  d.  at  $1.77,  out¬ 
lay  for  board,  June  $14;  stoker,  H.  Veillette,  services,  June-Nov.,  6  m.  at  $45,  1  m. 

at  $46,  outlay  for  board,  June,  $14 .  633  35 

Carpenters,  11  d.  at  $2;  labourers,  132*  d.  at  $1.50 .  220  75 

Bellefeuille  &  Frere:  grate  bars,  1,275  lb.  at  3c.;  labour,  32J  h.  at  50c.;  sundry,  $16.35. . .  70  85 


Carried  forward .  86,206  06 
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St.  Maurice  River  Works— Concluded.  $  eta. 

Brought  forward .  86,206  06 

Tug  Annette — Concluded. 

Boudreault,  J.  H.:  hose  (steam),  30  ft.  at  $1.56;  oil,  cylinder,  65  gal.  at  95c.,  sweet,  80 

gal.  at  60c.;  paint,  $9;  pump  sections,  $11 .20;  sundry,  $67.63 .  244  38 

Canada  Iron  Corporation:  labour,  39  h.  at  50c.;  propeller  wheels,  2  at  $15;  sundry, 

§14.35 . 63  85 

Lambert,  Ant.:  towing  Slonelifter  and  Dredge  St.  Maurice,  41  h.  at  $3.50 .  143  50 

Small  payments:  labour,  $7.50;  lumber,  $10.36;  telephone  tolls,  $3.65;  sundry,  $49.80. .  71  31 

Gauging  ($862.75) —  \ 

Lavallee,  Jos.:  gauge  readings,  Apr.-Oct.,  1912,  184  d.  at  $1.50 .  276  00 

Panneton,  F.  X.:  gauge  readings,  Apr  .-Feb.,  1913,  287  d.  at  $2  .  574  00 

Parent,  Jos.:  cleaning  gauge,  taking  readings,  &c .  12  75 

Generally  ($148.18) — 

Investigation  re  burning  of  tug  Alligator',  expenses  of  Sgt.  II.  Giroux .  16  00 

Heroux,  Napoleon:  chain  and  anchor,  4,200  lb.  at  2.9c  121  80 

King’s  Printer  . 8  78 

Outstanding .  1  60 

Detailed  elsewhere — 

Dredge  Vessels,  Ont.  and  Que  . (Page  V — 375)  2,470  96 

Chief  Engineer’s  Staff  . (Page  V — 422)  380  00 

Total  .  90,590  99 


Charged  as  follows — 

Dredge  Vessels,  Repairs  . 

New  Dredging  Plant,  Ont.  and  Que 

Dredging,  Ont.  and  Que  . . 

St.  Maurice  Booms,  &c.,  Construction 

Slides  and  Booms,  Maintenance . 

River  St.  Lawrence  Commission  _ _ 

Surveys  and  Inspections . 


(Page  V— 324)  2,365  70 

(Page  V— 325)  1,333  04 

(Page  V— 332)  12,238  51 

(Page  V— 393)  7,355  96 

(Page  V— 426)  66,629  78 

(Page  V — 424)  156  00 

(Page  V— 424  )  512  00 


Total,  as  above 


90,590  99 


Ottawa  River  Works. 


Dumoine  River  ($245) — 

Deputy  master,  T.  Tait:  Apr  .-Aug.,  115  d.  at  $2 .  230  00 

Axemen,  7j  d.  at  $2  .  15  00 

Cedar  Lake  Dam  ($712.25) — 

In  charge,  Jas.  Carey:  Apr.^July,  90  d.  at  $2 .  180  00 

Repairing  slide  and  building  pier — 

Foreman,  P.  G.  Nash,  Oct.  12-Nov.  15,  30  d.  at  $4 .  120  00 

Axemen,  &c.,  $328.15;  teaming,  8  d.  at  $5,  $3  at  $4 .  380  15 

Boat,  $28.50;  freight  $3.60  .  32  10 

Crooked  Chute  ($205.75) — 

Deputy  master,  T.  McAnulty:  May-Aug.,  86  d.  at  $2  .  172  00 

Cockburn,  A.  E.:  boat  writh  oars  and  paddle  .  33  75 

Upper  Petawawa  ($120) — 

Deputy  master,  J.  R.  Jennings,  May-July  57,  d.  at  $2 .  114  00 

Labour,  4  d .  .  6  00 

Lower  Petawawa  ($1,332.60) — 

Deputy  master,  Wm.  Selkirk,  Apr.-May,  28  d.  at  $2;  H.  B.  Smith,  May-Sept.,  121  d.  at  $2  298  00 

Labourers,  576  d.  at  $1.75;  teaming,  5^  d.  at  $3.50 .  1,027  25 

Dewar  &  Ryan:  3  pcavies  $3.75;  3  pikepoles  $3.60 .  7  35 

Petawawa  lliver,  Generally  ($823.40) — 

Foreman,  P.  G.  Nash:  Mar.  1-9,  Apr.  1-11,  1912,  18  d.  at  $4;  22  ft.  boat  $30.80;  sundry 

travel  and  outlay,  Sept.  11-Mar.  30,  1912,  $417.42 .  520  22 

Labourers,  $33.12;  teaming,  4$  d.  at  $4 .  52  12 

Dunlop,  W.  P.:  teaming  $25;  provisions  $165.76 .  190  76 

Ritchie,  R.  &  T.:  labour  $16.65;  timber  1,250  ft.  $43.65 .  60  30 

Coulonge  River  ($2,330.88) — 

Deputy  master,  J.  Mullin:  Apr. -Mar.,  313  d.  at  $2;  outlay  $11.15  .  637  15 

Axemen,  $2;  carpenters,  29  d.  at  $2;  teaming  $3;  labourers  $91 .  154  00 

Repairing  slides:  axemen,  85  d.  at  $2,  5  at  $1.75;  labourers,  217^  d.  at  $1.50,  27  at  $1.25; 

teaming,  15|  d.  at  $3 .  586  00 

Aymotte,  M.:  maple  plank,  6,492  ft.  at  $25 .  162  30 

Colton,  A.:  10  x  10  in.  wh.  pine,  1,000  1.  ft.  at  25c  .  250  00 

Coulogne  Hardware  Co.:  spikes  $45.04:  sundry  $29.42  .  74  46 

Sloan,  W.  J.:  maple  plank,  16,809  ft.  at  $25 .  420  22 

Small  payments:  1,450  ft.  maple  $36.25;  6  cords  stone  $10.50 .  46  75 


Carried  forward .  5,769  88 
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Ottawa  River  Works — Concluded.  $  cts. 

Brought  forward .  5,769  88 

Black  River  ($1,721.62)— 

Deputy  master,  N.  Rochon:  12  m.  to  Mar.  31,  1913 .  480  00 

Labourers,  196-2  d.  at  $1.50,  60  at  $1.75;  teaming,  8  d.  at  S3,  12  at  $4  471  30 

Poupore,  W.  H.:  wh.  pine,  10  x  10  to  14  x  14  in.,  22,710  ft.  at  $27,  flatted,  628  1.  ft.  at  20c  .  738  77 

Small  payments:  10  axes  $13.50;  sundry  hardware  $18.05 .  31  55 

Calumet:  deputy  master,  S.  Morehead:  313  d.  to  Mar.  31,  1913 .  391  25 

Mountain:  deputy  master,  Wm.  Thompson:  365  d.  to  Mar.  31,  1913  456  25 

Portage  du  Fort:  deputy  master,  D.  McLaren:  365  d.  to  Mar.  31,  1913 .  456  25 

High  Falls  ($544.50)— 

Slide  master,  P.  Barry:  Apr.-Mar.,  313  d.  at  $1.50 .  469  50 

Labourers,  50  d.  at  $1.50 .  75  00 

Springtown  ($409) — 

Boom  master,  J.  McCrea,  1  y.  to  Mar.  31,  1913 .  300  00 

Labourers,  6  d.  at  $1.50 .  9  00 

McCrea,  Mrs.  E.:  rent  of  service  ground .  100  00 

Arnprior  (SI, 035. 57) — 

Deputy  master,  J.  Gaudette:  May-Oct.,  Feb.,  168  d.  at  $2.50 .  420  00 

Assistant,  N.  McLennan:  June-Oct.,  Feb.,  77  d.  at  $2 .  154  00 

Labourers,  IO5  d.  at  $2,  201£  d.  at  $1.75,  8f  d.  at  $1.50;  teaming  $35  .  421  77 

Small  payments:  boat  $30;  sundry  hardware  $9.80  .  39  80 

Chenaux  Booms  ($1,328.25) — 

Deputy  master,  A.  H.  Johnson:  Apr.-Nov.,  210  d.  at  S3 .  630  00 

Carpenters,  2  d.  at  $2;  labourers  396  d.  at  $1.75 .  697  00 

McGarry,  E.:  1  gal.  turpentine .  1  25 

Hull:  deputy  master,  L.  Cousineau:  313  d.  to  Mar.  31,  1913 .  626  00 

Chaudiere  Stations  ($3,622.29) — 

Foreman,  J.  Souliere:  349  d.  to  Mar.  15,  at  $3 .  1,047  00 

Assistant,  J.  Nash:  Apr.-Mar.,  30  d.  at  $2.25,  328  at  $2.50,  7  at  $3 .  908  50 

Watchman,  C.  Clement:  61  d.  at  $1.75,  304  at  $2 .  714  75 

Axemen,  69  d.  at  $2,  163  at  $1.75;  carpenters,  44  d.  at  $2.75;  labourers,  28  d.  at  $1.75; 

mechanic,  26  d.  at  $2.25,  25  at  $2;  teaming,  6  d.  at  $5,  2  at  $4,  36  at  $2 .  811  76 

Workman,  A.  &  Co.:  10  rolls  ready  roofing  $22.50;  12  sq.  rock  siding  $30.60;  sundry  $37.18  90  28 

Small  payments:  hardware,  &c .  50  00 

Gatineau  ($2,185.13) — 

Boom  master,  D.  Noonan:  1  y.  to  Mar.  31,  1913 .  750  00 

Assistant,  F.  Battison:  247  d.  at  $2 .  494  00 

Labourers,  16§  d.  at  $1.50,  450^  d.  at  $1.75;  teaming  $34.50 .  847  87 

Small  payments:  labour  $20.52;  5  pcs.  pine  $18.95,  hardware  $37.79;  sundry  $16 .  93  26 

Office  at  Ottawa — 

Superintendent,  G.  P.  Brophy:  1  y.  to  Mar.  31,  1913 .  3,000  00 

Asst,  engineer,  J.  C.  Scott:  1  y.  to  Mar.  31,  $2,100;  outlay  $21.45 .  2,121  45 

Accountant,  J.  Kent:  1  y.  to  Mar.  31,  $1,800;  outlay  $92.14 .  1,892  14 

Clerks:  S.  E.  Smith,  1  y.  to  Mar.  31,  $1,199.99;  C.  Pitts,  9  d.,  $27 .  1,226  99 

Draftsmen:  G.  P.  Huguet,  $1,400;  G.  R.  Nash,  $1,600,  outlay  $14.15 .  3,014  15 

Messenger,  W.  Cain:  1  y.  to  Mar.  31,  1913 .  800  00 

Typist,  A.  Nantel:  1  y.  to  Mar.  31,  1913 .  700  00 

Subscriptions  to  newspapers,  &c .  26  75 

Stationery  Office .  11  36 


Total,  carried  to  page  V — 426 .  31,338  83 


Slides  and  Booms,  Generally:  Maintenance  and  Repairs. 

Beloeil  Booms:  N.  Menard:  keeper,  1  y.  to  Jan.  31,  1913,  $100;  outlay  $10 .  110  00 

Burleigh  Falls  ($1,046.15) — 

Bishop  &  Buchanan:  timber,  25,806  ft.  at  $25,  14,100  ft.  at  $15 .  856  50 

Small  payments:  labour  $59.67;  1,170  lb.  spikes  $27.20,  livery  &c.,  S20.30 .  107  17 

Slidemaster,  J.  C.  Bates:  services,  9  m.  to  Dec.  31,  $75;  outlay  $7.48 .  82  48 

Fenelon  Falls: 

Slidemaster,  Thos.  Austin,  9  m.  to  Dec.  31,  1912 .  75  00 

Poupore  Booms,  R.  du  Lievre:  labour,  Nov.  29,  1912,  hauling  booms .  10  50 

Upper  Ottawa  Improvement  Co.:  boom  dues  collected,  1  y.  to  Nov.  30,  1912:  J.  R.  Booth 
$1,570.55;  Est.  Brock  Grier  $25.05;  Eddy  Co.  $182.89;  W.  C.  Edwards  $401.21;  Fraser 
&  Co.,  $131.54;  Gillies  Bros.  $181.27;  Gilmour  &  Hughson  $46.10;  Hawkesbury  Co.  $450.86; 

MoFadden  &  Co.  $68.76;  McLachlin  Bros.  $726.43;  Papineauville  Co.  $11.70,  Rideau  Co. 

$3.70;  R.  &  T.  Ritchie  $89.54;  Shepard  &  Morse  $235.67;  total  $4,125.27,  of  which  one-fifth 

is  due  the  company .  825  05 


Total,  carried  to  page  V — 426 .  2,066  70 
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Graving  Docks:  Maintenance.  $  cts. 

Esquimalt  Graving  Dock . (Page  V— 433)  15,306  20 

Levis  Graving  Dock . (Page  V— 434)  17,444  42 


Total,  carried  to  page  V — 19 . * .  32,750  62 


Esquimalt  Graving  Dock. 

Dockmaster,  Isaac  A.  Gould:  sevices,  Mar  .-Mar.  at  $165;  outlay  $134.75 .  2,279  75 

Chief  engineer,  J.  E.  JefFcott,  Apr.-Mar.  at  $132;  asst.,  F.  N.  Jones,  12  m.  at  $110 .  2,904  00 

Carpenter,  A.  D.  Grieve,  12  m.  at  $126.50;  watchman,  J.  Stock,  12  m.  at  $71.50 .  2,376  00 

Firemen,  at  $77:  J.  Appleby  12  m.,  C.  Jordan  9  m.,  A.  W.  Taylor  3  m .  1,848  00 

Labourers  at  $71.50:  Jas.  Isbister  12  m.,  John  Young  12  m .  1,716  00 

B.  C.  Elec.  Ry.  Co.,  lighting,  Apr.-Mar.,  $80.45;  B.  C.  Tel.  Co.,  rent  of  phone,  May-Apr.,  $132  212  45 

B.  C.  Foundry  &  Engine  Wks.  Co.:  c.  i.  impeller  $40;  pattern  time,  machinists,  &c.,  $146.19; 

26  fire  bars,  &c.,  $72.02 .  258  21 

B.  C.  Marine  Ry.  Co.:  use  of  piledriver,  &c.,  2  d.  at  $100;  repairs,  &c.,  $85.05 .  285  05 

Colbert  Plumbing  &  Heating  Co.:  installing  trays,  boiler,  &c.,  in  addition  to  office:  labour, 

59  h.  at  $1.25;  materials  $122.68 .  196  43 

Esquimalt  Water  Works  Co.:  6  hydrants  under  pressure,  Apr.-Mar.,  $360;  water,  756,000  gal. 

at  30c.  per  M . . .  586  80 

Hickman  Tye  Hardware  Co.,  pipe,  &c.,  $101.10;  Martin,  H.,  coal,  217  ton  at  $6.65 .  1,544  15 

Leigh,  Jas.  &  Sons:  lumber,  4,767  ft.  at  $15,  sundry  $68.37;  shingles  $8.25 .  148  12 

McQuade,  P.  &  Son:  oil,  50j  gal.  at  $1.22,  49j  at  $1.25;  waste  $38.52;  marine  eng.  oil,  2  cases  at 

$6,  2  at  $9;  sundry  hardware  $165.68 .  357  68 

Moore,  Whittington  Lumber  Co.,  lumber .  87  65 

Staneland  Co.:  Ratjeno  paint,  2  drums  at  $40,  2  at  $45;  paint,  20  gal.  at  $2.65;  varnish  $19.50; 

white  lead  $18.75;  sundry  $38.51 .  299  76 

Small  payments:  labour,  2  d.  at  $5,  1905  at  $3;  fir  spar  $35;  installing  pipe,  &c.,  $20;  tungsten 

lamps  $19.50;  lumber  $18.30;  cement  $13.80;  sundry  $32.40 .  206  15 


Total,  carried  to  page  V — 433 .  15,306  20 


Levis  Graving  Dock. 

Dockmaster,  Alf.  Samson:  services,  1  y.  to  Mar.  31,  1913,  $1,800;  outlay  $61.27 .  1,861  27 

Engineer,  W.  McDougall,  12  m.,  $1,080;  assistant,  T.  Despres,  12  m.,  $840 .  1,920  00 

Fireman,  C.  Bourassa,  12  m.,  $600;  messenger  B.  Samson  $60 .  660  00 

Carpenters:  P.  Marcoux,  344-8  d.  at  $3;  J.  Samson,  356  d.  at  $3.75;  F.  Yerrett,  339-35  d.  at 

$2.50 . . . # . . .  3,217  68 

Watchman:  J.  Bissonnette,  11m.  $550,  extra  time  $55.50;  J.  Veilleux,  1  m.  $50 .  655  50 

Labourers  at  $1.50  and  $1.75  per  d .  1,332  36 

Bell  Telephone  Co.:  exchange,  No.  124, $35,  No.  166,  $25;  tolls  $17.60. . . .  77  60 

Compagnie  Chinic:  1,200  ft.  cotton  r.  c.  fire  hose .  1,200  00 

Davie,  Geo.  T.  &  Sons:  76  gal.  coal  oil  $15.20;  labour  $54;  2  chaldrons  coke  $17;  use  of  8  Wells 

lamps,  one  night  $12;  overpaid  $10 .  108  20 

Keroack,  F.:  osram  lamps,  60  w.,  30  at  $1.20,  40  w.,  24  at  $1.10,  400  w.,  one  $8 .  70  40 

Mechanics  Supply  Co.:  115  lb.  c.  waste  $17.25;  50  fuses  $15;  tungsten  lamps,  60  w.,  2  doz.  at 

$9,  40  w.,  3  doz.  at  $7.20,  20  w.,  2|  doz.  at  $6.50;  iron  pipe  $7.09;  sundry  $75.35 .  170  54 

Paradis,  T.:  deals,  6, 176  ft.  at  20c.;  oak  and  elm,  195  ft.  at  $100,  322  at  $80;  pine,  1,350  ft. 
at  $50,  2,421-9  ft.  at  $60,  2,376  ft.  at  $73.20;  spruce,  1,156  ft.  at  $25,  2,520  ft.  at  $31.60; 

cartage  $30;  less  $178-11  paid  in  1910-11 .  1,629  57 

Quebec  R.  L.  H.  and  P.  Co.:  12  m.  to  Mar.  31,  1913,  light  $646.74,  meter  $6 .  652  74 

Robitaille,  P.:  coal,  724-9  fbns  at  $5.50;  cartage,  etc.,  724  tons  at  25c .  4, 167  96 

Societe  de  Quincaillerie:  1,200  lb.  rd.  iron  $24;  30  gal.  paint  $33;  castor  oil,  88  lb.,  $10.56; 
cyl.  oil,  42  gal.,  $35.70;  engine  oil,  43§  gal.,  $28.28;  man.  rope,  416  lb.  at  17c.;  50  lb.  dyna¬ 
mite  $22.50;  oakum,  1,400  lb.  at  7c.;  sundry  $208.25 .  531  01 

Small  payments:  5  chairs  $15.80;  hardware  $9.52;  repairs  $13 .40;  1, 100  ft.  spruce  $16.52; 

water  service,  12  m.  to  Dec.  1,  1912,  $40;  sundry  $57.40 .  152  64 

Travel  of  Ottawa  official,  J.  A.  Chasse .  36  95 


Total,  carried  to  page  V — 433 .  17,444  42 


Harbours  and  Rivers  Generally:  Maintenance  and  Repairs. 

Georgeville  Wharf:  F.  W.  Wallace:  gate  for  wharf .  6  00 

Hull  Wharf:  wharfinger,  J.  P.  Labelle,  Apr.  1912-to  Mar.  1913,  365  d.  at  50c .  182  50 

Rimouski  Wharf:  Municipal  Canadien:  electric  light  on  wharf,  Apr.-l  Dec.  5,  1912,  47  lamps, 

each,  249  d.  at  8c.;  repairs,  &c.,  $47.30 .  983  54 


Carried  forward .  1,172  04 

1— 28v 
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Harbours  and  Rivers  Generally:  Maintenance  and  Repairs— Concluded.  $  cts. 


Brought  forward 


-  172  04 


River  du  Lievre  (§2,039.06) — 

Lockmasters:  H.  R.  Gorman,  Apr.  1912,  §47.50;  O.  Laframboise,  to  Mar.  31,  1913,  8  m. 
at  $50,  3  m.  at  $65;  Chas.  Brazeau,  assistant,  Apr. -Dec.,  7  m.  4  d.  at  $45,  9  d.  at  $35,. 

Carpenters.  Apr.-Aug.,  1912:  7  d.  at  $2.75,  21-15  d.  at  $2.50,  4  d.  at  $2 . 

Foreman,  M.  A.  Brazeau:  services,  Apr.-Aug.,  51-7  d.  at  $3,  outlay,  $33.15 . 

Handyman,  6-5  d.  at  $2;  labourers,  50-85  d.  at  $2,  12  d.  at  $1.75 . 

Teamsters:  May- Aug.,  4  d.  at  $3.50,  2-25  d.  at  $3 . 

Athmer,  Geo.:  lumber,  2,300  ft.  at  $12;  2  in.  plank,  1, 350  ft.,  $16;  sundry  lumber,  $16. 56; 

shingles,  12  M  at  $3.50,  7  M  at  $3 . 

Fleck,  Alex.:  6  C.  J.  Butterfly  valves  for  lock  gates . 

Lievre  River  Telegraph  Co.:  rent  of  telephone,  12  m.  to^July  1,  1913 . 

Raymond,  Simon:  wood,  35  c.  at  $1.75 . 

Trader’sCo.:  astral  oil,  127-1  gal.,  $26.93;  felt,  10  rolls,  $11 .36;  floor  paint,  2  gal.  at  $3; 

white  paint,  6  gal.  at  $2;  rope,  710  ft.  $24.13;  8  strap  hinges,  $6;  sundry  $49.65 . 

Small  payments:  hardware,  $8.10;  repairs,  $7.50;  spruce  flooring,  1  in.,  200  ft.  at  $26, 

U  in.,  200  ft.  at  $38;  sundry,  $35.31 . 

St.  Laurent  Wharf,  T.  O.:  caretaker,  H.  Godbout,  7  m.  to  Nov.  30,  1912,  at  $10 . 

Yamaska  Lock  ($1,611.35) — 

Foreman  and  Watchman,  O.  Mineau:  services,  12  m.  to  Mar.  31, 1913,  at  $75;  outlay,  $1.40 

Watchman,  II.  Lambert:  services,  12  m.  to  Mar.  31,  1913,  at  $50 . 

Carters,  1  -  5  d.  at  $3;  labourers,  26  d.  at  $1 .50 . 

Small  payments:  boat,  $15;  board  of  men,  $41.45;  sundry,  $10 . 

Burlington  Channel  Bridge  ($3,161.49) — 

Bridge  tenders:  J.  W.  Tunis,  services,  Apr.,  1912,  $65,  outlay,  85c.;  Robt.  Lutz,  services, 
6  m.  to  Sept.  30,  1912,  at  $65;  Oct.,  1912-Mar.,  1913,  6  m.  at  $70,  outlay,  $34.73  . . . 
Assistants:  M.  Carey,  June-Dee.,  Mar.,  99  d.  at  $2,  110  d.  at  $1.75;  Jos.  Davey,  Mar., 
1913,  8  d.  at  $2;  Geo.  Freed,  Junc-July,  52  d.  at  $1.75;  J.  J.  Fulton,  Mar.  1913,  8  d. 
at$2;  D.  Fletcher,  Apr.-June,  63  d.  at  $1.75;  F.  Homewood,  Apr. -Dec.,  84  d.  at  $2, 
173  d.  at  $1.75;  H.  Lampman,  84  d.  at  $2,  70  d.  at  $1.75;  B.  Markle,  51  d.  at  $1.75.. . 

Labourers,  June-July:  40-5  d.  at  $2.50 . 

Nicholson,  Allan  S.:  pine,  800  ft.  at  $33,  363  pcs.  pine,  $434.50 . 

Small  payments:  coal,  2  t.  at  $8,  1 1.  at  $7.25;  forge,  $11 .50;  gear  grease,  1  keg,  $19.08; 
making  pattern  for,  turning  and  casting  roller,  &c.,  $23.17;  oil,  1  brl.  American, 
S7.86,  1  brl.  white,  $6.37,  sundry  oil,  $8.75,  repairing  generator,  &c.,  $25.77;  rubber 
boots,  2  pr.,  $11;  steel  lock  pin  for  radial  bridge,  $7.50;  spikes,  7  kegs  at  $2.50;  sundry, 

$52  76...  . . . . . . . 

Cobourg  Pier:  R.  B.  Stott:  lighting  lamps  on  pier,  365  d.  to  Mar.  31,  1913,  at  25c.;  oil,  &c., 

$14.40 . 

Washago  Stop-log  Dam:  caretaker,  A.  W.  Grigg:  6  m.  to  Dec.  30,  1912 . 

St.  Andrew’s  Rapids,  Lock  and  Dam  ($14,042.40) — 

Superintendent’s:  A.  S.  Innes,  services  Apr.-Sept.  26,  1912,  5]f  m.  at  $150,  allowance  for 
rent  of  apartments,  6  m.  to  Oct.  8,  1912,  at  $25,  outlay,  $72.80;  John  Hay,  services, 

Apr.-Mar.,  8  m.  at  $100,  4  m.  at  $150,  outlay  $31.90 . 

FJectrician,  Norman  Ross:  services,  Apr.-Mar.,  10  m.  at  $80,  2  m.  at  $91.67;  outlay, 
§20.45 . 


Machinist,  H.  B.  Johnston:  Apr.-Mar.,  8  m.  at  $83.33,  4  m.  at  $100 . 

Foreman,  Wm.  Mitchell:  Apr.  1912,  4  d.  at  $3.75 . 

Lockmen  at  $60:  R.  Cox,  May-July,  3  m.;  Geo.  Daryczuk,  Apr.-Mar.,  12  m.;  A.  Fidler, 
Apr.-Dec.,  8-61  m.;  Chas.  McKay,  Apr.,  1  m.;  C.  Pruden,  Apr.,  and  Sept.,  1-44  m.; 
A.  J.  Sanders,  Apr  .-Feb.,  9-55  m.;  John  Sanders,  Aug. -Jan.,  4-86  m.;  Jas.  Swain, 

May-Dec.,  7-65  m . 

Rodman:  Roy  McLeod,  2  m.  to  July  31,  1912,  at  $60 . 

Blacksmith,  May,  26  d.  at  $3.75;  bricklayers,  Apr.,  4-4  d.  at  $7;  painters,  Apr. -May, 

34-6  d.  at  $2.50;  rodman,  May,  26  d.  at  $2.50;  timekeeper,  May,  27  d.  at  $3 . 

Labourers,  Apr.-Mar.:  529-3  d.  at  $2.50,  429-66  d.  at  $2.25,  145-55  d.  at  $2 . 

Teamsters:  Apr.-Mar.,  69-6  d.  at  $5,  13  d.  at  $4 . 

( Canadian  General  Electric  Co.:  d.  b.  cable,  125  ft.,  $33.92;  carbon  brushes,  74,  $23.48; 
fuses,  6  at  $1.33;  galv.  conduit,  50  ft.,  $12.12;  lightning  arresters,  3  at  $4.21;  phos- 
phorbronze  wire,  20  lb.,  $11;  reinforced  cord,  242  ft.,  $13.91;  repairing  armature,  $23; 
tungsten  lamps,  20  at  62§c. ;  outside  telephone  wire,  1,002  ft.,  $21.59;  sundry  $75.26 

Canada  Oil  Co.:  red  lead,  1,084  lb.  at  65c.;  freight  $1.60 . . . 

Hooker,  F.  W.:  fir,  140  ft.  at  $40,  336  ft.  at  $30;  shingles,  10M  at  $3.75;  sundry  lumber, 

$20.49 . , . 

Manitoba  Govt.  Telephone  Co.:  rent  of  telephone,  No.  110-2,  Sept.  15-Dec.  1,  1912,  $5; 

tolls  $23  05 . . . 

Miller,  Morse  &  Co.:  40  bars  of  iron,  $43.95;  congo  roofing,  5  squares  at  $2.55;  frictionless 
metal,  28  lb.  at  25c.;  1  doz.  padlocks,  $7;  2  doz.  steel  foundry  brushes,  $6.40;  sundry, 

$76.72 . - . . . 

Moody  &  Son:  sundry  supplies . 

Shepard,  Peers  &  Co.:  bacon  $13.86;  butter,  $8.25;  cook  stove,  $7;  ham  $10.29;  sundry 
supplies,  $53.07 . 
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Carried  forward 


19,891  61 
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Harbours  and  Rivers  Generally:  Maintenance  and  Repairs — Concluded.  $  cts. 

Brought  forward .  19,891  61 

St.  Andrew’s  Rapids — Concluded. 

Sinclair,  C.  H.  &  Co.:  drilling  well  98  ft.  at  $2.75;  ‘Myers’  pump,  $30 .  299  50 

Stephens,  S.  F.  &  Co.:  ‘Benzol’,  18  gal.  at  $1.25;  red  lead,  112  lb.  at  9c.;  silkstone,  flat 
wall  colors,  5  gal.  at  $2;  special  iron  paint,  20  gal.  at  $2.25;  Stephen’s  paint,  2  gal.  at 

$2.25,  10  gal.  at  $1.95;  sundry  $84.32 .  195  90 

Vulcan  Iron  Works:  boiler  tubes,  982  ft.  at  lO^c.;  sundry,  $7.25 .  110  36 

Western  Coal  Co.:  coal,  69-5  t.  at  $6.68 .  464  26 

Williams,  A.  R.,  Machinery  Co.:  §  doz.  ‘Dreadnought’  files,  $5.70;  shaft,  $6.85;  ‘Shaw’ 

coupling,  S6. 45;  ‘Simmonds’  20  in.  tooth  saw,  $23. 10;  sundry,  $59.14 .  101  24 

Winnipeg  Rubber  Co.:  hip  boots,  4  pr.  at  $4.90;  6 ‘Hurricane’  coats,  at  $6; ‘Lion’  perfora¬ 
ted  mats,  86 1  lb.  ,  $39.10;  sundry,  $6.30 .  101  00 

Winnipeg,  Selkirk  &  Lake  Winnipeg  Ry.  Co.:  electric  lighting,  9  m.  to  Apr.  1,  1913,  at  $50  450  00 

Wood,  Vallance  Ltd.:  galv.  pipe,  $12.65;  rope,  100  ft.,  $7.30;  wdaite  waste,  118  lb.  at 

12§c.;  wire  brushes,  $4.75;  sundry,  $42.38 .  81  83 

Small  payments:  boots,  4  pr.  at  $3.80;  coal,  2- 15  t.  at  $12;  cement,  2  brl.,  $6.10;  copper 
ferrules,  100  at  9c.;  Edison  150-w.  Mazda  lamps,  9  at  $5.50;  gasoline,  50  gal.  at  27c., 

44-5  gal.  at  265c.,  45-7  gal.  at  24|c.,  41-5  gal.  at  23c.;  marine  caps,  8  at  $1.75;  oil, 

5gal.  at  $1.20,  22  gal.  at  83c.,  5 gal.  at  80c.;  provisions,  $29.27;  8  ft.  valve,  $12.80; 

sundry,  $183.56 .  419  59 

Legal  services:  Hudson  Ormond  &  Marlatt .  Ill  70 

Advertising .  6  00 

Detailed  with  Red  River  St.  Andrews  Lock  and  Dam,  Construct,  of  Approaches  (Page  V — 40)  44  40 

Detailed  with  Toronto  Harbour  Improvements .  (Page  V — 300)  25  00 

Detailed  with  1911-12  (V— 395) .  914  70 


Total .  23,217  09 

Less,  charged  to  Harbours  Generally,  Quebec . (Page  V — 282)  15  50 


Total,  carried  to  page  V — 19 .  23,201  59 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces. 

Summary. 


Anticosti . 

Bay  of  Fundy . 

Cape  Breton  Lines  Generally . 

Cape  Ray,  Newfoundland  System 

Escuminae  Line . 

Father  Point . 

Gaspe . 

Isle  aux  Condres . 

Laval  Telephone  Line . 

Magdalen  Islands . 

Meat  Cove . 

North  Shore,  East  of  Bersimis. . . . 
North  Shore,  West  of  Bersimis. . . . 

North  Shore,  Generally . 

Partridge  Island  Cable . 

Quarantine  Line . 

Cable  Steamer  Tyrian:  Paylists.. 

“  “  “  Accounts. 

Generally . 

Total,  carried  to  page  V — 19 . 


(Page  V — 436) 

5,646  32 
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( 

a 

V— 447) 

1,280  45 

169,906  56 

Anticosti. 


District  superintendent,  Alf.  Malouin,  West  Point:  Apr. -Mar.,  4  m.  at  $33.67,  8  at  $43.34; 

4  trips  to  Ellis  Bay  $12 .  493  40 

Ellis  Bay:  operator,  Jos.  Duguay,  commissioner,  Apr. -Mar.,  $65-1.69;  postage  37c .  655  06 

English  Bay — 

Operator,  F.  Cabot:  4  m.  at  $30,  8  at  $50;  rent,  12  m.  at  $1;  postage  $1.87 .  533  87 

General  repairer,  H.  Malouin,  4  m.  at  $35,  8  at  $50;  board  while  on  line,  80  d.  at  $1;  com¬ 
pensation  for  loss  of  boat,  &c.  $45 .  665  00 

Heath  Point:  operator,  C.  Hubert,  Apr. -Mar.  at  $16.66 .  199  92 

Salt  Lako — 

Operator,  E.  Bourget,  4  m.  at  $8.33,  8  at  $16.66 .  166  60 

General  repairer,  Jos.  Bourget:  service#,  4  m.  at  $35,  8  at  $50;  board  while  on  line,  67  d. 

at  $1;  transportation  from  Gasp6,  $50;  work  on  house  $12;  boat  $6 .  675  00 

Shallop  Creek:  operator,  B.  Bradley,  4  m.  at  $30,  8  at  $50;  rent,  12  in.  at  $1;  linework  $6 -  538  00 


Carried  forward .  3,926  85 

1— 28^  v 


V— 436 


AID  IT  OR  GENERAL'S  REPORT ,  1912-1913 


4  GEORGE  V.,  A.  1914 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

Brought  forward . . .  3, 926  85 

Anticosti — Concluded. 

South  Point:  operator,  E.  Laprisc,  4  m.  at  $8.33,  8  at  $16.66 .  166  60 

South  West  Point:  operator,  A.  Lcmieux,  4  m.  at  $40,  8  at  $50;  postage  $2;  asst,  operator,  L. 

Lemieux,  4  m.  at  $15,  8  at  $25;  linework  $6 .  828  00 

West  Point — 

Operator,  Alf.  Malouin,  dist.  supt.,  4  m.  at  $8.33,  8  at  $16.66 .  166  60 

Substitute,  L.  Malouin,  4  m.  at  $40,  8  at  $50;  cartage  $9 .  569  00 

Generally — 

Boudreau,  F.:  building  canoes,  8  at  $20;  repairing,  with  horse,  7  d.  at  $4,  14  at  $3.50,  with 

boat,  32  d.  at  $2.50;  compensation  for  loss  of  boat,  &c.  $45 .  362  00 

Bourget,  O.:  repairing,  3  d.  at  $1 .70,  73  at  $2 .  151  10 

Dupuis,  Thos.:  rent  of  cable  landing,  Anse  a  Fougere,  1  y.  to  Nov.  16,  1912 .  17  00 

Mechanics  Supply  Co.:  roof  paint  $69;  pliers  $9;  sundry  $10.35 .  88  3^ 

Small  payments:  repairing  $70;  tents  $15.25,  $13.85;  painting  store  $20;  snowshoes  $8.90; 

hardware,  &c.  $14.80 .  142  80 


6,418  30 

Malouin,  A.:  to  be  accounted  for,  Mar.  31,  1912  (Page  V — 396) .  1,791  15 

Due  to  Dept.,  Mar.  31,  1913 .  1,019  17 


Paid  by  A.  Malouin  in  1912-13 .  771  98 


Total,  carried  to  page  Y — 435 .  5,646  32 


Bay  of  Fundy. 

District  superintendent,  J.  R.  Parker,  services,  Apr.  16-Feb.  28  at  $45,  $472.50;  outlay  $57.72.  530  22 

Big  Wood  Island:  operator,  E.  P.  Green,  commission .  0  69 

Castalia:  operator,  G.  E.  Dalzell,  commission . .- .  0  93 

Eastport,  Me.:  operator,  G.  H.  Cushing,  Jan. -Aug.  at  $16.67 .  133  34 

Flagg’s  Cove:  operator,  J.  R.  Parker,  half  April  $10;  relief  operator,  M.  L.  Parker,  1  w.  $12. .  22  00 

Grand  Harbour:  operator,  I.  L.  Newton,  11  m.  at  $6.25 .  68  75 

Grand  Manan:  lineman,  Alex.  Gilmor,  11  m.  at  $5,  assistance,  &c.  $22 .  77  00 

Seal  Cove — 

Telegraph  operator,  J.  A.  Ingersoll,  11  m.  at  $6.25,  arrears  $2.09 .  70  84 

Telephone  operator,  Mrs.  Robert  Fraser,  9  m . 18  75 

Welchpool:  operator,  E.  G.  Mitchell,  11  m.  at  $17.50,  25  p.c.  commission  $49.57;  rent  of  office, 

12  m.  at  $5;  fuel  $29 .  331  07 

White  Head:  operator,  Mrs.  H.  Leary,  11  m.  at  $4.16 .  45  76 

Woodward’s  Cove:  operator,  W.  A.  Fraser,  commission .  1  26 

Parker,  W.:  linework,  42  d.  at  $2;  ferriage  $4.25;  padlock  50c .  88  75 

Pettis,  Mrs.  J.  A.:  rent  of  office,  1  y.  to  Dec.  31,  1912 .  100  00 

Seely,  Estate  Mrs.  C.  C.:  services  as  superintendent,  Apr.,  $45;  outlay  $17.37 .  62  37 

Small  payments:  coal  $46.85;  desk  $39;  wood  $10;  2  telephone  sets  $20.50;  dry  cells  $15.76; 

sundry  $22. 49 . • .  154  60 

Pay-list  for  March,  1912,  outstanding .  112  32 


Total,  carried  to  page  Y3— 435 .  1,818  65 


Cape  Breton  Lines  Generally. 

General  inspector,  A.  B.  McDonald:  services,  Apr.-Mar.,  12  m.  at  $125;  rent  of  office,  12  m. 

at  $25;  board  and  room  in  Halifax  $427.75;  boat  hire  $42;  travel,  &c.  $427.06 .  2,696  81 

Bingham,  Miss  B.,  Englishtown:  services  as  instructor,  12  m.  at  $50 .  600  00 

Bissett,  G.  E.,  balance  due  for  services  as  foreman  repairer,  Sept.  1907 .  27  45 

Can.  Gen.  Elec.  Co.:  1,000  insulators .  55  00 

Dickson,  J.  D.:  rent  of  cable  landing,  &c.„  Scatarie,  1  y.  to  June  30,  1912 .  20  00 

Earle,  W.  E.:  outlay  re  handling  of  material:  duty,  freight,  &c .  44  08 

Jack,  W.  &  Co.:  2,000  insulators  $84;  1,000  brackets  $36;  sundry  $20 .  140  00 

Northern  Elec.  &  Mfg.  Co.:  tel.  sets,  8  at  $10.25;  wire,  cells,  &c.  $29.12 .  Ill  12 

Peters,  C.  M.:  services  as  operator,  Flat  Point,  1912 .  50  00 

Trudeau,  A.:  relays,  6  at  $7.75;  wall  switches,  6  at  $3.85;  1,000  brackets  $26;  sounders,  keys 

&c.  $50 . . .  145  60 

Small  payments:  repairing  repeaters  $26.36;  boat  hire,  &c.  $23.98 .  50  34 


Total,  carried  to  page  V — 435 .  3,940  40 


Cape  Ray,  Newfoundland  System. 

lo-American  Telegraph  Co.:  5  p.c.  interest  on  cost  of  construction  of  Cape  Ray  line,  1 
y.  to  June  30,  1912,  $88.16;  repairs  $50;  operating  $100;  maintaining  battery,  &c.  $11.84. . . 


250  00 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 437 

SESSIONAL  PAPER  No.  1 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

Escuminac  Line. 

Bay  du  Vin:  operator,  M.  A.  Williston,  Mar  .-Feb.  at  $4.16;  rent,  12  m.  at  $1 .  61  92 

Escuminac:  operator,  D.  Lewis,  12  m.  at  $4.16 .  49  92 

Hardwick:  operator,  M.  Bremner,  12  m.  at  $4.16 .  49  92 

Hexham:  operator,  M.  J.  McDougall,  12  m.  at  $4.16 .  49  92 

Pt.  Escuminac:  operator,  K.  R.  McLennan,  12  m.  at  $5.16 .  61  92 

G.  N.  W.  Tel.  Co.:  supplying  office  accommodation  and  operators  at  Chatham,  N.B.,  to 

work  line,  1912 . ;.  185  00 

Lewis,  D.:  line  work,  100  d.  at  $1.75,  50  at  S2,  64  at  $2.25;  team  work,  137§  d.  at  $2.75,  IS  at 

$3;  poles,  16  at  $1.50,  77  at  $1.80;  sundry  $7.36 .  1,021  08 

Morison,  D.:  cedar  poles,  94  of  26-ft.  at  $2.08,  6  of  40-ft.  at  $4 .  219  52 

Pope.  E.:  repairs  $51.50;  express,  &c.  $5.79;  horse  hire  S5;  postage  $1.56 .  63  85 

Small  payments:  insulators  $22;  hardware  $21.94;  labour  $14;  sundry  $19.35 .  77  29 


Total,  carried  to  page  V — 435 . '.....  1, 840  34 


Father  Point. 

McWilliams,  J.:  special  allowance  for  facilities  in  connection  with  signal  service,  1911 .  500  00 


Gaspe. 

Annett,  J.  J.:  services  as  agent,  Apr. -Mar.  at  $50;  rent,  Apr.-Mar.  at  $5;  outlay  $19.95 .  679  95 


Isle  aux  Coudres. 

Charlevoix  and  Saguenay  Telephone  Co.:  maintenance  and  operation  of  telephone  system, 

1  y.  to  Feb.  28,  1913 . . . .  200  00 

Corriveau,  J.,  cartage,  &c.  $5.80;  Pouliot,  A.,  boat  hire  $8 .  13  80 

Thom,  J.  S.:  hire  of  boat,  tug  and  crew  working  at  cable,  9  d.  at  $35;  hire  of  boat,  11  d.  at 

$20;  towing  $15 .  550  00 

Repairing  cable,  Oct.  1-11,  1912:  foreman,  X.  Lepage,  9  d.  at  $3;  labourers,  62?  d.  at  $2 .  152  00 


Total,  carried  to  page  V — 435 . . .  915  80 


Laval  Telephone  Line. 

Laval:  agent,  J.  Touchette,  Mar.-Feb.  at  $4.16 .  49  92 

Ste.  Therese:  agent,  N.  Bedard,  25  p.c.  commission,  Mar.-Feb .  3  56 

ValliSres:  agent,  A.  Valli6re,  25  p.c.  commission,  Mar.-Feb .  7  41 

Bell  Telephone  Co.:  constructing  line  and  installing  phone  at  Ste.  Therese  $50.69;  sundry 

repairs,  &c.  $43.75 .  94  44 

Bouret,  A.:  furnishing  and  erecting  wire,  Beauport-Ste.  Therese,  &c .  147  00 

Pope,  E.:  installing  Laval  line  station  at  Ste.  Therese  $34.02;  sundry  $15.97 .  49  99 

Vallierc,  A.  &  Frere,  labour,  &c .  5  00 


Total,  carried  to  page  V — 435 .  357  32 


Magdalen  Islands. 

District  superintendent,  A.  LeBourdais,  Apr.-Mar.  at  $75;  rent  of  office,  12  m.  at  $4;  fuel  $40; 

postage  $17.42;  freight,  &c.  $10.98 .  1,016  40 

Asst,  supt.,  J.  J.  LeBourdais,  12  m.  at  $41.66;  trip  to  Ottawa,  Oct.  1-25,  $157.40;  sundry  outlay 

$50.75 . . .  708  07 

General  repairer,  J.  G.  Binct:  services,  12  m.  at  $41.66;  rent  of  office,  12  in.  at  $2.50;  extra 

work,  38^  d.  at  $1.50;  horse  hire,  &c.  $49.78 .  637  45 

Linemen  at  $15:  Wm.  Reneau  12  m.,  S.  Clarke  12  m .  360  00 

Amherst  Harbour:  operator,  J.  Shea,  salary  and  commission,  12  m.,  $88.35;  rent,  12  m.  at  $1.  100  35 

Bryon  East:  operator,  M.  Dingwell,  12  m.  at  $12.50 .  150  00 

Entry  Island:  telephone  operator,  Ed.  Ghenell,  12  m.  at  $1.25 .  15  00 

Etang  du  Nord:  operator,  E.  Binet,  12  m.  at  $8.33 .  99  96 

Grand  Entry:  operator,  F.  Aitken,  salary  and  commission,  12  m .  99  50 

Grosse  Isle — 

Operator,  N.  Clark:  salary  and  commission,  12  m.,  $437.44;  fuel  $24;  rent,  12  m.  at  $2. . .  485  44 

Asst,  operator,  J.  Quinn,  12  m.  at  $20 .  240  00 


Carried  forward .  3,912  17 


V — 433 


AUDITOR  GEXERAL’S  REPORT,  1912-1913 


4  C.IORGE  V.,  A.  1914 


Telegraph  Liues:  Lower  St.  Lawrence  and  .Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  3,912  17 

Magdalen  Islands — Concluded. 

House  Harbour:  operator,  C.  Delaney,  12  m.,  $50.61;  rent  $24;  horse  hire  $1.25 .  75  86 

Operators  at  $4.16  a  month,  12  m.  to  Mar.  31:  Amherst  Island,  Wm.  Cormier;  Aurigny,  L. 

P.  Gaudet;  Byron  West,  P.  Chevrier;  Cape  Verte,  G.  Cyr;  Etang  du  Nord,  Lighthouse, 

N.  Arseneau;  Old  Harry,  L.  V.  Clarke;  Pointe  Basse,  H.  Arseneau;  South  Beach,  F. 

( Jheverie .  399  36 

India  Rubber,  Gutta  Percha  &  Telegraph  Works  Co.:  2  sets  Morse  sounders,  freight,  &c _  462  76 

Mechanics  Supply  Co.:  hardware,  &c . ; .  55  59 

Small  payments:  linework,  113£  d.  at  $1.50;  horse  hire,  51  d.  at  $1;  practice  buzzer  $33;  dry 

cells  $5.04;  sundry  $14.40 .  273  69 


5,179  43 


Mar.  31 ,  1912  (Page  V— 398) . : .  601  49 


Paid  by  Supt.  A.  LeBourdais  in  1912-13 .  407  99 


Total,  carried  to  page  V — 435 .  4,771  44 


Meat  Cove. 

Superintendent,  D.  C.  Dawson,  St.  John:  services,  Apr.-Jun.,  10  m.  at  $60;  postage,  $305.52..  905  52 

Alder  Point: — 

Operators:  Mrs.  J.  Arsenault,  Apr  .-Oct.,  7  m.  at  $4.17;  Maud  M.  Plant,  Dec.  23-Jan.  31 

$5.23  .  34  42 

Repairer,  John  Arsenault,  8  m.  at  $12.50  for  3  m  .  33  33 

Aspy  Bay,  operators:  K.  G.  Zwicker,  Apr.-Oct.,  7  m.  at  $4.17;  T.  Y.  Nichols,  Nov  .-Jan., 

3  m.  at  $4. 17 .  4170 

Baddeck:  operator,  L.  M.  Anderson,  Apr.-Jan.,  10  m.  at  $12.50;  commission,  $128.49 .  253  49 

Ball’s  Creek;  operator,  H.  A.  Ball,  commission,  May,  July-Nov .  1  33 

Bay  St.  Lawrence: — 

Operators:  V.  Theriault,  Apr. -Dec.,  9  m.  at  $60;  Mrs.  Y.  Theriault,  Apr.-Jan.,  10  m. 

at  $35 . 890  00 

Repairer,  A.  S.  McDonald,  Apr.-Dee.,  9  m.  at  $20  for  3  m .  60  00 

Big  Bras  d’Or:  operator,  D.  Livingstone,  Apr.-Jan.,  10  m.  at  $8.33;  repairer,  Duncan  McRae, 

9  m.  at  $5 .  128  30 

Boularderie  Centre:  operator,  Mrs.  J.  B.  McKenzie,  Apr.-Jan.,  10  m.  at  $4.17;  repairer, D. 

McKenzie,  12  m.,  $50  . . .  91  70 

Breton  Cove:  D.  B.  Macleod,  commission,  10  m  .  3  95 

Brook’s  Village:  operator,  Stella  Jamieson,  Apr.  26-Jan.  31,  at  $4.17  .  38  17 

Cape  North:  operator,  N.  A.  McDonald,  Apr.-Jan.,  10  m.  at  $4.17;  repairer,  M.  E.  McAskill, 

9  m.  at  $22.50  for  3  m .  109  20 

Castle  Bay,  operators:  Katherine  McDonald,  Apr. -June  3  m.  at  $4.17;  Catherine  Mclnnis, 

Sept.-Jan.,  5  m.  at  $4.17 .  33  36 

Cheticamp:  repairer,  Lazare  A.  Poirier,  6  m .  40  00 

Creignish:  repairer,  John  N.  Mclsaac,  12  m .  50  00 

Eastern  Harbour: — 

Operators:  C.  J.  AuCoin,  commission,  $112.85;  M.  S.  AuCoin,  commission,  $14.72 .  127  57 

Repairers:  J.  L.  Chiasson,  10  m.,  $33.33;  Lazare  Poirier,  3  m.,  $20 .  53  33 

East  Scatarie: — 

Operators:  J.  T.  Martell,  Apr.— May,  $8.34;  T.  Nearing,  June  $4.17,  commission,  July-Jan., 

$3.95;  E.  Nearing,  commission,  Aug.,  46c .  16  92 

Martell,  John,  looking  after  battery,  Feb.-May .  2  00 

Englishtown: — 

Operator,  Mrs.  J.  D.  McAskill,  May-Jan.,  9  m.  at  $10,  commission,  $19.86  .  109  86 

Repairers:  M.  Campbell,  9  m.  at  $5;  D.  McAuley,  9  m.  at  $25  for  3  m . 1 .  120  00 

Enon:  operator,  Effie  McDonald,  Apr.-Dec.,  9  m.  at  $4.17 .  37  53 

Ferry  Landing: — 

Operator,  M.  McRitchie,  Apr.-Dec.,  9  m.  at  $4.17 .  37  53 

Anderson,  L.  M.,  care  of  main  battery,  18  m .  18  00 

Gabarus: — 

Operators:  C.  Grant,  Apr.-Jan.,  10  m.  at  $30;  attending  fires,  6j  m.  at  $3;  E.  A.  Finlayson, 

Sept.,  18  d.,  $21.60  .  341  10 

Hardy,  James,  Estate,  rent  of  office,  12  m.  to  Dec.  31,  1912 .  75  00 

Gillis  Lake:  operator,  D.  H.  Gillis,  Apr.-Oct.,  7  m.  at  $4.17 .  29  19 

Glengarry:  repairer,  Angus  J.  McDonald,  3  m .  12  50 

Grand  River: — 

Operator,  E.  A.  Finlayson,  Apr.-Jan.,  10  m.  at  $14.17 .  141  70 

Repairers:  Dan  McKillop,  9  m.  at  $12.50  for  3  m.;  Hector  Urquhart,  9  m.  at  $12.50  for  3  m.  75  00 
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Meat  Cove — Continued. 

Groves  Point:  operators:  Mary  Dunlop,  Apr.-Oct.,  7  m.  at  $4.17;  Rod  Campbell,  Dec.-Jan., 

2  m.  at  $4.17 . .  37  53 

Hawkesbury: — 

Operator,  E.  Maedonald,  Apr. -Jan.,  10  m.  at  $20 .  200  00 

MacDonald,  William,  rent  of  office,  Apr. -Jan.,  10  m.  at  $4 .  40  00 

Hayes  River:  operator,  H.  R.  Beaton,  Aug.-Jan.,  6  m.  at  $4.17 .  25  02 

Indian  Brook:  operator,  Sadie  McDonald,  Apr.-Dec.,  9  m.  at  $4.17;  repairer,  John  Smith, 

9  m.  at  $5 . ! .  82  53 

Ingonish: — 

Operator,  Mrs.  S.  S.  Burke,  Apr.-Dec.,  9  m.  at  $4.17  37  53 

Repairers:  Norman  M.  McLerd,  9  m.  at  $25  for  3  m.;  Frank  Warren,  10  m.  at  $7.50 .  150  00 

Inverness:  operator,  Cassie  F.  McLean,  Apr.-Jan.,  10  m.  at  $30  .  300  00 

L’Archev^que:  operator,  Mary  H.  Kemp,  July  11-Jan.  31,  at  $4.17 .  27  89 

L’Ardoise:  operator,  M.  E.  Sampson,  May  16-Jan.  31,  8^  m.  at  $4. 17 .  35  44 

Little  Bras  d’Or:  operators:  D.  E.  Grantmeyer,  Apr.  1-Sept.  12,  $22.85;  Margaret  Richards, 

Dec.-Jan,. $8. 34 . 31  19 

Loch  Lomond:  operators:  W.  R.  Morrison,  Apr.-Dec.  9  m.  at  $4.17;  J.  F.  McDonald,  Jan., 

1  m.  at  $4.17 .  41  70 

Louisburg:  operator,  W.  Townsend,  Apr.-June,  3  m.  at  $4.17,  July-Jan.,  7  m.  at  $20,  commis¬ 
sion,  $31.87  .  184  38 

Mabou:  operator,  Martha  McDonald,  Apr.-Jan.,  10  m.  at  $10 .  100  00 

Main-a-Dieu : — 

Operator,  Gertrude  Lewis,  Apr.-Jan.,  10  m.  at  $4.17 .  41  70 

Dickson,  James  D.,  rent  and  accommodation  for  office,  12  m . » .  50  40 

Margaree  Forks:  operator,  Sarah  McDougall,  Apr.-Jan.,  10  m.  at  $4.17;  repairer,  John  F. 

Miller,  9  m.  at  $12.50  for  3  m .  79  20 

Margaree  Harbour:  operator,  A.  B.  C.  McLean,  Apr.-Jan.,  10  m.  at  $10;  repairer,  H.  K.  McLean 

9  m.  at  $6.25  for  3  m .  118  75 

Marion  Bridge:  operators:  Annie  B.  Morrison,  Apr.-June,  3  m.  at  $4.17;  Austin  Morrison, 

July-Jan.,  7  m.  at  $4.17  .  41  70 

Meat  Cove: — 

Operator,  Mrs.  J.  L.  McEachern,  Apr.-Jan.,  10  m.  at  $4.17;  repairer,  Ronald  Fraser,  12  m. 

$40 .  81  70 

AuCain,  C.  J.,  rent  for  office,  8  d.  at  $1  8  00 

McLeanville:  repairer,  Angus  J.  McLean,  9  m.  at  $12.50  for  3  m .  37  50 

North  Side:  operator,  Jas.  J.  Gillis,  Apr.-Jan.,  10  m.  at  $4.17;  repairer,  Duncan  Gillis,  9  m. 

at  $12.50  for  3  m .  79  20 

North  Sydney:  operator,  W.  E.  Earle,  commission,  Apr.-Jan .  777  50 

Piper’s  Cove:  operator,  Miss  Katie  McNeill,  Apr.-Jan.,  10  m.  at  $4.17;  repairer,  H.  J.  McNeil 

12  m.,  $50 . .  91  70 

Pleasant  Bay: — 

Operator,  Mrs.  G.  P.  McIntosh,  Apr.-Jan.,  10  m.  at  $4.17  .  41  70 

Repairers:  A.  Fraser,  6  m.,  $15;  E.  Fraser,  6  m.,  $15;  K.  Fraser, 9  m.,  $30;  A.  D.  Moore, 

9  m.,  $30  .  90  00 

Port  Hood: — 

Operator,  D.  J.  McDonald,  Apr. -Man.,  10  m.  at  $4.17 .  41  70 

Repairer,  J.  A.  Campbell,  7  m.  .  29  17 

Port  Hood  Island:  operator,  Elsie  M.  Smith,  Apr.-Jan.,  10  m.  at  $4.17;  repairer,  A.  Smith, 

12  m.,  $20 .  6170 

R.  Bourgeois:  operators:  Maria  E.  Boyd,  Apr.-May,  2  m.  at  $4.17;  Laura  E.  Boyd,  June-Jan., 

8  m.  at  $4. 17 .  41  70 

Rockdale,  operator,  D.  P.  Pottie,  commission,  Apr.-Jan .  5  76 

St.  Peters:  operators:  R.  C.  Morrison,  Apr.-June,  3  m.  at  $8.34;  K.  McKenzie,  July-Jan.,  7 

m .  at  $8 . 34 . _ .  83  40 

S.  S.  Boulardcrie:  operator,  Donald  McRae,  Apr.-Jan.,  10  m.  at  $4.17;  repairer,  P.  McLeod, 

9  m.  at  $12.50  for  3  m .  79  20 

Stratlilorne: — 

Operator,  Rose  McLean,  Apr.-Jan.,  10  m.  at  $19. 17;  repairer,  L.  G.  McDougall,  12  m.,  $40.  231  70 

McLean,  Rose,  caring  for  main  battery,  Apr.-Jan.,  10  m.  at  $1;  travelling  expenses,  $4.  . . .  14  00 

S.  W.  Margaree:  operator,  Mrs.  Mary  Collins,  Apr.-Jan.,  10  m.  at  $4.17;  repairer,  J.  D.  McFar- 

lane,  9  m.  at  $10  for  3  m  . . . ...  71  70 

Operators  at  $4. 17  a  month,  10  m.  at  Jan.  31,  1913:  Benacadie,  Gregory  Farrell,  Benacadie 
Pond,  John  N.  McNeil;  Boularderie  West,  John  McIntyre;  Cape  St.  Lawrence,  Mrs.  C. 

Jamieson;  Capsticks,  J.  W.  Capsticks;  Craigmore,  Allan  Cameron;  Dingwall,  J.  O’Brien; 

East  Bay,  J.  McNeil;  Eskasoni,  Sadie  McMillan;  Fourchu,  E.  McKinnon;  French  River, 

John  McDonald;  French  Vale,  J.  J.  McLean;  Gabarus  Lake,  Mrs.  H.  McDonald;  Grand 
Falls,  Mrs.  E.  D.  McKillop;  Grand  Narrows,  John  J.  McNeill;  Hillside,  A.  McKenzie; 
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Meat  Cove — Continued. 

Operators  at  $4.17  a  month,  10  m.  at  Jan.  31,  1913 — Concluded. 

Margaree,  Mrs.  D.  J.  Ross;  North  River  Bridge,  D.  J.  Morrison;  Outer  Island,  C.  Mc¬ 
Lennan;  Point  Clear,  Mrs.  M.  McLeod;  Port  Hastings,  Mrs.  A  Petrie;  Ross  Ferry,  Mrs. 

J.  F.  McKenzie;  St.  Esprit,  Mrs.  J.  I).  Morrison;  South  Gut,  Rachel  Morrison;  South  Ingon- 
ish,  Mrs.  M.  C.  Williams;  Upper  Kempt  Head,  Mrs.  M.  McKenzie;  Victoria  Bridge, 

Mrs.  Alex.  McKinnon;  West  Lake  Ainslie,  Chas.  Mclnnis;  Whycocomagh,  D.  J.  Ross; 

Wreck  Cove,  Mrs.  Mary  Morrison .  1,459  50 

Instructors  at  $25  per  m.:  Allan  Cameron,  $21.15;  E.  A.  Finlayson,  $125.63;  M.  J.  McDougall, 

$10.33;  Rose  McLean,  $50 .  207  11 

General  repairs: — 

Burke,  S.  S.,  Ingonish,  9  m.  at  $45;  Dickson,  E.  M.,  Louisburg,  3  m.  at  $45 .  540  00 

Doyle,  P.  A.,  Inverness,  10  m.  at  $40;  Dunlop,  Jos.  G.,  Baddeck,  1  m.,  $45 .  445  00 

Hooper,  D.  S.,  Louisburg,  7  m.  at  $45;  Logue,  Jos.,  North  Sydney,  10  m.  at  $45 .  765  00 

McMillan,  J.  F.,  Port  Hastings,  10  m.  at  $40;  McRae,  Murdock,  St.  Peters,  10  m.  at  $40. .  800  00 

Storekeeper,  R.  Logue,  North  Sydney,  6  m .  25  00 

Coleman,  Charles,  trips  with  horse  and  wagon,  15  at  $3.50,  7  at  $2.  66  50 

Dickson,  E.  J.  horse  hire,  51  d.  at  $3 .  153  00 

Finlayson,  E.  A.:  board,  $60.71;  freight,  $1;  cartage,  $1.50 .  63  21 

Hooper,  L.,  horse  hire,  109  d.  at  $3;  trucking,  $1.25 .  828  25 

Intercolonial  Railway,  sundry  freight  charges .  148  71 

Logue,  R.:  trips  with  horse  and  wagon,  20  at  $3.50,  7  at  $3.25,  5  at  $2.50,  5  at  $2;  sundry  truck¬ 
ing,  $18.75 .  134  00 

Matthews,  S.  C.:  vitriol,  3,474  lb.  at  6c.;  zincs,  646  at  40c.;  jars,  202  at  35c.;  coppers,  584  at  15c.; 
clamps,  6 at  $2.50;  scoops,  9  at  $2.10;  1620  ft.  wire,  $17.78; digging  bars,  8 at  $3.15;  sundries 

$193.05  .  895  07 

McMillan,  A.  D.:  team  hire,  45  d.  at  $3;  8^  d.  at  $2.50,  8  d.  at  $2;  2  trips,  $4 .  176  25 

McRae,  Murdoch,  sundry  trips  with  horse  and  wagon .  68  00 

Thorne,  W.  II.  &  Company:  scoops,  18  at  $2.10;  digging  bars,  15  at  $3.15;  tampers,  6  at  $1.75, 

sundries,  $39. 13 . 134  68 

Western  Union  Telegraph  Co.:  storage  battery  current  supplied  wires  from  North  Sydney 

office,  12  m.  at  $7.50;  messages,  $1.35 .  91  35 

Small  payments: — 

Poles,  10  at  $1.50,  142  at  $1,  35  at  60c,  sundry  $18.95;  freight  and  wharfage,  $28.16 .  225  11 

Coal,  6  tons  at  $3.50,  4*87  at  $3;  matches,  $25.45;  oats,  11  bush,  at  75c.,  30  bush,  at  62c., 

4  bush,  at  50c .  89  93 

Climbers,  $26.40;  team  hire,  40-66  d.  at  $3,  1  d.  at  $2.50;  motor  boat  hire,  $12 .  162  90 

Labour,  7  d.  at  $2.25,  10-5  d.  at  $2,  43  d.  at  $1.75,  232-5  d.  at  $1 .50,  3  d.  at  $1  -25,  3  d.  at 

$1.20,  6  d.  at  $1 ,  sundry  $23.25 .  497  37 

Meals,  horse  feed,  &c.,  $455.92;  driving  and  cartage,  $112;  travelling  expenses  of  men, 

$58.36;  sundries,  $123.25 .  749  53 

General  repairs,  Big  Bras  d’Or  Section,  Oct.-Dcc. — 

Burke,  Sydney  S.,  services  of  team,  52  d.  at  $3 .  156  00 

McLeod,  Robert  J.,  line-work,  52  d.  at  $2.50. . .  130  00 

Small  payments:  labour,  61  d.  at  $1.50;  board  and  horse  feed,  $68.50;  poles,  4  at  $1.25,  28 

at  $1,  5  at  75c.;  sundries,  $7.50 .  204  25 

General  repairs,  Boularderie  Section,  Oct. -Jan. — 

Dixon,  Chas.,  services  as  climber,  2-108  m.  at  $40 .  84  32 

Logue,  Richard,  hire  of  horse  and  express,  56  d.  at  $2.50 .  140  00 

McNeil,  John  J.,  services  as  groundman,  1-954  m.  at  $30 .  58  62 

Small  payments:  board  and  horse  feed,  $221 . 15;  climbers  at  $35  per  m.,  $72.43;  poles, 

$9;  sundries,  $31 .50 .  334  08 

General  repairs,  Hawkesbury — Gabarus  Section,  May-Dec. — 

McRae,  Murdock,  services  of  horse,  90  d.  at  $1.50,  trip,  $1 .  136  00 

Stone,  Dan  B.,  labour,  82  d.  at  $1.50 .  123  00 

Small  payments:  board  and  horse  feed,  $160.85;  labour,  24  d.  at  $1.50;  poles,  58  at  75c., 

38  at  65c.,  16  at  60c.;  sundries,  $17.95 .  292  60 

General  repairs,  Hawkesbury — Inverness  Section,  July,  Sept. -Nov. — 

McDonald,  Chas.  A.,  services  as  groundman,  30-3  d.  at  $1.75 .  53  02 

Mclnnis,  Hugh,  services  as  groundman,  29-8  d.  at  $1.75  .  52  15 

McMillan,  A.  D.,  services  of  team,  57  d.  at  $2.50 .  142  50 

McNeil,  Hughie,  assistant  lineman,  50-5  d.  at  $2 .  101  00 

McQuarrie,  John  A.,  assistant  foreman,  36  d.  at  $2,  13  d.  at  $2.25 .  101  25 

McQuarrie,  J.  D.  C.,  lineman,  2-225  m.  at  $40 .  89  01 

Small  payments:  groundman,  321.76  d.  at  $1.75;  labour,  26-5  d.  at  $1.50;  board,  horse 

feed,  &c.,  $102.10;  water  boy,  20  d.  at  50c.;  sundries,  $27.36 .  742  30 

General  repairs,  Inverness — Meat  Cove  Section,  Nov. -Dec. — 

Doyle,  L.  T.,  hire  of  team,  18  d.  at  $3 .  54  00 

Small  payments:  labour,  4  d.  at  $2,  128-5  d.  at  $1 .50,  3  d.  at  $1;  poles,  23  at  $1,  32  at  75c.; 

board,  horse  feed,  &c.,  $21.90;  sundries,  $2.55 .  275  20 
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Meat  Cove — Concluded. 

General  repairs,  Margaree — N.  E.  Margaree  Section,  May-July — 

Campbell,  Dougald:  poles,  232  at  $1;  board  and  horse  feed,  &c.,  $9.35 . .  241  35 

Gillis,  P.  A.:  labour,  64  d.  at  $1.50;  pole,  $1 .  97  00 

Miller,  John,  climber,  36  d.  at  $2 .  72  00 

Thompkins,  Alex.:  labourer,  31-5  d.  at  $1.75;  2  poles,  $2 .  57  12 

Small  payments:  labour,  5  d.  at  $1.52,  116  d.  at  $1.50,  3  d.  at  $1.48,  1  d.  at  $1.40;  team 

hire,  9  d.  at  $2.50;  sundries,  $5.40 .  215  34 


Total,  carried  to  page  V — 435 . . .  19,581  57 


North  Shore,  East  of  Bersimis. 


District  Superintendent’s  office  and  repeating  office,  Long  Point  of  Mingan — 

District  superintendent,  E.  H.  Tetu:  services,  Apr.-Mar.  at  $90 .  1,080  00 

Asst,  superintendent,  Mrs.  E.  H.  Tetu,  12  m.  at  $25 .  300  00 

Operator,  V.  Guay,  Mar.-Feb.  at  $41.66;  asst.,  Mrs.  V.  Guay,  12  m.  at  $15 .  679  92 

Special  temporary  assistant,  Jos.  Maloney,  Aug.,  Sept.,  $120,  fare,  &c.,  from  Bersimis, 

$57.15 .  177  15 

Gingras,  Jos.,  6- 06  tons  coal,  at  $9,  bags,  $8.10 .  62  64 

Picard,  Jos.,  taking  care  of  line,  Bersimis  to  Red  Bay,  winter  1910-11 .  61  50 

Small  payments:  unloading  coal,  $39.75;  25  battery  cells  $22.50;  firewood,  $15.75;  repair¬ 
ing  typewriter,  $10.85;  sundry,  $14.53 .  103  38 

Aguanus — 

Operator,  Mrs.  S.  Gallant,  Mar.-Feb.,  at  $8.33 .  99  96 

Repairer,  S.  Gallant,  Apr.-Feb.  at  $8.33,  rent,  Oct. -Feb.,  $17 .  108  63 

Baie  des  Has — 

Operator,  Mrs.  J.  Monger,  Mar.-Feb.,  at  $8.33 .  99  96 

Repairer,  J.  Monger,  Apr.-Feb.,  at  $8.33,  rent,  Oct.,  Feb.,  $17 .  108  63 

Bersimis — 

Operator,  A.  Maloney,  Mar.-Feb.,  at  $45.83;  special  allowance  as  acting  superintendent, 

Apr.-Feb.  at  $15;  trip  to  Ottawa,  $64.10 .  779  06 

Asst,  operator,  Mrs.  A.  Maloney,  Apr.-Feb.  at  $16.66 .  183  26 

Repairer,  Jos.  Gagnon,  Apr.-Feb.  at  $35 .  385  00 

Gagnon,  Jos.:  board,  94  d.  at  50c.;  board  of  men,  222  d.  at  50c.;  cash  advanced  to  men, 

$35.25;  hire  of  dogs,  $17;  plank,  $6 .  216  25 

Gingras,  Jos.:  coal,  10  tons,  at  $9;  bags,  149  at  10c .  104  90 

Maloney,  Jos.  fare,  &c.,  Georgetown,  P.E.I.,  to  Bersimis .  19  35 

Mechanics’  Supply  Co.:  rope,  $14.70;  grindstone,  $8.20;  sundry,  $33 .  55  90 

Repairers,  255  d.  at  $2,  16  at  $1.70;  less  advanced  by  Jos.  Gagnon,  $28.50,  and  less,  board 
paid  to  Jos.  Gagnon,  $101.25.  Paid  as  follows:  E.  Dumont,  $59,  L.  Gagnon, 

S92.80;  Jean  Marin,  $95.25;  Ls.  Tremblay,  $75.05;  small  payments,  $85.35 .  407  45 

Small  payments:  tackle,  $13;  smithwork,  $5.24;  repairing  tent,  $5.10;  sundry,  $18.55....  41  89 

Betchouan:  operator,  A.  Boudreau,  May  28-Feb.  28  at  $16.66 .  152  10 

Blanc  Sablon:  operator,  Thos.  Morel,  May  11-Oct.  31  at  $16.66 .  94  40 

Bonne  Esperance — 

Operator,  M.  Chevalier,  8  m.  al  $16.66,  4  at  $8.33 .  166  60 

Repairer,  Geo.  Chevalier,  11  m.  at  $S.33 .  91  63 

G ignore,  G.,  braces .  4  00 

Brador  Bay — 

Repairer,  C.  Joneas,  11  m.  at  $8.33;  Blais,  A.,  labour,  $8,  boat  hire,  $1 .  100  63 

Cariboo  Island — 

Operator,  E.  Chouinard,  25%  commission,  Mar.-Feb .  14  52 

Boucher,  A.  J.,  labour,  50c.;  Gagne,  LT.,  repairs,  $2.. .  2  50 

Chateau  Bay — 

Repairer,  J.  Bolger,  Sept.,  Oct .  70  00 

George,  J.,  rent  of  office  and  store,  Oct.,  1909-Sept.  1912 .  540  00 

Chicatica  Bay — 

Operator,  Miss  E.  Robin,  12  m.  at  $8.33 .  99  96 

Repairer,  Geo.  Robin,  11  m.  at  $8.33;  rent,  17  m.  at  $1 .  108  63 

Robin,  L.,  61  spans  at  20c.,  3  poles  at  50c .  13  70 

Clarke  City:  operator,  N.  S.  P.  &  R.  N.  Co.,  25%  commission,  Mar.-Feb .  204  51 

Esquimaux  Point — 

Operator,  Mrs.  D.  C.  Hould:  Mar.-Feb.  at  $20;  rent,  12  m.  at  $4;  25%  commission, 

$235.46 . . . . .  523  46 

Division  repairer,  Ed.  Cyr.  11  m.  at  $41.66;  boat  hire,  $50.50;  dog  hire,  $15.75;  boarding 

of  self,  May  20-Aug.  19,  Mar.  5-16,  $61;  board  of  men,  $252.50 .  838  01 

Cyr,  Mme.  E.,  wood,  $40;  Foley,  M.  H.,  paint,  &c.,  $40.10 . 

Landry,  A.,  labour,  $30;  Thibeault,  Jos.,  3  canoes,  $45 .  75  00 


Carried  forward .  8,254  58 
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Telegraph  lanes:  Lower  St.  Lawrence  and  Maritime  Provinces — Continued.  $  cts. 

Brought  forward .  8,254  58 

North  Shore,  East  of  Bersimis — Continued. 

Esquimaux  Point — Concluded. 

Repairers,  439d.at  82 ;  less  8252.50  deducted  for  board  and  paid  Ed.  Cyr.Paid  as  follows: 

A.  Blais,  8139 . 50,  Jos.  Cummings,  8121 .50,  Willie  Cummings  S121.50,  Wm.  Cyr  $121.50 

P.  Hamilton,  8121  50 .  625  50 

Forteau  Bay:  operator,  A.  Hart,  12  m.  at  $16.66;  rent,  12  m.  at  81 .  211  92 

God  bout — 

Comeau,  N.  A.:  services  as  operator,  12  m.  at  $4.16;  services  as  repairer,  8  m.at  $37.50; 

storing  material,  $18;  freight,  &c.,  $10.45 .  378  37 

Small  payments:  labour,  $18;  freight,  $3 . . .  21  00 

Harrington — 

Operator,  Mrs.  J.  Jones,  Mar.-Feb.  at  $10.41 .  124  92 

Repairer,  J.  Jones,  Apr. -Feb.  at  $8.33,  rent,  17  m.  at  $1 .  108  63 

Cox,  S.  L.,  landing  and  shipping  supplies .  11  00 

Kegaska — 

Operator,  Mrs.  H.  Anderson,  Mar.-Feb.  at  $8.33 .  99  96 

Repairer,  Geo.  Anderson,  Apr.-Feb.  at  $8.33,  rent,  17  m.  at  $1 .  108  63 

Forman,  J.,  posts. ; .  3  00 

Kegaska  to  St.  Augustine — 

Osborne, J.  L.:  sustenance  allowance,  Dec.  18-Jan.  3,  Jan.  17-Feb.  28,  1912,  July  8-Oct6, 

Jan.l3-Fcb.  27,  1913,  196  d.  at  50c.;  boat  hire,  $45.50;  assistance,  $44 .  187  50 

Labour,  118  d.  at  $2;  braces,  245  at  20c.;  poles,  61  at  50c;  painting  canoes,  $45.  Paid  as 

follows:  F.  W.  Osborne,  $218.60,  J.  W.  Osborne  $74,  small  payments  $67.90 .  360  50 

Little  Musquaro:  operator,  Mrs.  H.  Gennis,  Mar.-Feb.  at  $8.33 .  99  96 

Little  Watichou:  operator,  Miss  C.  Bourque,  15  m.  to  Feb.  28  at  $8.33 .  124  95 

Long  Point  of  Blanc  Sablon — 

Operator,  A.  Cormier,  25%  commission,  Mar.-Feb .  20  11 

Division  repairer,  Alf.  Cormier:  Apr.-Feb.  at  $41.66;  services,  Aug.-Oct.,  1911,  at  $500, 

$1.24.98;  board,  S64;  board  of  men,  $175.50;  boat  hire,  $64;  rent,  1  y.,  $50;  transport¬ 
ation  of  supplies,  $40.40. .. . . ; . . .  977  14 

Repairers,  312  d.  at  $2;  boat  hire  $13.50;  less  $175.50  board,  paid  Alf.  Cormier.  Paid  as 
follows:  Jas.  Bolger  $54,  John  Bolger $40.50,  L.  Galibois  $122.50,  H.  Labadie  $122.50, 

H.  Lavallee  $122.50 .  462  00 

Magpie — 

Operator,  Geo.  Poirier,  Mar.-Feb.,  at  $4.16,  rent,  12  m.  at  $1 .  61  92 

LeBrasseur,  A.,  posts,  46  at  50c .  23  00 

Manicouagan:  operator,  P.  Martel,  25%  commission,  Apr.-Feb .  3  32 

May  Islands — 

Operator,  E.  Poulin,  25%  commission,  Oct.-Feb .  1  28 

Poulin,  G.,  labour,  $2;  Poulin,  L.,  labour,  $2;  Vignault,  M.  A.,  opening  office,  $13 .  17  00 

Mingan:  operator,  Mrs.  E.  Maloney,  50%  commission  $97.53,  rent  $12 .  109  53 

Mistassini: — 

Repairer,  Wm,  Montreuil:  Mar.-Feb.  at  $35;  board  while  on  line,  80  d.  at  50c.;  rent  of  tent, 

&c.  $19.35;  plank  $19;  assistance  $18;  sundry  $37.50 .  553  85 

Assistants,  272  d.  at  $2,  39  d.  at  with  canoe  $2.30;  sundry  $9.35;  Paid  as  follows:  Cote,  A. 

$43.20;  Labrie,  E.  $92,  H.  $82.15,  Jos.  $74,  P.  $60,  Z.  $89.70;  Morin,  C.  $68,  F.  $64; 

Vallee,  A.  $70 . ; . . . . *. . > .  643  05 

Moisie:  operator,  Mrs.  A.  Chicoine,  12  m.  at  $8.33,  rent,  12  m.  at  $1 .  Ill  96 

Musquaro:  repairer,  Wm.  Foreman,  Apr.-Feb.  at  $8.33,  rent  17  m.  at  $1 .  108  63 

.Mutton  Bay: — 

Operator,  Mrs.  A.  Landry,  Mar.-Feb.  at  $37. .  444  00 

Buffett,  T.,  maintenance  of  Mutton  Bay  section,  Sept.  1911-Mar.  1912 .  44  00 

Cormier,  A.,  rent  of  house  $50;  Gingras,  Jos.,  coal  $45,  bags  $7 .  102  00 

Natashquan: — 

Operator,  Miss  H.  Vigneault,  50  %  commission,  Mar.-Feb .  194  74 

Repairer,  C.  Vigneault,  Apr.-Feb.  at  $8.33;  rent,  8  m.  at  $1 .  99  63 

Mechanics  Supply  Co.:  roof  paint .  17  50 

Old  Fort:  operator,  W.  J.  Fequet,  Mar.-Feb.  at  $4.16 .  49  92 

Penticost: 

Repairer,  Jos.  Picard,  Mar.-Feb.  at  $25.83 .  309  96 

Small  payments:  labour,  20^  d.  at  $2;  fuel  $24.15;  sundry  $58.67 .  123  82 

Piastre  Bay:  operator,  Miss  A.  Tanguay,  Mar.-Feb.  at  $8.33;  repairer,  S.  Tanguay,  Apr.-Feb., 

$108.63  .  208  59 

Pigou : 

Operator,  Mrs.  P.  Wright,  Mar.-Feb.  at  $8.33 .  99  96 

Repairer,  Peter  Wright,  Apr.-Feb.  at  $8.33,  rent,  17  m.  at  $1 .  108  63 

Point  Amour:  operator,  T.  Wyatt,  Mar.-Feb.  at  $8.33,  rent  12  m.  at  $1,  cartage  $7 .  118  96 

Point  au  Maurier: — 

Operator,  Miss  P.  Galibois,  Mar.-Feb.  at  $8.33 .  99  96 

Repairs,  J.  Galibois;  Apr.-Feb.  at  $8.33,  rent,  17  m.  at  $1 .  108  63 


Carried  forward .  15,943  51 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 443 

SESSIONAL  PAPER  No.  1 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  15,943  51 

North  Shore,  East  of  Bersimis — Continued. 

Point  aux  Outardes: — 

Operator,  Miss  G.  Ross,  Mar. -Feb.  at  S4.16,  rent,  12  m.  at  SI .  61  92 

Repairer,  D.Malouin:  Apr.-Feb.  at  $35;  board  $40;  board  of  assistants  $263;  rent  of 

tents,  stoves,  canoe,  &c.  $38.40 .  726  40 

Assistants,  550 \  d.  at  $2;  canoe  $30;  stamps  42c.;  less  $270.50  deducted  for  board  and 
paid  D.  Malouin.  Paid  as  follows:  Jean,  Jos.  $55.50,  M.  $52.50;  Malouin,  C.  $95,  E. 

$79.50,  V.  $91.50;  Morin,  H.  $78;  Ross,  V.  $61.50;  Tremblay,  H.  B.  $109.50,  J.  $76.50; 

small  payments  $160.92 .  860  42 

Pointe  des  Monts:  operator,  V.  FafTard,  Mar. -Feb.  at  $4.16. ; .  49  92 

Red  Bay:  Geo.  Moore,  operator,  Mar.-Feb.  at  $8.33,  repairer,  Apr.-Feb.  at  $8.33,  rent,  $17.  208  59 

River  aux  Graines:  operator,  Miss  A.  Blaney,  12  m.  at  $4.16;  rent,  M.  Langlois,  12  m.  at  $1.  61  92 

Rocky  Bay: — 

Operator,  J.  Kennedy,  Mar.-Feb.  at  $16.66,  rent,  12  m.  at  $1 .  211  92 

Kennedy,  Chas.,  services  of  late  E.  B.  Chevalier,  operator .  16  32 

Repairing  poles  $13.60;  block  and  rope  $1.25 .  14  85 

Rom  nine: — 

Operator,  R.  Guillemette,  Mar.-Feb.  at  $8.33 .  99  96 

Repairer,  M.  Blais,  Apr.-Feb.  at  $8.33,  rent,  17  m.  at  $1 .  108  63 

Division  repairer,  J.  L.  Osborne,  Apr.-Feb.  at  $41.66 .  458  26 

St.  Augustine:  operator,  W.  G.  Burgess,  Mar.-Sept.  at  $16.66,  rent,  7  m.  at  $1 .  123  62 

St.  Augustine-C bateau  Bay — 

Cormier,  Alf.:  board  of  self  $15,  of  men  $45 .  60  00 

Assistants,  75  d.  at  $2,  less  $45  board  paid  Alf.  Cormier.  Paid  as  follows:  L.  Galibois 

$35,  H.  Labadie  $35,  H.  Lavallee  $35 .  105  00 

St.  John  River:  operator,  B.  Chambers,  Mar.-Feb.  at  $8.33,  rent,  12  m.  at  $1;  Chambers, 

C.,  repairing  $1  70 .  113  66 

St.  Marguerite  River:  operator,  A.  Theriault,  Mar.-Feb.  at  $15 . 180  00 

St.  Modeste  West:  operator,  J.  Bolger,  12  m.  at  $16.66;  rent  $12;  braces  $12 .  223  92 

Seven  Islands: — 

Operator,  P.  Vigneault:  Mar.-Feb.  at  $15;  25%  commission  $243.20;  rent  $12 .  435  20 

General  repairer,  F.  Gallienne,  Apr.,  May .  90  00 

Division  repairer,  P.  C.  Vigneault:  Apr.-Feb.  at  $45;  travel,  to  Chateua  Bay  and  return 
$37.60;  board  allowance  $70;  board  of  men  $227.50;  boat  hire  $32.50;  rent  of  store  house 

$18;  freight  $2 . . . . .  932  60 

Assistants,  450  d.  at  $2;  less  board  paid  P.  C.  Vigneault  $227.50.  Paid  as  follows:  F. 

Bois  $63.50,  O.  Boudrault  $83,  J.  Cantin  $85,  A.  Gamache  $84,  D.  Gandreau  $81,  S. 

Giasson  $99,  E.  Minville  $83,  R.  Vigneault  $87,  small  payments  $7 .  672  50 

Sheldrake:  operator,  Mrs.  A.  Girard,  Mar.-Feb.  at  $4.16 .  49  92 

Thunder  River:  operator,  Mrs.  H.  Cody,  12  m.  at  $5.16,  rent,  12  m.  at  $1 .  73  92 

Trinity  Bay  East:  operator,  A.  Bilodeau,  25%  commission  $6.71,  postage  88c .  7  59 

Trinity  Bay  West:  operator,  J.  Pontin,  12  m.  at  $4.16,  rent,  12  m.  at  $1 .  61  92 

Watichou:  repairer,  J.  Bourque,  11  m.  at  $8.33,  rent,  17  m.  at  $1 .  108  63 

Whale  Head:  operator,  A.  Vigneault,  Mar.-Feb.  at  $16.66,  rent,  12  m.  at  $1 .  211  92 

Wolf  Bay:  operator,  Mrs.  R.  Jones,  12  m.  at  $8.33;  repairer,  R.  Jones,  11  m.  at  $12.50 .  237  46 

Generally: — 

Holliday  Bros.,  freight  $58.45;  Labrador  Co.,  timber  for  poles,  467  pcs.  at  75c .  408  70 

Mechanics  Supply  Co.,  hardware,  &c.  $133.30;  Pope,  E.,  postage  $8.49 .  141  79 

Northern  Electric  &  Mfg.  Co.:  braces  $33.54;  bolts  $19.85;  cross  arms  $12.50;  tubes,  23c.  68  12 


Total,  carried  to  page  V — 435 .  23, 127  09 


North  Shore,  West  of  Bersimis. 

Anse  St.  Jean:  repairs  and  operator,  Eric  Desgagnes,  Apr  .-Mar.  at  $33.33 .  399  96 

Baie  St.  Paul:  agent  and  operator,  L.  Boivin,  Apr  .-Mar.  at  $35 .  420  00 

Cape  Salmon:  agent  and  operator,  J.  D.  Bouchard,  May-Mar.  at  $4.16 .  45  78 

Chicoutimi  Town: — 

Inspector,  J.  D.  Villeneuve,  Apr.-Mar.  at  $65;  outlay  $165.87 .  945  87 

Operators,  T.  Villeneuve,  12  rn.  at  $55;  J.  P.  Rivard,  11  m.  at  $50;  J.  Dube,  1  m.  at  $45  1,25  5  00 

Repairer,  J.  Fortin,  12  m.  at  $35;  cleaning,  M.  M.  Desbiens,  12  m.  at  $6 .  492  00 

Messenger:  J.  Dube,  2  m.  at  $15;  A.  Blais,  10  m.  at  $10 .  130  00 

La  Galetta:  agent  and  operator,  Jos.  Ouellette,  Apr.-Mar.  at  $12.50 .  150  00 

Lac  Charles:  agent  and  operator,  A.  Dufour,  Mar  .-Nov.  at  $4.16 .  33  28 

Lac  Clair:  agent  and  operator,  L.  Boulianne,  Apr.-Sept.,  Dec.-Mar .  41  60 

Lac  Laurent:  repairer,  J.  Brisson,  Apr.-Mar.  at  $30 .  360  00 

Murray  Bay:  agbnt,  &c.,  Mme.  F.  Vincent,  Apr.-Mar.  at  $7.25 .  87  00 


Carried  forward .  4,360  49 


V— 444 


AID  11'OR  GENERAL'S  REPORT ,  1912-1913 


4  GEORGE  V.,  A.  1914 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces — Continued.  $  eta. 

Brought  forward .  4,360  49 

North  Shore,  West  of  Bersimis — Concluded. 


Port  au  Persil: — 

Agent  and  repairer,  Alf.  Brassard,  Apr .  39  16 

Agent  and  operator  at  $4.16:  Apr.,  D.  Bouchard;  Nov.  13-Mar.  31,  T.  McLaren .  22  88 

Portneuf,  repairer,  E.  Courbron,  Apr. -Mar.  at  $35 .  420  00 

Sacre  Coeur:  repairer,  H.  Gravel,  Apr.-Mar.  at  130 .  360  00 

Ste.  Agnes:  agent,  &c.,  Jos.  Gaudreault,  Apr  .-Oct .  29  12 

St.  Alexis:  agent,  &c.,  Mine.  D.  Simard,  Apr.-Mar.  at  $6.25 .  75  00 

St.  Alphonse:  agent,  &c.,  Mine.  C.  Levesque,  Apr.-Mar.  at  $12.50 .  150  00 

Ste.  Anne:  repairer,  P.  Gauthier,  Apr.-Mar.  at  $29.17 .  350  04 

Ste.  Catharine  Bay:  operator,  Mme.  G.  Boulianne,  Apr.-Mar.  at  $20;  repairer,  G.  Boulianne, 

Apr.  Mar.  at  $35 .  660  00 

Ste.  Fidele:  repairer,  A.  Villeneuve,  12  m.  at  $35 .  420  00 

St.  Joseph  d’Alma:  repairer,  G.  Verreault,  Apr.-Mar.  at  $30 .  360  00 

St.  Louis  Nazaire:  operator,  D.  Blackburn,  Sept.-Mar .  25  96 

Ste.  Margaret  B.M.:  operator,  Edw.  Simard,  Apr.-Mar.  at  $6.25 .  75  00 

St.  Urbain:  repairer  at  $30;  M.  Fortin,  Apr.  A.  Gauthier;  May-Mar .  360  00 

Tadoussac:  agent  and  operator,  Eugene  Caron,  Apr.-Mar.  at  $30,  extra  allowance,  June- 

August  $75 .  435  00 


Operators  at  $4.16  a  month,  Apr.-Mar.:  Baie  des  Roches,  Mme.  D.  Savard  5  m.,  F.  Bouchard 
7  m.;  Bergeronnes,  Mme.  H.  Savard;  Bon  Desir,  Mme.  E.  Gauthier;  Capal’Aigle,  Miss 
S.  Bergeron;  Guay,  Jos.  Desmeules;  Honfleur,  Chas.  Lindsay;  Lac  Laurent,  S.  Gagnon; 

La  Descente  des  Femmes,  H.  Boivin;  Mille  Vaches,  Mme.  L.  Piuze;  Peribonka,  Ed. 

Niquette;  Petite  R.  St.  Francis,  A.  Tremblay  10  m.,  L.  J.  Bouchard  2;  Petite  Saguenay, 

N.  Tremblay;  Portneuf,  L.  Bouchard;  Sacre  Coeur,  Miss  L.  Maltais;  Shipshaw  North,  Jos. 

Jos.  Murdock;  Shipshaw  South,  Miss  M.  Dufour;  St.  Ambroise,  A.  Simard;  Ste.  Anne, 

Miss  M.  Gauthier;  St.  Charles  Borromee,  B.  Bouchard;  St.  Coeur  de  Marie,  Alf.  Rous¬ 
seau;  St.  Felix  D’Otis,  A.  Gaudreault;  St.  Fidele,  R.  Dallaire;  St.  Fulgence,  E.  Tremblay; 

St.  Hilarion,  N.  Coulombe;  St.  Joseph  d’Alma,  Elie  Gagne;  St.  Leonard,  Geo.  Gagnon; 

Ste.  Marguerite,  Mme.  P.  Herieux  11|  m.,  A.  Savard  3  m.;  St.  Placide,  D.  Simard;  St. 

Simeon,  J.  Tremblay  4  m.,  Jos.  Morin  8  m.;  St.  Urbain,  J.  B.  Simard;  Tache,  Jean 
Fradette;  in  all  32  at  $49.92 .  1,597  44 


Bouchard,  E.,  poles,  102  at  $2;  Gagne,  Mrs.  E.  rent  of  office  La  Galette,  1912,  $25 .  229  00 

Dube,  J.:  services  as  instructor,  3-613  m.  at  $35;  travel,  &c.  $26.30 .  152  77 

Dufour,  E.:  driving,  13  d.  at  $4,  6  at  $3.50,  6  at  $3;  sundry  $3 .  94  00 

Rivard,  J.  P.,  Chicoutimi:  special  allowance  on  returning  from  service  $50;  outlay  $27.45. .. .  77  45 

Villeneuve,  A.:  allowance  as  foreman,  28  d.,  $46.20;  assistance  $24.75;  driving,  &c.  $33;  poles 

$8;  sundry  $5.41 .  117  36 

Small  payments:  repairs,  15|  d.  at  $2,  47  at]  $1.50;  man  and  horse,  12  d.  at  $3, 15 J  at  $2.50; 
sundry  driving  $30;  poles,  21  at  $2;  hardware  $48.40;  2  days  with  gasoline  boat  $18;  rent  of 
telephone  $12.50;  sundry  $88.36 .  414  89 


Les  Escoumains: — • 

Bersimis  Mills:  operator,  Mrs.  F.  Miller,  Mar.  -Feb.  at  $4.16 .  49  92 

Escoumains:  operator,  J.  H.  Topping,  25%  commission _ ! .  76  78 

Sault  au  Mouton:  operator,  C.  E.  Nolet,  25%  commission .  49  06 

Tadoussac  W.:  operator,  S.  Desmeules,  25  %  commission  $2.48;  extra  charge  during 

elections  $1 . .  3  48 

Pope,  E.:  postage  $33.70;  freight  and  cartage  $32.75;  repairs  $12.40 .  78  85 

Reconstruction  below  Murray  Bay,  Sept.,  1912:  climbers,  16  d.  at  $2;  labourers,  32  d.  at 

$1.75 . . . . . _ .  88  00 

Repairs  between  Ste.  Marguerite  and  Lac  a  Resimonde,  Sept.,  Oct.:  conductor,  J.  Boisson,  19 

d.at$2;  climber,  19  d.  at  $1.75 .  71  25 

Labourers,  32  d.  at  $1.50;  carter,  8  d.  at  $2.50 .  68  00 

Repairs,  Baie  St.  Paul:  climbers,  11§  d.  at  $1.75;  labourers,  17  d.  at  $1.50 .  45  62 

Saguenay  Crossing  between  Chicoutimi  and  Ste.  Anne  :  labour,  21f  d .  43  50 


Total,  carried  to  page  V — 435 


11,400  02 


North  Shore  Generally . 


Can.  Gen.  Elec.  Co.,  insulators  $16.50;  G.  N.  W.  Tel.  Co.,  installing  switch  $32.60  49  10 

Dobell.  Henry  &  Co.:  bluestone,  4,652  lb.  at  5-6c.,  4,648  at  5-4c  .  511  28 

Jack,  W.  &  Co.:  bluestone,  1,800  lb.  at  O^c. ;  battery  jars,  816  at  15c  239  40 

Macpherson,  A.  &  Son:  bluestone,  1,800  lb.  at  7c  .  126  00 

Mechanics  Supply  Go.:  gravity  coppers  $86.81;  sundry  supplies  $76.98 .  163  79 

Northern  Elec.  &  Mfg.  Co.:  relays,  18  at  $6;  sounders,  switches,  &c.,  $59.33  . .'. . .  167  33 


Carried  forward 


1,256  90 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE  y—  445 
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Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

Brought  forward  .  1,256  90 

North  Shore  Generally — Concluded. 

Pope.  E.:  services  as  superintendent  of  North  Shore  lines  and  agent  of  Quebec  Stores,  Apr.- 
Mar.  at  $200;  rent  of  office  and  store  room,  Apr. -Mar.  at  $11.66;  freight  $199.92;  cartage 
$97.35;  customs  duties  $69.31;  packing  boxes  $70.80;  labour  $56.70;  rent  of  telephone  $33.25; 

packing  $15.26;  sundry  $11.54;  travel  $47.35 .  3,141  40 

Steel  Co.  of  Canada:  telegraph  wire,  30,008  lb.  at  2 -32c.,  915  at  2- 25c .  716  78 

Trudeau,  A.:  zincs,  460  at  13c.,  2,579  at  56c.;  carbon  cylinders,  500  at  60c.;  coppers,  500  at  22§c.; 
jars,  426at40c.;  sideblocks,  $26;  relays,  6  at  $7.75;  sounders,  6  at  $3.75;  keys,  6  at  $2.75; 
switches,  6  at  $3.85;  boxes  $55.55;  sal-ammoniac,  1,500  charges  at  8c .  2,397  09 


Total,  carried  to  page  V — 435  .  7,512  17 


Partridge  Island  Cable. 

Cobham,  C.  D.:  hire  of  motor  boat  and  scow,  13  d.  at  $7;  hire  of  extra  scow,  6  d.  at  $3 .  109  00 

Small  payments:  foreman,  13  d.  at  $3.50;  labour,  11  d.  at  $3,  22  at  $2.75;  meals  $15.60;  sundry 

$8  .34  .  162  94 


Total,  carried  to  page  V — 135  . . . .  271  94 


Quarantine  Line. 

Telegraph  operators: 

Grosse  Isle:  Julia  Lagace,  Mar.-Oct.  at  $15,  commission  $36.17,  messenger  service  $40, 

care  of  battery  $8  . .  204  17 

Isle  aux  Grues:  Hector  Lavoie,  7  m.  at  $4.16;  Alf.  Dancause,  June-Feb.,  5  m.  at  $35,  4  at 

$45  .  384  12 

St.  Famille:  m.  at  $4.16:  P.  Letourneau  6,  P.  Pichette  1,  N.  Pichette  5 .  49  92 

St.  Francois:  Helene  Lemelin,  12  m.  at  $4.16 .  49  92 

St.  Francois  Nord:  m.  at  $4.16:  I.  Labbe  1,  Jos.  Asselin  11 .  49  92 

St.  Jean,  I.O.:  J.  P.  Pouliot,  Mar.-  Feb.  at  $10,  25%  commission  $11.15 .  131  15 

St.  Laurent:  Mme.  M.  Gobeil,  Mar.-Feb.  at  $10;  25%  commission  $8.38  128  38 

St.  Petrouille:  D.  Plante,  12  m.  at  $4.16 .  49  92 

St.  Pierre:  m.  at  $4.16:  J.  Ferland  1,  E.  Gendreau  11  .  49  92 

Telephone  operators: 

St.  Famille:  Jos.  Premont,  Apr.-Feb.  at  $4.16  45  76 

St.  Francois:  m.  at  $4.16:  Jos.  Lepage  1,  X.  Lepage  10  45  76 

St.  Francois  Nord:  Frs.  Lessard,  11  m.  at  $4.16  45  76 

St.  Jean:  Pierre  Pouliot,  11  m.  at  $4.16  45  76 

St.  Laurent:  m.  at  $4.16:  A.  Turgeon  1,  S.  Godbout  10  45  76 

St.  Petrouille:  D.  Plante:  commission,  Apr  .-July  $26.67;  Aug.-  Feb.  at  $20;  messenger 

service  $66  .  232  67 

St.  Pierre:  F.  Cote,  11  m.  at  $4.16  .  45  76 

Bell  Telephone  Co.:  line  repairs,  66£  d.  at  $2.87|;  sundry  repairs,  &c.,  $36.19 .  227  38 

Blouin,  O.:  driving,  40  d.  at  $3,  sundry  $59;  services  as  climber,  4  d.  at  $2.50  189  00 

Can.  Import  Co.:  coal,  6  ton  at  $3;  bags  $7;  labour  $2.50  57  50 

Ferland,  Mile.  A.,  services  as  teacher,  Apr.,  1912  .  25  00 

G.NAV.  Tel.  Co.:  operating  line  at  Quebec,  1  y.  to  Nov.  30,  1912,  $100;  use  of  battery  $50; 

rent  of  poles,  Quebec  to  Cable  Landing  $35 .  185  00 

Mechanics  Supply  Co.:  telephone  $13.50;  sundry  supplies  $55.43 .  68  93 

Normand,  Cupt.  Geo.,  work  with  boat  on  cable,  7  d.  at  $12 .  84  00 

Pouliot,  Mile  J.:  services  as  teacher  $50,  board  $24,  driving  $6.50 .  80  50 

Pouliot,  J.  P.,  St.  Jean:  services  as  superintendent,  Apr.-Mur.  at  $83.33;  rent  of  storehouse 

$24;  sundry  outlay  $37 .  1,060  96 

Roberge,  Capt.  Jos.:  work  with  gasoline  boat,  41  d.  at  $12. . .  492  00 

Thom,  J.  S.:  hire  of  Str.  Spray  and  crew,  12  d.  at  $35;  hire  of  boat,  crew  and  gear,  13  d. 

at  $20;  freight  $04.22;  putting  cables  on  reels  $42.30,  sundry  $18.30 .  804  82 

Vezina,  E.,  competnsaion  for  occupation  of  property,  Crane  Island .  100  00 

Small  payments:  linework,  19  d.  at  $2;  driving,  &c.,  $34.35;  boat  hire,  34  d.  at  $1;  rent  of 
office  at  Crane  Island,  July-Oct.,  $28;  use  of  launch  $25;  man  and  boat,  5  d.  at  $4; 

coal  $18.94;  stove  $18;  rope  $17.32;  sundry  $51.98 .  285  59 

Repairing  cable: — 

Cable  foreman,  N.  Roberge,  37£  d.  at  $2.50;  labourers,  79  d.  at  $2 .  251  75 

Lepage,  X.,  cableman,  6  d.  at  $2.50,  foreman,  17  d.  at  $3;  labourers,  98J  d.  at  $1.75 .  237  38 


Total,  carried  to  page  V — 435  .  5,754  46 
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4  GEORGE  V.,  A.  1914 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces — Continued.  $  cts. 

Cable  Steamer  ‘Tyrian1:  Paylists,  Apr.  1,  1912- Apr.  1,  1913. 

Captain,  Alex.  Dickson,  12  m.  at  $115 .  1,380  00 

Pilot,  Wm.  McConnell,  12  m.  at  $85;  1st  officer,  Angus  Mc.Innis,  12  m.  at  $70  1,800  00 

2nd  officer,  Edward  Hagerty,  12  m.  at  $60;  3rd  officer,  Jas.  Beals.  12  m.  at  $45  1,260  00 

Chief  engineer,  R.  A.  Z wicker,  12  m.  at  $112.50;  2nd  engineer,  Alex.  Anderson,  1  m.  at  $75, 

11m.  at  $80  .  2,305  00 

3rd  engineers:  M.  J.  Doyle,  1  m.  at  $60,  5  m,  at  $65;  L.  B.  Church,  6  m.  at  $65  .  775  00 

4th  engineers:  L.  B.  ( Lurch,  6  in.  at  $50,  for  launch,  6  m.  at  $10;  Frank  C.  Ward,  6  m.  at  $50, 

for  launch,  6  m.  at  $10  .  720  00 

Boatswain,  Wm.  Goodwin,  6  m.  at  $50,  6  m.  at  $60 .  660  00 

Boatswain’s  mates:  S.  Smallcomb,  12  m.  at  $35;  Jos.  Wassell,  4  m.  at  $35,  1  m.  at  $30 .  500  00 

Carpenter,  Edward  Mason,  12  m.  at  $45;  carpenter’s  mate,  4-8  m.  at  $35 .  708  00 

Chief  steward,  D.  A.  McDonald,  12  m.  at  $55;  2nd  steward,  Geo.  Clarke,  12  m.  at  $30 .  1,000  00 

Chief  cook,  Len  Whitman,  12  m.  at  $55;  2nd  cook,  Dan  McDonald,  12  m.  at  $27 .  084  00 

Quartermasters  at  $29  per  m.,  $1,307.50;  seamen  at  $28  per  m.  ,$4,168.04 .  5,476  44 

Watchmen  at  $27  per  m.,  $192.13;  lamp  trimmers  at  $27  per  m.,  $37.45,  at  $28,  $923.61 .  1,153  19 

Oilers  at  $32  per  m.  $761.78,  at  $30  per  m.  $70;  firemen  at  $30,  per  m.  $1,261.93 .  2,093  70 

Pantryman  at  $26  per  m.,  $312;  saloon  stewards  at  $20  per  m.,  $234.73 .  546  73 

Storekeeper  at  $34  per  m.  $408;  hire  of  launch,  12  m.  at  $3 .  444  00 

Board  of  captain  and  crew,  D.  A.  McDonald:  9,990-3  d.  at  60c.,  6,419  d.  at  70c.,  92  d.  at  $1.25..  10,602  50 

Lodging  while  ship  was  being  repaired,  June  29-Nov.  3:  970  n.  at  50c.,  2,102  n.  at  25c .  1,010  50 


Total,  carried  to  page  V — 435  .  33,589  06 


Cable  Steamer  ‘ Tyrian V  Accounts. 

Buckley,  Wm.  P.:  carting,  hoisting  and  trimming  coal,  SO  ton  at  $1.25;  trimming  coal,  275  ton 

at  30c  182  50 

Cogan,  James,  agent:  12  m.  at  $25;  office  rent  and  telephone,  12  m.  at  $10 .  420  00 

Colwell  Brothers,  Limited:  sheets,  2  doz.  at  $15;  counterpanes,  6  at  $2.50;  blankets,  6  at  $3; 
table-cloths,  6  at  $4.50;  glass  and  pantry  towelling,  112  yd  at  15c.;  towels,  2  doz.  at  $3, 

2  doz.  at  $3.40;  cook’s  coats,  12  at  $1.50;  sundries,  $23.90 .  161  50 

Cox,  Arthur  &  Co.:  hull  repairs  and  renewals,  $21,500,  less  allowance  for  hatch  $65;  additional 

work  $4,697.39  26,132  39 

Dickson,  Capt.  A.,  outlay  $345.52;  Dominion  Coal  Company,  coal,  275  ton  at  $4.50 .  1,583  02 

Farquhar  Bros.:  2  sections  of  top  for  range  $12;  labour,  26§  h.  at  40c.;  sundries  $39.29 .  61  89 

Forhan,  Thomas  &  Co.,  making  5  large  boat  covers . ; .  336  08 

Francis,  T.  H.  &  W.  T.:  mattresses,  1  at  $10,  28  at  85c.;  roll  top  desk,  $25;  recovering  2  settees, 

$19;  repairing  cushions,  $18;  linoleum,  31  yd.  at  $1.25;  labour,  $15;  sundries,  $149.25 .  298  80 

Globe  Steam  Laundry,  laundry  work . . . . .  59  82 

Grant,  A.  J.  &  Co.:  paint,  12  cases  red  at  $27.50,  4  cases  marine  Columbia  at  $28.50,  13  gal. 
sundry  at  $2.75;  metal  polish,  3  cases  at  $15;  oil,  42-44  gal.  raw  at  89c.,  39-66  gal.  boiled 
at  92c.,  163  gal.  engine  at  75c.,  45  gal.  cylinder  at  93c.,  31  gal.  colza  at  85c.,  40  gal.  autoline 
at  70c.,  5  gal.  hard  finish  at  $2.50;  kerosene,  232-35  gal.  at  23c.,  90  gal.  at  22^c.,  89  gal.  at  22c., 

173  gal.  at  19|c. ;  gasoline,  143-5  gal.  at  26c.;  turpentine,  45-87  gal.  at  75c.,  5  gal.  at  $1.50; 
disinfectant,  20  gal  at  $3;  putz  cream,  4  cases  at  $15;  white  lead,  200  lb.  at  10c.;  dry  red 
lead,  170  lb.  at  10}c.;  white  zinc,  100  lb.  at  10|c.;  waste,  64  lb.  at  12£c.,  239  lb.  at  ll^c.; 

100  lb.  at  11c.,  265-5  lb.  at  10^c.,  338  lb.  at  10c.;  firing  shovels,  4  at  $2.50;  Surprise  soap, 

7  boxes  at  $4.50;  chain,  566  lb.  at  41c.;  paint  brushes,  12  at  $2.25,  18  at  $1.25;  cement,  14  brl. 
at  $2.50,  32  bags  at  75c.;  manilla,  322  lb.  at  16|c.;  spunyarn,  313  lb.  at  16c.;  canvas,  108  yd. 
at  36c.,  25  yd.  at  46c.;  duck,  58  yd.  at  19gC.;  spruce  oars,  5  pr.  at  $4.20;  signal  halyards, 

12  at  $2.50;  candles,  11  boxes  at  $5.40;  sand,  21  brl. ‘at  $1;  sundries,  $572.15 .  2,356  63 

Guildford  &  Sons:  packing,  32  lb.  at  $1.25,  5-5  lb.  at  $1,  6-37  lb.  at  75c.,  15-125  lb.  at  45c.; 
gasketing,  26.37  lb.  at  $1.25;  tunnel  bearing  grease,  56  lb.  at  25c.;  sheet  bars,  67-5  lb.  at 

33c.;  zinc  plates,  120  lb.  at  10c.;  sundries,  $99.41 .  237  72 

Halifax  Graving  Dock  Company:  use  of  railway,  hauling  1,039  ton  at  20c.;  96  horse  power  at  20c.  227  00 

Halifax  Tow  Boat  Co.,  towing  vessel .  77  93 

Harris,  W.  T.  &  Sons:  cable  reels,  with  iron  flanges,  tie  rods,  bolts,  etc.,  complete,  for  9, 000  ft. 
cable  each.  3  at  $90,  for  6,000  ft.  cable,  1  at  $85;  spruce  lining,  256  1.  ft.  at  4|c.,  525  1.  ft.  at 
Z\e.;  covering,  120  1.  ft  at  12c.;  birch  lining,  430  1.  ft.  at  7c.;  spruce  boards,  707  ft.  at  $19; 

spruce  plank,  1,707  ft.  at  $25;  pine,  200  ft.  at  $70,  208  ft.  at  $85; ‘sundries,  $21.26 .  538  45 

Howell,  W.  W.  &  Co.:  condensor  tubes,  2,905  lb.  at  29c.,  5%  commission  importing  same, 

$42.12;  1,950  ferrules,  $47.50;  supplying  2  new  brass  bilge  pump  flanges,  overhauling  and 
repairing  2  winches,  one  windlass,  and  main  boiler,  $315;  repairs  to  cable  engine,  $150; 
bronze,  161  lb.  at  30c.;  iron  and  steel,  379  lb.  at  4c.;  grate  bars,  4,528  lb.  at  2$c.,  labour, 

3  d.  at  $3.50,  3  d.  at  $2.50,  26  h.  at  75c,,  24£  h.  at  70c.,  160  h.  at  65c.,  8  h.  at  60c.,  82  h.  at  55c., 

21  h.  at  50c.,  16  h.  at  40c.;  sundries  $25.19 .  1,824  37 

Imperial  Wire  &  Cattle  Co.:  5  knots  deep  sea  cable  at  $590;  £  knot  shore  end  at  $1,367  .  3,633  50 

Judge,  Peter  &  Son:  180,100  gal.  water .  450  25 


Carried  forward 


38,581  82 
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Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Concluded.  $  cts. 

Brought  forward  .  38,581  82 

Cc^!^  Steamer  ‘ Tyrian V  Accounts — Concluded. 

Lahey,  James  F.:  painting,  enameling  and  graining  cabins  of  Tyrian ,  $875;  striking  water  line 
of  Tyrian  and  painting  same  2  coats,  $20;  100  lb.  white  lead  $10;  painting  name  on  Tyrian, 

$4  . : .  909  00 

Leaman,  J.  A.  &  Co.,  ice,  25  tons  at  $5 .  125  00 

Maxwell’s  Limited:  suits,  1  captain’s  at  $30,  12  officer’s  at  $28,  10  petty  officer’s  at  $23,  26 

sailor’s  serge  at  $7.75,  26  sailor’s  duck  at  $2.50;  shirts,  26  at  $1 .75;  collars,  26  at  50c _  92100 

McGrath,  J.  M.  &  Co.:  reels  of  cable,  1  at  $10,  9  at  $5;  sundries,  $7 .  62  00 

Nova  Scotia  Steel  and  Coal  Co.:  coal,  257  tons  at  $3.25;  trimming  same  at  15c .  873  80 

O’Toole,  James  J.,  sundry  metal  work,  plumbing,  etc .  61  44 

Robertson,  Win.  &  Son:  waste,  249  lb.  at  12£c.;  bags  asbestos,  14  at  $1.75;  rubber  belting, 

23  f  t.  at  44c.;  packing,  30-43  lb.  at  45c.,  9-5  lb.  at  30c.,  7  lb.  at  75c.;  life  belts,  18  at  90c.; 

sundries,  $119.97 .  223  73 

Scully,  Wm.:  officers’  caps,  22  at  $2;  seaman  and  firemen’s  caps,  25  at  $1.10;  officers’  cap- 
badges,  13  at  $2  25;  coat  buttons,  $15.18;  vest  buttons,  $7.37;  shoulder  straps,  2  pr.  at 
$-1,  1  pr.  at  $3.50,  1  pr.  at  $3.40,  1  pr.  at  $3.25,  2  pr.  at  $3.15,  2  pr.  at  $3,  2  pr.  at  $2.90; 

sundries,  $5.59 .  165  14 

Smith,  N.  &  M.:  dockage  of  Tyrian,  309  d.  at  $5;  storage  of  2  boats,  10  tons  chain  and  196 

tons  of  coal  for  11  m.,  $259.60;  removing  ashes,  25  loads  at  50c.;  wharfage,  $46.20 .  1,863  30 

Splane,  J.  &  Co.,  8  to  10  h.p.  P.  Palmer  engine,  $257;  sundries,  $21.90 .  278  90 

Steam  tug  Boonton ,  31,000  gal.  water .  77  50 

Thompson,  A.  A.,  sundry  druggist’s  supplies .  176  65 

Ungar’s  Laundry  and  Dye  Works,  laundry  work  and  dry  cleaning .  215  67 

Victoria  General  Hospital,  hospital  treatment,  65  d.  at  $1.50 .  97  50 

Wentzell’s  Limited,  sundry  groceries . _ .  232  20 

Williams,  E.  F.:  caulking  docks,  putting  in  pieces,  etc.,  $853;  labour,  15  d.  at  $3,  160  d.  at 

$2.70 .  1,330  00 

Medical  services:  Dr.  W.  D.  Forest,  $82;  Dr.  F.  R.  Gow,  $68;  Dr.  A.  C.  Hawkins,  $77, 

Drs.  R.  E.  Mathers  and  A.  E.  Boull,  $5 .  232  00 

Small  payments:  double  deck  bit  $30;  labour  $25.80;  leather  tool  bag,  $18;  telephone 
exchange  service,  from  Mar.  27,  1912  to  Nov.  11,  1912,  $19.10;  electrical  supplies,  $19.05; 
side  wharfage,  6  d.  at  $3.50;  typewriter  supplies,  $10.55;  100  lb.  waste,  $13;  2  tons  ice, 

$10;  sundries,  $76.43 .  242  93 


Total,  carried  to  page  V — 435 . . .  46,669  58 


Generally. 


Sch.  Benevolence :  indemnity  for  fouling  cable:  anchor  $49.70,  hawser  $104.65 . .  154  35 

Travel  of  Ottawa  officials:  P.  G.  Burgess  $41.55;  M.  W.  Crean  $320.50,  P.  E.  Gagnon,  $83.70  445  75 

Small  payments:  flanr.el,  &c.,  $12.50;  express  $4.70;  sundry  $5.75 .  22  95 

King’s  Printer  $16.71;  Stationery  Office  $595.92;  advertising  $44.77 .  657  40 


Total,  carried  to  page  V — 435 .  1,280  45 


Saskatchewan  and  Alberta  Telegraphs:  Maintenance. 


Superintendent’s  office,  Edmonton  ($5,952.67)— 

Macdonald,  J.  S.,  general  inspector  of  Northwest  and  South  British  Columbia  Lines: 
services,  Apr.-Mar.  at  $208.33;  trip  to  Ottawa,  July  17- Aug.  16,  $238.35;  sundry 

travel  $448.05 . ' .  3,186  36 

Macdonald,  R.  C.,  district  superintendent:  services,  Apr.-Mar.  at  $191.66;  travel  $343.65; 
freight  and  express  $59.70;  postage  $36.65;  rent  of  telephone,  May-July  $7.85;  sun¬ 
dry,  $9.20 .  2,75697 

Edmonton  City  Telephone,  rent  of  telephone,  Nov.-Jan .  7  84 

Remington  Typewriter  Co.,  ribbons .  1  50 

Andrew  ($1,847.94) — 

Agent,  L.  Carey,  Apr.-Mar.,  4  m.  at  $50,  8  at  $60;  rent  of  office,  Nov.-Mar.,  $50 .  730  00 

Lineman:  C.  Norn,  1  m.  at  $50,  5  at  $75;  L.  Erasmus,  32  d.  at  $50,  $52.64;  Z.  Ingram, 

2  m.  12  d.  at  $50,  3  m.  3  d.  at  $75,  $351.85 .  829  49 

Ingram,  Z.:  hay,  12  tons  at  $3.50,  1  at  $5;  sundry  outlay  $16.40 .  63  40 

Tysoe,  J.  E.:  democrat,  pole,  trees  and  yoke .  105  00 

Small  payments:  harness  $40;  oats  $33;  digging  bars,  spoons,  &c.  $17.95;  sundry  $29.10..  120  05 

Arthabasca  Landing  ($3,183.37) — 

Agent:  Jas.  McKernan,  2  m.  at  $60,  leave  of  absence,  2  m.  at  $60,  outlay  $87  87;  E.  J. 

Kane,  8  m.  3  d.  at  $75,  outlay  $31.50;  J.  A.  Pritchard,  2  m.  at  $75,  outlay  $12.10 -  1,128  73 

Lineman,  A.  Parry:  12  m.  at  $75;  assistance  $26;  horse  feed,  &c.,  $119.30 .  1,045  30 

Messenger  at  $20:  H.  Minnis  $134,  J.  Neys  $60 .  194  00 


Carried  forward .  10,168  04 
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Brought  forward .  10,168  64 

Athabasca  Landing — Concluded. 

Cusson,  A.,  hay,  10  tons  at  $15;  Hill,  T.,  saddle  $30,  blankets,  &c.  $25.60 .  205  60 

Hudson’s  Bay  Co.:  oats,  150  bush,  at  60c.;  provisions  $3.50 .  93  50 

Macdonald,  B.  G.,  rent  of  stable,  Oct.  10-Mar.  31 .  57  09 

McLeod,  John:  man  and  team  on  repairs,  12  d.  at  $5 .  60  00 

Northern  Transportation  Co.:  hay  $54.15;  shipping  $2.55 .  56  70 

Peace  River  Trading  and  Land  Co.:  provisions,  &c . 78  95 

Small  payments:  hardware  $35.05,  horseshoeing,  <fcc.  $34.40,  hay  $34.25,  sleigh  $25, 

cartage  $25,  linework  $24,  wood  $20,  team  hire  $20,  sundry  $45.80 .  263  50 

Battleford  ($3,467.04)— 

Agent,  J.  D.  Noel:  Apr. -Mar.,  1  m.  at  $60,  3  at  $75,  8  at  $80;  elec,  light  $43.05;  cleaning 

$22;  postage,  &c.  $17.43 .  1,007  48 

Asst,  operator  at  $75:  G.  B.  Anslow  $118.49,  C.  Webster  $202.26 .  320  75 

Lineman,  H.  C.  Rogers,  4  m.  at  $60,  8  at  $75;  outlay  $4.15 . 844  15 

Messenger  at  $20:  J.  Belanger  1  m.,  H.  Labelle  8m.,E.  Hoskins  1  m.,  E.  Bidart  2  m —  240  00 

Battleford  Hardware  Co.:  2  heaters  $93;  hardware,  &c.  $16.10 .  109  10 

Burlingham  &  Speers:  oats  $48.40;  provisions,  &c.  $35.90 .  84  30 

Guthrie  &  Risdale,  harness,  &c.  $43.50;  Latimer,  W.,  coal  $136.53 .  180  03 

Northern  Elec.  &  Mfg.  Co.:  Buffalo  grips  $34  87,  blocks  $14.35 .  49  22 

Prince  Bros.:  desk  $45;  linoleum  $18;  wood  $16.50;  oats  $16.26;  sundry  $33.13.., .  128  89 

Redding,  E.  J.:  hay,  15-975  tons  at  $10;  green  feed  $8 .  167  75 

Speers  &  Taylor,  coal,  7-78  tons  at  $15 .  116  74 

Small  payments:  wood  $44;  labour  $32.50;  cleaning  well  and  repairing  pump  $28.36; 

rent  of  telephone,  6  m.,  $16;  tent  $11;  sundry  $86.77 .  218  63 

Bresaylor  ($924  05) — 

Agent,  J.  T.  Callahan,  Apr.-Mar.  at  $60,  rent  of  office,  12  m.  at  $10 .  840  00 

Small  payments:  15  cords  wood,  $48.75;  water  $28.80;  coal  oil  and  can  $6.50 .  84  05 

Dunvegan  ($2,332.33) — 

Agent:  N.  Coleman,  Apr. -Sept,  at  $75,  expenses  en  route  from  Edmonton  $52.20,  outlay 
$4;  G.  Coleman,  2  m.  2  d.  at  $75,  $154.84;  A.  Vaillancourt,  Nov.  12-Mar.  31  at  $75, 

$347.50,  outlay  §25.60 . ._ .  1,034  14 

Acting  agent,  F.  Anderson,  16  d.  in  Apr.  at  $75 .  40  00 

Lineman  at  $75:  R.  Harvey,  7  m.  4  d.,  $534.68;  C.  Banford  1  m.;  H.  Hautebergue  40  d., 

$101.96 .  711  64 

Brooks,  R.  D.  &  Son,  oats,  150  bush,  at  75c.;  Howard  &  McMillan,  heaters,  $35,  $15 .  162  50 

Hudson’s  Bay  Co.:  coal  oil  $27.50,  hay  $5,  sundry  $23.15 .  55  65 

LariviAe,  A.  C.,  rent  of  office,  Aug. -Dec.  $100;  R.  C.  Mission,  rent,  Apr. -July  $80 .  180  00 

Small  payments:  wood  $45;  freight  $19.50;  hay  $18;  fare,  &c.  $17.40;  sundry  $48.50 .  148  40 

Durlingville  ($511.05) — 

Agents  at  $50:  J.  M.  P.  McLeod,  July  25-Aug.  31,  $61-29;  L.  T.  McLeod,  Sept.-Mar.  $350  411  29 

Blowey-Henry  Co.,  furniture  $17;  McLeod,  L.  T.,  labour  50c .  17  50 

McLeod,  J.  M.  P.:  rent  of  office,  July  25-Mar.  31  at  $10 .  82  26 

Edmonton  ($5,173.43) — 

Agent:  G.  Wilder,  Apr.,  May,  Oct.-Mar.,  2  m.  at  $75,  6  at  $90;  C.  Webster,  June  1-July  7 

at  $75,  $91.93;  R.  M.  Osborne,  July-Sept.,  1  m.  at  $75,  2  at  $90 .  1,036  93 

Asst,  agent  at  $75:  O.  St.  John  $411.29,  small  payments  $140.39 .  551  68 

Lineman:  J.  H.  Young,  Apr.  1-June  19  at  $60;  A.  W.  Cass,  June  20-Mar.  31,  1  m.  11  d. 

at  $60,  8  m.  at  $75 . . .  840  00 

Clerk,  H.  Hunt,  Apr.-Mar.,  4  m.  at  $75,  8  at  $90 .  1,020  00 

Messengers:  at  $25,  $266.74;  at  $20,  $223.22;  paid  as  follows:  A.  Duplessis  $50,  R.  Kidd 

$216.26,  C.  McGraw  $111.61,  W.  Wilson  $112.09 .  489  96 

Can.  Pac.  Ry.  Co.,  rentof  office,  Apr.-Mar.  at  $15;  Draper,  E.  J.,  cartage  $58.50 .  238  50 

Cass,  A.  W.:  oat  sheaves  $33;  hay  $16.40;  stabling,  &c.  $52.60 .  102  00 

Edmonton  Exp.  and  Transfer  Co.,  cartage .  49  10 

Hamilton  &  Son:  hay  $163,  oats  $98.35,  sundry  $7.15 .  268  50 

Hunt,  H.:  rent  of  stable,  Apr.-Mar.  at  $10;  rent  of  storage  room,  Apr.-Mar.  at  $10 .  240  00 

Small  payments:  outlay  of  agents  $47.35,  horseshoeing,  &c.  $46.90,  labour  $32,  wire 
$26.13,  repairing  wagon  $25,  four  robe  $20,  sleigh  $20,  freight  $16.34,  hay  $15,  sundry 

$88  04 .  336  76 

Elk  Point:  agent  on  commission,  E.  O.  Boyd,  Apr.-Sept .  1  89 

Fairview:  agent  on  commission,  A.  W.  Propst,  June-Mar .  11  30 

Fort  Qu’Appclle  ($2,099.74)— 

Agent,  P.  R.  Elmer,  Apr.-Nov.,  on  leave,  Dec.-Mar.,  2  m.  at  $60,  10  at  $80 .  920  00 

Agent,  R.  M.  Anderson,  Dec.  7-Mar.  6  at  $75 . ' .  224  99 

Lineman,  D.  Sutherland,  4  m.  at  $50,  8  at  $75 .  800  00 

Craig,  Jos.,  driving,  &c.  $40.50;  McDonald,  D.  H.  &  Co.,  coal,  7  tons  at  $13 .  131  50 

Cleaning  and  lighting  office  $13.75,  glass  $2.50,  sundry  $7 .  23  25 

Fort  Saskatchewan  ($932.18) — 

Agent  at  $60:  A.  W.  M.  Campbell,  Apr.  1-June  26,  $172;  W.  G.  Shc-ra,  June  27-Mar.  31, 

$548 . 720  00 

Fort  Saskatchewan  Town:  electric  lighting,  Apr. -Dec .  12  35 


Carried  forward .  26,237  16 
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Brought  forward...*. .  20,237  16 

Fort  Saskatchewan — Concluded. 

Hansen,  S.  A.:  rent  of  office,  Apr.-Sept.  at  $15 .  90  00 

Kidney,  J.  W.:  rent  of  office,  Oct. -Mar.  at  $15 .  90  00 

Small  payments:  coal  $12.03,  freight  $3.00,  cleaning  $2.50,  sundry  $1.70 .  19  83 

Frog  Lake  ($007.38) — 

Agent,  E.  A.  Bowtell,  Apr.-Mar.  at  $50 .  600  00 

Wood,  15  cords  at  $3.25,  labour,  $10,  coal  oil  $5,  freight  $3.63 .  67  38 

Claslyn  ($669.75) — 

Agent,  A.  G.  McCartney,  Sept.  27-Mar.  31  at  $75 .  460  00 

Hoskins,  E.  D.:  feed  of  horses  $70.14;  rent,  Oct. -Dec.  $30;  sundry  $2.20 .  102  34 

Small  payments:  jumper  $17,  robe  $12,  stove  $9.50,  chair  $8.50,  heater  $8,  table  $7.50, 

sundry  $44.91 .  107  41 

Grand  Prairie  City  ($595.47) — 

Agent,  J.  H.  Byrne,  Oct.  17-Mar.  31  at  $75,  $411.29,  outlay  $24 .  435  29 

Patterson,  A.:  rent  of  office,  Oct.  17-Mar.  at  $20 .  109  68 

Small  payments:  stove,  pipes,  &c.  $26.60;  coal  oil,  &c.  $23.90 .  50  50 

Green  Lake  ($571.32) — 

Agent,  R.  White,  Oct.  18-Mar.  31  at  $75,  $408.87,  outlay  $28.40 .  437  27 

Hudson’s  Bay  Co.:  rent  of  office,  Nov.  17-Mar.  31  at  $5,  $22.33;  stove  and  pipe  $20.87; 

desk  $19.55;  fixing  counter  and  shelves  $16;  sundry  $37.70 .  116  45 

Small  payments .  17  60 

G  rouard  ($2 ,771. 35) — 

Agent  at  $75:  Apr. -Aug.,  Y.  F.  MacLeod;  Sept.  1-15,  O.  Giroux;  Sept.  16-30,  P.  H. 

Moore;  Oct  .-Mar.,  R.  M.  Osborne .  900  00 

Lineman:  L.  Foster,  Apr.,  May,  Feb.  1-Mar.  14  at  $75;  P.  H.  Moore,  June-Oct.  less  half 

Sept,  at  $75;  G.  E.  MacLeod,  Jan.,  on  leave,  Feb.,  Mar.,  at  $85 .  851  37 

Messenger,  H.  Knibbs,  Apr.  18-Mar.  31  at  $20 .  229  33 

Harvey,  G.,  rent  of  stables,  Apr.-Sept.  at  $10;  Tysoe,  E.,  democrat  $120,  seat  $11 .  191  00 

Revillon  Bros.:  hay,  12  tons  at  $10;  oats,  150  bush,  at  $1 .  270  00 

Tompkins,  P.:  rent  of  office,  Apr  .-Dec.,  at  $10;  sawdust  $3 .  93  00 

Small  payments:  harness  $43;  freight,  &c.,  $37.90;  rent  of  stable,  Oct. -Dec.  $30;  horse¬ 
shoeing  $26.70;  veterinary  services  and  medicine  $22.50;  horse  hire  $17.25;  coal 

oil  $10;  sundry  $49.30 .  236  65 

Halfway  Lake  ($108.64) — 

Agent  on  commission,  J.  C.  Egge,  Apr.-Mar .  16  64 

Egge,  J.  C.,  rent  of  office,  Apr. -Dec.,  $90;  Kennedy,  H.,  express  $2 .  92  00 

Henrietta  ($1,165.97) — 

Agent,  W.  J.  Salsbury:  Apr.-Mar.,  4  m.  at  $60,  8  at  $75;  rent  of  office  and  stable,  Jan.- 

Dec.,  $96;  hay,  $92;  oats,  $40;  wrood  $45;  set  harness  $40.30;  sundry  $12.67 .  1,165  97 

Kamsack:  Greer,  I.,  line  work  $9,  repairing  telephones  $3 .  12  00 

Kutawa  ($1,009.70) — 

Agent,  A.  Y.  Lindeburgh,  Apr.-Mar.,  4  m.  at  $60,  8  at  $75 .  840  00 

Lindeburgh,  A.  V.:  oats,  100  bush,  at  25c.;  hay,  7  tons  at  $5;  rent,  1  y.  to  Aug.  31,  1912, 

$50;  fuel  $21;  light  $5;  sundry  $4.70 . ; .  140  70 

Lindeburgh,  F.,  repairing  $6;  Lindeburgh,  M.,  operating,  46  d.  at  50c .  29  00 

Lake  Saskatoon  ($2,280.74) — 

Agent  at  $75:  Sept.  3-Oct.  16,  J.  H.  Byrne;  Oct.  17-Mar.  20,  N.  Coleman;  Mar.  21-31,  G. 

Coleman .  517  56 

Lineman  at  $75:  Sept.  10-Jan.  15,  C.  Matheson;  Jan.  16-Mar.  5,  W.  Lovell;  Mar.  6-31, 

C.  Banford .  502  49 

Brinkman,  R.,  rent  of  office,  Sept.-Nov.,  $90;  Colebrook,  C.,  sleigh  $50 .  140  00 

Dahl,  E.,  15  cords  wood,  $60;  Low,  W.,  hay,  12  tons  at  $15,  oats,  150  bush,  at  55c .  322  50 

Revillon  Bros.:  bluestone,  90  lb.  at  25c.;  stove  pipe  $11;  sundry  $20.85 .  54  35 

Sporle,  W.,  team  of  horses  $325;  Tysoe,  J.  E.,  democrat,  pole,  &c.  $105 .  430  00 

Small  payments:  heaters,  $32.50,  $25,  $12;  coal  $43.50;  harness  $42;  rent  of  office,  Dec., 

$40;  feed  and  stabling  $22.50;  sundry  $96.34 .  313  84 

Lamont  ($773.14) — 

Agent  at  $60:  Apr.  1-15,  J.  M.  Royer;  Apr.  16-May  17,  O.  St.  John;  May  18-31,  II.  M. 

Bennett;  5  d.  in  June,  S.  Dccoste;  June  25-Mar.  31,  B.  DeMarsh .  681  99 

De  Marsh,  13.,  fares  $1.15;  Joslin  McPherson,  rent,  Apr.-Dec.,  $90 .  91  15 


Lloydminster  ($2,161.41) — 

Agent  at  $60:  Apr.  1-July  10,  A.  Bowtell;  July  11-Mar.  31,  S.  Decoste .  720  00 

Lineman,  G.  G.  Mann,  Apr.-Mar.,  4  m.  at  $60,  8  at  $75 .  840  00 

Mann,  E.  M.:  oats,  100  bush,  at  35c.;  hay,  10  tons  at  $5 .  85  00 

Mann,  G.  G.:  rent  of  stable,  Apr.-Dec.,  $45;  freight  $4.30 .  49  30 

Thompson,  It.  B.,  rent  of  office,  Apr.-Dec.,  at  $15;  Tysoe,  J.  E.,  democrat  $95 .  230  00 

Small  pavments:  coal  $79  96;  linework  $52;  derrick  poles,  2  at  $12.50;  oats  $20;  sundry 

$00.15 .  237  11 

Lipton:  agent  on  commission:  Apr.-Sept.,  A.  Leigh  $2.02;  Oct. -Feb.,  L.  Davis  44c .  2  46 
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Brought  forward .  39,220  32 

Meadow  Lake  ($1,169.85) — 

Agent,  J.  R.  McCordic,  Oct.  17-Mar.  31  at  $75,  $411.29,  outlay  $45.15 .  456  44 

Hazlett,  R.  J.:  oats,  150  bush,  at  80c.;  McDougald  &  Phillips,  team  of  horses  $300 .  420  00 

Tysoe,  J.  E.:  road  waggon  $105;  freight  $5.55 .  110  55 

Small  payments:  oats  $50.50;  harness,  &c.,  $45;  rent,  Nov.,  Dec.,  $20;  heater  $16; 

tent  $14.50;  sundry  $36. 86 .  182  86 

Meota  ($601.76)— 

Agent  at  $75:  Sept.  21  to  Oct.  16,  J.  R.  McCordic;  Oct.  17-Mar.  31,  O.  S.  Tcnny .  475  00 

Toby,  J.  H.,  rent  of  office,  Sept.  21-Dec.  31  at  $10 .  33  33 

Small  payments:  jumper  $17,  coal  $16.83,  stove  $16,  fare,  &c.  $14.05,  sundry  $29.55 .  93  43 

Mirror  Landing  ($1,742.12) — 

Agent  at  $75:  Apr.  1-July  6,  J.  A.  Jacques,  $239.51;  July-Nov.  C.  B.  Ingraham  $375; 

Oct.  23-Mar.  31,  $396.77;  Mar.  26-31,  J.  Couture  (en  route)  $14.51 . 1,025  79 

Lineman,  H.  Hautebergue,  Mar .  75  00 

Northern  Transportation  Co.:  rent  of  office,  Aug.  20-Dec.  31,  $65.81;  rent  of  stable, 

Apr. -Dec.,  $45;  hay  and  oats  $61.95;  sundry  $8.67 .  181  43 

Royer,  J.  M.,  outlay  $52.80;  Sporle,  W.,  team  of  horses  $275 .  327  80 

Small  payments:  outlay  of  linemen  $64.35;  stove  $25;  horse  blankets  $13;  sundry  $29.75  132  10 

Mooswa  ($1,104.82) — 

Agent  at  $60:  J.  A.  McCartney,  Apr.  1-July  18,  $214.84;  A.  Bowtell,  July  11-Mar.  31, 

$520.65 .  735  49 

Bowtell,  A.:  hay,  12  tons  at  $8;  oats  $76;  wood  $16;  hardware,  &c.  $43.70 .  231  70 

Small  payments:  harness  $35,  sleigh  $30,  wood  $25,  driving  $20,  sundry  $27.63 .  137  63 

North  Battleford  ($548.25) — 

Agent:  Oct.  1-Nov.  12,  Can.  Nor.  Ry.  Co.  at  $35,  $49;  Nov.  11-Mar.  31,  F.  J.  Colmer 

at  $75,  $350 .  399  00 

Howell,  M.  J.:  rent  of  office,  Nov.  13-Dec.  31,  $64;  table  $50 .  114  00 

Small  payments:  coal  $13;  stove,  pipe,  &c.  $14.20;  sundry  $8.05 .  35  25 

Onion  Lake  ($1, 121 .35) — 

McCleneghan,  H.:  agent,  Apr. -July  at  $60;  circuit  manager,  Aug.-Mar.  at  $80 .  880  00 

Relieving  agent,  M.  McCleneghan,  May  1-June  11,  at  $60 .  82  00 

Slater,  W.:  wood  $25;  labour  $19.50;  linework  with  team  $14 .  58  50 

Small  payments:  wood  $37.50;  water  $28.80;  sundry  $34.55 .  100  85 

Pakan  ($761 . 10) — 

Agent:  R.  Gordon,  Apr. -July  at  $50;  R.  McAdam,  Aug.-Mar.  at  $60 .  680  00 

Cromarty,  Ed.,  wood,  15  cords  at  $3.50 .  52  50 

Small  payments:  coal  $24.50;  coal  oil  $3.50;  express  60c . . .  28  60 

Peace  River  ($2,412.85) — 

Agent,  P.  Gauvreau,  Apr. -Mar.  at  $75 .  900  00 

Lineman  at  $75:  Apr. -June,  C.  Banford;  July  1-Oct.  24,  L.  Foster;  Oct.  25-Mar.  31,  F. 

Anderson .  900  00 

Bourassa,  Ls.:  hay,  12  tons  at  $25;  wood,  15  cords  at  $3.50 .  352  50 

St.  Germain,  A.:  oats,  150  bush,  at  75c .  112  50 

Small  payments:  smithwork  $28;  lent,  Apr.,  1912,  $20;  hay  $20;  stove  $15;  pole  $10; 

sundry  $54. 85 .  147  85 

Qu’Appelle:  agent,  E.  P.  Benoit,  Apr.-Mar.  at  $10 .  120  00 

Rife  ($388.75)— 

Agent,  E.  O.  Boyd,  Nov.  26-Mar.  31  at  $75,  $312.50;  outlay  $10.50 .  323  00 

Small  payments:  feed  for  team  $40,  sleigh  $15;  sundry  $12.75 .  65  75 

Saddle  Lake  ($1,  129.43) — 

Agent:  Apr.  1-Sept.  26,  J.  W.  Carroll  at  $60,  $352;  Sept.  27-Nov.20,  E.  O.  Boyd  at  $75, 

$135;  Nov.  18-Dec.  31,  G.  L.  Ludboro  at  $75,  $107.50;  Dec. -Mar.,  C.  B.  Ingraham 

at  $75,  $300 . ; .  894  50 

Relieving  agent,  A.G  MacCartney,  21  d.  in  Aug.  and  Sept .  41  48 

Steinhauer,  A.:  hay,  15  tons  at  $4.50,  2  loads  at  $3;  cartage  $10 .  83  50 

Small  payments:  wood  $42;  oats  $35;  coal  oil  $10.50;  sundry  $22.45 .  109  95 

Saskatoon  ($2,808.42) — 

Agent:  Apr. .July  8-Dec.  31,  less  18  d.  in  Nov.,  C.  Webster,  1  m.  at  $75,  5-174  at  $85;  May 
1-18,  W.  Amell  at  $75,  $43.55;  May  19-31,  O.  St.  John  at  $75,  $31 .45;  June  1-11,  H.  M. 

Bennett  at  $75,  $27.50;  June  12-July  10,  S.  Decoste,  at  $85,  $81.25;  18  d.  in  Nov., 

J.  I.  McLeod  at  $<85,  $51;  18  d.  in  Dec.,  T.  E.  Berrisford  $49.35;  31  d.  in  Dec.-Feb., 

R.  Arbuckle  $86.47;  Jan.  18-Mar.  31,  J.  II.  Murphy  at  $85,  $208.39 .  1,093  77 

Lineman,  G.  T.  Clement,  Apr.-Mar.  at  $75 .  900  00 

Messenger,  Can.  Pac.  Ry.  Co.,  Apr.-Mar.  at  $10 .  120  00 

C.P.R.  Co.,  rent  of  office,  Apr. -Feb.,  $165;  Clark,  J.  W.,  hay,  10  tons  at  $15,  oats,  150 

bush,  at  40c . 375  00 

Huffman,  Horan  &  Co.,  mare .  235  00 

Small  payments:  outlay  of  agents  $64.85;  buggy  pole  $12;  sundry  $7.80 .  84  65 

Sawridge  ($1,396  19) — 

Agent,  C.  J.  Sehurter,  Apr.-Mar.  at  $75 .  900  00 

Relieving  agent,  J.  A.  Jacques,  21  d.  in  July .  50  81 


Carried  forward .  54,085  83 
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Saskatchewan  and  Alberta  Telegraphs:  Maintenance — Continued.  $  eta. 

Brought  forward .  54,085  83 

Sawridge — Concluded. 

Lyllick,  T.  W.,  feed  of  team .  102  50 

Schurter,  C.  J.:  hay,  12  tons  at  $12.50;  assistance  $24;  feed,  &c.  $53.25 .  227  25 

Small  payments:  saddle  $30;  linework  $24;  harness  $16.25;  provisions  $14.80;  sundry 

$30  58 .  115  63 

South  Humboldt  ($1,462.52) — 

Agent,  H.  J.  Macdonald,  Apr.-Mar.,  4  m.  at  $60,  8  at  $75 .  840  00 

Relieving  agent,  V.  J.  Walsh,  Aug.  24-Sept.  15  at  $75,  $56.85,  outlay  $25.65 .  82  50 

Macdonald,  H.  J.;  expenses  on  line  work  $109;  hay,  12  tons  at  $8;  oats,  200  bush,  at  40c.; 

coal,  5  tons  at  $13.50,  hauling  $12.50;  sundry  outlay  $17.27 .  382  27 

McDonald,  M.:  wood,  10  cords  at  $4.50;  repairing  office  $46.50 .  91  50 

Small  payments:  lineman’s  supplies  $38.50;  fur  robe,  $12;  horseshoeing  $12;  stock  food 

$3.75 .  66  25 

Spirit  River:  agent,  W.  R.  Holden,  July,  $8.54  com.,  Aug.-Mar.  at  $75 .  608  54 

St.  Paul  (SI, 005.26) — 

Agent,  J.  A.  Gagnon,  Apr.-Mar.,  1  m.  at  $50,  3  at  $60,  8  at  $75 .  830  00 

Gagnon,  Thos.:  wood,  10  cords  at  $4,  10  loads  at  $3 .  70  00 

Poitras,  E.:  rent  of  office,  Apr.-Dee.  at  $10 .  90  00 

Small  payments:  freight,  &c.  $7.26;  coal  oil  $6.40;  sundry  $1.60 .  15  26 

Assiniboia  ($433) — 

Agent,  R.  Hodgson,  Nov  .-Mar.  at  $75,  outlay  $2 .  377  00 

Small  payments:  rent  of  office,  board  of  lineman,  feed  and  stabling,  Nov.  1-8,  $30;  labour 

$20;  table  $6 .  56  00 

Batoche:  agent,  D.  H.  Grant,  Apr.,  May .  20  00 

Duck  Lake:  agent  C.  A.  Baker,  Apr.,  May .  20  00 

Elm  Springs:  agent  on  commission,  J.  Thomson,  Apr .  0  49 

Expanse  ($2,363.36) — 

Agent:  Apr.  1-Sept.  20,  on  commission,  A.  S.  McDonald  $77.48;  Sept.  21-Mar.  31  at  $75, 

G.  T.  Brown  $475 .  552  48 

Lineman,  J.  Gagnon,  Apr.-Mar.,  2  m.  at  $60,  10  at  $75 .  870  00 

Brown,  G.  T.:  coal  $48.35;  hay  $40;  oats  $35.70;  stove,  pipes,  &c.  $22.50;  sundry 

$27.55;  railway  fare,  &c.  $26.50 .  200  60 

Gagnon,  J.:  rent  of  office,  Oct.-Mar.,  $60;  rent  of  stable,  Oct.  15-Mar.  31,  $55.48;  team 
hire,  Jan.  25-June  18,  $132;  outlay  while  on  line  work  $49 . 20;  freight  $1;  team  horses 

$300;  democrat  $105;  harness  $30 .  732  68 

Northern  Electric  and  Mfg.  Co.,  grips .  7  60 

Gravelbourg  ($1,138.51) — 

Agent,  J.  A.  Hamelin,  Apr.-Mar.  at  $75;  outlay,  $32.51 .  932  51 

Beaubien,  J.  N.:  coal,  4  tons  at  $14;  freighting  $60 .  116  00 

Gravel,  E.:  rent  of  office,  Apr.-Dec... .  90  00 

Leeville  ($140.58) — 

Agent,  R.  Hodgson,  Sept.  14-Oct.  31  at  $75,  $117.50,  outlay  $7.75 .  125  25 

Knudson,  B.  F.,  rent  of  office,  Sept.  15-Oct.  31 .  15  33 

Limerick  ($935.63) — 

Agent:  E.  R.  Lossing,  Apr.  1-11  at  $60,  $22;  J.  Thomson,  Apr.  12-Aug.  10  at  $75,  $296.69; 

J.  Couture,  Aug.  11-Nov.  7  at  $75,  $218.31;  Myrtle  Crosson,  Nov.  8-Mar.  31  at  $50, 

$238.33 .  775  33 

Crosson,  J.:  rent  of  office,  Apr.  12-Dec.  31,  $86.33;  hay,  &c.  $9.05 . 95  38 

Small  payments:  railway  fare,  &c.  $28.50;  heater  $13.85;  coal  $11.50;  wood  $4;  pipe 

$3.40;  rent,  Apr.  1-11,  $3.67 .  64  92 

Moose  Jaw  ($1,485.80) — 

Agent,  J.  Lovelace,  Apr.-Mar.  at  $75;  relieving  agent,  R.  Hodgson,  21  d.  in  July,  $50.81  950  81 

C.P.R.  Co.:  services  of  messenger,  Apr.-Mar.,  $120;  care  of  battery,  Apr.-Mar.  $120; 

rent  of  office,  Apr  .-Feb.  at  $15;  freight  $30.54 .  435  54 

Masonic  Hall  Co.,  rent  of  store  room,  Apr.-Dec .  45  00 

Small  payments:  veterinary  services  $28;  desk  $25;  postage  $1.45 .  54  45 

Willow  Bunch  ($1,071.75) — 

Agent,  M.  A.  Noel,  Apr.-Mar.,  4  m.  at  $60,  8  at  $75 .  840  00 

Beaulne,  Jos.,  stove  $45;  Desableus,  J.,  labour,  &c.  $1.75 .  46  75 

Boucher,  Jos.:  coal,  15  tons  at  $4;  wood,  4  cords  at  $5;  coal  oil  $5 .  85  00 

Gagne,  J.:  finishing  kitchen:  materials,  freight,  labour .  100  00 

Wood  Mountain  ($1,930.05) — 

Agent,  J.  H.  Thomson,  Apr.-Mar.,  4  m.  at  $60,  8  at  $75 .  840  00 

Lineman,  F.  Brown,  Apr.-Mar.,  4  m.  at  $60,  8  at  $75 .  840  00 

Brown,  Albert,  hay,  10  tons  at  $7;  Brown,  Alonzo,  oats,  150  bush,  at  40c .  130  00 

Brown,  Win.,  coal,  10  tons  at  $5;  Metcalf,  W.  S.,  smithwork  $33.60 .  83  GO 

Small  payments:  hardware,  &c.  $16;  freight  $15.45;  coal  oil  $5 .  36  45 

Generally  ($1,563.49) — 

Jack,  W.  &  Co.:  120  cases  insulators,  freight,  packing,  &c.  $S51.94;  bluestone,  1,350  lb. 

at6Jc.;  freight  $6  99 .  946  68 

Johnson  &  Hubbs,  clocks,  12  at  $6 .  72  00 


Carried  forward .  68,165  38 
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Brought  forward .  68,105  38 

Generally — Concluded. 

Northern  Electric  and  Manufacturing  Co.:  relays,  2  at  $6.40,  12  at  $5.55;  sounders,  12 

at  $3.35;  side  blocks,  1, 500  at  2-  19c;  sundry  $44.76 . . .  197  21 

Trudeau,  A.:  relays,  10 at $7. 75;  sounders,  12 at  $3. 75;  keys,  12 at  $2.75;  switches  $62.10; 

sundry  $19.70 . 237  30 

Small  payments:  freight,  Ac.  $58.88;  bluestone  $31.50;  Waghorn’s  guide  $1 .  91  38 

Stationery  Office .  18  92 

Construction  ($314.70) — 

Macdonald,  B.  G.,  team  of  horses  for  foreman  Norn .  300  00 

Young,  J.  H.,  taking  team  to  Andrew .  14  70 


69,024  89 

Less  charged  to  B.C.  Tel.  Maintenance . (Page  V — 455)  1,041  65 


Total,  carried  to  page  Y — 19 .  67,983  24 


British  Columbia  Telegraphs:  Maintenance. 

Chemainus — Kuper  and  Thetis  Islands. 

Agent,  Chemainus,  B.  C.  Telephone  Co.,  25  p.c.  commission,  June-Nov .  1  55 

Hinton  Electric  Co.:  phones,  4  at  $29;  wire,  batteries,  &c.  $15.74 .  131  74 

Small  payments:  carpentry,  &c.  $17.84;  labour  $12;  travel,  &c.  $9.65 .  39  49 

Golden — Windermere  Telephone  Line. 

Athalmar:  agent,  J.  Lake,  25  p.c.  commission,  May-Oct — . .  20  55 

Golden:  agent,  Mrs.  J.  A.  Buckham,  Apr.-Mar.  at  $55;  repairer,  E.  J.  Tennant,  9  m.  at  $90,  3 

at  $100 .  1,770  00 

Wilmer:  agent  at  $55:  H.  G.  McDonald  1  m.,  Mrs.  M.  H.  Hope  11  m .  660  00 

Windermere:  agent,  J.  C.  Pitts,  25  p.c.  commission,  June-Mar .  5  64 

Dart,  H.,  hire  of  team  and  wagon,  49  d.  at  $2.75 .  134  75 

Golden  Sash  and  Door  Factory,  &c.:  building  sound  proof  box  $75,  cable  box  $1.50 .  76  50 

Hinton  Elec.  Co.  ($411. Oil- 

Repairing  wires  and  phones:  expert,  21  d.  at  $6;  expenses  $104.95 .  230  95 

Telephones,  2  at  $29;  dry  batteries,  100  at  40c.;  sundry  $55.20;  freight,  &c.  $26.89 .  180  09 

Lake  &  Son,  provisions. . . . . . .  90  76 

Small  payments:  provisions  $74. 11;  freight  &c.  $52.39;  hire  of  team  and  man  $50.50;  automobile 

hire  $35,  sundry  $47.04 .  259  04 

Special  repairs:  linemen,  3  d.  at  $4,  27  at  $3;  labourers,  332  d.  at  $3;  man  and  team,  2  d.  at  $4.  1,097  00 

Kamloops — Okanagan  Line. 

Superintendent’s  Office,  Kamloops — 

Superintendent,  L.  A.  Palmer:  Apr.-Mar.  at  $125;  express,  &c.  $154.64;  postage  $57.35; 

auto  hire  $25;  telephones  $18.27;  travel,  &c.  $283.58 .  2,038  84 

Clerk  at  $50:  Apr.-Oct.,  L.  Palmer;  Nov  .-Mar.,  V.  L.  Palmer .  600  00 

Geniers:  operator,  M.  Geniers,  Apr.-Mar.  at  $25 .  300  00 

Hedley:  operator,  F.  M.  Gillespie,  Apr.-Mar.  at  $40;  rent,  Apr.-Oct.  $35;  freight,  &c.  $9.08...  524  08 

Kamloops — 

Agent  (inch  messenger  service):  A.  Genier,  Apr.-Aug.  at  $70;  Nellie  New,  Sept.-Mar. 

at  $75 . 875  00 

Operator,  V.  Palmer,  on  election  work .  6  00 

Linemen,  M.  T.  Royd,  Dec.-Mar.  at  $100,  outlay  $26.90 .  426  90 

Kelowna — 

Agent,  &c.:  Okanagan  Telephone  Co.,  Apr.-Oct.  at  $110 .  770  00 

Agent,  inch  services  of  operator  and  messenger,  H.  H.  Millie,  Nov.-Mar.  at  $150 .  750  00 

Operator,  P.  Pitt,  Nov.-Mar.  at  $40;  telephone  operator,  E.  Pennall,  Nov.-Mar.  at  $40...  400  00 

Merritt — 

Operator,  D.  A.  Rankin:  Apr.  $50;  May-Mar.  at  $75  (inch  services  of  night  operator) .  875  00 

Lineman,  G.  E.  O’Brien,  Nov.-Mar.  at  $80 .  400  00 

Eastwood,  I.,  rent  of  office.  May  15-Nov.  15 . » .  120  00 

Nicola:  operator,  Mrs.  M.  V.  Munro,  Apr.-Mar.  at  $50;  rent,  Apr.-Nov.  $80;  postage,  &c.  $5. .  685  00 

Penticton — 

Operator:  Mrs.  L.  H.  Layton.  Apr. -Dec.  (inch  2  months’  leave)  at  $60,  rent,  Sept.-Nov. 

at  $25,  postage,  &c.  $11;  Carrie  Crowe,  Kov.-Mar.  at  $00;  M.  McMillan,  6  d.  at  $65..  939  00' 

Telephone  operator,  A.  B.  McDougald,  Dec.-Mar.  at  $50 . .  200  00 

Princeton:  operator,  A.  Bell,  Apr.-Mar.  at  $40,  rent,  Apr.-Oct.  $35,  sundry  $12.55 .  527  55 


Carried  forward .  15, 135  43 
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Brought  forward  .  15, 135  43 

Kamloops — Okanagan  Line — Concluded. 


Summerland:  agent,  &e.,  W.  H.  Hayes,  Nov  .-Mar.  at  $75,  rent,  Mar. -Sept.,  $70,  postage,  &c. 

$30.95 . 

Vernon — 

Agent,  inch  services  of  operators,  bookkeeper  and  messenger:  Okanagan  Telephone  Co., 

Apr  .-Oct.  at  $200;  R.  A.  Johnston,  Dec.-Feb.  at  $215 . 

Agent,  R.  A.  Johnston,  Nov.,  19  d.  in  Mar.  at  $85 . . . 

Operator,  Mrs.  B.  Stewart,  13  d.  in  Mar.  at  $75;  telephone  operator,  C.  McMillan,  Mar., 

$*10 . . . 

Bookkeeper  and  operator,  M.  B.  McMillan,  Mar . 

Rel.  operator,  A.  B.  McDougald,  Nov.  $60;  messenger,  2  m.  at  $15 . 

Linemen:  at  $80,  G.  Blackman  1£  m.,  H.  W.  Gassaway  2|  m.,  J.  McDougal,  5  m.,  R.  F.  Wright 

1£  m.;  at  $75,  C.  F.  Layton  12  m . 

Commission  of  20  p.c.  on  receipts:  Bowood,  A.  W.  Duck  $9.65;  Chu  Chua,  G.  Fennell  $115.80; 
Coalmont,  Columbia  Coal  &  Coke  Co.  $50.32,  I.  McTavish  $17.71;  Colletts  $13.49;  F.  \V. 
Crowder  $8.01;  Fairview,  S.  J.  McCuddy  $54.35;  Falkland,  A.  H.  Notley  $6.01;  Frisken’s, 
Jas.  Frisken  $10.24;  Glenemma,  L.  J.  Botting,  $2.65;  Glen  Johnston,  L.  D.  Hitchner 
$9.26,  W.  C.  Hitchner  76c.;  Glen  Rosa,  W.  C.  Hitchner  $2.90;  Grand  Prairie,  E.  W\  Hoole 
$40.20;  Granite  Creek,  F.  P.  Cook  $23.59,  K.  Hamilton  $3.70;  Hefley  Creek,  C.  A.  Sheep¬ 
way  $20.42,  G.  R.  W'illiams  $3.96,  A.  deB.  Owen  $11.58;  Holmwood,  A.  Wr.  Duck  $2.88; 
Kaleden,  A.  S.  Hatfield  $41.63;  Keremeos,  H.  C.  N.  Etches  $442.89;  Little  Fort,  H. 
Latremouille  $4.62,  T.  G.  Kingscote  $8.90;  Louis  Creek,  A.  Gondreau  $6.50,  C.  Armour 
$5.45,  S.  Armour  $24.86,  J,  F.  Armour  $32.68;  Lumley,  R.  Morand  $66.63;  McCarten’s, 
Jas.  Spratt  $7.68,  A.  McNichol  $3.63;  Moores,  E.  E.  Wilkinson  $11.11;  Nakusp,  F.  W.  Jordan 
85c.;  Okanagan  Centre,  J.  A.  Gleed  $52.19;  Okanagan  Falls,  W.  B.  Hine  $44.50;  Okanagan 
Landing  L.  A.  Bulman  $11.69,  J.  C.  Bicker  $9.66;  Otter  Valley,  J.  G.  Thynne  $18.75; 
Oyama,  F.  H.  Aldred  $25.81;  Peachland,  C.  McDougald  $43.18,  A.  W.  McDougald 
$71.55;  Quilchena,  J.  A.  Guichon  $52.57;  Slahaltkin,  W.  McClownie  $7.69,  A.  H.  Notley 
$4.81;  Struthers,  Jas.  McCarten  $9.59;  Summerland,  W.  H.  Hayes  $357.92;  Tulameen,  J. 
A.  Schubert  $56.95;  Vasseau  Lake,  H.  McKenzie  $3.18;  West  Bank,  W.  G.  Hewlett  $13.22. 
Chute,  R.  A.:  repairing,  93  h.  at  50c.,  5  d.  at  $4,  sundry  $14.75;  team  hire  $32;  meals.  &c.  $2.75 

Commercial  Livery,  Feed  &  Sale  Stables:  hire  of  team  and  rig,  14  d.  at  $4,  sundry  $15 . 

Genier,  G.,  linework,  9|  d.  at  $3;  team  hire,  9§  d.  at  $4;  assistance  $6 . 

Layton,  C.  F.:  freight  $40.52;  sundry  $12.90 . 

Northern  Elec.  &  Mfg.  Co.:  swatch  board  $186.93;  batteries,  125  at  23.65c.,  250  at  23.15c.; 

protectors  $43.10;  zincs  $24;  sundry  $197.48 . 

Okanagan  Telephone  Co.:  rent  of  office,  Penticton,  Jan.-Sept.  $90;  rent  of  office,  Kelowna, 
Apr.-Sept.  at  $10;  messenger  service,  care  of  battery,  and  postage,  Kelowna,  Apr.-Sept. 

$96;  repairing  $58.50;  wire  $22.20;  sundry  $24.55 . 

Stevens  &  Allan:  rent  of  superintendent’s  office  and  store  room,  Kamloops,  Apr. -Oct.  $195; 

Apr. -Oct.  at  $15  rent  of  1.  d.  office, . , . 

Small  payments:  meals,  lodging,  horse  feed  $344.35;  driviixg  $251.75;  linewrork,  22|  d.  at  $2, 
11  d.  at  $2.25,  12£  at  $2.50,  16  at  $3,  sundry  $26.50;  rent  of  stable,  Kamloops,  $20;  bedding 
$19.50;  coppers  $13.33;  sundry  $66.70 . 


475  59 


2,045  00 
137  06 

71  46 
75  00 
90  00 

1,740  00 


1,848  17 
116  00 

71  00 

72  50 
53  42 

538  95 


351  25 
300  00 


891  13 


Sidney — Sidney  Island. 


B.  C.  Telephone  Co.:  25  p.c.  commission,  Apr.-Nov .  8  59 

Vancouver  Island — Salt  Spring. 

Commission,  25  p.c.  of  receipts:  Duncan,  B.C.  Tel.  Co.  $14.72,  D.  Ford  $13.02;  Ganges, 

G.  J.  Mowat  $47.60;  Maple  Bay,  Mrs.  51.  R.  Springett  $6.74;  South  Pender,  L  S  Higgs 

$12.58 . . .  94  66 

Duncan:  operator,  Miss  M.  Robertson,  May-Mar.  at  $55 .  605  00 

Esquimalt  &  Nanaimo  Ry.  Co.,  freight  on  reel  cable  from  Halifax .  216  25 

Marion  Tugboat  Co.:  tug  Owen  and  scow',  loading  cable  and  laying  it  through  Active  Pass, 

5J  d.  at  $62.50 .  343  75 

Small  payments:  repairing  $74.25;  rent  of  office  space,  Duncan’s,  6  m.  at  $5;  hauling  cable 

$25;  furniture  $23.35;  sundry  $65.26 .  217  86 

Ext  ending  line  from  Clam  Bay  to  Port  Washington,  &c  — 

Climber,  F  Porter,  21  d.  at.  $4;  labourers,  16$  d.  at  $3.50,  19^  at  $3.25 .  205  13 

Shapter,  L.  H.:  poles,  35  at  $1.25;  hauling  $4 .  47  75 


Vancouver  Island  Lines 


Albcrni — 

Agent,  Mrs.  P.  A.  Haslam,  Apr  -Feb.  at  $55 .  605  00 

Repairer  at  $70:  R.  Erickson  1  in.,  W.  Green  7  m.,  A.  A.  Lynn  4  m .  840  00 


Carried  forward .  27,196  31 
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British  Columbia  Telegraphs:  Maintenance — Continued.  S  cfs. 

Brought  forward  .  27,19631 

Vancouver  Island  Lines — Continued. 

Banficld — 

Agent,  G.  M.  Ross,  Apr  -Feb.  at  $70 .  770  00 

Repairers  at  $70:  J.  B.  McKay  11  m.,  C.  E.  Mousley  11  m.,  J.  Maben  3  w .  1,591  50 

Campbell  River:  agent,  W.  E.  Spencer,  Apr.-Feb.  at  $70 .  770  00 

Carmanali:  agent  at  $35:  W.  P.  Daykin  4  m.,  G.  Woodley  1  m .  175  00 

C’loo-ose:  repairer  at  $70:  D.  Logan  11  m.,J.  Nutting  2  m.,  E.  Arnold  9  m .  1,540  00 

Comox:  agent,  M.  Smith,  Feb.-Feb.  at  $55 .  715  00 

Courtenay:  agent,  J.  Aitken,  11  m.  at  S70;  repairer,  M.  Coe,  11  m.  at  $70 .  1,540  00 

Cumberland:  agent,  H.  G.  Williams,  Apr.-Feb.  at  $70 .  770  00 

Jordan  River:  repairer,  J.  N.  McVicar,  Apr.-Feb.  at  $70 .  770  00 

Lund:  repairer,  C.  H.  Franzen,  Apr.-Feb.  at  $70 .  770  00 

Nanaimo — 

Agent,  A.  C.  Cole,  Apr.-Feb.,  1  m.  at  $85,  10  at  $95 .  1,035  00 

Messenger,  H.  W.  Spencer,  1  m.  at  $20,  10  at  $30 .  320  00 

Otter  Point:  agent,  Kate  Gordon,  Apr.-Feb.  at  $35 .  385  00 

Parksville — 

Agent,  L.  H.  Bradbury,  Apr.-Feb.  at  $70 .  770  00 

Linemen:  Thos.  Hirst,  11  m.  at  $70;  Wm.  Mills,  11  m.  at  $55 .  1,375  00 

Port  Alberni:  agent,  E.  B.  Garrard,  12  m.  at  $70;  repairer,  D.  Stone,  12  m.  at  $70 .  1,680  00 

Port  Renfrew — 

Agent,  H.  W.  Tee,  Apr.-Feb.  at  $55 .  605  00 

Repairers  at  $70:  T.  M.  Baird,  11  m.,  A.  McLennan  11  m.,  D.  H.  Soule  11  m .  2,310  00 

Powell  River:  agent,  A.  M.  Oliver,  11  m.  at  $70 .  770  00 

Sooke  Road:  repairer,  A.  Gent,  Apr.-Feb.  at  $70 .  770  00 

Tofino:  agent,  &c.,  F.  C.  Garrard,  Apr.-Feb.  at  $70..  770  00 

Toquart:  agent,  &c.,  J.  E.  Hillier,  Apr.-Feb.  at  $75  825  00 

Uchucklesit:  agent,  &c.,  J.  Williams,  Apr.-Feb.  at  $70  .  770  00 

Ucluelet:  agent,  &c.,  H.  J.  Hillier,  Apr.-Feb.  at  $70  770  09 

Union  Bay — 

Agent,  A.  M.  Falconer,  Apr.-Feb.  at  $70  770  00 

Lineman  at  $85:  Thos.  Hudson  10  m.,  L.  Piket  1  m  .  935  00 

Victoria — 

Agent,  J.  McNeil,  Apr.-Feb.  at  $85  .  935  00 

Messenger  at  $20:  P.  H.  Stevens  $128  39;  W.  Bryson  $39.36;  D.  Dowdall  $52.25 .  220  00 

Commission  of  25  p.c.  of  receipts:  Courtenay,  B  C  Telephone  Co.  $1.42;  Gabriola  Island, 

Jas.  Dcgnen  $9.60;  Jordan  River,  Mrs.  C.  MacVicar  $10.24;  Nanaimo,  A.  C.  Cole  $1.45, 

B  C.  Telephone  Co.  $21;  North  Denman,  T.  W.  Piercy  $17.84;  Quathiaski  Cove,  W.  E. 

Anderson  $20  33;  Scarfs,  Oscar  Scarf  $2.12;  Sooke,  Miss  I.  Milne  $33.51;  Sooke  Way, 

Mrs.  S.  Gent,  S5.31 .  122  82 

Labourers,  45  d.  at  $3;  team  hire,  3  d.  at  $7;  poles,  22  at  $2  . .  200  00 

B  C.  Telephone  Co.:  rent  of  telephones:  Alberni,  June  24-Dec.  31,  $18.75;  Cumberland,  Dec.- 
Dec.,  $39;  Nanaimo,  July-Dee.,  $21;  Port  Alberni,  June  20-Dec.  31,  $19;  Union  Bay, 
part  July,  Aug.-Dee.,  $16;  Victoria  office,  July-Dee.,  $24;  Victoria  operator’s  residence, 

Apr.  9-Dec.  31,  $26  163  75 

Carter  &  McKenzie:  wire,  563  lb.  at  85c.,  288?  at  7|c.;  zincs  $32.50;  sundry  $52.56 .  154  51 

Goode,  W.  C.:  bluestone,  1,290  lb.  at  10c.;  freight  and  cartage  $7.60  .  136  60 

Grandy,  A.:  rent  of  office  at  Port  Alberni,  May-Sept .  75  00 

Mitchell,  C.  A.:  cedar  poles,  70  at  $1.75 .  122  50 

Ilaslam,  P.  A.:  rent  of  office,  Alberni,  Apr. -Dec.,  $45;  postage  &c.  $4.75  .  49  75 

Hawkins  &  Hayward:  zincs,  52  at  75c.;  dry  cells  $29;  sundry  $42.68;  freight,  &c.  $4.70 .  115  38 

Hillier,  R.  E.:  rent  of  office,  Ucluelet,  Apr.-Sept.  at  $8.50  51  00 

Hinton  Electric  Co.:  gasoline,  72  cases  at  $3.50,  70  at  $3.75;  phones,  5  at  $29;  dry  batteries,  68, 

$27.20;  wire  $29.80;  sundry  supplies,  repairs,  &c.  $318.81  1,035  31 

McKean,  W.  G.:  rent  of  office,  Courtenay,  May-Oct.  $39;  blind  $5;  sundry  $4.90  48  90 

Northern  Elec.  &  Supply  Co.:  insulators,  1,400  at  5-5c.;  brackets,  2,550  at  l-98c.;  freight,  &c 

$10.20 .  137  69 

Porter,  A.  V.,  travel,  &c.  $64;  Smith,  I\,  rent  of  office,  Comox,  Apr.-Sept.  $30 .  94  00 

Prior,  E.  G.  &  Co.:  wire,  6,670  lb.  at  3-lc.;  sundry  supplies,  $51 .43;  freight,  $13.24 .  271  44 

Willow  Hotel:  rent  of  Campbell  River  office,  Jan. -June,  $30;  wood,  $11.50 .  41  50 

Linework,  9  d.  at  $4,  3  at  $3.75,  45  at  $3.50,  87  at  S3. 25,  236-85  at  $3,  5f  at  $2.75,  5  at  $2.50; 
freight  and  cartage,  $81.10;  3  ranges  and  pipe,  $64.20;  canoes,  $18, $15,  $12;  coal  oil,  $39.20; 
driving,  $43.50;  boat  hire,  &c.,  $34;  postage,  $21.35;  awnings,  $17.50;  hardware,  &c., 

$146.11 .  1,718  26 


Generally. 

Line  foreman,  A.  V.  Porter,  Apr.-Mar.,  at  $100;  travel  and  outlay,  $103.50 .  1,303  50 

Clerk,  superintendent’s  office,  Victoria,  Wm.  Dee,  Apr.-Mar.  at  $110 .  1,320  00 


Camed  forward .  59,784  72 
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British  Columbia  Telegraphs:  Maintenance— Concluded.  $  cts. 

Brought  forward  .  59,784  72 

Generally — Concluded. 

Launch  attendant:  M.  Campbell,  2  m.  at  $70;  H.  Ward,  3  m.  at  $70,  7  m.  at  $80  salary  and 

$25  board  allowance . 1,085  00 

Henderson,  Wm.:  travel,  &c.,  $79.30;  postage  stamps,  $136;  freight,  &c.,  $36.63 .  251  93 

Hinton  Elec.  Co.:  gasoline,  $31 .38;  repairs,  $30.25;  sundry,  $10 .  71  63 

Iloggan,  Wm.:  gasoline,  24§  cases,  $79.50;  oil,  &c.,  $5.35 .  84  85 

Lucas,  L.  A.:  indemnity  for  loss  of  typewriter  and  watch  in  flood,  Feb.,  1912 .  150  00 

Victoria  Lumber  &  Mfg.  Co.:  gasoline,  $43.40;  sundry,  $7.65 .  51  05 

Small  payments:  gasoline,  $27.40;  wire,  $13.25;  sundry,  $45.81 .  86  46 

King’s  Printer,  $233  .24;  Stationery  Office,  $166.68 .  399  92 

Detailed  with  Telegraphs,  Sask.  and  Alberta,  Maintenance . (Page  V — 452)  1,041  G5 


63,007  21 

Less,  refunded  by  B.C.  Telephone  Co .  13  05 


Total,  carried  to  pa^e  V —  19 .  62,994  16 


Yukon  Telegraphs:  Maintenance. 


Vancouver:  Office  of  Superintendent  of  Ashcroft-Atlin  Division  ($10,649.67) — 

Superintendent,  J.  T.  Phelan:  services,  Apr.-Mar.,  $2,800;  travel,  $795.90 .  3,595  90 

Clerk,  Apr.-Mar.:  J.  J.  Healy,  $1,900;  P.  R.  Quain,  3  m.  at  $110,  9  at  $125 .  3,355  00 

Clerk,  P.  R.  McKenzie,  Mar.  25-Nov.  30  at  $50,  $410;  M.  H.  Wood,  Jan.  8-Mar.  31  at  $60, 

$166.45 .  576  45 

Stenographer,  E.  M.  Keays,  3  m.  at  $91.66,  9  at  $100 .  1,174  98 

B. C. Telephone  Co.:  rent  of  telephone,  1  yr.  to  Mar.  31, 1913,  $162;  long  distance  tolls,  $4.50  166  50 

C. P.R.  Co’s  Tel.,  telegrams,  $115.25;  Vancouver,  Post  Office,  stamps,  &c.,  $196 .  311  25 

Merchants’  Cartage  Co.:  storage  of  zincs  and  coppers,  Feb.,  1912-Jan.  1913,  $124.95; 

cartage,  &c.,  $34.17 .  159  12 

Metropolitan  Building  Co.:  rent  of  offices,  Apr.-Mar.  at  $94 .  1, 128  00 

Small  payments:  express,  $27.45;  postage,  $23.75;  telegrams,  $22.97;  towel  supply,  $19.50; 

office  supplies,  &c.,  $88.80 . 182  47 

Whitehorse:  Office  of  Superintendent  of  Atlin-Forty  Mile  Division  ($5,908.46) — 

District  superintendent,  H.  Gilchen,  Apr.-Mar.,  at  $210,  travel,  $56.50 .  2,576  50 

Operator,  G.  S.  Fleming,  12  m.  at  $155 .  1,860  00 

Messenger,  at  $65:  Apr.  1-Aug.  14,  L.  Larsen,  $289.35;  Aug.  15 -Mar.  31,  F.  Young,  $490.65  780  00 

Lowe,  Robt.:  scavenger  work,  $130;  wood,  19§  cords  at  $8.50,  5  at  $9 .  340  75 

Ryder,  R.,  water,  $60.36;  Yukon  Elec..  Co.,  lighting,  Feb. -Feb.,  $203.30 .  263  66 

Small  payments:  cleaning  $23;  launch  hire,  $20;  rent  of  p.o.  box,  $15;  linework,  $10;  sundry, 

$19.55 .  87  55 

Aiyansh  ($1,737.94) — 

Operator  at  $75  salary  and  $30  board:  L.  A.  Graef,  Apr.  1-May  23;  F.  D.  Wilson,  June, 

July,  board,  May  21-31,  $10.64;  R.  A.  Hanseman,  Aug.  1-Feb.  4;  P.  R.  Currie,  Feb.- 

Mar .  1,258  29 

Smyth,  J.  &  S.:  rent  of  office,  Aug.  22-Oct.  22,  1911,  Nov.  22,  1911-Nov.  30,  1912 .  143  00 

Small  payments:  linework,  68  d.  at  $3.50;  4  pr.  snow  shoes,  $28;  rent,  Nov.  11-Feb.  10, 

$15;  ferriage,  $15;  camp  stove,  $12.50;  sundry,  $28.15 .  336  65 

Aldermere  ($1,313.69) — 

Operator,  at  $75;  J.  E.  Lima,  Apr.-July,  $300;  R.  D.  Thompson,  July  24-Oct.  11, 

$195.96;  M.  J.  O’Farrell,  Oct.  12-Dec.  19,  $169.36;  Mrs.  A.  R.  Lima,  Dec.  20-23,  Jan. 

27-Feb.  3,  $29.82;  E.  A.  Hawley,  Dec.  24-Jan.  26,  $82.25;  T.  E.  Hankin,  Feb. 

4-Mar.  31,  $141.96  .  919  35 

Lineman  at  $70:  H.  Fink,  Apr.-June;  Geo.  Barrett,  June  24-July  25 .  282  79 

Broughton  &  McNeil:  blankets,  $18;  coal  oil,  $10;  hardware,  $43.80 .  71  80 

Grand  Trunk  Pacific  Coast  S.  S.  Co.,  fare  of  M.  J.  O’Farrell .  25  00 

Small  payments:  linework,  $12;  night  latch,  $2.25;  exchange,  50c .  14  75 

Alexandria:  linework,  $25;  meals,  lodging,  horse  feed,  $50.88 .  75  88 

Alexis  Creek:  operator,  Mrs.  A.  S.  Graham,  25%  commission,  Feb .  88 

Alice  Arm  ($1,589.35) — 

Operator  at  $75  salary  and  $30  board:  J.  H.  Rutledge,  Apr.  l-.Tuly  6,  $335.31;  R.  E.  Lay¬ 
man,  July  7-Feb.  16,  $774.69,  less  fare,  $9.80;  R.  H.  A.  Nielsen,  Mar.  $105,  balance, 


r  eb.,  . .  „  X 

Miner,  Ah:  repairing,  15  d.  at  $4.50,  271  at  $4 . . .  178  50 

Small  payments:  linework,  17  d.  at  $4,  3  at  $3.50;  use  of  gasoline  boat,  $32;  fare  from 

Vancouver,  S22;  canoe,  &c.,  $15;  lumber,  $14  40;  sundry,  $28.75 .  190  65 

Anders:  operator,  W.  J.  Anders,  25%  commission,  Feb. -Feb .  81  10 


Carried  forward .  21 , 306  97 
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Yukon  Telegraphs:  Maintenance — Continued.  $  cts. 

Brought  forward, .  21,306  97 

\sh  croft  ($4,478.04) — 

Local  manager,  C.  E.  Gooding,  Apr. -Sept,  at  60%  of  $110,  Oct.-Mar.  at  60%  of  $125; 

overtime,  $140.99 .  986  99 

Night  operators  at  60%  of  $90:  R.  A.  Baylor,  $210.07,  J.  H.  Blackford,  $20.74,  W.  D. 

Brini,  $157.37,  R.  A.  Clarke,  $125.10,  R.  A.  Gooding,  $109.05,  A.  J.  Tennant,  $77.39  699  72 

Day  and  extra  operators  at  60%  of  $85:  R.  A.  Baylor,  $180.05,  W.  D.  Brini,  $469.11, 

R.  A.  Clarke,  $112.31,  R.  B.  Demorest,  $23.54,  W.  B.  French,  $21.58,  H.  A.  McCoy, 

$119.50,  F.  R.  Stanton,  $145.39,  A.  J.  Tennant,  $26.44,  R.  Williams,  $75.55 .  1, 173  47 

Koelkenbeck,  M.,  lineman  and  clerk,  Apr.  6-Mar.  31  at  $60 .  710  00 

McMillan,  H.,  lineman,  Apr.  1-5,  at  $85 .  14  15 

Janitor  at  $8:  Ah.  Song,  9  m.,  Tat  Sing,  3  m .  96  00 

Ashcroft  Water,  Elec.  &  Impt.  Co.:  water,  $27;  electric  light,  $62.70 .  89  70 

Elliott,  &  Co.,  freight,  $255.23;  Kelly,  Douglas  &  Co.,  bluestone,  726  lb.  at  8c.,  drayage, 

25c . 313  56 

Tingling,  S.:  rent  of  office  and  storeroom,  Mar  .-Feb.  at  $19 .  228  00 

Small  payments:  postage,  $44;  cleaning  battery,  $41;  wood,  $23.67;  fares,  $12.15;  rent  of 

p.o.  box,  $7;  sundry,  $38.63 .  166  45 

Atlin  ($4,533) — 

Local  manager,  A.  B.  Taylor,  Apr. -Mar.  at  $116.66  salary  and  $60  board  allowance .  2, 119  98 

Night  operator,  J.  B.  Watson,  12  m.  at  $100  salary  and  $60  board  allowance .  1,920  00 

Kirkshaw,  J.  B.:  2  lamp  gasoline  plant,  $50;  heater,  $12;  sundry,  $23.15 .  85  15 

Neville,  C.  W.  A.,  water,  Feb. -Feb.,  $80.75;  Pillman,  E.  L.,  provisions,  $62.22 .  142  97 

Schulz,  Ls.:  wood,  24i  cords  at  $6;  gasoline,  $9;  cartage,  $11.50 .  167  50 

Small  payments:  linewrork,  $38.50;  oil,  $14;  provisions,  $12.15;  sundry,  $32.75 .  97  40 

Barkerville  ($1,045.05) — 

Operator,  T.  F.  Murphy,  Apr.  1-12,  18-30,  May,  June,  Sept. -Feb.  at  $60 .  530  00 

Relieving  operator,  R.  L.  Murphy,  5  d.  in  Apr.,  July  Aug.,  Mar.  at  $60 .  190  00 

McIntyre,  D.:  repairing  building  after  fire:  lumber,  $82.50;  hauling,  $16;  labour,  $90 . •  188  50 

Murphy,  T.  F.:  fuel  and  light,  12  m.  at  $5;  linework,  $36;  horse  hire,  $16;  sundry,  $24,55..  136  55 

Becker's:  operator,  F.  M.  Becker,  25%  commission,  Dec.-Feb .  6  37 

Bella  Coola  ($702)— 

Operator:  J.  T.  Brooks,  Dec.  22-Feb.  9  at  $100;  O.  Landry,  Feb.,  Mar.  at  $110 .  384  40 

Brynildsen,  B.  &  Co.:  rent,  Dec.  15-Jan.  31,  $22.50;  wood,  $32;  sundry,  $12 .  66  50 

Line  work,  28  d.  at  $5;  13  at  $3.50;  horse  hire,  $9;  board,  &c.,  $11 .50.  Paid  as  follows: 

S.  Colwell,  $46.50,  T.  Englebretson,  $19.50,  T.  A.  Levellton,  $70,  P.  B.  Overson,  $70  206  00 

Fares,  3  at  $14;  freight,  $3.10 .  45  10 

Big  Salmon  ($1,411.75)— 

Operator,  Jas.  Withrow,  Apr.  1-May  14,  Oct.  -Mar.  at  $82.50 .  614  75 

Lineman,  L.  Breaden,  9  m.  at  $75 .  675  00 

Meat,  $67.50;  horse  hire,  $42;  snowshoes,  $10;  meals,  $2.50 .  122  00 

Blackwater  ($1,749.61) — 

Operator  at  $75;  S.  G.  LawTence,  3  m.,  D.  Mitchell,  9  m .  900  00 

Lineman  at  $70:  J.  A.  Bowles,  $315.31,  L.  R.  Seldon,  $117.42,  R.  M.  Spaulding,  $372.58...  805  31 

Horse  hire,  $12;  oats,  &c.,  $9.80;  repairs,  $9;  sundry,  $13.50 .  44  30 

Bobtail  Lake  ($1,648.74)— 

Operators  at  $75:  R.  A.  Gooding,  Apr  .1-Oct.  20,  $498.39;  L.  R.  Seldon,  Oct.  22-Mar.  31, 

$399.19 .  897  58 

Linemen  at  $70:  M.  L.  Burnett,  Apr.  1-May  2,  $74.51;  D.  Mitchell,  May  21-June  30  (en 
route  May  15-20)  $108.39;  L.  R.  Seldon,  July  15-Aug.  31,  $108.39,  S.  A.  Courtney, 

Sept.  23-Jan.  5,  $239.96;  C.  E.  McWha,  Feb.  24-Mar.  31,  $82.50 .  613  75 

Fares,  $109.30;  stove,  $10;  freight,  $5.36;  sundry,  $12.75 .  137  41 

Bostrom’s:  operator,  C.  S.  Fuller,  Apr.,  $75,  board,  $25 .  100  00 

Burn’s  Lake  ($1791.64) — 

Operator,  at  $75:  H.  D.  Birdsail,  Apr.  1-Oct.  18,  $493;  R.  D.  Thompson,  Oct.  19-Jan. 

5,  en  route,  Oct.  12-18,  $210.49;  S.  A  Courtney,  Jan.  6-  Mar.  31,  $212.90 .  916  94 

Lineman  at  $70;  W.  A.  Gow,  Apr.-Mar .  840  00 

Labour,  $11.20,  fare,  $10,  freight,  $7.50,  meals,  &c.,  $6 .  34  70 

Carcross  ($1,595.39) — 

Operator,  at  $82.50  salary  and  $40  board:  S.  E.  Chambers,  Apr.  1-May  14,  July  15-Feb.  28, 

$1,102.50;  N.  Chambers,  May  15-July  14,  $245;  R.  C.  Ewing,  Mar.,  $122. 50..  . .  1,470  00 

Vansomer,  Chas.:  wood,  10  cords  at  $8.50 .  85  00 

Postage,  $20.04;  gasoline,  $14;  coal  oil,  $6;  door  spring,  35c .  40  39 

Carmacks:  operator,  H.  McMillan,  Jan. -Mar.  at  $82.50,  board,  $90 .  337  50 

Cedar  River  ($1,552  33) — 

Operator,  F.  D.  Wilson,  Apr.-May,  Aug. -Mar.  at  $75 . . .  750  00 

Lineman  at  $70:  R.  H.  A.  Nielsen,  Apr. -Feb.,  J.  Belway,  Mar.,  15-21,  $15.80 .  785  80 

Thompson  Hardware  Co.,  padlocks,  $7;  sundry,  $9.53 . . .  16  53 

Cedarvale  ($63.25) — 

Operator,  Mr3.  J.  W.  Graham,  Dec.,  1911-Jan.,  1913,  25%  commission .  37  00 

Cormier,  J.,  wood .  26  25 


Carried  forward .  42,321  C4 
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Yukon  Telegraphs:  Maintenance— Continued. 


$  cts. 


Brought  forward . . .  42,321  64 

Clinton  ($952.70) — 

Operator  and  lineman,  E.  LeBourdais,  Apr.-Mar.  at  $60 .  720  00 

LeBourdais,  A.:  services  as  relieving  operator,  9  d.  at  $3;  fares,  $18;  sundry,  $18 .  03  00 

LeBourdais,  E.:  rent,  12  m.  at  $5;  horse  hire,  &c.,  $33.50;  meals,  &c.,  $27.75;  sundry, 

$48.45 .  169  70 

Coffee  Creek  ($2,196.25)— 

Operator,  at  $82.50:  B.  D.  Dewitt,  Apr. -July  (July  sick  leave)  $330;  G.  McDonald,  June 

24-Mar.  31,  $761.75 .  1,091  75 

Lineman,  A.  Morrison,  Apr.-Mar.  at  $75 .  900  00 

Detraz,  H.,  provisions  for  fire  fighters,  May  23,  $48,  meat,  $20 .  68  00 

Small  payments:  meat,  $60;  hauling  wood,  $37.50;  meals,  &c.,  $39 .  136  50 

Copper  River:  operator,  S.  W.  Dobbie,  25%  commission,  Dec.,  1911-Feb.,  1913 .  59  85 

Coronation:  agent,  C.  L.  Copp,  25%  commission,  Nov. -Jan . 4  63 

Cottonwood  ($38.33) — 

Operator,  Miss  A.  J.  Boyd,  25%  commission,  Dec.,  1911-Feb.,  1913 .  23  33 

Boyd,  Mrs.  J.  T.:  repairing,  $7.50;  meals,  &c.,  $7.50 .  15  00 

Dawson  ($12,870.40) — 

Manager,  W.  Brownlow,  at  $150  salary  and  $100  board,  Apr.-Mar .  3,000  00 

Night  operator,  G.  A.  McLachlan,  at  $125  salary  and  $100  board,  Apr.-Mar .  2,700  00 

Cashier,  J.  P.  Champagne  at  $125  salary  and  $100  board,  Apr.-Mar .  2,700  00 

Line  foreman,  C.  A.  Couture,  Apr.-Mar.  at  $125,  board,  Apr.  1-May  26,  Oct. -Mar.,  $783.88  2,283  88 

Relieving  lineman,  J.  H.  Dixon,  May  27-Sept.  30,  at  $80  salary  and  $100  board .  749  02 

Messenger  at  $3:  Wm.  Millish,  Apr.;  C.  Albert,  May-Mar .  1,095  00 

Dawson  Electric  Light  <fc  Power  Co.,  lighting,  Jan.  31,  1912-Feb.  15,  1913 .  299  42 

Small  payments:  cartage,  $15.50;  postage,  $11.58;  rent  of  p.o.  box,  $6;  sundry,  $10 .  43  08 

Dougherty’s  :  operator,  Mrs.  Dougherty,  25%  commission,  Dec.  1911-Jan.,  1913 .  17  09 

Echo  Lake  ($2,283.96)— 

Operator  at  $100:  W.  S.  Simpson,  Jr.,  Apr.,  Aug.-Mar.,  less  $2.04  excess  freight,  $897.96; 

C.  W.  Vance,  May  1-June  6,  $120 .  1,017  96 

Lineman  at  $3:  C.  W.  Vance,  Apr.;  A.  Mackay,  May  1-Aug.  2;  Jas.  Huston,  June  7-Mar. 

31 . . .  1,266  00 

Fairhaven:  operator,  W.  W.  Jones,  25%  commission,  Nov.,  Jan.,  $1.63;  repairing,  $14 .  15  63 

Fort  Fraser  ($635.25) — 

Operator:  M.  L.  Burnett,  Jan. -Mar.,  at  $75  salary  and  $1  a  day  board . '. .  315  00 

Lineman:  H.  Worthington,  Jan.-Mar.  at  $70  salary  and  $1  a  day  board .  300  00 

Wood .  20  25 

Forty  Mile  ($1,307.94)— 

Operator,  W.  Lafontaine,  Apr.-Mar.  at  $82.50 .  990  00 

Mosher,  S.,  wood,  10  cords  at  $10;  Northern  Com.  Co.,  meat,  $97.50;  oil,  &c.,  $19.86..  217  36 

Small  pavments:  man  and  dog  team,  5  d.  at  $7.50;  meals,  $25;  linework,  $20;  sundry, 

$18.08 . 100  58 

Fraser  Lake  ($1,702.26) — 

Operator,  $75  salary  and  $1  a  d.  board:  G.  W.  Proctor,  Mar.  28-May  2,  $121.52;  M.  L. 

Burnett,  May  3-Dec.  31,  $838.16 . . .  959  68 

Lineman,  $70  salary  and  $1  per  d.  board:  H.  LeDuke,  Apr. -.June,  $301;  LI.  Worthington, 

Oct.  28-Dec.  31,  $214.03 .  515  03 

Tannock,  J.  R.,  25%  commission,  Jan.  8-Feb.  28 .  12  11 

Hudson’s  Bay  Co.:  rent,  I'eb.-Nov.,  $55;  freight,  $31.34;  coal  oil,  $31.50;  wood,  $12; 

sundry,  $33. 10 .  162  94 

Small  payments:  freight,  $21;  linework,  $14;  snowshoes,  $9;  coal,  $8.50 .  52  50 

Georgetown  ($48  21) — 

Operator,  G.  L.  Peek,  25%  commission,  Dec.  1911-Feb.,  1913 .  22  21 

Georgetown  Saw  Mill  Co.:  repairs,  $18;  launch  hire,  $5;  dry  cells,  $3 .  26  00 


Goose  Bay  ($1,849.75) — 

Operator,  J.  G.  Bryden,  Apr.-Mar.  at  $75  salary  and  $30  board —  . . . . .  1,260  00 

Hidden  Creek  Copper  Co.:  hire  of  gasoline  boat,  7  d.  at  $8;  gasoline,  $25;  provisions, 

$17.25;  sundry,  $24.30 .  122  55 

Imperial  Oil  Co.,  gasoline,  $54.85,  freight,  &c.,  $12.10,  less  drum,  $8 . . .  58  95 

Building  refuge  cabin,  linework,  &c.:  14?  d.  at  $4.50  ,  23^  d.  at  $4,  32  at  $3.50.  Paid  as 
follows:  R.  S.  Chapman  $56,  W.  Mclntomney  $82,  Wm.  McKenzie  $111.25,  small 

payments  $22 .  2/1  25 

Small  payments:  stoves,  4,  $22;  chairs,  $15.50;  oil,  $15;  blankets,  $13;  sundry,  $71,50..  137  00 

Government  Ranch:  operator,  Geo.  Barrett,  July  26-Mar.  31,  at  $75  salary  and  $25  board -  819  36 

Granby  Bay:  Imperial  Oil  Co.,  gasoline,  $32.50,  freight  $4.40 .  36  90 

Graveyard  Point  ($1,252.42) — 

Operator,  at  $75  salary  and  $25  board:  P.  R.  Currie,  Apr. -Jan.,  $1,000;  P.  V.  Ilargit,  Jan. 

26-Mar.  31,  $219.36 .  1,219  36 

Snowshoes,  $10;  packsack,  $4  50;  hardware,  <tc.,  $18.56 .  33  06 

Hanceville:  operator,  Mrs.  O.  T.  Hance,  25%  commission,  Dec.-Jan .  2  49 


Carried  forward 


68,415  06 
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Yukon  Telegraphs:  Maintenance — Continued.  $  cts. 

Brought  forward .  68,415  06 

Hardscrabble  ($302.75) — 

Operator,  at  $75  salary  and  £25  board:  H.  S.  Cunnungham,  Apr.  1-May  11,  $135.48;  R 

A.  Hanseman,  May  12-June  30,  $164.52 .  300  00 

Kaien  Hardware  Co.,  spikes,  &c .  2  75 

Harper’s  Camp  ($1,054.82) — 

Operator,  A.  J.  Patenaude,  Apr. -Mar.  at  $56 .  720  00 

McCauley,  Geo:  repairing,  36  d.  at  $3;  hire  of  pack  horse,  36  d.  at  $1 .  144  00 

Rose,  F.  W.:  repairing,  36  d.  at  $3;  horse  hire,  36  d.  at  $1 .  144  00 

Rent,  June-Dee.,  $35;  hardware,  $10.32;  postage,  $1.50 .  46  82 

Haysport  ($1,981.76) — 

Operator,  J.  W.  Ferguson,  Apr. -Mar.,  at  $75  salary  and  $25  board .  1,200  00 

Adams,  Jas.:  launch  service,  Haysport  to  Port  Essington,  13  m .  650  00 

Skeena  River  Syndicate,  rent  of  office,  Mar.-Feb .  120  00 

Coal  oil,  $11 . 10;  freight,  66c .  11  76 

Hazclton  ($10,958.28)— 

Local  manager,  E.  R.  Cox,  Apr. -Mar.  at  $110  salary  and  $1  a  d.  board .  1,685  00 

Operators,  at  $100  and  $1  a  d.  board:  W.  W.  Wrathall,  Apr  .-May  23,  $227.20;  L.  A. 

Graef,  May  24-July  22,  $256.77;  G.  W.  MacKay,  July  23-Jan.  5,  Mar.  4-31,  $830.48; 

W.  E.  Asson,  Jan.  6-Mar.  3,  $250.55 .  1,565  00 

Operators,  at  $85  salary  and  $1  a  d.  board:  G.  W.  McKay,  Apr.  1-July  22,  $428.32; 

R.  O.  Fulton,  July  23-Mar.  31,  $956.68;  J.  Wrathall,  Apr.  1-Sept.  18,  $647;  M.  J. 

O’Farrell,  Sept.  19-Oct.  11,  $86.16;  S.  D.  Blackwell,  Oct.  11-Jan.  15,  $365.71,  less 
$25.05  fare;  J.  G.  Halloron,  Jan.  16-Mar.  31,  $288.87;  W.  E.  Asson,  July  23-Jan.  5,  Mar. 

4-31,  $735. 17 .  3,482  86 

Clerk  and  messenger  at  $100;  F.  M.  Daniels,  Apr. -Oct.;  R.  O’Brien,  Nov.-Mar .  1,200  00 

Line  foreman,  J.  A.  Thorne,  Apr. -Mar.  at  $100 .  1,200  00 

Lineman,  Wm.  Blackstock,  July-Mar.  at  $75  salary  and  $1  a  d.  board .  949  00 

Brown,  Mrs.  M.,  ground  rent,  Apr. -Mar .  60  00 

Hazclton  Hospital,  departmental  allowance,  Mar.-Jan .  330  00 

Linework,  $203.75;  fares,  $89.90;  linoleum,  $46.95;  freighting  $35.37;  2  safeties,  $27.10; 

cleaning  battery,  $26;  cutting  wood,  $24;  sundry,  $33.35 .  486  42 

Hole-in-Wall  (S1.233. 14) — 

Operator,  at  $75  salary  and  $25  board:  S.  Courtenay,  Apr.  1-20,  J.  A.  McMillan,  Apr.  21- 

July  22;  C.  W.  Mitchell,  July  23-Mar.  31 .  1,200  00 

Small  payments:  stove,  $16;  packsack,  $4.50;  sundry,  $12.64 .  33  14 

Hootalinqua  ($1,197) — 

Operator,  R.  T.  McDonald,  Apr. -Mar.  at  $82.50 .  990  00 

Firewood,  17  cords  at  $7;  meat,  $65;  vegetables,  $15;  snowshoes,  $8 .  207  00 

Hydraulic:  operator,  Quesnelle  Hydraulic  Gold  Mining  Co.,  25%  commission,  Dec.,  1911  to 

Jan.  1913 .  109  54 

Iskoot  ($2,312.38)— 

Operator  at  $100:  G.  W.  Hughes,  Apr.  1-June  3,  Sept.  6-Mar.  31,  $893.33,  less  excess  freight 
$12.30;  G.  T.  Waring,  June  4-Sept.  5,  en  route,  May  25-June  3,  $339.25,  less  excess 

freight,  $1 . 10 . 1,219  18 

Lineman,  J.  W.  Makemson,  Apr. -Mar.  at  $3  per  d.,  less  excess  freight  $1.80 . .......  1,093  20 

Kersley:  Shepherd,  Jas.,  repairs  $2,  meals,  horse  feed,  &e.  $33 .  : .  35  00 

Kispiox:  operator,  H.  Taylor,  Apr. -Sept,  at  $75  salary  and  $30  board;  Oct. -Feb.  on  25%  com¬ 
mission, $11 . 19 .  641  19 

Kitselas  ($1,426.10)— 

Operator  at  $80  salary  and  $25  board:  W.  W.  Norman,  Apr.  1-Feb.  9,  $1,083.75;  M.  C. 

Harrison,  Feb.  9-Mar.  31,  $179.99 .  1,263  74 

Rent  of  cabin,  Mar.-Dec.:  Hudson’s  Bay  Co.,  4  m.  at  $25;  C.  Durham,  6  m.  at  $5 .  130  00 

Fare  of  W.  Norman,  Sept.,  1909,  $15;  heater,  &c.,  $11.36;  linework,  $6 .  32  36 

Kitsumkalum  ($3,136.03) — 

Operator,  M.  R.  Grimes,  Apr. -Mar.  at  $75  salary  and  $25  board .  1,200  00 

Lineman,  Geo.  Minchin,  Apr. -Mar.  at  $70  salary  and  $25  board .  1,140  00 

Couture,  John,  construction  of  3$  miles  of  line .  262  50 

Davis,  F.  M.,  rowboat,  $45,  freight,  &c.,  $7.25 .  52  25 

Ross,  Thos.:  hauling  supplies,  Kitsumkalum  to  Cedar  River,  $266.07;  sundry,  $8.15 .  274  22 

Small  payments:  linework,  $84;  freight,  $41.31;  wood,  $25;  rent,  $12;  moving  office,  $10; 

sundry,  $34.75 .  207  06 

Kitwangar  ($489.44) — 

Operator,  H.  A.  Maclsaac,  Dec. -Mar.  at  $75  salary  and  $25  board .  400  00 

Moving  cabin  from  Andimaul,  $42;  wood,  $18;  line  work,  $9;  tar-paper,  $7.50;  sundry, 

$12.94 .  89  44 

Klunakluna  ($361.09) — 

Operator,  R.  B.  Demorest,  Dec.  2o-Mar.  31  at  $75  salary  and  $25  board .  322  59 

Transportation  from  Alexis  Creek,  $30;  meals,  &c.,  $8.50 .  38  50 

Lillooet  ($1,877.80) — 

Operator  and  lineman,  S.  A.  MacFarlane,  Apr.  1-July  22,  Sept.,  at  $60,  Oct. -Mar.,  at  $85, 

$792.60;  R.  K.  White,  July  23-Aug.  23,  at  $60,  $61.94  .  854  54 


Carried  forward .  94,508  12 
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Yukon  Telegraphs:  Maintenance— Continued.  $  cts. 

Brought  forward .  94,508  12 

Lillooet — Concluded. 

Messenger,  S.  J.  Boyd,  5  m.  at  $25 .  125  00 

Small  payments:  rent,  Mar. -Mar.,  $65;  gasoline  lamp,  $16.50;  express,  &c.,  $24.06;  sundry 

$55.70 .  161  26 

Repairs  between  Lillooet  and  Hat  Creek:  team,  56  d.  at  $5;  labourers,  54  d.  at  $3,  114  at 
$2.50,  sundry  $10.  Paid  as  follows:  C.  Adolph,  $429,  E.  Boultbee  $10,  C.  Narcisse 

$54,  J.  Narcisse  $149,  J.  Nequila  $95 .  737  00 

Livingstone  Creek:  operator,  D.  G.  Snure,  25%  commission,  Dec. -Nov .  10  22 

Locke’s:  operator,  A.  Locke,  Dec.,  1911-Jan.  1913,  $8.74;  meals,  &c.,  $5 .  13  74 

Lome  Creek  ($1,235.95) — 

Operator,  A.  J.  Morrison,  Apr. -Mar.  at  $75  salary  and  $25  board .  1,200  00 

Kitchen  utensils,  $25.80;  line  work,  $6;  hardwrare,  $4.15 .  35  95 

Lower  Labarge  ($1,162.45) — 

Operator,  G.  C.  Walker,  Apr. -Mar.  at  $82.50 .  990  00 

Williams,  W.  E.,  wood,  12  cords  at  $7 .  84  00 

Small  payments:  meat  $65,  vegetables  $13,  linework  $8,  hardware  $2.45 .  88  45 

Lyne’s:  operator,  Mrs.  W.  Lyne,  Feb. -Feb.,  $21.92;  linework  $11 .  32  92 

Maple  Bay:  Noble,  Wm.,  rent  of  house,  Mar. -Mar .  65  00 

McHugh’s  ($1,209) — 

Operator  at  $75  salary  and  $25  board:  H.  P.  Large,  Apr.  1-6,  May  4-Mar.  31,  $1,110.32; 

G.  Grassett,  Apr.  7-May  3,  $89.68 .  1,200  00 

Line  work .  9  00 

McLe  d’s:  Thompson  Hardware  Co.,  coal  oil,  $3.50,  freight,  60c .  4  10 

Mission  Landing:  operator,  E.  W.  Cox,  25%  commission,  Nov. -Jan .  1  19 

Moffat’s  (S33 .31) — 

Operator,  Henry  Moffat,  25%  commission,  Dec.  1911-Jan.  1913 .  10  81 

Meals,  horse  feed,  &c .  22  50 

Moricetown:  operator,  J.  Muir,  Apr.-Mar.  at  $75,  outlay,  $7.75 .  907  75 

Mosher’s:  lineman,  R.  E.  Mosher,  Dec.  25-Mar.  31  at  $75 .  241  94 

Nahlin  ($1,483.81)— 

Operator,  J.  T.  Puling,  Apr.-Mar.  at  $82.50,  less  72c.  excess  freight .  989  28 

Linemen,  at  $75:  A.  McKay,  Apr.  7-30;  A.  Johnson,  Aug.  24-Feb.  15 .  494  53 

Nakina  ($1,265.75)— 

Operator,  E.  Barnett,  Apr.-Mar.  at  $82.50 .  990  00 

Lineman,  G.  Grasett,  Feb .  75  00 

Kershaw,  J.  B.:  tar  paper,  $18;  zinc,  $7.25;  sundry  hardware,  $29 .  54  25 

Mackintosh  &  Dickson,  provisions,  &c .  146  50 

Nechacco  ($1,782.50) — 

Operator  at  $75:  W.  J.  Milne,  Apr.-Aug.  14;  A.  Ferland,  Aug.  15-Mar.  31 .  900  00 

Lineman,  J.  Charleson,  Apr.-Mar.  at  $70 .  840  00 

Transportation,  $25;  linework,  $9;  coal  oil,  $8.50 .  42  50 

New  Hazelton  ($1,187.65) — 

Operator:  C.  J.  Fraser,  Apr.  1-May  9,  salary  $96.78,  board  $32.26;  G.  Grassett,  May  10- 

Jan.  31,  Mar.,  $728.22,  board,  May  10-Mar.  31,  $267.74 .  1,125  00 

Fare  of  J.  G.  Halloren  $25.25,  of  G.  Grasett  $9.75;  blankets,  $8;  sundry,  $19.65 .  62  65 

Nicholl  ($980.94)—.. 

Operator  at  $75  salary  and  $25  board:  R.  A.  Hanseman,  June,  $100;  J.  C.  Overbeck,  July 

25-Mar.  31,  $822.59 .  922  59 

Lumber,  $10.60:  freight,  $8.10;  linework,  $7.50;  sundry  $32.15 .  58  35 

North  Pacific  ($1,001.08) — 

Lineman,  P.  Wicks,  Apr.-Mar.,  5  m.  at  $80,  7  at  $85 .  995  00 

Snowshoes,  $5.50;  postage,  58c .  6  08 

Ogilvie  ($1,199)— 

Operator,  at  $82.50:  W.  C.  Fraser,  Apr.-Mar.;  H.  Strong,  June  28-30,  $8.25 .  998  25 

Cruikshanks,  L.  C.:  wood,  10  cords  at  $9;  provisions,  $42 .  132  00 

Meat,  $30;  trip  with  launch,  $25;  meals,  &c.,  $7;  sundry,  $6.75 .  68  75 

Pavilion  ($112.54)— 

Operator,  Mrs.  M.  I.  Bryson,  25%  commission,  Feb. -Feb .  64  54 

Bryson,  J.B.  ,  2  men  and  team,  5  days .  48  00 

Port  Essington:  agent,  G.  A.  Taylor,  Mar. -Feb.  at  $10 .  120  00 

Port  Simpson  ($364.90) — 

Agent,  at  $30:  Jas.  Sharp,  Apr.  1-Mar.  11;  H.  C.  Flewin,  Mar.  12-31 .  360  00 

Postage .  4  90 

Prince  Rupert  ($7,958.67) — 

Local  manager,  F.  W.  Dowling,  Apr.-Mar.  at  $150 .  1,800  00 

Operator,  at  $110:  J.  M.  Kelly,  Apr.-Mar.  and  6  d.  overtime  $1,342;  L.  W.  Waugh,  Apr. 

1-7,  $25  67;  W.  Wardensburg,  Apr.  17-June  13,  $209.01,  less  fare  S 16;  Wm.  Kennarney, 

June  14-Sept.  13,  Sept.  24-Oct.  1,  $355.54;  R.  F.  Pollard,  Oct.  2-Mar.  31,  $656.45...  2,572  67 

Lineman,  Wm.  Blackstock;  Apr. -June  at  $100 .  300  00 

Clerk,  H.  McMillan,  June  15-Mar.  31  at  $100 .  953  33 


Carried  forward .  115,573  12 
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Yukon  Telegraphs:  Maintenance— Continued.  $  cts. 

Brought  forward .  115,573  12 

Prince  Rupert — Concluded. 

Messenger:  J.  Sherman,  $51 ,  A.  Hunter  $37,  H.  Greene  $46,  J.  Dowling  $99,  F.  Dowling  $39, 

J.  Christiansen  $82 .  354  00 

Davis,  F.  M.:  use  of  launch,  4  trips,  $45;  boat  hire,  &c.,  $27 . 1.  72  00 

Merryfield,  J.  E.,  bluestone,  1,160  lb.  at  10c .  116  00 

Stephens,  M.  M.,  &  Co.,  rent  of  office  and  store  room,  Mar. -Feb .  1,  200  00 

Linework,  33  d.  at  S3,  26'  nt  S3. 50;  electric  lighting,  $62.76;  telephone,  12  m.  $48;  postage 
stamps,  $46;  fares,  SS9.90;  electric  supplies,  $23.30;  signs,  $21.25;  sundry,  $62.36  ; 

board  of  men,  Port  Edward,  $45.35 .  590  67 

Quesnel  ($2,251.06) — 

Operatorat  $85:  D.  Mitchell,  Apr.  1, 2,  $5.67;  J.  A.  Bowdes,  Apr.  3-13,  $31.16;  T.  F.  Murphy, 

Apr.  13-17,  $14.17;  C.  H.  Preston,  Apr.  18-Mar.  31,  $971.83..., .  1,022  83 

Messenger,  L.  Preston,  Apr.  18-Mar.  31 . 343  00 

Linework,  31  d.  at  $2.50,  16^  at  $3,  16  at  $3.50,  41  at  $4,  sundry  $34;  horse  hire,  &c.,  $158; 

meals,  feed,  &c.,  $142.60;  hay  and  oats  $69.81;  wood  $36;  coal  oil  $31.50;  sundry  $66.92  885  83 

Quesnel  Forks  ($883) — 

Operator,  Grant  Grinder,  Apr.-Mar .  800  00 

Rent,  13  m.  at  $5;  horse  hire  $11;  linework,  $6;  meals  $1 .  83  00 

Selkirk  ($1,189.50)— 

Operator,  R.  P.  Hall,  Apr.-Mar.  at  $82.50 . 990  00 

Wood,  10  cords  at  $7;  meat  $65;  linework  $16;  heater  $15;  sundry  $33.50 .  199  50 

Shandilla  ($879.35) — 

Operator,  H.  A.  Maclsaac,  Apr.-Nov.,  at  $75  salary  and  $25  board .  800  00 

Linework,  21§  d.  at  $3;  sundry  $14.85 .  79  35 

Sheady’s  ($281) — 

Operator,  J.  C.  Ovei'beck,  Apr.  1-June  24,  at  $75  salary  and  $25  board .  280  00 

Rope .  1  00 

Shepherd’s:  operator,  Jas.  Shepherd,  25%  commission,  Dec  .-Nov .  9  22 

Shesley:  operator  at  $82.50:  A.  Johnson,  Apr.  1-May  21;  F.  Jackson,  May  22-Mar.  31,  less 

$24.70  excess  freight .  965  30 

Soda  Creek  (81,315.05) — 

Operator:  F.  D.  Gibson,  Apr.  1-July  19,  at  $75,  $270.96;  R.  D.  Lang,  July  20-Mar.  31,  at  $85, 

$712.91..... . '. . . . .  983  87 

Cariboo  Trading  Co.:  rent  of  cabin,  Feb.-Oct.  $45;  coal  oil  $24.75 .  69  75 

Linework  $98.75;  horse  hire,  &c.,  $79.25;  meals,  feed,  &c.,  $49;  wood,  $24;  sundry'  $10.43. .  261  43 

South  Bulkley  ($1,740) — 

Operator,  Wm.  Mitchell,  Apr.-Mar.  at  $75;  lineman,  Wm.  Clark,  12  m.  at  $70 .  1,740  00 

Stanley  ($65.14) — 

Operator,  Mrs.  H.  J.  Gardner,  Dec.,  1911-Feb.,  1913,  25%  commission .  63  14 

Line  work . 2  00 

Stella  (S1.029) — 

Operator,  H.  LeDuke,  July-Mar.  at  $75  salary  and  $1  a  day  board .  949  00 

Ryan,  J.,  line  work,  32  d.  at  $2.50 .  80  00 

Stewart,  B.C.  ($3,734.99)— 

Operator,  H.  B.  Birch,  Apr.-Mar.  at  $110 . ; .  1,320  00 

Lineman  at  $75:  A.  D.  Dalgleish,  May-Oct.;  H.  A.  MacMartin,  Jan.-Mar .  675  00 

Falconer,  T.  W.:  gasoline,  102  gal.  at  40c.,  357  at  45c.;  oil,  25§  gal.  at  90c.;  sundry  $18.95. .  243  35 

Imperial  Oil  Co.:  gasoline,  178  gal.  at  29c.,  88  at  292c.,  12  cases  at  $2.55;  freight  $21.26; 

4  drums,  $32 . . . . . . .  161  44 

Kubley,  H.  G.:  gasoline,  325  gal.  at  35c.;  engine  oil,  &c.,  $15.75 .  129  50 

Itodda,  J.,  launch  hire,  4  d.  at  $15;  Smith,  H.  &  Co.,  provisions,  &c.,  $115.30 .  175  30 

Stewart  Portland  Canal  Light,  Water  &  Power  Co.,  lighting,  Mar  .-Feb .  72  00 

Stewart  Transfer  &  Transportation  Co.:  coal,  3  ton  at  $13,  3  at  $12;  launch  hire  $60;  sundry 

$16.45 . 151  45 

Western  Machine  Works:  overhauling  engine,  making  shaft,  bearings,  &c.,  $119.70;  sundry 

repairs  $9.30 . 129  00 

Young,  R.  Boyd  Co.:  rent  of  office,  Mar. -Dec.  at  $25;  provisions  $62.45 .  312  45 

Linework,  d.  at  $3.50:  A.  D.  Dalgleish  28,  A.  G.  Howells  19,  H.  A.  MacMartin  24, 

sundry  10 . 283  50 

Small  payments:  batteries,  &c.,  $24.60,  cartage  $15.10,  repairing  launch  $12,  sundry  $30.30  82  00 

Stewart,  Y.  T.  (81,212.15) — 

Operator,  at  $82.50:  J.  O’Regan,  Apr.  1-June  27,  $239.25;  W.  C.  Fraser,  July;  B.  D. 

Dewitt,  Aug.-Mar . 981  75 

Provisions  $132.40,  linework  $34,  hauling  wood  $30,  sundry  $34 .  230  40 

Stuart  Lake:  operator,  P.  B.  MacLeod,  25%  commission,  Oct. -Feb .  28  87 

Tagish  ($2,308.05)— 

Operator  at  $82.50:  P.  H.  Moore,  Apr.  1-4;  D.  Allen,  Apr.  5-Mar.  31 .  990  00 

Lineman  at  $75:  C.  J.  Burnside,  Apr.-June;  A.  Dixon,  July  1-Mar.  2;  B.  Kelly,  Mar.  3-31 . .  900  00 

Brown,  H.  E.:  meat  $85;  groceries  $80.15;  19-ft.  canoe  $75;  coal  oil  $6 .  246  15 

Watson,  M.:  stoves,  $20,  $18;  pipe  $10;  provisions  $78.45;  hardware  $11.25 .  137  70 

Cartage  $25;  meals  $5;  oil  cloth  $2.40;  customs  duty  $1.80. . .  34  20 


Carried  forward 
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135,798  07 


Tantalus  ($740.25) — 

Operator,  J.  Withrow,  May  15-Sept.  30,  at  $82.50 . 

Lineman,  H.  Breaden,  July-Sept.  at  $75 . 

Five  Fingers  Coal  Co.:  board  of  operator,  May  15-Sept.  30,  $139;  meals  to  linemen  $1 _ 

Telegraph  Creek  ($4.481.78) — 

Operator,  A.  S.  Gillespie,  Apr.-Mar.  at  $100  salary  and  $1  a  day  board . 

Line  foreman,  A.  J.  Charleson,  Apr.-Mar.  at  $150,  board,  May  22-Mar.  31,  $314 . 

Bodell,  J.,  lineman,  en  route,  Aug.  3-8 . 

Callbreath,  J.  F.:  rent  of  warehouse,  Apr.-Aug.,  Oct.-Mar . 

Hudson’s  Bay  Co.:  wood,  12^  cords  at  -S7.50;  line  work,  17|  d.  at  $3 . 

Matheson,  F.,  fare  $28,  freight  $31.93;  Simpson,  J.,  sawing  wood  $21 . 

Smith  (M.)  Blair  &  Co.:  blankets,  6  pr.  at  $6;  sacks  $18.50;  burlap  $3.10 . 

Telegraph  Creek  Hospital,  departmental  allowance,  Feb.-Feb . 

Telegraph  Point  ($1,239.35) — 

Operator,  V.  F.  Dunn,  Apr.-Mar.  at  $75  salary  and  $25  board . . . 

Stove  $16;  coal  oil  $10.50;  sundry  $12.85 . ^ . 

Te  kwa  ($1,025.97) — 

Operator:  Mrs.  A.  R.  Lima,  Apr. -July,  25%  commission  $353.12;  J.  E.  Lima,  Aug. -Mar. 

at  $75 . 

Heater  $32.25;  hardware  $17;  linework  $9;  sundry  $14.60 . . . 

Tyanghton:  operator,  G.  White,  25%  commission,  Nov.-Feb.  $1.82;  repairs  $17.50 . 

Windt’s:  operator,  G.  Windt,  Feb.-Feb.,  25%  commission . . . . . . 

Wingdam:  agent,  J.  T.  Fleming,  Dec.-May,  Aug.-Feb.,  25%  commission  $15.90,  repairing  $7. . 

Yorston’s:  agent,  J.  M.  Yorston,  25%  commission,  Dec.,  1911-Feb.,  1913 . 

Yukon  Crossing  ($2, ‘100. 75) — 

Operator,  R.  C.  Ewing,  Apr  .-Feb.  at  $-82.50 . . 

Lineman,  H.  O.  Lokken,  Apr.-June  18,  Oct.  5-Mar.  31,  at  $75,  June  19-Oct.  4  on  repair 

trip  at  $125 . ; . 

Meat  $87.50;  heater  $15;  meals,  &c.,  $7;  stove  pipe  $6.50;  screws  80c . 

1st  Cabin:  operator,  P.  E.  Smith,  Oct.  12-Mar.  31  at  $75  salary  and  $1  a  day  board . 

2nd  Cabin  ($1,713.23) — 

Operator  at  $75:  P.  E.  Smith,  Apr.  1-May  2,  Sept.  11-Oct.  11,  $156.45;  C.  S.  Fuller,  May  3- 

Sept.  10,  en  route  May  1,  2,  $325;  C.  A.  Eby,  Oct.  12-Mar.  31.  $423.39 . 

Lineman  at  $70:  J.  J.  Sullivan,  Apr.  1-May  9,  $90.32;  C.  A.  Eby,  May  10-Oct.  11,  $354.52; 

L.  T.  Kenney,  Oct.  26-Mar.  31,  $363.55 . 

3rd  Cabin  (SI, 906.68)— 

Oponvior,  at  $75:  W.  T.  Weekes,  Mar.  28-June  30,  $234.68:  E.  G.  Ayliffe,  July-Mar.,  $6<5. . 
Lineman,  at  $70:  W.  Blake,  Apr.-May,  $140;  E.  G.  Ayliffe,  Apr.  27-30,  June,  $79.33;  J. 

Chilver,  July  4-Mar.  31,  $623.22 . _•••••- . 

Weekes,  W.  T.;  forwarding  supplies,  Julv  1-Aug.  13  at  $75;  board,  July  3-Aug.  3,  $4S . 

4th  Cabin  ($1,633.63)— 

Operator  at  $75:  J.  J.  Dore,  Apr.;  P.  O.  Burnell,  May  13-Sept.  13;  C.  S.  Fuller,  Sept.  11- 

Oct.  21,  W.  H.  Blake,  Dec.-Mar . 

Lineman  at  $70:  E.  L.  Kelly,  Apr.;  W .  H.  Blake,  May;  C.  L.  D.  Maxwell,  May  26-Mar.  31, 
$713.55 . . . 


Rope . 

5th  Cabin  ($2,295) — 

Operator  at  $100:  R.  A.  Drake,  Apr.;  J.  J.  Dore.  May-Mar . 

Lineman  at  $3  a  day:  C.  E.  Ellaby,  Apr.;  E.  L.  Kelly,  May  1-Aug.  13,  Sept.  12-Mar.  31; 

W.  T.  Weekes,  Aug.  14-Sept.  11 . 

6th  Cabin  ($1,971.79) — 

Operator  at  $100:  Jas.  Mooney,  Apr.;  J.  R.  Barker,  May  1-July  2,  Sept.  3-Mar.  31 . 

Lineman  at  $3  a  day :  J.  R.  Barker,  Apr.;  C.  E.  Ellaby,  May-Aug.,  Oct.  1-4,  Oct.  16-Mar.  31 
7th  Cabin  ($1,895.33)—  .  t  „r  m  „r  , 

Operatorat  $100:  Jas.  Hamilton,  Apr.-May;  R.  Hamilton,  June- Aug.;  >\  .  T.  \Neekes,  Sept. 

12-Mar.  31 . 

Lineman  at  $3  a  day:  W.  P.  McPhee,  Apr.-May;  W.  H.  Blake,  June-Xov . 

8th  Cabin  ($2,199.28)— 

Operator,  Robt.  Todd,  Apr.-Mar.  at  $100 . . •••;•• 

Lineman  at  $3  a  day:  L.  Mason,  Apr. -July ;  A.  McKay,  Sept. -Mar.,  less  $2.72  excess  freight 


9th  Cabin  ($2,190)— 

Operator,  G.  W.  Smith,  Apr.-Mar.  at  $100 . 

Lineman  at  $3  a  day:  C.  Jepsen,  Apr. -Aug.;  L.  Mason,  Oct.  6-Mar.  31 . 

25  ^  Openitorat  $  100  •"  R .  McKay,  Apr.  1-May  19,  $161.29;  J.  Williams,  May  20-Sept.  5,  $353.38, 

less  26c.  excess  freight;  G.  T.  Waring,  Sept.  6-Mar.  31,  $683.33 . •••••• 

Lineman  at  $3  a  day :  J.  W  illiams,  Apr.  1-May  19,  Sept .  6-Mar.  3 1 ;  J.  Bodell,  May  20-Aug.  - , 


59 


A.  McKay,  Aug.  3-31  . 

Mile  House:  25%  commission  Dec., 
$9.56;  Angus  Ryder  $7.59 . 


1910,  Jan.,  1911,  Feb.,  1912-Feb.,  1913:  Miss  A.  Ryder 


375  25 
225  00 
140  00 


1 , 565  00 
2,114  00 
18  00 
110  00 
146  25 
80  93 
57  60 
390  00 

1,200  00 

39  35 


953  12 
72  85 
19  32 
11  49 
22  90 
2S  71 

907  50 

1,076  45 
116  80 
594  39 


904  84 

808  39 

909  68 

842  55 
154  45 


779  27 

853  55 
0  81 

1,200  00 

1,095  00 

999  79 
972  00 


1,1  33 

732  00 

1,200  00 

999  28 

1,200  00 

990  00 


1,197  74 
1,080  00 
17  15 


Carried  forward 


164,162  81 


V— 462 


AUDITOR  GENERAL'S  REPORT,  1012-1913 


4  GEORGE  V.,  A.  1914 


Yukon  Telegraphs:  Maintenance — Continued.  $  ets. 

Brought  forward .  104,162  81 

70  Mile  House  ($81.91)— 

Agent,  Jas.  D.  Boyd,  25%  commission,  Feb.-Nov .  10  66 

Linework  $32.75;  meals,  <fcc.,  $18;  horsehire  $16;  fare  $4.50 .  71  25 

74  Mile  House:  agent,  Mrs.  M.  Cunningham,  Feb.-Jan.,  25%  commission .  10  02 

83  Mile  House;  agent,  D.  A.  Stoddard,  Feb.,  1912-Feb.,  1913,  25%  commission .  29  73 

100  Mile  House($15) . 

Agent,  25%  commission,  Dec.‘1911-Jan.,  1913:  Stephenson  Bros.  $8.67;  W.  H.  Buse  $4.33. .  13  00 

Stephenson,  F.  L.  repairs .  2  00 

105  Mile  House:  agent,  B.  H.  McNeil,  Dec.,  1911-Feb.,  1913,  $25.78,  outlay  $22 .  47  78 

115  Mile  House  ($1,196) — 

Operator  and  lineman:  S.  J.  Boyd,  6  m.  at  $60;  J.  Foster,  6  m.  at  $85 .  870  00 

Linework  $190.75;  meals,  horsefeed,  &c.,  $105.25;  wood  $24;  coal  oil  $6 .  326  00 

122  Mile  House:  agent,  G.  Forbes,  Aug.-Feb.,  25%  commission .  6  34 

134  Mile  House:  agent,  J.  H.  Ross,  Dec.,  1911-Fcb.,  1913,  25%  commission .  19  25 

141  Mile  House  ($40.95)— 

Agent,  J.  P.  Murphy,  Dec.,  1911-Feb.,  1913,  25%  commission .  33  95 

Meals,  feed  for  horses,  &c .  7  00 

150  Mile  House  ($1,548.31)— 

Operator:  O.  Landry,  Apr.  at  $75,  July  20- Aug.  10  at  $85,  $60.32;  H.  E.  Carroll,  May  1- 

July  14  at  $75,  $183.87;  J.  B.  Rutledge,  Aug.  11-Mar.  31  at  $85,  $652.58 .  971  77 

Linework  $241.75,  horse  hire  $45;  meals,  &c.,  $44;  fares  $61.30;  express  $46.84;  rent,  light 
and  fuel,  Aug.  10-31,  Oct.-Mar.  $68;  rent,  Mar.-Apr.,  Aug.-Sept..  $20;  tabic  $15;  sundry 

S34.65 .  576  54 

158  Mile  House  ($57.05) — 

Agent,  F.  Nason,  Feb.-Feb.,  25%  commission .  24  05 

Linework  $24;  meals,  &c.,  $9 .  33  00 

Repair  Party  under  C.  A.  Couture  ($2,777.93) — 

Axemen,  days  at  $3.50:  B.  Alter  119-2,  S.  Cotter  122^,  C.  Johnson  1191,  E.  Morrison  54Y  .  1,456  00 

Dawson  Hardware  Co.:  cookstove  $25;  sundry  $32.75 .  57  25 

Northern  Navigation  Co.:  fares,  4  at  $10;  freight  $11.29 . .' .  51  29 

Provisions:  Barton  Bros.  $22.70,  Boss  Bakery  $930.57,  P.  Burns  &  Co.  $37.75,  Whitney  & 

Pedlar  $170.12 . 1,161  14 

Small  payments:  cartage  $20.50,  tent  $19,  smithwork  $8.75,  grindstone  $4 .  52  25 

Repair  Party  under  H.  O.  Lokken  ($2  020.96) — 

Axemen,  days  at  $3.50:  A.  King  118|,  G.  Ryder  118^,  M.  Woodruff  121 .  1,253  00 

Cook,  A.  Dickson,  6j  d.  at  $3.50 .  22  75 

Provisions  $636.61,  meals  $38,  hardware  $34.35,  labour  $19.25,  rooms  $15,  smithwork  $2. 

Paid  as  follows:  Arctic  Trading  Co.  $408.63,  H.  E.  Brown  $134.28,  small  payments 

$202  30  745  21 

Repair  Party  under  L  A.  Thorne:  fares  $205.35;  meals,  &c.,  $308.60;  hardware,  &c.,  $45.59..  559  54 

Work  under  J.  A.  House  ($456.20) — 

House,  J.  A.,  installing  instruments,  150  Mile  House — Bella  Coola,  Jan.,  31  d.  at  $5. ...  155  00 

Team  and  driver,  8  d.  at  $6.50,  6j  at  $8;  meals,  &c.,  $68.75;  fares  $57.65;  hardware,  &c., 

$70.80 .  301  20 

General  Repairs,  Atlin-Pike  River  and  Tagish  Sections:  labour,  77  d.  at  $3.50;  meals  $7.50 _  277  00 

Services  in  connection  with  forest  fires,  May-June,  1912: — 

Labour,  89  d.  at  $5,  86  at  $4,  92  at  $3.50;  cutting  wood  $26.25 .  1,137  25 

Leave  of  Absence  ($1,666.95) — 

Barker,  J.  R.,  operator,  6t.h  Cabin,  July  3-Sept.  2 .  200  00 

Chambers,  S.  E.,  operator,  Carcross,  May  15-July  14 .  165  00 

Hughes,  G.  W.,  operator,  Iskoot,  June  4-Aug.  3 .  200  0Q 

Huston,  Jas.,  lineman:  Nakina,  Apr  .-May,  1903,  $150;  Iskoot,  Mar.-Apr.,  1912,  $183 _  333  00 

Johnson,  Andrew,  operator,  Shesley,  May  22-July  21 .  165  00 

Macfarlane,  S.  A.,  operator,  Lillooet,  July  23-Aug.  31 .  77  40 

Mason,  L.,  lineman,  8th  Cabin,  Aug.-Sept .  183  00 

McKay,  G.  W.,  operator,  Hazelton,  Jan.  6-Mar.  3 .  193  55 

Proctor,  G.  W.,  operator,  Fraser  Lake,  Dec.  7-Feb.  6,  1912 .  150  00 

B.  C.  Express  Co.:  express  $179.63;  fares,  1  at  $37,  4  at  $33,  2  at  $28,  1  at  $22.50,  1  at  $17.50, 

5  at  $16,  sundry  $36 .  560  63 

Callbreath,  J.  Fi,  Telegraph  Creek:  packing  supplies:  Echo  Lake,  4,385  lb.  at  17c.;  Iskoot, 

4,454  lb.  at  10c.;  Nahlin,  4,491  lb.  at  12c.;  Raspberry  Creek,  554  lb.  at  5c.;  Shesley, 

3,198  lb.  at  5c.;  25  Mile  Cabin,  4,230  lb.  at  13c .  2,467  27 

Caux,  Jean,  Hazelton:  packing  supplies,  24,570  lb.  at  13$c.,  less  parcel  lost  $2.15;  Aldermere 
$489.92,  Blackwater  $498.42,  Bobtail  $491.13,  Burns  Lake  $543.92,  Fraser  Lake  $3.37, 

Morieetown  $290.40,  Nechacco  $499.50,  South  Bulkley  $494.78,  Stella  $3.37 .  3,314  81 

Fraser,  John  A.  &  Co.,  Quesnel:  provisions  $3,790.60;  soap,  &c.  $66.80;  coal  oil  $51;  sacks, 
straps,  packing,  $108;  cook  stoves,  2  at  $50;  sundry  $91.95.  Charged  as  follows:  Alder- 
mere  SG67,  Blackwater  $674.05,  Bobtail  Lake  $691.35,  Burns  Lake  $730.75,  Fraser  Lake 

$50,  Nechacco  $680.50,  Quesnel  $47.50,  South  Bulkley  $667.20 .  4,208  35 

Hinton  F.lectric  Co.,  Vancouver:  coppers,  250  at  15c.;  relays,  2  at  $12;  jars  $25.80;  sundry 

$38.69 .  125  99 


Carried  forward .  186,788  03 
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Hudson’s  Bay  Co.:  freight  $668.62;  4  pr.  snowshoes  $36;  foot  filling  $29.50;  sundry  $38.65. .  772  77 

Hyland  &  Belfry,  Telegraph  Creek:  packing  $28.57,  snowshoes  $27,  sundry  $143.57 .  199  14 

Kelly,  Douglas  &  Co.:  bluestone,  1,491  lb.  at  9c.;  drayage  50c .  134  69 

Larkworthy,  W.  J.:  wood,  36?  cords  at  $10;  provisions  $295.02;  snowshoes,  2  pr.  at  $10,  30 
at  $9;  gasoline  $270;  line  work,  72  d.  at  $3;  freighting  $127.45;  roofing,  &c.,  $100;  stoves, 

1  at  $27.50,  4  at  $14;  coal  oil  $63;  snowshoe  filling,  &c.,  $61.80;  labour  $55;  blankets 

$48;  chairs  $19;  sundry  $457.52 .  2,451  29 

McLennan,  McFeely  &  Co.:  stoves,  2  at  $21.50,  3  at  $7.50,  3  at  $5.50;  roofing,  12  sq.  at  $3.75; 

pliers,  16  pr.  at  $1 .75;  sundry  hardware,  &c.  $170.28 .  325  28 


Merryfield  &  Co.,  Prince  Bupert:  provisions  $12,053.30;  candles  $208.26;  coal  oil  $129.50; 
soap,  &c.,  $266.40;  crating,  &c.,  $1,104.20;  cartage  $95.75;  freight  $28.92;  bluestone, 

8,964  lb.  at  10c.  Distributed  as  follows:  Atlin,  $212.60,  Bella  Coola  $173.75,  Big  Salmon 
$581.17,  Bostrom’s  $4.55,  Cedar  River  $641.73,  Coffee  Creek  $578.82,  Dawson  $158.70, 

Echo  Lake  $607.15.  Forty  Mile  $289.42,  Hazelton  $269.75,  Hoi  e-in-Wall  $4.41,  Hootalinqua 
$338.86,  Iskoot  $604.73,  Lower  Le  Barge  $337.46,  Maple  Bay  $142.44,  McHugh’s  $4.82, 

Moricetown  $373.32,  Nahlin  $604.72,  Nicholl  $4.65,  Ogilvie  $341.58,  Prince  Rupert  $57.30, 

Selkirk  $332.67,  Shandilla  $4.82,  Shesley  $339.66,  Stewart  River  $342.69,  Tagish  $580.24, 

Telegraph  Creek  $620.63,  Telegraph  Point  $4.25,  Terrace  $52.28,  Yukon  Crossing  $581.40, 

2nd  cabin  $626.23,  3rd  Cabin  $620.48,  4th  Cabin  $621.73,  5th  Cabin  $622.18,  6th  Cabin 
$622.81,  7th  Cabin  $625.25,  8th  Cabin  $621.71,  9th  Cabin  $620.66,  25  Mile  Cabin  $611.11.  14,782  73 

Northern  Elec,  and  Mfg.  Co.,  Vancouver:  wire,  8,707  lb.  at  3-5c.,  982^  at  3-85c.;  jars,  522 
at  55c.;  telephone  sets,  6  at  $21.29,  1  at  $12.32,  1  at  $23.65;  dry  batteries,  163  at  31  -65c., 

263  asst.  $74 .34;  insulators,  1,400  at  7 -58c.;  brackets,  3,575  asst.  $92.97;  climbers,  straps 
and  clamps  $91.84;  coppers,  552  at  9c.,  406  at  7§c.;  relays,  11  at  $5.50;  sundry  $252.98; 


cartage,  &c.,  $31.04 . 1,634  94 

Port  Simpson  Band  of  Indians:  indemnity  for  clearances,  &c .  250  00 

Prince  Rupert-Skeena  Transportation  Co.,  Prince  Rupert:  freight  $886.29;  fares,  &c.  $6.75. .  893  04 

Puckett,  W.  A.,  Whitehorse:  gasoline,  20  cases  at  $7.85;  coal  oil  $60;  2  safeties  $24.50;  pipe, 

&c.  $16.75;  sundry  $40.55 .  298  80 

Schulz,  Ls.,  Atlin:  packing  wire  and  supplies,  1  man  and  3  horses,  9  days .  153  00 

Smith,  C.  H.,  Ashcroft,  freight,  &c.,  $76.05;  Weston,  J.  G.,  Prince  Rupert,  cartage,  &c., 

$177.64 .  253  69 

White  Pass  and  Yukon  Route,  fares  and  freight .  3,596  85 

Small  payments:  bluestone,  711  lb.  at  9c.;  express,  &c.,  $54.96;  2  gasoline  lamps,  wiring  and 

tank  $40;  side  blocks  $28.29,  meals  $17.10,  sundry  $76.08 .  280  42 

Stationery  Office  $26.50;  advertising  $241.17 .  267  67 


Total,  carried  to  page  V — 19 .  213,082  34 


Telegraph  Service:  Generally. 

Prince  Edward  Island  Line — 

Western  Union  Telegraph  Co.:  reconstruction  of  lines:  labour,  $1,592.13,  board,  &c., 

$1,036.90,  material,  $1,507.77,  freight,  &c.,  $509.29,  h  paid  by  government . 

Timiskaming  Line  ($1,888.05) —  . 

Dumulon,  Jos.:  services  as  local  superintendent  and  general  repairer,  12  m.  to  Mar.  31, 

1913,  at  $65;  outlay,  assistants,  55|  d.  at  $2,  horse  hire  $357.25,  sundry  $268.08 . 

Agents,  commission  on  receipts,  &c.,  to  Mar.  31,  1913 . 

Northern  Electric  and  Mfg.  Co.,  Ltd.,  batteries,  &c . 

Pelee  Island  Telephone  Line  ($367.23) — 

Dist.  Supt.,  J.  McR.  Selkirk:  services,  operator  at  Leamington  $45.87,  repairer,  &c.,  20 

d.  at  $5;  agent,  commission  on  receipts  $45.23;  outlay  $64.11 . 

Agents,  commission  on  receipts,  12  m.  to  Mar.  31,  1913  (less  Dec.) . 

Northern  Electric  and  Mfg.  Co.,  Ltd.,  batteries,  &c . 

Voucher  outstanding,  G.  No.  37804 . _ . 

Edmonton  Agency:  postage  stamps  $75;  record  ribbon,  75c . 

Generally  ($2,359.10) — 

C.  P.  R.  Co.s  Telegraph:  Yukon  reports,  12  m.  at  $5;  telegrams  $260.10 . 

G.  N.  W.  Tel.  Co.,  telegrams . 

Small  payments:  statement  of  cable  traffic  $25;  express,  &c.,  $8.75 . 

King’s  Printer’s  account  $818.40;  Stationery  Office  $278.15 . 

Travel  and  outlay:  J.  E.  Bray  $57.50;  J.  E.  Gobeil  $350.09 . 

Advances  to  be  accounted  for,  D.  H.  Iveeley . 


2,323  09 


1,516  33 
320  39 
51  33 


255  21 
48  90 
35  15 
27  97 
75  75 

320  10 
251  11 
33  75 
1 , 096  55 
407  59 
250  00 


7,013  22 


Total,  carried  to  page  V — 19 
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1911-12. 

Public  Works  Dept.:  Revenue. 

Page. 

1912-13. 

Increase. 

Decrease. 

Summary. 

$  ct3. 

$  cts. 

$  ets. 

S9, 790  70 

Ca.snn.1  Revenue  . 

V— 467 

114,632  27 

24,841  51 

40,414  84 

Graving  Docks . 

V— 465 

47,727  51 

7,312  67 

87,789  73 

Slides  and  Booms . 

V— 466 

110,108  34 

22,318  61 

200,330  20 

Telegraph  Revenue . 

V— 464 

215,526  11 

15,195  91 

418,325  53 

487,994  23 

69,668  70 

Graving  Docks. 

• 

16,050  82 

Esquimalt . 

V— 465 

9,563  96 

7,092  86 

(a) 

Kingston,  one  year’s  rent  of  dock . 

10,000  00 

10,000  00. 

23,758  02 

Levis . 

V— 465 

28, 163  55 

4,405  53 

40,414  84 

47,727  51 

7,312  67 

Slides  and  Rooms. 

* 

Ottawa  District. 

7,502  24 

Black  River . 

V— 466 

7,514  46 

12  22 

4,055  50 

Cheneaux  Boom . 

V— 466 

4,059  69 

4  19 

5,027  09 

Coulonge  River . 

V— 466 

4,557  35 

470  34 

70  42 

Dumoine  River . 

V— 466 

'200  63 

124  21 

4,845  53 

Gatineau  Boom . 

V— 466 

5,748  83 

903  30 

2,149  75 

Hull  Slides . 

V— 466 

2,327  38 

177  63 

448  09 

Madawaska  River . 

V— ■ 466 

269  12 

178  97 

9, 2G0  02 

Petewawa  River . 

V— 466 

18,224  99 

8,964  97 

33,305  24 

42,902  45 

9,537  21 

50,577  05 

St.  Maurice  District . 

V— 466 

61,020  91 

10,443  26 

11  03 

Newcastle  District . 

V— 467 

2,838  86 

2,827  83 

3,835  81 

Saguenay  District . 

V— 467 

3,346  12 

489  69 

87,789  73 

110,108  34 

22,318  61 

1911-1912. 

1912-1913. 

Increase. 

1 

Decrease. 

$  cts. 

Telegraph  Revenue. 

$  cts. 

$  cts. 

S  cts. 

3,432  21 

Anticosti . 

3,118  34 

313  87 

970,80 

Bay  of  Fundy . 

515  38 

455  42 

3,863  71 

Cape  Breton . 

3,544  62 

319  09 

Chemainus . 

142  25 

142  25 

237  79 

Escuminac . 

220  64 

17  15 

76  80 

Gasne . 

50  04 

26  76 

2,307  05 

Golden  and  Windermere . 

2,555  95 

248  90 

20,753  83 

Kamloops-0  kanagan . 

22,481  50 

1,727  67 

67  59 

Laval-Beauport . 

69  22 

1  63 

1,133  49 

Magdalen  Islands . 

1,019  22 

114  27 

5,575  97 

North  Shore  E.  B . 

5,054  52 

521  45 

2,379  69 

North  Shore  W.  B . 

1,607  78 

771  91 

16,026  70 

North  West  Lines . 

25,435  87 

9,409  17 

38 8  44 

Orleans . 

556  25 

167  81 

202  75 

Pelee  Island . 

251  15 

48  40 

447  11 

Quarantine . 

303  72 

143  39 

1,212  49 

Salt  Springs  —  Island . 

1,363  06 

150  57 

182  00 

Sidney-Sidney  Island . 

113  57 

68  43 

90  36 

Temiscamingue . 

203  39 

113  03 

11,680  71 

Vancouver  Island . 

14,228  53 

2,547  82 

129,300  71 

Yukon . 

132,691  11 

3,390  40 

200,330  20 

215,526  11 

15, 195  91 

(a)  Credited  to  Casual  Revenue 


PUBLIC  WORKS  DEPARTMENT:  REVENUE 


V  465 


SESSIONAL  PAPER  No.  1 


Esquimalt  Graving  Dock. 


$  cts. 


Levis  Graving  Dock. 


S 


eta. 


D.G.S.  Lillooet, Ma.r.  25- Apr.  2 — 

Docking  and  first  day .  300  00 

6  d.  at  $50  .  300  00 

Water,  4,000  gal.  at  60c .  2  40 

SS.  Prince  Rupert,  Apr.  11-May  1 — 

Docking  and  first  day .  400  00 

17  d.,  2, 000  tons  at  4c .  1,360  00 

17  d.,  1, 400  tons  at  2c .  476  00 

Water,  238,000  gal.  at  60c .  142  80 

Pumping .  115  00 

SS.  Christian  Bars,  Mar.  17-18 — 

Id .  200  00 

5S.  Beckenham,  June  20-22 — 

Docking  and  first  day .  400  00 

1  d.,  2,000  tons  at  4c .  80  00 

1  d.,  2, 600  tons  at  2c .  52  00 

Water,  3, 000  gal.  at  60c .  1  80 

Princess  Charlotte,  July  29-Aug.  1 — 

Docking  for  cleaning  and  painting. . . .  200  00 

1  d.,  3,844  tons  at  5c .  192  20 

Water,  38,000  gal.  at  60c .  22  80 

arincess  Charlotte,  Sept.  3-4. — 

Docking  for  exchange  propellar .  200  00 

Id.,  3,84  tons  at  5c .  192  20 

Water,  31,000  gal.  at  60c .  18  60 

H.M.S.  Algerine,  Oct.  2-12 — 

Expenditure  docking  and  pumping. .. .  143  15 

Wages  to  staff,  10  days .  300  00 

H.M.S.  Shearwater,  Oct.  14-19 — 

Expenditure  docking  and  pumping,...  104  54 

Wages  to  staff,  5  days .  150  00 

SS.  Lonsdale,  Dec.  1-2 — 

Docking  and  first  day .  20  1  00 

1  d.,  3, 171  tons  at  5c .  158  55 

Sp.  County  of  Linlithgow,  Doc.  4.7 — ■ 

Docking  and  first  day .  400  00 

3d.,  2,000  tons  at  4c .  240  00 

3  d.,  202  tons  at  2c .  12  12 

Water,  7,000  gal.  at  60c .  4  20 

SS.  Strathlorne,  Dec.  30—31 — 

Docking  and  first  day .  200  00 

1  d.,  4,330  tons  at  5c .  216  50 

Water,  2,000  gal.  at  60c .  1  20 

SS.  Princess  Victoria — 

Docking  and  first  day .  200  00 

Water,  18,000  gal.  at  60c .  10  80 

SS.  Prince  George — 

Docking  and  first  day .  200  00 

Id.,  3,372  tons  at  5c .  168  60 

Water,  3,000  gal.  at  60c .  1  80 

SS.  Princess  Alice,  Mar.  13-!  1 — 

Docking  and  first  day .  200  00 

1  d.,  3,099  tons  at  5c .  154  95 

Water,  3,000  gal.  at  60c .  1  80 

SS.  Roma,  Mar.  15-20 — 

Docking  and  first  day .  400  00 

4  d.,  2,000  tons  at  4c .  320  00 

4  d.,  950  tons  at  4c .  76  00 

Water,  15,000  gal.  at  60c .  9  00 

Steam  to  ship  coal .  42  00 

SS.  Prince  Rupert,  Mar.  21-22— 

Docking  and  first  day .  200  00 

1  d.,  3,379  tons  at  5c .  168  95 

Water,  29,000  gal.  at  60c .  17  40 

D.G.o.  Lillooet,  Mar.  5-12 — 

Docking  and  first  day .  300  00 

6  d.,  at  $50  .  300  00 

Water,  1 1 , 000  gal.  at  60c .  6  60 


Wintering  Charges — 

SS.  Rapids  King .  1,000  00 

SS.  Rapids  Queen .  600  00 

Dredge  Ottawa . ^ .  478  38 

Dredge  Restigouche . t .  512  80 

SS.  La  Canadienne .  400  00 

SS.  Caspapedia .  200  00 

SS.  Sokoto,  May  6-9— 

4  d.,  painting  and  scraping .  468  40 

SS.  Cartier,  May  6-9 — 

4  d.,  painting  and  scraping .  200  00 

Pumping .  50  00 

Dredge  No.  7,  May  11-16 — 

Docking  and  first  day .  300  00 

4  d.  painting .  200  00 

SS.  Montcalm,  May  20-July  6 — 

Docking  and  first  day .  350  00 

46  d.,  1,432  tons  at  4$c .  2,964  24 

Use  of  pumps .  9  00 

SS.  Earl  Grey,  May  20-July  6 — 

Docking  and  first  day .  400  00 

46  d.,  2,000  tons  at  4 jc .  4,140  00 

46  d.,  357  tons  at  2c .  328  44 

Use  of  pumps .  12  00 

SS.  Turret  Bill,  July  8-Sept.  17 — - 

Docking  and  first  day .  350  00 

70  d.,  2,000  tons  at  4|c .  6,300  00 

70  d.,  211  tons  at  2c .  295  40 

Use  of  pumps .  13  25 

SS.  Lady  Grey,  Sept.  20-23 — 

3d.,  painting  and  scraping .  150  00 

Pumping .  50  00 

Barge  Eastwood,  Sept.  20-24 — 

Docking  and  first  day .  350  00 

4  d.,  1, 530  tons  at  4£c .  275  40 

SS.  Bengore  Head,  Oct.  21-25 — 

Docking  and  first  day .  400  00 

4  d.,  2,000  tons  at  4^0 .  360  00 

4  d.,  490  tons  at  2c .  39  20 

Use  of  pumps .  3  00 

Barge  Zapotec,  Oct.  7-16 — 

Docking  and  first  day .  300  00 

8  d.,  at  $50 . 400  00 

S.  Brage  Omaha,  Oct.  29-Nov.  2— 

Docking  and  first  day .  350  00 

3  d.,  2,000  tons  at  4|c .  270  00 

3d.,  131  tons  at  2c .  7  86 

SS.  Gladstone,  Nov.  18-23 — 

Docking  and  first  day .  400  00 

4  d.,  2,000  tons  at  4^c .  360  00 

4  d.,  2,927  tons  at  2c .  234  16 

Use  of  pumps .  4  50 

T. S.  Tierney,  Elec,  light .  1  00 

Dredge  Beaujeu  or  No.  8,  Sept.  26-Oct.  3 — 

Docking  and  first  day .  400  00 

7  d.,  2,000  tons  at  4jC .  630  00 

7  d.,  46  tons  at  2c .  6  44 

SS.  Billona,  Nov.  26-Dec.  14 — 

Docking  and  first  day .  400  00 

17  d . ,  2,000  tons  at  4jC .  1,530  00 

17  d.,  932  tons  at  2c . 316  88 

4  d.  penalty .  800  00 

Use  of  pumps .  47  00 

Dredge  Galveston,  Oct.  29-Nov.  2 — 

4  d.,  1,271  tons  at  5c .  254  20 

Use  of  pumps .  50  00 

SS.  Lord  Strathcona .  200  00 

Dredge  Fundy .  2  00 


9,563  96 


28,163  55 


1— 30v 
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Slide  and  Boom  Dues. 


$  cts. 


Slide  and  Boom  Dues — Con. 


$  ets. 


Black  River. 


Petewawa  River. 


Sawlogs  40,693,147  ft.  at  18c . 

B.  &  D.  timber  325,007  ft.  at  18c 

Railroad  ties  1,600  ft.  at  18c . 

Pulpwood  1,452-64  cords  at  9c. . . 
Cedars  1, 107  ft.  at  18c . 


Cheneaux  Boom. 

Sawlogs  178,844,870  ft.  at  2c . 

B.  &  D.  timber  2, 149,703  ft.  at  2c . 

Cedars  293,774  ft.  at  2c . 

Railroad  ties  740,825  ft.  at  2c . 

Pulpwood  41,917  -64  cords  at  lc . 


Coulonge  River. 

Sawlogs  25,031,303  ft.  at  18c . 

B.  &  D.  timber  282, 136  ft.  at  18c 
Fence  posts  5,300  ft.  at  18c . 


Dumoine  River. 

From  above  High  Falls — 

Sawlogs  6,391,727  ft.  at  2c . 

'  B.  &  D.  timber  80,811  ft.  at  2c 
Pulpwood  3,501-79  cords  at  lc. 
Lower  Improvements — 

Sawlogs  2,864,470  ft.  at  lc . 

B.  D.  timber  113,026  ft.  at  lc. . 
Pulpwood  1,280-81  cords  at  jc. 


Gatineau  Boom. 

Sawlogs  43,603,025  ft.  at  12c . 

B.  &  D.  timber  1,562,216  ft.  at  12c . 

Pulpwood  3,057-25  cords  at  6c . 

Cedars  4,670  ft.  at  12c . 

Cedars  61,345  ft.  at  6c . 

Railroad  ties  1,055,775  ft.  at  12c . 

Fence  posts  109,750  ft.  at  12c . 

No  details . 


Hull  Slides. 


7,324  75 
58  50 
0  28 
130  73 
0  20 


7,514  46 


3,576  86 
42  98 
5  87 
14  81 
419  17 


From  Cedar  Lake — 

Sawlogs,  40,679-796  ft.  at  40c.. . . . 
B.  &  D.  timber,  653-030  ft.  at  49c 
From  Trout  Lake — 

Sawlogs,  2,828-808  ft.  at  34c . 

B.  &  D.  timber,  24,162  ft.  at  34c. 
From  Bois  Dur — 

Sawlogs,  5,964,979  ft.  at  12c . 

B.  &  D.  timber,  48,532  ft.  at  12c. 
Pulpwood,  4-48  cords  at  6c . 


Ottawa  District. 


4,059  69 


4,505  64 
50  76 
0  95 


4,557  35 


127  83 
1  61 
35  02 

28  64 
1  13 
6  40 


200  63 


5,232  36 
187  44 
1*83  42 
0  55 
3  67 
126  67 
13  15 
1  57 


5,748  83 


By  whom  paid — 

Booth,  J.  R . 

Davidson,  Est.  James . 

Eddy,  E.  B.  Co . 

Edwards,  W.  C.  Co . 

Foster  Bennett  Co . 

Fraser  &  Co . 

Fraser  &  Bryson . 

Gillies  Bros . 

Gilmour  &  Hughson . 

Hawkesbury  Lumber  Co. . . . 

McFadden,  J.  J.  Co . 

McLachlin  Bros . 

Papineau  Lumber  Co . 

Petewawa  Lumber  Co . 

Rideau  Lumber  Co . 

Ritchie,  R.  &  T . 

Shepherd-Morse  Lumber  Co 


St.  Maurice  District. 

From  Grand  Piles  to  Three  Rivers — 

SawJogs,  573,335  at  2^c . 

PulpAvood,  211,754  cords  at  10c . 

Cedars,  637  cords  at  2§c . 

Railroad  ties,  186§  at  2j-c . 

From  Grand  Piles  to  Shawinigan — 

Sawlogs,  126,634  at  l^c . 

Pulpwood,  115,838  cords  at  6c . 

From  Grand  Piles  to  Grand  Mere — 

Sawlogs,  279,995  at  lc . 

Pulpwood,  283,160  cords  at  4c . 

From  Shawinigan  to  Three  Rivers — 

Sawlogs,  80,185  at  ljc . 

Pulpwood,  12,378-7  cords  at  6c . 

Services,  Alligator  tug . 


16,271  90 
261  20 

961  79 
8  23 

715  79 
5  82 
0  26 


18,224  99 


6,900  30 
476  63 
347  34 
6,359  07 
209  40 
229  83 
453  44 
863  89 
2,013  30 
4,149  07 
337  24 
11,622  25 
362  86 
6,921  94 
40  20 
1,412  83 
202-  86 


42,902  45 


14,333  35 
21,175  38 
15  92 
4  66 

1,899  51 
6,950  26 

2,799  95 
11,326  40 

1,202  77 
742  71 
570  00 


Sawlogs  51,166,910  ft.  at  4^c .  2,302  48 

B.  &  D.  timber  254,068  ft.  at  4^c .  11  43 

Pulpwood  18  -66  cords  at  2Jc .  0  42 

Cedars  290,035  ft.  at  4£c .  13  05 


2,327  38 

Madawaska  River. 


From  Chain  Rapids — 

Sawlogs  727, 092  ft.  at  26c .  189  04 

B.  &  D.  timber  4,664  ft.  at  26c .  1  21 

Cedars  203,573  ft.  at  13c .  26  46 

Railroad  ties  198,925  ft.  at  26c .  51  72 

From  below  High  Falls — 

Sawlogs  4,944  ft.  at  14c .  0  69 


269  12 


61,020  91 


By  whom  paid — 

Baptiste,  Alex .  1,197  07 

Belgo-Can.  Pulp  &  Paper  Co .  7,367  51 

Burrill  Lumber  Co .  184  30 

Collins  &  Giroux .  5  00 

Dansereau  ,  J.  H .  2,534  74 

Dufresne,  Ed .  30  00 

Gres  Falls  Co .  7, 252  88 

Laurentide  Paper  Co .  14,639  36 

Public  Works  Dept .  10  00 

Que.  &  St.  Maurice  Industrial  Co. ...  3, 157  01 

Shawinigan  Water  &  Powrer  Co .  5  00 

St.  Maurice  Lumber  Co .  14,347  29 

St.  Maurice  Boom  &  Driving  Co .  337  76 


Carried  forward .  51,067  92 
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Slide  and  Doom  Dues — Con.  $  cts. 

Brought  forward .  51,067  92 

St.  Maurice  District — Con. 

By  whom  paid — Con. 

Three  Rivers  Ferry  Co .  5  00 

Veilleux,  P .  5  00 

Wagagamack  Paper  Co .  9,942  99 


61,020  91 


Saguenay  Boom. 

Sawlogs  under  8  in.,  526,134  at  fc .  2,630  67 

Sawlogs,  8  in  and  over,  90,190  at  fc .  676  42 

Long  timber .  1  53 

Services,  A lligator  tug .  37  50 


3,346  12 


By  whom  paid-1— 

Chicoutimi  Pulp  Co .  3,341  12 

Price  Bros.  &  Co .  5  00 


3,346  12 


Newcastle  District. 

Dues  accrued  in  1911-12 .  1,391  86 

(Details,  Audit  Report,  1911-12,  V-429). 

Dues  accrued  in  1912-13 — 

Cameron  Lake  to  Sturgeon  Falls — 

Sawlogs,  2,875  at  fc .  21  57 

Long  cedars,  646  at  f  c .  2  42 

Railroad  ties,  8,639  at  ^c .  16  20 

Fence  posts,  18,428  at  |2° .  17  27 

•  Through  Burleigh — 

Sawlogs,  263,917  at  fc .  1,319  58 

Railroad  ties,  43,300  at  ^c .  54  13 

Boom  timber,  1,081  at  lc .  10  81 

Long  cedars,  1,118  at  fc .  2  79 

Fence  posts,  3,572  at  ^c .  2  23 


2,838  86 


By  whom  paid — 

Baker  Lumber  Co .  44  80 

Carew,  John .  12  66 

Cavendish  Lumber  Co .  1,569  90 

McDonald,  Est.  Alfred .  813  91 

Peterborough  Lumber  Co .  397  59 


2,838  86 

Casual  Revenue.  - 

Sales .  20,016  63 

Rents .  80,314  31 

Dredge  earnings .  5,413  00 

Overpayments .  347  95 

Refunds . , .  6,008  83 

Refunds  of  advances .  402  90 

Sundries .  2, 128  65 


114,632  27 

Sales  - 

Bonne  Esperance-— 

George  Chevallier,  for  shed .  20  00 

Coteau  Landing — 

Alex.  Breinner,  cement  sacks .  27  30 

Quel  — 

L.  J.  .A  Demers,  scrap,  Gov.  Gen’s( 

Quarters .  77  40 


124  70 


Casual  Revenue— Con.  $  cts. 

Brought  forward .  124  70 

Sales — Con. 

North  Shore  W.  B. — 

Edgar  Lavoie,  poles,  wire,  &c .  25  00 

New  Westminster — 

Gillies  Bros.,  old  steel  rails .  217  50 

Parrsboro — 

E.  R.  Reid,  6  scows .  600  00 

Neiv  Westminster — 

J.  G.  Twigge,  old  boat .  5  00 

Ottawa — 

(26  50 

Eric  Brown,  catalogues,  N.  A.  Gallerv  j 25  00 

(30  00 

Charlottetown — 

J.  J.  McDuff,  old  boiler  and  fixtures.  17  41 
Gordon  Creek — 

Can.  Cement  Co.,  empty  sacks .  33  70 

Fraser  River,  B.C. — 

St.  Mungo  Canning  Co.,  old  wharf. . .  225  00 

Deroche,  B.C. — 

F.  W.  McKenzie,  old  camp  building..  20  00 

Geo.  C.  Pye,  old  cooking  untensila.. .  65  00 

Campbellton,  N.B. — 

Richards  Mfg.  Co.,  chain .  40  05 

Milverton,  Ont. —  " 

Wm.  Hartmuir,  old  building .  110  00 

Wiarton — 

Johnson  &  Crawford,  pine  boards. ...  27  90 

Grouard,  Alta. — 

Mrs.  McLeod,  1  building  lot .  450  00 

Newcastle,  N.B. — 

Herbert  Howe,  tool  shack .  3  00 

Pelican  Portage — 

A.  P.  Burwash,  old  scow .  25  00 

Three  Rivers — 

Corp.  land  on  Isle  St.  Christophe _  1  00 

Last  Mountain  Lake — 

Ross  Bros.,  hay .  40  15 

Geo.  Haffner .  18  00 

Alex.  Roxburgh .  18  00 

Edwin  Taylor .  34  50 

Goderich  Harbour — 

Guelph  &  Goderich  Ry.,  land .  55  00 

Queen  City  Oil  Co. — 

Empties  returned .  21  10 

Temiskaming  Dam — 

Horses  and  machinery .  261  60 

Can.  Cement  Co.,  sacks  returned. . . .  981  60 

Sherwood  &  Sherwood,  pump,  &c _  1,026  64 

Edmonton — 

Old  wagons,  tel.  lines .  45  00 

Campbellton,  N.B. — 

Post  Office  and  Custom  House  sold 

by  auction .  114  20 

Rimouski,  Que. — 

Ubalde  Lavoie,  scow .  50  00 

Port  Arthur,  Ont. — 

Samuel  Greer,  McGillivray  Bldg. . . .  605  00 

D.  O’Connell,  O’Connell  Bldg .  541  65 

Ottawa — 

Victoria  Foundry  Co.,  50  tons  scrap.  611  77 
Grafton — 

The  Postmaster,  old  post  office  boxes  60  93 
Margarets vi lie,  N.S. — 

Old  timber  sold  by  auction .  45  00 

West  point — 

Ola  plank  sold  by  auction .  14  04 

Dawson — 

Furnace  fittings .  97  50 


Carried  forward 


Carried  forward 


6,713  44 
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Casual  Revenue — Con.  $  cts. 

Brought  forward .  6,713  44 

Sales — Con. 


Casual  Revenue— Con. 
Brought  forward . . . 
Rents — Con. 


New  Westminster — 

Str.  Chieftain,  water .  2  00 

Cribbons,  N.S. — 

Frank  Girard,  old  timber .  20  00 

R.  A.  Boyd,  old  timber .  3  00 

Ste.  Therese  de  Blainville^- 

A.  Kimpton,  site  for  building  not  re¬ 
quired .  3,600  00 

SwTift  Current,  Sask. — 

Union  Transfer  Co.,  old  Im.  Bldg —  510  00 

Dredge  Vessels,  Mar.  Prov. — 

F.  O.  Garson,  old  junk .  17  15 

W.  A.  Poole  &  Co.,  hawser .  60  00 

Sorrento,  B.C.,  disused  bldg .  50  00 

Riv.  Thames,  Ont.,  logs  raised .  179  26 

Hamilton,  proceeds  sale  old  Custom 

House .  8,537  50 

Aylmer,  Ont. — 

R.  C.  Davis,  H.  N.  Wright,  old  build¬ 
ing  on  site  for  Pub.  Bldg .  60  00 

Goose  Is.  Boom,  Alta. — 

John  Walter,  Ltd.,  materials,  sold —  300  00 

Saguenay  Riv. — 

La  Cie  des  Entreprises  Publiques, 

wire  cable .  125  00 

Paris,  Ont.,  p  o.  box  key .  0  25 

Ottawa  Pub.  Bldgs. — 

Pub.  Serv.  Com.,  chest .  15  00 

Temiscamingue  Dam — 

Old  lumber,  Rev.  Father  Georget...  80  00 

River  Thames,  Ont. — 

W.  Drader,  Chatham,  old  logs  raised  24  40 
Tel.  Lines,  N.S.,  St.  La-wrence — 

Old  telegraph  poles .  15  00 


20,312  00 

Less  refund — 

Continental  Dredging  Co .  295  37 


20,016  63 


Rents. 


Ottawa— 

Sussex  Street' .  3,951  50 

Experimental  Farm .  150  00 

Sparks  Street,  Egan  Block .  7,561  55 

Wellington  Street — 

Block  A .  7, 659  65 

Block  B .  23,229  76 

Blocks  C  and  D .  5,424  67 

Blocks  E,  F  and  G .  6,961  42 

Chaudiere — Hyd.  rents .  3,123  00 

Montreal .  284  00 

Toronto .  54  6  00 

Prov.  Saskatchewan .  5,889  00 

Prov.  Alberta .  772  00 

Prov.  Manitoba .  441  00 

Prov.  British  Columbia .  11,898  66 

Sundry  places .  2,422  10 


80,314  31 


Sussex  Street. 

Brunet,  Noel .  138  00 

Bureau,  Freros .  300  00 

Civil  Service  Club .  80  00 


518  00 


Sussex  Street — Con. 

Cosette,  F . 

D’Amour,  A . 

Egan,  T.  J . 

Ellis,  Miss  R.  G . 

Globensky,  L.  F.  M . 

Hart,  Miss  T . 

Kearns,  J.  C . 

Leger,  Mrs . 

Leger,  Alex . 

Leger,  H . 

Leseur,  Mrs . 

Le  Temps  Print.  &  Pub.  Co. 

Naubert,  S . 

O’Connor,  E.  E.  A . 

Ottawa  Jobbing  Co . 

Ottawa  Fireproof  Supply  Co 

Pepin,  J.  C . 

Ross,  Mrs.  M . 

Seguin,  Peter . 

Sherwood,  H.  W . 

Starrs,  Mrs . 

Theriault,  A . 

Trottier,  A . 

United  Canada . 


Experimental  Farms. 

King,  W.  F . 

Sparks  Street — Egan  Block. 

Canadian  Express  Co . 

Canadian  Gen.  Elec.  Co . 

Code,  W.  J . 

Egan,  Scott  &  Chambers . 

Irvine,  W.  J . 

Kidd,  W.  J . 

McDougall  &  Cowans . 

Standard  Bank . 


Wellington  Street — Block  A. 

Bank  Br.  N.  America . 

Barlow,  S.  A . 

Borden  Club . 

Brouse,  Harry . 

Chilcott,  F . 

Chisnell,  T.  W . 

Civil  Service  Club . 

Cracknall,  E.  J . 

Enwright,  J.  J . 

Erratt,  D.  R . 

Grant,  Miss  Anne . 

Hawkesbury  Lumber  Co . 

Hefferman,  W.  H . 

Hemphill,  S.  P . 

Hillman,  E.  C . 

Hobson,  Thos.  E . 

Hudson,  J . 

Johnson,  Miss . 

Keir,  S . 

Kennedy  &  Co . 

Carried  forward . 


$  eta. 
518  00 


90  00 
30  00 
135  00 
20  00 
173  00 
198  00 
224  00 
124  50 
234  00 
10  00 
159  00 
350  00 
72  00 
234  00 
300  00 
300  00 
24  00 
198-00 
29  00 
10  00 
20  00 
216  00 
198  00 
85  00 


3,951  50 


150  00 


2,591  60 
1,316  66 
300  00 
800  04 
199  92 
300  00 
720  00 
1,333  33 


7,561  55 


332  20 

405  00 
15  00 
900  00 
25  00 
225  49 
433  81 
88  00 
165  00 
20  00 
60  00 
480  00 
360  00 
644  25 
32  00 
360  00 
25  00 
120  00 
243  00 
1,264  40 


Brought  forward 


6,198  15 
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Casual  Revenue — Con.  $  cts. 

Brought  forward .  6,193  15 

Rents — Con. 


Casual  Revenue— Con.  $  cts. 

Brought  forward .  615  78 

Rents — Con. 


Wellington  Street:  Block  A — Con. 


Lavasseur,  Miss .  200  00 

Muir,  Alex .  200  00 

McDonald,  D.  J .  390  00 

McDonald,  Miss  Gertrude .  350  00 

Perkin,  N.  H .  154  50 

Wilson,  Miss .  72  00 

Watters,  G .  95  00 


7, 659  65 


Wellington  Street:  Block  B. 

Ashfield,  Mrs.  A .  275  00 

Beven,  N.  W .  289  50 

Brennan,  Mrs .  428  38 

Brunette,  D.  (Vendome  Hotel) .  2,118  19 

Brown,  T.  A.  (Arlington  hotel) .  375  00 

Burwash  &  McDonald .  575  68 

Childerhose,  Miss  L .  315  00 

Craig,  W.  H .  599  92 

Delaney,  J .  220  00 

Delorme,  Mrs .  60  00 

Filteau,  Mrs.  L .  193  00 

Finnie,  L.  J .  178  32 

Finnic,  O.  S .  83  32 

Fournier,  A.  A .  6,277  68 

Fournier,  L.  G .  875  00 

Goodal  Bros .  1,108  98 

Hobbs,  Hugh .  267  66 

Houde,  Mrs.  C .  300  00 

Hynds . 78  00 

Ingram,  Harry .  100  00 

Kaufman  Rubber  Co .  550  00 

Jones,  E.  J .  280  00 

Langelier,  J.  R .  139  33 

Lindsay,  Mrs.  E.  J .  546  66 

Low,  Mrs.  A.  F .  275  00 

MacBain,  Mrs.  J .  135  00 

Macdonald,  George .  380  00 

Matthews,  E .  25  00 

Meehan,  Mrs .  95  00 

McDonald,  Kenneth  &  Son .  512  28 

McEachern,  J.  B .  303  20 

McLean,  Mrs .  262  50 

McMahon,  T.  H .  114  00 

McMinn,  Mrs .  336  00 

Neville,  P.  J .  275  00 

Pratt,  C.  B .  615  90 

Pratt,  Mrs.  F .  310  00 

Powell,  R.  E .  562  50 

Rea,  A.E.  &  Co .  704  41 

Robertson,  John .  120  00 

St.  George,  Miss .  120  00 

Thompson,  Mrs.  C .  199  35 

Young,  Mrs.  C .  -  242  00 

Workman,  A.  &  Co .  1,408  00 


23,229  76 


Wellington  Street:  Block s  C  and  1). 

Allen,  W .  176  13 

Atkinson,  Mrs.  W.  J .  144  00 

Baker,  A .  107  00 

Benoit,  V .  40  35 

Chisnell,  Thos .  135  30 

C  onion,  W.  J .  13  00 

Carried  forward .  615  78 


Wellington  Street:  Blocks  C  and  D — Con. 


Currier,  J.  E.  W .  300  00 

Dier,  Fred .  137  00 

Finklestein,  Max .  367  00 

Griffith,  Mrs .  72  00 

Hart,  M.  T .  281  50 

Kane,  John .  150  00 

Kearns,  Jos.  P .  178  00 

Lesperance,  E .  187  87 

Lockeber;g  Iverson  &  Co .  210  00 

Mackay,  J.  W .  300  00 

Middlemass,  G.  S .  39  00 

Murphy,  A.  J.. .  34  84 

National  Brewing  Co .  750  00 

Oliver,  James .  750  00 

Perley  Home .  530  91 

Richards,  L .  220  00 

Spencer,  Robert .  40  00 

Tuppins,  Richard .  18  63 

Violet  Dust  Lay  Co .  100  00 

Walker,  Miss  M.  M .  109  50 

White,  James . • .  10  00 

Wilkinson,  Mrs .  22  64 


5,424  67 


Wellington  Street — Blocks  E,  F  and  G. 


Allan,  John .  30  00 

Aylwin,  Francis  P .  426  66 

Bennett,  H.  A .  147  25 

Bourgeau,  A .  284  50 

Bowman,  George .  134  10 

Clanthier,  George .  41  66 

Cosman,  Wm .  30  00 

Creighton,  J.  G .  431  67 

Delahey,  Gideon .  380  75 

Dougherty,  Miss  II .  27  00 

Esdale,  A .  45  00 

Gordon,  Miss .  80  00 

Grant,  Miss .  40  00 

Hamilton,  G.  F .  467  09 

Holland,  Andrew .  497  00 

Jackson,  James .  165  00 

Kennedy,  Wm .  298  40 

Leggo,  Dr.  W.  A .  383  33 

Masson,  Donald  A .  380  00 

Mathie,  Andrew  H .  170  70 

May,  Geo .  15  00 

Mortimer,  G .  160  00 

McBean,  Mrs .  16  69 

McDougall,  Mrs .  157  50 

McMahon,  Thomas .  19  00 

Nichol,  Mrs .  45  00 

Sherwood,  Mrs.  G.  F .  100  00 

Shore,  Thos .  68  00 

Sparks,  P.  R .  480  00 

Tessier,  E . 51  00 

Taylor,  J.  G .  291  66 

Thompson,  Wm. .  105  00 

Walker,  R.  B .  330  00 

Warner,  Wm .  -95  80 

Wilson,  Mrs.  E .  186  66 

Yielding,  Miss .  380  00 


6,961  42 
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Casual  Revenue — Con.  %  cts. 

Rents — Con. 

Ckaudiere — Hydraulic  Rents. 


Booth,  J.  R. — 

Lots  B.  C.  D.  E.  F.  G.  H.  I.  J .  900  00 

Reserve  Head  of  slide .  208  00 

Reserve  Head  Chaudiere .  96  00 

Bronson  &  Co. — 

Lot  1,  Amelia  Island .  100  00 

Land,  Amelia  Is .  100  00 

Land,  Victoria  Is .  50  00 

Ottawa  Elec.  Ry.  Co. — 

Lots  Q.  R.  S.  and  T .  400  00 

Lot  S.,  account  1911-12 .  50  00 

Covering  over  slides .  2  00 

Ottawa  Electric  Co. — 

Lots  K.  L.  M.  N.  O.  and  P .  GOO  00 

Middle  St .  5  00 

Ottawa  Power  Co. — 

Lots  U.  V.  W.  X.  Y.  Z .  600  00 

Royal  Trust  Co. — 

Bridge  over  slides .  10  00 

Upper  Ottawa  Improvement  Co. — 

Part  reserve  Victoria  Is .  2  00 


3,123  00 


Montreal. 


Quinlan  &  Lynch .  50  00 

Andrew,  Bade . 150  00 

Farquhar,  Robertson .  84  00 


284  00 


Toronto. 


H.  Billingshurst .  200  00 

H.  D.  Dillemuth .  96  00 

MacKcrrow .  250  00 


54  6  00 


Prov .  Saskatche irn n . 


Prince  Albert — 

Land  Titles  Office .  825  00 

Court  House .  3,300  00 

Regina — 

Sherriff’s  Office .  1,764  00 


5,889  00 


Prov.  Alberta. 


Edmonton — 

Land  Titles  Office .  672  00 

Red  Deer — 

Court  House .  100  00  I 


772  00 


Prov.  Manitoba. 

Winnipeg — 

Dept.  Interior .  441  00 


Casual  Revenue — Con.  $  cts. 

Rents — Con. 

Province  British  Columbia. 


Victoria — 

Old  Post  Office  Big. — 

Richard  Hall .  36  00 

Danes  &  Ruckhaber .  1,200  00 

Simon  Leizer .  1,200  00 

G.  H.  Larrigan .  480  00 

P.  R.  Pomfret .  96  00 

Standard  Stationery  Co .  600  00 

Fullbrooke,  Sayer  &  Co .  840  00 

C.  H.  Bowes .  1,620  00 

Unitarian  Church .  360  00 

P.  J.  Pearson .  120  00 

Sundry  Buildings — 

Lennon,  Gonnason  Co .  12  50 

Falgor  Mills  Co .  12  50 

P.  Burns .  50  00 

New  Westminster — 

Vancouver  Financial  Co . \  1,500  00 

John  Reid,  account  capital  and  int. . .  3,766  66. 

Yale— 

Rev.  C.  Croucher .  5  00 


11,898  66 

Sundry  Places. 


Alberni,  B.C. — 

Geo.  A.  Huff .  5  00 

Bath  and  Amherst  Is. — 

North  Am.  T.  and  C.  Co .  1  00 

Burlington  Channel — 

Hamilton  P.  L.  &  T.  Co .  1  00 

Calumet  Island — 

A.  Rousseau .  12  50 

Wark,  Franklin  &  Sprout .  12  50 

Catherinestown — 

Est.  J.  B.  Robert .  1  00 

C’ollingwood,  Ont. — 

Northern  Nav.  Co .  1  00 

Grand  Mere,  Que. — 

Bruno  Charron .  22  50 

N.  Javatos .  60  00 

J.  H.  Desroches,  P.  O.  site .  368  65 

Kennebecasis  River — 

Rothesay  Boat  Club .  20  00 

Kingston — 

Corporation .  1  00 

Frontenac  Cereal  Co .  250  00 

Kingsville,  Ont. — 

Lake  Erie  Fish  Co .  5  00 

Levis,  Que. — 

S.  Paradis .  240  00 

C.  Robitaille .  2  00 

Me  Nairn’s  Cove — 

Burnhajn  &  Morrell  Co . . .  16  00 

Newmarket — 

A.  A.  McNab .  10  00 

Nieolet  Corp.,  Post  Office,  2  years .  240  00 

Nominique,  Que. — 

Dept.  Lands  and  Forests .  110  00 

Ottawa — - 

Mrs.  W.  C.  Edwards .  2  00 

Pembroke — 

Electric  Light  Co .  25  00 

Pond  Creek,  Que. — 

T.  Arial  and  T.  Dufresne .  2  00 

A.  Julien .  2  00 


Carried  forward .  1,410  15 
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Brought  forward .  1,410  15 


Rents — Con. 
Sundry  Places — Con. 


Pond  Creek,  Que. — Con. 

H.  A.  Trudel .  100 

Albert.  Paquette .  1  00 

Port  Morien,  N.S. — 

Gourie  &  Blockhouse .  2  00 

Quebec — 

Harbour  Com .  1  00 

Rondeau  Harbour — 

School  Trustees .  1  00 

St.  Maurice  River — 

V.  Burrill .  50  00 

Corp.  Three  Rivers .  1  00 

J.  H.  Dansereau .  125  00 

Union  Bag  Co .  100  00 

St.  John,  N.B. — 

Jas.  E.  Cowan .  385  95 

Sudbury — 

••  M.  Allard .  300  00 

Templeton — 

Alf.  Desjardins .  2  00 

Village  Brook — 

W.  Pedwell .  5  00 

Wiarton  Wharf — 

Grand  Trunk  Railway .  25  00 

William’s  Head,  B.C.— 

J.  D.  Reid .  12  00 


2,422  10 


Dredges,  &c.,  Earnings  of. 


Dredge  Progress — 

Napoleon  Trudel .  5,408  00 

Diving  Apparatus,  Chatham,  N.B. — 

J.  B.  Snov  all  Co .  5  00 


5,413  00 


Refund  of  Advances. 


F.  G.  Goodspeed,  Survey  1911-12 .  150  00 

L.  B.  Elliott,  Harb.  Gen.,  Saskatche¬ 
wan  and  Alberta .  125  00 

Russell  Carlisle,  Surveys  1911-12 .  75  00 

J.  C.  Stewart,  Harb.  Ont.  1911-12 .  50  00 

C.  Baudry,  Public  Buildings,  Quebe.c.  2  90 


402  90 


Overpayments. 

E.  J.  H.  Charbonneau — 

Wages  paid  twice  account  Harbours 
Generally,  Quebec,  1911-12 .  100  00 


100  00 


Casual  Revenue— Con.  $  cts. 

Brought  forward .  100  00 

Overpayments — Con. 

W.  J.  Anderson — 

Amount  twice  paid,  account  Esqui- 

malt  Graving  Dock  1911-12 .  13  95 

G.  Clapperton — 

Amount  paid  twice,  account  Upper 

Ottawa  Storage  1911-12 .  62  00 

W.  H.  Miller- 

Account  paid  twice,  account  O’Ka- 

nagan  Valley  Tel.  Line .  26  00 

J.  E.  Gobeil — 

Overcharge,  account  Temiscaming 

Telephone  Construction .  32  00 

Castle  &  Son — 

Account  paid  twice,  account  Rideau 
Hall .  114  00 


347  95 


Refunds. 

Woods  &  Co.,  1911-12 .  3  70 

Canadian  Import  Co .  366  36 

G.  R.  Barthe,  Bal.  Dredging,  Ont.  and 

Quebec,  1911-12 .  0  80 

Ottawa  Electric  Co — 

Power  for  fan  in  House  of  Commons, 

1911-12 .  12  75 

J.  A.  Seybold  &  Co. — 

Half  cost  of  building  elevator .  1,631  22 

T.  D.  Rankin .  4  00 

North  Vancouver  Corporation — 

Check  for  Hollyburn  wharf,  not 
delivered .  3,990  00 


6,008  83 

Sundries. 


Interest  on  advances  in  Savings  Bank. .  0  43 

C.  H.  Hunter,  unused  portion  of  ticket.  6  00 

Milverton  Public  Building — 

Miss  Ida  McDermott,  rent .  40  00 

J.  Fleschhaurer,  rent .  30  00 

New  Westminster — 

Services  of  wharfinger .  3  22 

Haileybury  Ship  Yard — 

Hurdy  &  Reynolds,  use  of  ship  ways.  18  25 
St.  John,  N.B. — 

Pasturage  of  cow,  Hospital  Grounds.  5  00 

Dredge  Fielding,  damage  in  1909 .  40  35 

Marine  and  Fisheries  Dept. — 

Blue  prints .  4  00 

Photographic  work,  June,  1910 .  82  64 

Special  Accounts — 

Fernie  Public  Building,  balance .  149  77 

Regaud  wharf,  balance .  4  42 

Des  Joachim  bridge,  balance .  453  65 

Portage  du  Fort  bridge,  balance .  1,290  92 


Carried  forward 


2,128  65 
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Re  Telegraph  Revenue  Golden  and  Windermere. 

Audit  Office  Ottawa,  August  11,  1913. 

Sir, — The  return  for  February  has  not  been  furnished.  A  deposit  came 
to  account  for  $143.27,  but  nothing  to  indicate  if  any  part  of  it  was  on  account 
of  Canadian  Pacific  Railway  Telegraph. 

The  return  for  March  has  been  received  amounting  to  $384.54  and  a  deposit 
has  come  to  account  for  like  amount.  Nothing  has  been  accounted  for  as  due 
Canadian  Pacific  Railway  Telegraph. 

On  this  return  there  is  a  note  stating  that  returns  for  Golden  and  Winder- 
mere  for  February  and  March  are  missing  and  will  follow  later. 

Seeming^  the  accounts  at  these  offices  are  in  a  very  unsatisfactory  condition. 
What  action  has  been  taken  in  reference  thereto? 

I  am  Sir,  your  obedient  servant, 

JOHN  GORMAN,  for  A.G . 

The  Deputy  Minister,  Public  Works. 


Public  Works  Dept.,  Ottawa,  August  18,  1913. 

Sir, — Referring  to  your  letter  of  August  11,  I  enclose  copies  of  the  follow¬ 
ing  correspondence  with  regard  to  the  unsatisfactory  condition  of  the  accounts 
of  the  Golden  and  Windermere  Telegraph  Offices: — 

P.  G.  Burgess’  memorandum  July  24,  1913. 

Letter  from  General  Superintendent  of  Telegraph. 

Service  to  Superintendent  at  Victoria,  B.C.,  July  24,  1913. 

Letter  from  General  Superintendent  of  Telegraph.  Service  to  Agent 
Telegraph  Government  Service  at  Golden,  B.C.  July  24,  1913. 
Memorandum  from  General  Superintendent  of  Telegraph  Service, 
August  14,  1913. 

I  am  sir,  your  obedient  servant, 

R.  C.  DESROCHERS, 

The  Auditor  General.  Secretary. 


Audit  Office,  Ottawa,  October  31,  1913. 

Sir, — Referring  to  your  letter  of  August  18,  I  have  to  inquire  if  the  accounts 
at  the  above  office  have  been  put  into  shape. 

For  the  current  year  the  returns  for  April  and  May  are  all  that  have  yet 
reached  this  office.  Seemingly  the  deposits  made  are  only  for  the  amounts 
accruing  to  the  Government. 

Deposits  have  been  made  in  August  and  September,  presumably  for  June 
and  July. 

The  amount  deducted  by  the  Canadian  Pacific  Railway  Telegraph  Service 
during  1912-13  was  $926.45,  and  the  amount  accounted  for  by  agent  only 
$727.55. 

There  does  not  appear  to  have  been  any  amount  accounted  for  as  due  to 
Canadian  Pacific  Railway  Telegraph  for  the  current  year. 

This  state  of  affairs  is  most  unsatisfactory. 

I  am,  sir,  your  obedient  servant,  ' 

The  Deputy  Minister  of  Public  Works.  J.  FRASER,  A.G. 
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Public  Works  Dept.,  Ottawa,  November  11,  1913. 

Sir, — In  reply  to  your  letter  of  31st  ult.,  I  beg  to  say  that  Mr.  P.  G.  Burgess 
of  the  Telegraphs  Branch  has  just  returned  from  a  tour  of  inspection  of  this 
line,  and  as  a  result  of  his  visit  the  statements  and  receipts  to  the  end  of  Sept¬ 
ember  are  now  in  hand  and  will  be  forwarded  to  the  Audit  Office  within  a  few 
days. 

Referring  to  the  last  two  paragraphs  of  your  letter  re  amount  deducted  by 
Canadian  Pacific  Railway  Company’s  Telegraph  for  years  1912-13,  this  has  now 
been  accounted  for  together  with  the  arrears  for  the  present  fiscal  year.  That 
there  does  not  appear  to  have  been  any  amount  accounted  for  as  due  the  C.P. 
Railway  Co.  ’s  Telegraph  for  the  current  year  is  due  to  the  Agent  at  Golden  not 
reporting  balances,  due  to  interchange  of  business  with  the  C.P.R.  at  that  point, 
for  February,  1913,  and  subsequent  months.  He  has  now  acknowledged  and 
accounted  for  all  outstandings  to  the  end  of  September  last. 

I  am,  sir,  your  obedient  sevant, 


The  Auditor  General. 


J.  B.  HUNTER, 

Deputy  Minister. 


Audit  Office,  Ottawa,  March  8,  1913. 


Re  Telegraph  Revenue  Yukon. 


Sir, — As  I  have  previously  written  you  there  are  differences  between  the 
amounts  accounted  for  by  the  Telegraph  Agents  and  the  amounts  deducted 
by  the  Canadian  Pacific  Railway  Telegraph  Co. 

For  the  eight  months  of  the  current  year  the  Can.  Pac.  Ry.  Tel.  Co.  have 
deducted  $172.05  more  than  has  been  accounted  for  by  the  Agent  at  Golden. 

For  the  same  period  the  company  deducted  $151.65  more  than  has  been 
accounted  for  by  Agent  at  Kamloops. 


The  details  are  as  follows: — 


Golden. 

KAMLOOP3. 

Accounted 
for  by 
Agent. 

Deducted 
by  Can. 
Pac.  Ry. 

Accounted 
for  by 
Agents. 

Deducted 
by  Can. 
Pac.  Ry. 

\pril  . 

78.40 

72  84 

338  27 

354  21 

90  63 

104  60 

332  34 

483  83 

86  73 

120  15 

379  00 

370  64 

Jul v  . 

121  76 

121  08 

379  67 

379  82 

\ugust  . 

62  74 

64  66 

400  97 

425  67 

54  24 

54  75 

426  06 

397  22 

51  87 

369  22 

365  79 

77  10 

441  70 

441  70 

494  50 

667  05 

3,067  23 

3,218  88 

1— 31  v 
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The  differences  at  Golden  are  principally  in  May  and  June,  and  nothing 
is  accounted  for  by  Agent  for  October  and  November. 

The  difference  at  Kamloops  is  largely  for  May. 

Your  Superintendent  at  Vancouver,  who  has  control  of  the  Yukon  lines 
should  inquire  into  and  adjust  these  differences. 

1  am,  sir,  your  obedient  servant, 

J.  FRASER,  A.G. 


The  Deputy  Minister,  Public  Works. 


Public  Works  Dept.,  Ottawa,  March  28,  1913. 

Sir, — With  further  reference  to  your  letter  of  March  8,  I  enclose  copy  of  a 
memorandum  dated  March  17,  from  the  Accountant  of  the  Telegraph  Service 
Branch,  from  which  you  will  see  that  the  differences  between  the  amounts 
accounted  for  by  the  Telegraph  Agents  and  the  amounts  deducted  by  the 
Canadian  Pacific  Railway  Company’s  Telegraph  Department,  are  in  the  way  of 
being  adjusted.  I  also  send  you  copy  of  a  specimen  letter  addressed  to  the  Dis¬ 
trict  Superintendents  of  the  Government  Telegraph  Service,  impressing  upon 
them  the  necessity  for  the  agents  at  transferpoints,  making  proper  adjustment 
with  each  other 


I  am,  sir,  your  obedient  servant, 

R.  C.  DESROCHERS, 

The  Auditor  General.  Secretary. 


Audit  Office,  Ottawa,  November,  22,  1912. 

Re  Rents  at  Ottawa. 

Sir, — The  collections  for  the  six  months  to  September  30  have  come 
to  account. 

Comparing  these  collections,  with  the  lists  of  tenants  furnished  by  your 
collector,  Mr.  Smith,  the  following  have  not  paid  any  rent. 

In  addition  to  these  tenants  who  have  paid  no  rent,  there  seem  to  be  several 
who  are  in  arrears. 

Your  attention  is  requested. 

I  am,  sir,  your  obedient  servant, 

J.  FRASER,  A.G. 


The  Deputy  Minister  of  Public  Works. 
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Public  Works  Dept.,  Ottawa,  November  25,  1912. 

Sir, — I  am  in  receipt  of  your  letter  of  the  22nd  instant,  in  regard  to  rents 
of  Wellington  Street  properties.  In  cases  where  owners  are  residing  in  the 
premises,  a  great  many  of  them  have  preferred  to  leave  the  payment  of  rent  to 
be  settled  at  the  time  the  purchase  money  is  paid  over  to  them,  and  as  it  can 
be  taken  as  a  setoff  against  the  interest  accrued,  the  department  has  no  objection. 

As  to  the  others,  I  shall  have  the  matter  taken  up  immediately  by  the  Col¬ 
lector  of  Revenue  with  the  rental  agents. 


Auditor  General. 


Yours  truly, 

J.  B.  HUNTER, 

Deputy  Minister. 


Public  Works  Dept.,  Ottawa,  December  3,  1912. 


Sir, — With  further  reference  to  my  letter  of  the  25th  ultimo,  I  now  beg  to 
send  you  copy  of  statement  prepared  by  the  Collector  of  Revenue  from  which 
you  will  see  that,  outside  of  the  owners  who  will  be  charged  with  rental  when 
their  properties  are  paid  for,  the  rentals  of  other  tenants  are  well  up. 


The  Auditor  General. 


I  am,  sir,  your  obedient  servant, 

J.  B.  HUNTER, 

Deputy  Minister. 
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Page 

in 

Pt.  V. 

$  cts. 

Civil  Government. 

Salary  of  Minister . 

12 

12 

13 

14  » 

15  • 
19  , 

19  * 

20  . 
21  * 

*  21 
.  22 
«  22 
.  23 

.  24 

.  24 

.  24 

.  24 

.  25 

v  26 

,  26 
.  27 

,  27 

28 

30 

30 

33 

44 

54 

56 

59 

61 

67 

67 

70 

70 

70 

70 

71 

71 

71 

82 

123 

191 

191. 

193 

196 

212 

216 

224 

227 

257 

274 

277 

280 

303 

7,000  00 
450,904  90 
42,493  32 

Civil  Covernment,  salaries . 

Civil  Government  contingencies . 

Chargeable  to  Capital. 

Ottawa  buildings — 

A  stronom i cal  Observatory . 

30,481  09 
97,266  35 
1,519,599  22 
4,318  75 
16,026  84 
749,002  59 

Eastern  departmental  block:  addition,  etc . 

New  departmental  block  and  site  therefor . 

Roval  Mint:  addition  to  refinery . 

Victoria  Memorial  Museum . 

Toronto  New  Dominion  Buildings . 

Esquimalt  dry  dock  . 

264,647  65 
33,597  89 
3,386  69 
1,922,543  74^ 
4,783  83 
1,228  25 
5,196  12 
226,609  70 
55,188  77 
2,668,626  97 
145,172  59 
320,448  79 
331,892  21 

French  River  waterway  improvements . 

Halifax  dry  dock . 

Port  Arthur  and  Fort  William:  harbour  and  river  improvements _ 

Quebec  Harbour:  deep  water  wharf  at  Levis . 

Quebec  Harbour:  improvements . 

Quebec  Harbour:  Lauzon  drv  dock . 

Quebec  Harbour:  River  S"t.  Charles,  improvements . 

Red  River,  St.  Andrew’s  Lock  and  Dam:  construction  of  approaches 
St.John  Harbour:  improvements . 

Toronto  Harbour:  improvements . 

Vancouver  Harbour:  improvements . 

Victoria,  B.C.,  Harbour:  improvements . 

Chargeable  to  Income. 

Public  Buildings:  construction  and  improvements — 

Nova  Scotia . 

Prince  Edward  Island . 

New  Brunswick . 

Quebec . 

Ontario . 

Manitoba . 

Saskatchewan . 

Alberta . 

Brtish  Columbia . 

Dawson  Government  House:  furniture . 

Burglar  alarm  installations . 

Experimental  Farms:  new  buildings  and  improvements,  tobacco 
curing  station,  renewals  and  repairs,  etc . 

Experimental  Farms:  new  buildings,  etc.:  compensation  to  A.  B. 
Hamilton . 

Fire  escapes  for  Dominion  public  buildings . 

Flags  for  Dominion  public  buildings . 

Immigration  buildings:  construction  and  repairs . 

Public  buildings  generally . 

Rural  mail  sorting  cases,  etc . 

Ottawa  public  buildings:  repairs  and  maintenance . 

Dominion  public  buildings:  maintenance  and  repairs . 

Dominion  Immigrant  Buildings:  maintenance  and  repairs . 

Dominion  Quarantine  Stations:  maintenance . 

Yukon  Public  Buildings:  maintenance . 

Harbours  and  Rivers:  Improvements — 

Nova  Scotia . 

Prince  Edward  Island . 

New  Brunswick . 

Maritime  provinces  generally,  creosoted  timber . 

Quebec . 

Ontario . 

Manitoba . 

Saskatchewan  and  Alberta . 

British  Columbia . 

Generally . 

Carried  forward . 

$  cts. 


500,398  22 


2,416,694  84 


5,983,323  20 


129,840  24 
7,626  74 
353,155  79 
2,011,950  48 
2,266,123  94 
346,478  94 
733,104  41 
670,294  98 
789,423  57 
6,022  41 
3,447  17 

150,021  61 

2,091  65 
243  50 
1,100  45 
5,327  36 
23,422  47 
18,463  99 
983,411  23 
1,460,284  36 
16,114  46 
780  00 
83,377  85 


610,953  54 
93,797  66 
334,956  79 
14,423  17 
926,677  12 
1,672,628  53 
120,417  71 
89,232  86 
644,587  45 
20,075  60 


23,490,274  29 
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Brought  forward . 

Chargeable  to  Income — Concluded. 


Dredge  vessels  repairs . 

New  Dredging  Plant — 

.  Maritime  Provinces . . . 

/"Ontario  and  Quebec . 

Manitoba,  Saskatchewan  and  Alberta. 

^British  Columbia . 

Generally . 

Dredging — 

Maritime  Provinces . 

Ontario  and  Quebec . 

Manitoba,  Saskatchewan  and  Alberta. 

British  Columbia . 

Generally . . . 


Slides  and  Booms:  Improvements  and  repairs . 

Roads  and  Bridges . 

Telegraph  Lines:  Construction,  Improvements  and  Repairs- 

Maritime  Provinces . 

Ontario  and  Quebec . 

Saskatchewan  and  Alberta . 

British  Columbia . 

Generally . 


Architectural  Branch:  Salaries  of  Architects,  Inspectors,  etc . 

Monument  to  the  memory  of  Thos.  D’Arcy  McGee . 

Monument  to  the  memory  of  Baldwin  and  Lafontaine . 

Monument  to  His  late  Majesty  King  Edward  VII . 

Monument  to  Madeleine  de  Vercheres,  to  be  erected  at  Vcrcheres. .  . 
National  Gallery,  Ottawa,  including  purchase  of  paintings  by  the 

Advisory  Council  of  Art . 

Chief  Engineer’s  Staff:  Salaries  of  engineers,  draughtsmen,  etc.,  of 

the  outside  service . 

Construction  and  operation  of  water  storage  dams  and  regulation 
works  on  the  Ottawa  river  and  tributaries  and  settlement  of 

land  damo,ges . 

Dry  Docks  generally :  Inspection,  etc . 

Esquimalt  Graving  Dock:  Dwelling  house  and  crane . 

International  Commission,  River  St.  John . 

International  Deep  Waterways  Commission . 

River  gaugings . 

River  Richelieu:  Payment  to  Messrs.  Ernest  Marceau  and  U. 
Valiquet  for  technical  services  in  connection  with  the  proposed 

dams  at  St.  Johns,  Que . 

River  St.  Lawrence  and  Great  Lakes  Waterways  Commission . 

St.  Lawrence  River  metering . 

Storage  of  flood  waters,  Ottawa  River  watershed:  Investigation. . . . 

Surveys  and  inspections . 

Test-boring  machine . 


Chargeable  to  Income  by  Special  Statutes. 

Collingwood  Dry  Docks . .  . 

International  Joint  Commission  on  Boundary  Waters. . . 


Miscellaneous. 


Gratuities . ; . 

Investigations  under  the  Inquiries  Act. . 

Unforeseen  expenses . 

Matapedia  Bridge,  special  account . 

Port  Arthur  Drill  Hall:  Special  account. 


Carried  forward. 


Page 

in 

Pt.  V. 

$  cts 

303 

445,208  58 

304 

120,285  80 

304 

151,332  00 

304 

8,725  34 

.... 

159,118  25 

305 

115,572  96 

309 

678,029  77 

313 

765,714  37 

313 

58,813  59 

314 

488,521  75 

314 

6,883  30 

375 

375 

377 

4,676  28 

378 

12,977  19 

379 

41,076  32 

381 

81,432  36 

385 

4,460  89 

385 

385 

385 

385 

385 

387 

387 


390 

391 
391 
391 

391 

392 


392 

393 
393 
390  « 
393 
393 


394 

395 


396 

396 

396 

375 

44 


cts. 


23,490,274  29 


2,998,205  71 
71,229  05 
124,097  22 


144,623  04 


42,233  43 
408  97 
11,528  50 
1,291  48 
15,124  20 

99,581  58 

314,999  21 


302,849  12 
9,993  38 
3,475  00 
11,672  41 
24,331 
9,761 


82 

15 


1,000  00 
16,742  59 
1,925  97 
25,153  33 
157,049  59 
6,168  89 


24,208  96 
80,664  93 


3,626  97 
1,439  58 
150  00 
4  10 
5,000  00 


27,998,814  47 
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Pt.  V. 

$  cts. 

S  cts. 

Brought  forward . 

27,998,814  47 

156,700  12 

623,755  29 

Chargeable  to  Collection  of  Revenue. 

Collection  of  Public  W  orks  Revenue . 

396 

396 

401 

402 

402 

403 
418 
423 

430 

431 

3,155  57 
93,050  00 
34,392  39 
26,102  16 

Slides  and  Booms:  Maintenance  and  Repairs . 

Graving  Docks:  Maintenance  and  repairs . 

Harbours  and  Rivers:  Maintenance  and  repairs . 

Telegraph  Lines:  Maintenance — 

Prince  Edward  Island  and  mainland . 

13,893  32 
181,393  69 
86,986  96 
99,971  77 
232,984  93 
8,524  62 

Land  and  cable  lines,  lower  St.  Lawrence,  etc . 

Saskatchewan  and  Alberta . 

British  Columbia . 

Yukon  System  (Ashcroft— Dawson  Line) . 

Service  cenerallv . ' . 

Total . 

28,779,269  88 

Adjustment  with  Public  Accounts. 

• 

Civil  Government . 

500,398  22 
8,400,018  04 
19,007,512  63 
780,455  41 
3,626  97 
1,439  58 
150  00 
80,664  93 
4  10 
5,000  00 

Capital  (excluding  River  St.  Lawrence  Ship  Channel,  etc.) . 

Income  . 

Collection  of  revenue . 

M iscelln.ne.ons:  Gratuities . 

AT isoelln.neous:  Investigations . 

Miscellaneous:  Unforeseen  expenses . 

International  Joint  Commission  on  Boundary  Waters . 

Matnpedia  Bridge:  Special  account . 

Port  Arthur  Drill  Hall:  Special  account . 

'Total,  as  above . 

28,779,269  88 

PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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Abate¬ 

ments. 


Public  Works:  Salaries  at  Ottawa 


Civil 

Govern¬ 

ment. 


§  cts. 


Minister. 


$  cis. 


Hon.  Robert  Rogers,  12  m.  to  Mar.  31 


7,000  00 


Deputy  Minister's  Staff. 


250  00 

185  00 
200  00 

126  25 

120  00 

90  00 

43  13 
80  00 
53  75 

52  50 
52  50 
45  63 
60  00 
50  00 

40  00 
40  00 

42  50 
5  37 
40  00 
40  00 
15  12 
40  00 


Deputy  Minister,  J.  B.  Hunter,  12  m.  to  Mar.  31 . 

Div.  1A — 

G.  W.  Dawson,  6  m.  at  $3,650,  6  m.  at  $3,750 . 

A.  St.  Laurent,  assistant  Deputy  Minister,  12  m.  to  Mar.  31 
Div.  IB — 

G.  F.  Buskard,  9  m.  at  $2,500,  3  m.  at*$2,600 . 

Private  Secretary,  12  m.  to  Mar.  31 . 

Miss  L.  Sarault,  12  m.  to  Mar.  31 . 

Div.  2A — 

K.  G.  Spangenburg,  12  m.  to  Mar.  31 . 

Div.  2B. — 

G.  Guimond,  9  m.  at  $850,  3  m.  at  $900 . 

N.  M.  Matte,  12  m.  to  Mar.  31 . 

A.  B.  Muddim'an,  6  m.  at  $1,050,  6  m.  at  $1,100 . 

Div.  3A — 

Miss  A.  Belanger,  12  m.  to  Mar.  31 . 

Miss  A.  E.  Johnson,  12  m.  to  Mar.  31 . 

Miss  C.  Ross,  9  in.  at  $900,  3  m.  at  $950 . 

R.  A.  Sauriol,  12  m.  to  Mar.  31 . 

Miss  E.  L.  Snelling,  12  m.  to  Mar.  31 . 

Div.  3B — 

W.  P.  Harrell,  12  m.  to  Mar.  31 . 

Miss  F.  Plunkett,  12  m.  to  Mar.  31 . 

Messengers — 

A.  Bray,  12  m.  to  Mar.  31 . 

S.  M.  Couch,  Jan.  14  to  Mar.  31  at  $500 . 

J.  Dumoulin,  12  m.  to  Mar.  31 . . ' . 

J.  Fahey,  12  m.  to  Mar.  31. . . 

R.  Grant,  June  23  to  Jan.  14  at  $500  (resigned) . 

F.  Twamley,  12  m.  to  Mar.  31 . 


5,000  00 

3,700  00 
4,000  00 

2,525  00 
600  00 
2,400  00 

1,800  00 

862  50 
1,600  00 
1,075  00 

1,050  00 
1,050  00 
912  50 
1,200  00 
1,000  00 

800  00 
800  00 

850  00 
107  51 
800  00 
800  00 
279  88 
800  00 


Secretary's  Branch. 


*61  50 
*58  00 

*55  58 
105  00 
135  00 
115  00 
115  00 
105  00 
135  00 
*63  00 
107  50 

80  00 
*20  76 
|66  50 
83  75 
52  50 

82  50 
*35  00 

78  93 

83  13 
71  25 
78  75 

7  84 
7  84 
76  25 


Div.  1A— 

R.  C.  Derochers,  3  m.  at  $3,000,  9  m.  at  $3, 100 . 

E.  T.  Smith,  12  m.  to  Mar.  31 . 

Div.  IB— 

A.  E.  Belleau,  12  m.  to  Mar.  31 . 

O.  Bourget,  12  m.  to  Mar.  31 . 

J.  A.  Chasse,  6  m.  at  $2,650,  6  m.  at  $2,750 . 

L.  H.  Colinan,  12  m.  to  Mar.  31 . 

J.  E.  Cusson,  12  m.  to  Mar.  31 . 

N.  Desjardins,  12  m.  to  Mar.  31 . 

T.  N.  Doody,  6  m.  at  $2,650,  6  m.  at  $2,750 . 

E.  J.  Smith,  12  m.  to  Mar.  31 . 

A.  Trudel,  6  m.  at  $2, 100,  6  m.  at  $2, 200 . 

Div.  2A — 

A.  H.  Beaubien,  12  m.  to  Mar.  31 . 

T.  Fortier,  3  m.  at  $2,050,  3  m.  to  Sept.  30  at  $2, 100  (deceased) . 

H.  J.  Guppy,  12  m.  to  Mar.  31 . 

L.  J.  Mac  Kay,  6  m.  at  $1,650,  6  m.  at  $1,700 . . . . 

D.  A.  McLaughlin,  12  in.  to  Mar.  31  (salary  in  part  paid  by  Railways  and 

Canals) . 

J.  St.  Denis,  12  m.  to  Mar.  31 . . . 

J.  A.  Theriault,  12  m.  to  Mar.  31 . . . 

Div.  2B — 

L.  Belanger,  12  m.  to  Mar.  31  at  $1,600  (less  5  d.  in  Oct.) . 

C.  E.  Davidson,  Apr.  22  to  May  12,  at  $1,400  (resigned) . 

J.  A.  Drouin,  Jr.,  9  in.  at  $1,250,  3  m.  at  $1,300 . 

J.  A.  Etliier,  6  m.  at  $1,400,  6  m.  at  $1,450 . 

F.  X.  Gagne,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

G.  Gosselin,  Jan.  21  to  Mar.  31  at  $800 . 

G.  Hill,  Jan.  21  to  Mar.  31  at  $SO0 . 

E.  R.  Latieche,  6  m.  at  $1,500,  6  m.  at  $1,550 . 


3,075  00 

2.900  00 

2,300  00 
2, 100  00 
2,700  00 
2,300  00 
2,300  00 
2, 100  00 
2,700  00 
2, 100  00 
2, 150  00 

1,600  00 
1,037  49 

1.900  00 
1,675  00 


1,050  00 
1,650  00 
1,900  00 

1,578  50 
80  16 
1,262  50 
1,425  00 
1,575  00 
156  97 
156  97 
1,525  00 


3,535  33 


Carried  forward 


86,309  98 
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Abate¬ 

ments. 

Public  Works:  Salaries  at  Ottawa. 

Civil 

Govern¬ 

ment. 

$  ers. 

Secretary’s  Branch — Concluded. 

$  cts. 

3,535  33 

. Brought  forward . 

86,309  98 

Div.  2B — Continued. 

47  17 

L.  J.  Lafontaine,  June  18  to  Mar.  31  at  $1,200 . 

943  33 

78  ?5 

L.  J.  Latour,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

1,575  00 

21  87 

W.  J.  LecHir,  3  m.  at  $S50,  5  m.  to  Nov.  30  at  $900  (resigned)) . 

587  49 

49  38 

A.  A.  Ri\  ,rd,  3  m.  at  $950,  9  m.  at  $1,000 . 

987  50 

145  50 

I..  St.  Denis,  12  m.  to  Mar.  31 . 

1,300  00 

33  46 

V.  A.  Taillefer,  July  31  to  Mar.  31  at  $1,000 . 

669  35 

7  03 

It.  A.  Tapley,  Jan.  23  to  Mar.  31  at  $800 . 

152  67 

15  16 

W.  R.  Tracey,  Dec.  31  to  Mar.  31  at  $1,200 . 

303  23 

53  75 

A.  Tremblay,  6  m.  at  $1,050,  6  m.  at  $1, 100 . 

1,075  00 

40  63 

M.  L.  Waine,  9  m.  at  $800,  3  m.  at  $850 . 

812  50 

Div.  3 A — 

45  00 

J.  Bedard,  12  m.  to  Mar.  31 . 

900  00 

60  00 

A.  Belanger,  12  m.  to  Mar.  31 . 

1,200  00 

58  87 

N.  Belanger,  12  m.  to  Mar.  31  at  $1,200  (less  7  d.  in  Jan.) . 

1,177  42 

50  00 

O.  Belanger,  12  m.  to  Mar.  31 . 

1,000  00 

60  00 

T.  G.  Bell,  12  m.  to  Mar.  31 . 

1,200  00 

50  00 

J.  B.  Bessette,  12  m.  to  Mar.  31 . 

1,000  00 

5  00 

J.  A.  Bonneville,  May  1  to  14  at  $1,200  (resigned) . 

45  18 

60  00 

I.  Champagne,  12  m.  to  Mar.  31 . 

1,200  00 

59  35 

T.  Costigan,  12  m.  to  Mar.  31  at  $1,200  (less  4  d.  in  Mar.  1913) . 

1,187  10 

60  00 

A.  Day,  12  m.  to  Mar.  31 . . 

1,200  00 

60  00 

J.  Delaney,  12  m.  to  Mar.  31 . 

1,200  00 

50  00 

J.  H.  Deruchie,  12  m.  to  Mar.  31 . 

1,000  00 

52  50 

Miss  M.  L.  Duplessis,  12  m.  to  Mar.  31 . 

1,050  00 

50  00 

Miss  A.  Guilmont,  12  m.  to  Mar.  31 . 

1,000  00 

33  28 

Miss  M.  S.  Jones,  8  m.  to  Nov.  30  at  $1,000  (resigned) . 

666  64 

12  83 

Lucien  J.  Lafontaine,  Apr.  1  to  June  17  at  $1,200  (appd.  2B) . 

256  67 

60  00 

E.  Leveque,  12  m.  to  Mar.  31 . 

1,200  00 

50  00 

Miss  H.  G.  McPherson,  12  m.  to  Mar.  31 . 

1,000  00 

50  00 

Mrs.  Claire  Nutting,  12  m.  to  Mar.  31 . 

1,000  00 

50  00 

Mrs.  M.  Purvis,  12  m.  to  Mar.  31 . 

1,000  00 

3  17 

F.  Taylor,  Apr.  1  to  24  at  $950  (resigned) . 

63  34 

Div.  3B — 

26  88 

Miss  E.  M.  Belli veau,  3  m.  at  $500,  9  m.  at  $550 . 

537  50 

27  38 

Miss  B.  Boucher,  12  m.  to  Mar.  31  at  $800  (less  110  d.  and  67c.  overpaid  Ret. 

Fund  in  1912) . 

560  86 

27  50 

Miss  V.  O.  Brown,  12  m.  to  Mar.  31 . 

550  00 

6  25 

Miss  J.  M.  Brownlee,  3  m.  to  Mar.  31  at  $500 . 

125  00 

38  13 

Miss  B.  Chene,  9  m.  at  $750,  3  m.  at  $800 . 

762  50 

14  56 

L.  E.  Desjardins,  July  1  to  Jan.  15  at  $500  (resigned) . 

270  12 

28  75 

Miss  I.  Dowling,  6  rn.  aT  $550,  6  m.  at  $600 . 

575  00 

26  25 

Mi’ss  B.  Hebert,  6  m.  at  $500,  6  m.  at  $550 . 

525  00 

30  00 

Miss  A.  St.  C.  Irwin,  9  m.  to  Mar.  31  at  SS00 . 

600  00 

10  40 

J.  A.  Lynch,  Dec.  6  to  Mar.  31  at  $650 . 

207  93 

18  75 

Miss  M.  A.  Macdonald,  9  m.  to  Mar.  31  at  $500 . 

375  00 

38  13 

Miss  Y.  Parent,  9  m.  at  $750,  3  m.  at  $800., . 

762  50 

40  00 

M.  Roy,  12  m.  to  Mar.  31 . 

800  00 

12  14 

Miss  H.  St.  Jean,  Apr.  1  to  July  26  at  $800  (less  6  d.  in  Mar,  (resigned) . 

242  99 

6  25 

Miss  R.  E.  Stanley,  3  m.  to  Mar.  31  at  $500 . 

125  00 

Messengers — 

*16  00 

E.  McG.  Desrivieres,  12  m.  to  Mar.  31 . 

800  00 

28  75 

J.  Gauthier,  6  m.  at  $550,  6  m.  at  $600 . 

575  00 

8  70 

W.  Gosselin,  Jan.  13  to  Mar.  31,  at  $800 . 

174  18 

40  00 

J.  E.  Iletu,  12  m.  to  Mar.  31 . 

800  00 

40  00 

G.  Laram6e,  12  m.  to  Mar.  31 . 

800  00 

E.  Leduc,  Aug.  12  to  Oct.  24  (less  83  d.),  at  $800 . 

142  42 

*16  00 

V.  Lepage,  12  m.  to  Mar.  31 . 

800  00 

27  50 

A.  Lorrain,  12  m  to  Mar.  31 . 

550  00 

30  63 

M.  McGrath,  9  m.  at  $600,  3  m.  at  $650 . 

612  50 

40  00 

W.  II.  Scrim,  12  m.  to  Mar.  31 . . 

800  00 

5,507  58 

127,335  90 
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Abate¬ 

ments. 


$  cts. 
5,507  58 


Public  Works:  Salaries  at  Ottawa 


Accountant' s  Branch, 

Brought  forward . 


Civil 

Govern¬ 

ment. 


$  cts. 
127,235  90 


110  00 
110  00 
110  00 

85  00 
85  00 
80  00 
85  00 
80  00 

80  00 
73  75 
9  56 
16  78 
80  00 
26  13 
78  75 
60  00 
61  25 

59  38 
40  63 
78  75 

20  52 
6  23 

42  50 
40  63 
6  77 
78  75 
3  54 

45  00 

60  00 
52  50 

33  13 
25  63 
31  88 

21  32 
31  25 
16  80 
40  00 
33  13 

28  75 


Div.  1A — 

A.  G.  Kingston,  3  m.  at  $3,350,  9  m.  at  $3.450 . 

Div.  IB — 

D.  McR.  Minard,  12  m.  to  Mar.  31 . 

A.  Pare,  12  m.  to  Mar.  31 . 

J.  B.  St.  Laurent,  12  m.  to  Mar.  31 . 

Div.  2A — 

J.  B.  E.  Bedard,  12  m.  to  Mar.  31 . 

P.  E.  Gagnon,  12  m.  to  Mar.  31 . 

J.  Gordon,  12  m.  to  Mar.  31 . 

C.  S.  .A  MacKay,  12  m.  to  Mar.  31 . 

J.  H.  Stewart,  12  m.  to  Mar.  31 . 

Div.  2B— 

G.  R.  Barthe,  12  m.  to  Mar.  31 . 

E.  E.  Bartlett,  6  m.  at  $1,450,  6  m.  at  $1,500 . 

M.  R.  Boe,  Jan.  5  to  Mar.  31,  at  $800 . 

H.  B.  Borbridge,  Dec.  29  to  Mar.  31,  at  $1,300 . 

J.  Bruchesi,  12  m.  to  Mar.  31 . 

M.  Cadogan,  Aug.  6  to  Mar.  31,  at  $800 . 

T.  Dube,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

B.  F.  Hart,  12  m.  to  Mar.  31 . 

N.  Hay,  6  m.  at  $1,200,  6  m.  at  $1,250 . 

J.  Johnstone,  3  m.  at  $1,150,  9  m.  at  $1,200 . 

F.  E.  Jones,  9  m.  at  $800,  3  m.  at  $850 . 

R.  Keeley,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

A.  Macdonald,  Sept.  16  to  Mar.  31,  at  $800 . 

G.  H.  Marks,  Aug.  5  to  Sept.  20,  at  $800  (resigned) 

H.  Pratte,  2  m.  to  Mar.  31 . 

L.  C.  Purvis,  9  m.  at  $800,  3  m.  at  $850 . 

G.  C.  Rudd,  July  31  to  Sept.  13,  at  $800 . 

J.  A.  Thivierge,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

C.  E.  Walker,  Apr.  1  to  May  6,  at  $850 . 

Div.  3 A — 

M  iss  M.  Casey,  12  m.  to  IVlar.  31 . 

J.  A.  Morin,  12  m.  to  Mar.  31  at  $1,200 . 

Miss  A.  Valade,  12  m.  to  Mar.  31 . 

Div.  3B — 

Miss  M.  K.  Allen,  9  m.  at  $650,  3  m.  at  $700 . 

Miss  A.  L.  Allison,  9  m.  at  $500,  3  m.  at  $550 . 

Miss  F.  L.  Anderson,  3  m.  at  $600,  9  m.  at  $650. . . 

Miss  N.  A.  Keating,  Aug.  5  to  Mar.  31,  at  $650 . 

Miss  E.  Lespcrance,  6  m.  at  $600,  6  m.  at  $650 . 

Miss  A.  Marchand,  July  30  to  Mar.  31,  at  $500 . 

F.  McGovern,  12  m.  to  Mar.  31 . 

Miss  G.  H.  Slack,  9  m.  at  $650,  3  m.  at  $700 . 

Messenger — 

J.  H.  Lemay,  6  m.  at  $550,  6  m.  at  $600 . 


3,425  00 

2,200  00 
2,200  00 
2,200  00 

1,700  00 
1,700  00 
1,600  00 
1,700  00 
1,600  00 

1,600  00 
1,475  00 
191  38 

335  47 
1,600  00 

522  57 
1,575  00 
1,200  00 
1,225  00 
1,187  50 
812  50 
1,575  00 
433  33 
102  50 
850  00 
812  50 
97  70 
1,575  00 
84  54 

900  00 
1,200  00 
1,050  00 

662  50 
512  50 
637  50 
426  35 
625  00 

336  02 
800  00 
662  50 

575  00 


200  00 
185  00 

120  00 
105  00 
135  00 
110  00 
135  00 

105  00 
135  00 
120  00 
110  00 
110  00 
115  00 

106  25 


Chief  Architect's  Branch. 

Div.  1A — 

D.  Ewart,  12  m.  to  Mar.  31 . 

R.  C.  Wright,  6  m.  at  $3,650,  6  m.  at  $3.750 . 

Div.  IB— 

J.  Bain,  12  m.  to  Mtfr.  31 .  . 

C.  Baudry,  12  m.  to  Mar.  31 . 

W.  R.  Billings,  6  m.  at  $2,650,  6  m.  at  $2,750 . 

E.  Brown,  12  m.  to  Mar.  31 . 

T.  W.  Fuller,  6  m.  at  $2,650,  6  m.  at  $2,750 . 

P.  S.  Gregory,  12  m.  to  Mar.  31 . 

C.  H.  Hunter.  6  m.  at  $2,650,  6  m.  at  $2,750 . 

G.  N.  Hutchison,  12  m.  to  Mar.  31 . 

F.  X.  Paquet,  12  m.  to  Mar.  31 . 

J.  S.  J.  Routhier,  12  m.  to  Mar.  31 . 

J.  Shearer.  12  m.  to  Mar.  31 . 

C.  D.  Sutherland,  9  m.  at  $2,100,  3  m.  at  $2,200... 


4,000  00 

3.700  00 

2,400  00 
2, 100  00 

2.700  00 
2,200  00 
2,700  00 
2, 100  00 
2,700  00 
2,400  00 
2,200  00 
2,200  00 
2,300  00 
2, 125  00 


9,327  14 


Carried  forward 


297,128  26 
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Abate¬ 

ments. 


$  cts. 
9.327  14 


Public  Works:  Salaries  at  Ottawa. 


Civil 

Govern¬ 


ed  ie/  Architect's  Branch — Concluded. 
Brought  forward . 


ment. 


$  cts. 
207,128  26 


105  00 
105  00 
116  25 

43  55 
84  38 
82  50 
98  75 
80  00 
87  50 
*38  00 
98  75 

45  85 
98  75 

105  00 
98  75 
82  50 
6  02 
t66  50 
80  00 
50  50 
86  25 
80  00 

46  44 
24  73 
40  00 

78  22 
37  20 
84  38 

40  01 
80  00 

40  63 
39  14 
80  00 
80  00 
80  00 
26  66 
82  13 
37  74 

59  60 

79  38 

41  60 

39  04 
36  65 
78  75 
73  75 
78  75 
69  38 
20  09 
41  60 

36  29 

48  00 

80  00 
22  54 
53  62 
80  00 

49  27 
66  88 
78  75 
41  44 

37  74 

60  00 

40  07 
60  00 
68  75 


Div.  IB — Concluded. 

J.  A.  Thomson,  12  m.  to  Mar.  31 . 

W.  Wiley,  12  m.  to  Mar.  31 . 

D.  A.  Williamson,  9  m.  at  $2,300,  3  m.  at  $2,400 . 

Div.  2 A — 

A.  D.  Anderson,  Sept.  15  to  Mar.  31,  at  $1,600 . 

A.  J.  Barclay,  3  m.  at  $1,650,  9  m.  at  $1,700 . 

L.  Charron,  12  m.  to  Mar.  31 . 

R.  Dawson,  6  m.  at  $1,950,  6  m.  at  $2,000 . 

J.  A.  Ferguson,  12  m.  to  Mar.  31 . 

J.  Foulis,  12  m.  to  Mar.  31 . 

G.  F.  Hennessey,  12  m.  to  Mar.  31 . 

D.  A.  Hewitt,  6  m.  at  $1,950,  6  m.  at  $2,000 . 

D.  H.  Hunter,  Aug.  6  to/Mar.  31  (less  Sept.  7-Oct.  5)  at  $1,600 . 

J.  Johnston,  6  m.  at  $1,950,  6  m.  at  $2,000 . 

W.  King,  12  m.  to  Mar.  31 . 

J.  B.  Lamb,  6  m.  at  $1,950,  6  m.  at  $2,000 . 

P.  A.  Lefort,  12  m.  to  Mar.  31 . “. . 

H.  Gale-Legg,  Mar.  4-31,  at  $1,600 . 

T.  J.  MacLaughlin,  12  m.  to  Mar.  31 . 

D.  J.  Mullarkey,  12  m.  to  Mar.  31 . 

J.  A.  H.  Pelletier,  Sept.  9  to  Mar.  31,  at  $1,800 . 

T.  D.  Rankin,  6  m.  at  $1,700,  6  m.  at  $1,750 . . . 

J.  S.  Richard,  12  m.  to  Mar.  31  . 

F.  O.  Smith,  SepL  2  to  Mar.  31,  at  $1,600 . 

A.  Scott,  Dec.  10  to  Mar.  31,  at  $1,600 . 

E.  E.  Temple,  6  m.  to  Mar.  31,  at  $1,600 . 

H.  S.  Tremain,  Apr.  9  to  Mar.  31,  at  $1,600 . 

D.  Williams,  Oct.  14  to  Mar.  31,  at  $1,600 . 

D.  C.  Winter,  3  m.  at  $1,650,  9  m.  at  $1,700 . 

Div.  2B — 

W.  C.  Antcliffe,  Aug.  20  to  Mar.  31,  at  $1,300 . 

Win.  Arnold,  12  m.  to  Mar.  31 . 

T.  R.  Balmer,  9  m.  at  $800,  3  m.  at  $850 . 

A.  E.  Barratt,  Aug.  25  to  Mar.  31,  at  $1,300 . 

A.  Barsaloc,  12  m.  to  Mar.  31 . 

W.  A.  Beaton,  12  m.  to  Mar.  31 . 

S.  Belanger,  12  m.  to  Mar.  31 . 

G.  T.  Bysshe,  8  m.  to  Mar.  31,  at  $800 . 

P.  Canty,  12  m.  to  Mar.  31 . 

W.  C.  Chalmers,  Sept.  2  to  Mar.  31,  at  $1,300 . 

A.  S.  Davis,  Apr.  1  to  Aug.  10  at  $1,000,  Aug.  11  to  Mar.  31  at  $1,300 

H.  F.  G.  Dawson,  3  m.  at  $1,550,  9  m.  at  $1,600 . 

J.  G.  Dionne,  Aug.  11  to  Mar.  31,  at  $1,300 . 

P.  de  Donceel,  9  m.  at  $1,350,  3  m.  at  $1,400  (less  May  1-Oct.  2) . 

B.  A.  Dore,  Sept.  8  to  Mar.  31,  at  $1,300 . . 

G.  S.  Dorval,  6  m.  at  $1,550,  6  m.  at  $1,600 . . 

W.  A.  Dube,  6  m.  at  $1,450,  6  m.  at  $1,500 . . 

A.  Dubois,  6  m.  at  $1,550,  6  m.  at  $1,600 . . 

A.  Fortin,  3  m.  at  $1,350,  9  m.  at  $1,400 . 

J.  C.  B.  Fullylove,  Dec.  10  to  Mar.  31,  at  $1,300 . 

F.  O.  Hamel,  Aug.  11  to  Mar.  31,  at  $1,300 . 

J.  A  Heisler,  July  10  to  Mar.  31,  at  $1,000 . 

W.  J.  Hickey,  12  m.  to  Mar.  31 . .- . 

W.  Huber,  12  m.  to  Mar.  31 . 

D.  H.  Hunter,  Apr.  1  to  Aug.  5  at  $1,300  (promoted),  .f . 

M.  W.  Hutchinson,  Apr.  10  to  Mar.  31,  at  $1,100 . 

W.  M.  Hutchisson,  12  m.  to  Mar.  31 . 

H.  Gale-Legg,  June  1  to  Mar.  3  at  $1,300  (promoted) . 

D.  Macdonald,  3  m.  at  $1,300,  9  m.  at  $1,350 . 

F.  Mesnard,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

E. E.  U.  Montandon,  Aug.  12  to  Mar.  31,  at  $1,300 . 

J.  Owen,  Sept.  2  to  Mar.  31,  at  $1,300 . 

P.  D.  Reinhardt,  12  m.  to  Mar.  31 . 

G.  G.  Rogers,  9  m.  at  $800,  3  m.  at  $850  (less  5  d.  in  Sept.) . 

F.  Ross,  12  m.  to  Mar.  31 . 

T.  Sawyer,  6  m.  at  $1 ,350,  6  m.  at  $1,400 . ; . 

i . Carried  forward . 


2, 100  00 
2, 100  00 
2,325  00 

871  11 
1,687  50 
1,650  00 
1,975  00 
1,600  00 
1,750  00 
1,900  00 
1,975  00 
917  00 
1,975  00 
2, 100  00 
1,975  00 
1,650  00 
120  43 
1,900  00 
1,600  00 
1,010  00 
1,725  00 
1,600  00 
928  89 
494  62 
800  00 
1,564  44 
744  09 
1,687  50 

800  26 
1,600  00 
812  50 
782  79 
1,600  00 
1,600  00 
1,600  00 
533  33 
1,642  50 
754  72 
1,191  92 
1,587  50 
831  70 
792  72 
733  05 
1,575  00 
1,475  00 
1,575  00 
1,387  50 
401  88 
831  70 
725  81 
960  00 
1,600  00 
450  79 
1,072  48 
1,600  00 
985  48 
1,337  50 
1,575  00 
828  20 
754  72 
1,200  00 
801  38 
1,200  00 
1,375  00 


3,406  76 


290,429  27 
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Abate¬ 

ments. 

‘ " 

Public  Works:  Salaries  at  Ottawa. 

Civil 

Govern¬ 

ment. 

$  cts. 

Chief  Architect's  Branch — Continued. 

$  cts. 

13,400  70 

290,429  27 

. 

Div.  2B. —  (Continued)- 

80  00 

J.  Sharp,  12  m.  to  Mar.  31 . 

1,G00  00 

80  00 

A.  R.  Shehyn,  12  in.  to  Mar.  31 . 

1,000  00 

32  50 

W.  L.  Smith,  6  m.  to  Mar.  31,  at  $1,300 . 

050  00 

78  75 

J.  G.  Taylor,  6  m.  at  SI, 550,  0  m.  at  $1,600 . 

1,575  00 

4  40 

J.  W.  D.  Thompson,  Feb.  20  to  Mar.  31,  at  $800 . 

88  09 

41  25 

O.  B.  Von  Staff eldt,  6  m.  at  $800,  6  m.  at  $850 . 

825  00 

05  00 

R.  Winter,  12  m.  to  Mar.  31 . 

1,300  00 

44  04 

A.  B.  Wright,  Feb.  18,  1913,  to  Mar.  31,  1914,  at  $800 . 

892  85 

Div.  3A. — 

21  GO 

J.  G.  Dionne,  Apr.  1  to  Aug.  10  at  $1,200  (appt’d.  to  2B.) . 

432  26 

57  58 

C.  LI.  Graham,  12  m.  to  Mar.  31,  at  $1,200  (less  14§  days  in  April) . 

1,151  61 

18  89 

F.  O.  Hamel,  Apr.  1  to  Aug.  10,  at  $1,050  (appt’d.  to  2B.) . 

378  22 

24  90 

J.  G.  Kennedy,  6  m.  to  Sept.  30,  at  $1,000  (deceased) . 

499  98 

00  00 

H.  Langlois,  12  m.  to  Mar.  31 . 

1,200  00 

52  50 

Mrs.  E.  Lemoyne,  12  m.  to  Mar.  31 . 

1,050  00 

41  GO 

N.  Matheson,  10  m.  to  Jan.  31,  at  $1,000  (resigned) . 

833  30 

00  00 

J.  H.  Ralph,  12  m.  to  Mar.  31 . 

1,200  00 

50  00 

R.  Rouleau,  12  m.  to  Mar.  31 . 

1,000  00 

Div.  3B. — 

25  00 

Miss  B.  Brousseau,  12  m.  to  Mar.  31 . 

500  00 

28  13 

Misss  A.  M.  E.  Burns,  9  m.  at  $550,  3  m.  at  $600 . 

562  50 

10  39 

Miss  M.  E.  Cassidy,  Aug.  5  to  Mar.  31  at  $500 . 

327  94 

5  03 

Miss  M.  French,  Jan.  19  to  Mar.  31,  at  $500 . 

100  79 

25  03 

T.  W.  Kcnnv,  9  m.  at  $500,  3  m.  at  $550 . 

512  50 

28  75 

.  Miss  H.  P.  Kent,  6  ra.  at  $550,  6  m.  at  $600 . 

575  00 

28  75 

Miss  N.  C.  Lampman,  6  m.  at  $550,  6  m.  at  $600 . 

575  00 

7  00 

Miss  G.  Leyden,  Dec.  11  to  Mar.  31,  at  $500 . 

153  20 

13  13 

Miss  L.  E.  Mahon,  Sept.  22  to  Mar.  31,  at  $500 . 

262  49 

27  50 

Miss  M.  P.  Manchester,  12  m.  to  Mar.  31 . 

550  00 

7  58 

Miss  K.  McGee,  Dec.  12  to  Mar.  31,  at  $500 . 

151  86 

7  12 

Miss  M.  O’Donnell,  Dec.  19  to  Mar.  31,  at  $500 . . 

142  47 

Messsengers — 

40  00 

F.  X.  E.  Delage,  12  m.  to  Mar.  31 . 

800  00 

24  91 

F.  P.  Harbour,  June  2  to  Mar.  31,  at  $600 . 

498  33 

40  00 

G.  J.  Harbour,  12  m.  to  Mar.  31 . 

800  00 

14  37 

J.  J.  S.  Rice,  Sept.  4  to  Mar.  31,  at  $500 . 

287  49 

10  73 

W.  H.  Scrim,  junior,  July  31  to  Mar.  31,  at  $500 . 

334  67 

40  00 

C.  D.  Tasse,  12  m.  to  Mar.  31 . 

800  00 

• 

Chief  Engineer's  Bianch. 

Div.  1A  — 

140  00 

L.  A.  ResRosiers,  12  m.  to  Mar.  31 . 

2,800  00 

200  00 

A.  R.  Dufresnc,  12  m.  to  Mar.  31 . 

4,000  00 

59  16 

J.  Howdcn,  4  m.  to  July  31,  at  $3,550  (deceased) . 

1,183  32 

200  00 

E.  D.  Lafleur,  12  in.  to  Mar.  31 . 

4,000  00 

150  00 

U.  Valiquet,  6  m.  at  $3,350,  6  at  $3,450 . 

3,400  00 

Div.  IB. — 

128  75 

K.  M.  Cameron,  3  m.  at  $2,500,  9  m.  at  $2,000 . 

2,575  00 

110  00 

J.  M.  Chalifour,  12  m.  to  Mar.  31 . 

2,200  00 

140  00 

C.  F.  X.  Chaloner,  12  m.  to  Mar.  31 . 

2,800  00 

135  00 

R.  de  B.  Corriveau,  6  m.  at  $2,650,  6  m.  at  $2,750 . 

2,700  00 

140  00 

E.  B.  Godwin,  12  m.  to  Mar.  31 . 

2,800  00 

110  00 

J.  Lamoureux,  12  in.  to  Mar.  31  —  . . 

2,200  00 

111  25 

E.  S.  Miles,  9  m.  at  $2,200,  3  m.  at  $2,300 . 

2.225  00 

120  00 

G.  E.  Perley,  12  in.  to  Mar.  31 . 

2,400  00 

*48  00 

R.  J.  Robillard,  12  m.  to  Mar.  31 . 

2,400  00 

135  00 

J.  R.  Roy,  6  m.  at  $2,050,  6  m.  at  $2,750 . 

2,700  00 

128  75 

T.  H.  Schwitzer,  3  m.  at  $2,500,  9  m.  at  $2,000  (deceased) . 

2,575  00 

110  00 

J.  M.  Somerville,  12  m.  to  Mar.  31 . 

2,200  00 

*52  50 

J.  C.  Tache,  3  m.  at  $2,550,  9  m.  at  $2,050 . 

2,625  00 

Div.  2 A.— 

85  00 

H.  Bance,  12  m.  to  Mar.  31  . 

1,700  00 

82  50 

J.  U.  Bray,  12  m.  to  Mar.  31 . 

1 , 650  00 

79  84 

E.  V.  Burwell,  May  12  to  Mar.  31,  at  $1,800 . 

1 , 596  77 

17,102  87 

. Carried  forward . 

367,369  91 

V— 10 


AUDITOR  0  EX  URAL'S  RETORT,  1913-191', 


5  GEORGE  V.,  A.  1915 


Abate¬ 

ments. 

Public  Works:  Salaries  at  Ottawa. 

Civil 

Govern¬ 

ment. 

$  cts. 

Chief  Engineer's  Branch — Concluded. 

$  cts. 

17,102  86 

. Brought  forward . 

367,369  91 

Div.  2A — Concluded. 

105  00 

E.  Dansereau,  12  m.  to  Mar.  31 . 

2,100  00 

85  00 

V.  Denis,  12  m.  to  Mar.  31 . 

1,700  00 

85  00 

H.  J.  Dunne,  12  m.  to  Mar.  31 . 

1,700  00 

105  00 

E.  F.  Gingras,  12  m.  to  Mar.  31 . 

2,100  00 

21  87 

O.  Lefebvre,  2  m.  to  May  31,  at  $1,750  (resigned) . 

291  66 

85  00 

J.  E.  Marion,  12  m.  to  Mar.  31 . 

1,700  00 

85  00 

E.  M.  Mavaut,  12  m.  to  Mar.  31 . 

1,700  00 

82  50 

P.  E.  Moffett,  12  m.  to  Mar.  31 . 

1,650  00 

80  00 

C.  C  Patterson,  12  m.  to  Mar.  31 . 

1,600  00 

87  50 

E.  Viens,  12  m.  to  Mar.  31 . 

1,750  00 

101  25 

H.  McDonald  Walters,  6  m.  at  $2,090,  6  m.  at  $2,050 . 

Div.  2B. — 

2,025  00 

45  00 

C.  W.  Ball,  12  m.  to  Mar.  31 . . . 

900  00 

78  75 

W.  L.  Cameron,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

1,575  00 

45  63 

R.  Dumculin,  9  m.  at  $900,  3  m.  at  $950 . 

912  50 

78  75 

L.  V.  Gadbois,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

1,575  00 

60  63 

J.  R.  Grant,  9  m.  at  $1,200,  3  m.  at  $1,250 . 

1,212  50 

78  75 

C.  Hampshire,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

1,575  00 

15  00 

E.  Huot,  3  m.  to  Mar.  31,  at  $1,200 . 

300  00 

67  50 

.J.  E.  Larochelle,  12  m.  to  Mar.  31 . 

1,350  00 

69  38 

,T.  H.  Munro,  3  m.  at  $1,350,  9  m.  at  $1,400 . 

1,387  50 

68  75 

S.  T.  McEvoy,  6  m.  at  $1,350,  6  m.  at  $1,400 . 

1,375  00 

68  75 

G.  Pinard,  6  m.  at  $1,350,  6  m.  at  $1,400 . 

1,375  00 

60  63 

J.  II.  Ridgway,  9  m.  at  $1,200,  3  m.  at  $1,250 . 

1,212  50 

41  25 

H.  It.  Sims,  6  m.  at  $800,  6  m.  at  $850 . 

825  00 

76  25 

J.  P.  Valiquet,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

Div.  3 A. — 

1,525  00 

47  50 

Mrs.  M.  L.  Belanger,  12  m.  to  Mar.  31 . 

950  00 

50  00 

Miss  B.  Blais,  12  m.  to  Mar.  31 . 

1,000  00 

52  00 

T.  D.  Caldwell,  12  m.  to  Mar.  31,  at  $1,200  (less  48£  days) . 

1,040  13 

50  00 

Miss  M.  Connery,  12  m.  to  Mar.  31 . 

1,000  00 

50  00 

D.  Desjardins,  12  m.  to  Mar.  31 . 

1,000  00 

60  00 

P.  Drapeau,  12  m.  to  Mar.  31 . 

H.  W.  Godwin,  12  m.  to  Mar.  31 . 

1,200  00 

45  00 

900  00 

45  00 

E.  Huot,  9  m.  to  Dec.  31,  at  $1,200  (promoted) . 

900  00 

47  50 

A.  Laframboise,  12  m.  to  Mar.  31 . 

950  00 

52  50 

M.  Laframboise,  12  m.  to  Mar.  31 . 

*  1,050  00 

47  42 

N.  Moffette,  12  m.  to  Mar.  31,  at  $1,200  (less  76£  days) . 

948  23 

45  00 

Miss  F.  O’Hanly,  12  m.  to  Mar.  31 . . . . 

900  00 

60  00 

R.  Rondeau,  12  m.  to  Mar.  31 . • . 

1,200  00 

52  50 

M.  L.  Roy,  12  m.  to  Mar.  31 . 

1,050  00 

50  00 

J.  A.  Taplcy,  12  m.  to  Mar.  31 . 

1,000  00 

60  00 

A.  Taylor,  12  m.  to  Mar.  31 . 

1,200  00 

58  71 

V.  D.  Tilley,  12  m.  to  Mar.  31  at  $1,200  (less  8  d.  in  Mar.,  1913) . 

1,174  20 

59  33 

G.  H.  Wattsford,  12  m.  to  Mar.  31,  at  $1,200  less  4  d.  in  Sept.) . 

Div.  3B — - 

1,186  67 

5  73 

Wra.  Burrows,  Jan.  23  to  Mar.  31  at  $600 . 

114  52 

4  16 

Miss  E.  J.  Denault,  2  m.  to  Mar.  3,1  at  $500 . 

83  32 

41  40 

J.  E.  Evans,  Mar.  19,  1913  to  Mar.  31,  1914,  at  $800 . 

827  95 

27  50 

Miss  C.  E.  Gardner,  12  m.  to  Mar.  31 . 

550  00 

25  63 

Miss  F.  N.  Kelly,  9  m.  at  $500’,  3  m.  at  $550 . 

512  50 

2  08 

Miss  M.  M.  Kelly,  Apr.  1  to  19  at  $500  (resigned) . 

26  38 

18  75 

Miss  C.  Langlois,  9  m.  to  Mar.  31  at  $500 . 

375  00 

28  75 

Miss  M.  B.  Mayhew,  6  m.  at  $550,  6  m.  at  $600 . 

575  00 

28  75 

Miss  J.  FI.  McElroy,  6  m.  at  $550,  6  m  at  $600 . 

575  00 

18  21 

Miss  J.  T.  Russell,  July  9  to  Mar.  31  at  $500 . 

364  24 

30  63 

Miss  A.  E.  Scharfe,  9  m.  at  $600,  3  m.  at  $650 . 

612  50 

17  88 

Miss  M.  B.  E.  Slater,  July  14  to  Mar.  31  at  $500 . 

357  52 

25  00 

Miss  M.  E.  Welch,  12  m.  to  Mar.  31 . 

Messengers — 

500  00 

18  61 

Wm.  Boucher,  July  3  to  Mar.  31  at  $500 . 

372  31 

40  00 

J.  P.  Labelle,  12  m.  to  Mar.  31 . 

800  00 

26  72 

F.  Lepage,  3  m.  at  $500,  9  rn.  at  $550  (less  2d.) . 

534  48 

13  12 

.T.  Pageau,  Sept.  22  to  Mar.  31  at  $500 . 

262  49 

10  00 

G.  B.  Reid,  Apr.  1  to  June  10  at  $600  (resigned) . 

116  67 

20, 196  38 

428,995  68 
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Abate¬ 

ments.* 


Public  Works:  Salaries  at  Ottawa. 


S  cts. 


Parliamentary  Estimates — Geodetic  Levelling  Staff. 


20, 196  38 


Brought  forward 


*90  00 

*44  00 

85  00 

80  00 

60  00 
50  00 
60  00 
50  00 
50  00 
52  50 

26  88 
27  50 
36  25 

40  00 


Div.  1A — 

S.  E.  O’Brien,  12  m.  to  Mar.  31 . 

Div.  IB — 

J.  Vincent,  12  m.  to  Mar.  31 . 

Div.  2A — 

J.  A.  Cantin,  12  m.  to  Mar.  31 . 

Div.  2B — 

W.  E.  O’Brien,  12  in.  to  Mar.  31 . 

Div.  3 A — 

D.  Couture,  12  m.  to  Mar.  31 . 

Mrs.  V.  G.  DeGrosbois,  12  m.  to  Mar.  31 . 

Mrs.  C.  D.  Houde,  12  m.  to  Mar.  31 . 

Miss  M.  Kavanagh,  12  m.  to  Mar.  31 . 

Miss  C.  H.  Moffatt,  12  m.  to  Mar.  31 . 

Miss  E.  Sylvain,  12  m.  to  Mar.  31 . 

Div.  3B — 

M iss  C.  M.  Beatty,  3  m.  at  $500,  9  m.  at  $550.. 

Miss  M.  M-.  Peterkin,  12  m.  to  Mar.  31 . 

Miss  M.  N.  Stewart,  6  m.  at  $700,  6  m.  at  $750 
Messengers — 

E.  R.  Launiere,  12  m.  to  Mar.  31 . 


Telegraphs. 


145 

00 

86 

88 

105 

00 

105 

00 

5 

18 

50 

00 

45 

00 

25 

00 

5 

50 

Div.  1A — 

D.  H.  Keeley,  12  m.  to  Mar.  31 . 

Div.  2 A — 

P.  G.  Burgess,  3  m.  at  $1,700,  9  m.  at  $1,750 . 

M.  W.  Crean,  12  m.  to  Mar.  31 . 

J.  E.  Gobeil,  12  m.  to  Mar.  31 . 

Div.  2B — 

C.  O.  Lambert,  Feb.  16  to  Mar.  31  at  $850 . 

Div.  3 A — 

J.  E.  Bray,  12  m.  to  Mar.  31 . 

Miss  E.  MeClosky,  12  m.  to  Mar.  31 . 

Div.  3B — 

Miss  F.  A.  Ranger,  12  m.  to  Mar.  31 . . . 

Plus  Superannuation  Revenue,  $5.50  not  credited  in  1912—13 


Temporary  Clerks  ($13,552.93). 


Ashton,  F.  G.,  Sept.  16,  1913-Mar.  15,  1914  at  $500 . 

Aube,  J.,  Apr.  1-Oct.  12,  1913  (less  12  d.)  at  $800 . 

Bates,  Miss  L.,  Sept.  2,  1913-Feb.  28,  1914  at  $500 . 

Batterton,  Miss  S.,  Oct.  3,  1913-Mar.  31,  1914,  at  $500 . 

Brownlee,  Miss  J.,  July  19-Dec.  31,  1913  (less  2  d.)  at  $500. 

Burnett,  Miss  A.,  Oct.  15,  1913-Mar.  31,  1914  at  $500 . 

Burrows,  W.,  Apr.  1-Sept.  30,  1913  at  $500 . 

Cameron,  Miss  L.,  Apr.  1-Sept.  30,  1913  at  $500 . 

Casey,  Miss  C.,  Apr.  1-Sept.  30,  1913  at  $500 . 

Cook,  Miss  F.  M.,  Sept.  27,  1913-Mar.  26,  1914  at  $500 . 

Corkery,  Miss  S.,  Feb.  23-Mar.  31,  1914  at  $500 . 

Costello,  Miss  E.  M.,  Apr.  1-Sept.  30,  1913  at  $500 . 

Denault,  Miss  E.,  Apr.  1-Oct.  5,  1913  (less  5  d.)  at  $500 . 

Desjardins,  L.,  Apr.  9-Junc  30,  1913  at  $500 . 

Ecksten,  C.  G.  W.,  Apr.  17-Oct.  16,  1913  (less  5Jd-)  at  $800 

Ecles,  E.  W.,  Apr.  1-Sept,  30,  1913  at  $600 . 

Emerson,  Miss  A.  S.,  Aug.  1,  1913-.Jan.  31,  1914  at  $.500 . 

Finlayson,  Miss  E.,  Sept.  30,  1913-Mar.  29,  1914  at  $500 . 

Fitzgerald,  Miss  A.,  May  1-Oct.  4,  1913  (less  5Jd.)  at  $500. 

Foran,  Miss  E.,  Apr.  1-Sept.  30,  1913  at  $500 . 

Girard,  Miss  B.,  June  23-Dec.  22,  1913  at  $500 . 

Glavey,  Miss  V.,  Oct.  28,  1913-Mar.  31,  1914  at  $500 . 

Hocking,  W.  J.,  Apr.  1-Sept.  30,  1913  at  $800 . 

Hollingsworth,  Miss  E.,  Oct.  2,  1913-Mar.  31,  1914  at  $500. 
Hoople,  Miss  D.  M.,  Apr.  1-Oct.  7,  1913  (less  7  d.)  at  $500. 


Civil 

Govern¬ 

ment. 


$  cts. 
428,995  68 


3,000  00 

2,200  00 

1,700  00 

1,600  00 

1,200  00 
1,000  00 
1,200  00 
1,000  00 
1,000  00 
1,050  00 


537  50 
550  00 
725  00 

800  00 


I 


2,900  00 

1,737  50 
2,100  00 
2,100  00 

103  72 

1,000  00 
900  00 

500  00 
5  50 


250  00 
400  00 

248  58 
247  27 
223  00 
231  15 
250  00 
250  00 
250  00 
250  00 

50  59 
250  00 
250  00 
113  87 
386  32 
300  00 

249  96 

250  00 
206  15 
250  00 
250  00 
213  68 
400  00 
24. s  63 
250  00 


21,521  07 


Carried  forward 


i  464,174  09 
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Abate¬ 

ments. 


$  cts. 


Public  Works:  Salaries  at  Ottawa. 


Temporary  Clerks — Concluded. 


Civil 

Govern¬ 

ment. 


$  cts. 


21,521  97 


Brought  forward 


464,174  09 


Hudson,  Miss  A.  It.,  Mar.  5-31,  1914  at  $500 . 

Irwin,  Miss  A.  St.  C.,  Apr.  1-June  30,  1913  at  $800 . 

Kidd,  W.  S.,  June  23-Sept.  30,  1913  at  $800 . 

King,  Miss  H.  C.,  Oct.  2,  1913-Mar.  31,  1914  at  $500 . 

Lemoyne,  Miss  B.,  Oct.  3,  1913-Mar.  31,  1914  at  $500 . 

Lunny,  Miss  H.,  July  18-Dec.  4,  1913  (less  2  d.)  at  $500 . 

Lynch,  J.  A.,  July  21-Dec.  5,  1913  (less  25  d.)  at  $500 . 

Macdonald,  Miss  M.  A.,  Apr.  1-June  30,  1913  at  $500 . 

Mackay,  Mrs.  G.  II.,  July  29,  1913-Jan.  28,  1914  at  $500 . 

McCloskey,  Miss  K.,  July  21,  1913-Jan.  20,  1914  at  $500 . 

McDowall,  W.  R.,  Aug.  14,  1913-Feb.  13,  1914  at  $800 . 

McGregor,  H.,  June  28-Sept.  13,  1913  at  $900 . 

Mears,  Miss  M,,  Apr.  1-Sept.  30,  1913  at  $500 . . 

Oliver,  Miss  L.  B.,  Apr.  1-Oct.  13,  1913  (less  13  d.)  at  $500 . 

Paisley,  E.  H.,  May  1-Aug.  31,  1913  (less  1  d.)  at  $800 . 

Rouleau,  L.,  Apr.  1-Sept.  30,  1913  at  $800 . 

Ryan,  Miss  Iv.,  Oct.  6,  1913-Mar.  31,  1914  at  $500 . 

Schimmens,  Miss  M.,  Aug.  11,  1913-Feb.  10,  1914  at  $500 . 

Shaw,  H.  It.,  Apr.  28-Oct.  27,  1913  at  $500 . 

Shaughnessy,  Miss  M.  A.,  Apr.  1-June  5,  1913  (less  7§  d.)  at  $500. . 

Shea,  E.  H.,  June  17-Dec.  16,  1913  at  $500 . 

Simpson,  Miss  M.,  Oct.  6,  1913-Mar.  31,  1914  at  $500 . 

Smith,  Miss  A.,  Apr.  1-Sept.  4,  1913  at  $500 . 

Smith,  Miss  L.  J.,  Dec.  10,  1913-Mar.  31,  1914  at  $500 . 

Smith,  W.  L.,  Apr.  1-Sept.  30,  1913  at  $1,200 . 

Stanley,  Miss  R.  E.,  Sept.  2-Nov.  30,  1913;  Jan.  1-31,  1914  at  $500. 

Steele,  Miss  J.  H.,  Feb.  12-21,  1914  at  $500 . 

Steele,  V.  A.  E.,  Mar.  22-Sept.  30,  1913  at  $800 . 

j  Stewart,  Miss  B.  C.,  Apr.  1-Sept.  30,  1913  at  $500 . 

iStimpson,  Miss  E.  G.,  Oct.  6,  1913-Jan.  31,  1914  (less  3  d.)  at  $500 

iYalcour,  Miss  K.  M.,  Oct.  6-14,  1913  at  $500 . 

i  Watson,  Miss  V.  B.,  Apr.  1-Oct.  4,  1913  (less  4  d.)  at  $500 . 

iWatterson,  Miss  F.  G.,  Mar.  16-31,  1913  at  $500 . 

Wurtele,  W.  G.,  July  25-Aug.  20,  1913  at  $500 . 


36  28 
199  98 
217  76 
248  62 
247  27 
188  05 

153  83 
124  98 
250  00 
250  00 
400  00 
190  00 
250  00 
250  00 
264  49 
400  00 
243  26 
250  00 
250  00 

80  16 
250  00 
243  24 
213  86 

154  55. 
600  00 
165  26 

14  88 
421  50 
250  00 

155  89 
12  09 

250  00 
21  50 
36  29 


Temporary  Messengers,  Sorters  and  Packers  (f5?9.?0). 

Fahey,  J.  D.  P.,  June  18-Aug.  31,  1913  at  $500 . 

Franklin,  B.  J.,  July  1-Dec.  31,  1913  at  $500 . 

Grace,  J.  A.,  June  18-Aug.  31,  1913  at  $500 . 

Perin,  E.  H.,  July  4-Sept.  3,  1913  at  $500 . 


21,521  07 


Charged  as  follows— 

Minister . 

Civil  Government  Salaries . 

“  “  Contingencies 


101  37 
250  00 
101  37 
83  46 


471,994  03 


7,000  00 
450,904  90 
14,089  13 


Total  as  above 


471,994  03 


i 


jSuperannaution  Fund  No.  2.  J35  years’  service  completed. 


♦Superannuation  Fund  No.  1. 
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Public  Works  Department:  Civil  Government  Contingencies.  $  cts. 

Salaries  at  Ottawa . (Page  V— 00)  14,089  13 

Stationery  Office, supplies,  14  m.  to  Mar.  31,  1914  ($11,512.55) — 

Books  printed  and  maps,  $2,477.92;  fountain  pens,  7,  $39.20 .  2,517  12 

Blank  books  and  scratch  pads,  $196.54;  portfolio,  1,  $10 .  206  54 

Typewriters,  7,  $934,  less  $30  for  old  ones .  904  00 

Typewriter  repairs  and  supplies,  $628.98;  tabulator,  1,  $50 .  678  98 

Paper  and  envelopes,  $2,716.11;  sundry  baskets,  $16.72 .  2,732  83 

Vandyke  Paper,  40  rolls,  $355;  blue  print  paper,  90  rolls,  $390 .  745  00 

Binders,  files,  etc.,  $218.78;  guides  and  folders,  $51.23 .  270  01 

Index  cards,  $27.80;  filing  pockets,  2,000,  $300 .  327  80 

Card  cabinet,  1,  $17.25;  automatic  cashier,  1,  $225 .  242  25 

Peerless  cheque  writers,  8,  $600;  numbering  machines,  12,  $201.50 . .  801  50 

Burrough’s  adding  and  listing  machine,  1,  $360;  franking  stamp,  1,  $15.50...- .  375  50 

Stromberg  electric  time  stamps  and  relay,  Model  No.  12 .  163  44 

Model  daters,  3,  $16.25;  despatch  bags,  2,  $19.25;  desk  trays,  6,  $10.50 .  46  00 

Sundry  Stationery  supplies,  $1,345.60;  parliamentary  publications,  $155.98 .  1,501  58 

King’s  Printer’s  account:  printing,  binding,  etc .  8,168  46 

Telegrams,  $5,104.07;  telephone  messages,  $556.47;  postage,  $80.80 .  5,741.34 

Subscriptions  to  newspapers  and  publications .  533  46 

Street  car  fares,  $112.80;  express  charges,  $68.97;  soap,  $15.10 .  196  87 

Tumblers,  3j  doz.,  $4.73;  cuspidors,  14,  $12.50;  matches,  $11.62 .  28  85 

Feather  dusters,  14,  $9.70;  sundry  gratuities,  $10 .  19  70 

Panoramic  views,  framed,  4,  $42.50; .sundries,  $18.55 .  61  05 

F.  Cook,  Ottawa:  preparation  of  maunscript  “The  Portraits  of  Parliament” . 400  00 

Washing  towels:  Mrs.  M.  L.  Bray,  12  m .  278  45 

Travelling  expenses:  C.  Baudry,  $29.65;  G.  F.  Buskard,  $333.75;  II.  C.  Desrochers,  $110.90; 

K.  G.  Spangenbcrg,  $989.16 . - .  1,463  46 


42,493  32 


Astronomical  Observatory. 

McGillivray,  W.  H.:  estimate  3  to  June  1,  1914,  on  $61,948  contract  for  Geodetic  Survey 

Building,  $28,870;  less  drawback,  $2,880,  and  paid  in  1914-15,  $13,620 .  12,370  00 

Gardener,  Louis  Hoban,  Apr.  1-Dec.  31,  Feb.  1-Mar.  16,  23  d.  at  $2,  255  d.  at  $2.25 .  619  75 

Wages,  detailed  under  “Ottawa  Buildings,  Repairs” . (Page  V — 93)  8,410  83 

Barrett  Bros.:  crushed  stone,  17-89  t.  at  $2.10,  164.04  t.  at  $1.60;  lumber,  dr.,  1,000  ft.,  $41, 
d.  4  s.,  300  ft.,  $15.60,  t.  &  g.,  2,000  ft.,  $82;  pine,  75  pcs.,  $24.50;  shingles,  4m,  $17; 

sundry,  75c .  480  89 

Brooks,  H.  W.:  cement,  322  sacks  at  55c.;  river  sand,  39  loads  at  $3;  sundry,  $2.60 .  296  70 

Builders’  Supply  Co.:  dynamite,  45  lbs.  at  30c.;  pipe,  475  ft.  at  4c.,  9-in.  glazed,  600  ft.  at  35c.; 

sundry,  $18.38 .  260  88 

Canadian  Pacific  Railway  Co.:  cartage,  $5;  freight,  $48.43 .  53  43 

Carleton  Hardware  Co.:  2-in.  gate  valve,  $8;  pick  handles,  2  doz.,  $7.20;  “Quebec”  Heaters, 

No.  3,  2  at  $6.25,  No.  5,  1  at  $10;  tar  paper,  20  rolls,  $14;  sundry,  $17.91 .  69  61 

Collector  of  Customs:  customs’  duty,  $348.40;  voucher  outstanding,  R  51815,  $46 .  394  40 

Dominion  Machine  &  Supply  Co.:  5  copper-covered  doors  and  frames  with  solid  brass  locks, 
etc.,  $250;  expanded  metal,  1,900  lb.  at  3c.;  f-in.  iron,  1,210  lb.  at  3c.;  6-in.  pipe,  34  lengths, 

$22.10;  steel  beams,  3-15  in.  x  142  ft-.  3—15  in.  x  8|  ft.,  $80;  sundry,  $63.30. . .' .  508  70 

Eimer  &  Amend,  New  York:  gas  heated  still,  cap.  5  gal.,  $125;  aerating  attachment,  $25....  150  00 

Garrioch,  Godard  &  Co.:  2-lt.  brackets,  8  at  $2.50;  3-lt.  fixtures,  4  at  $5.75;  2-in.  galvaduct, 

500  ft.  at  7c.;  lamps,  16  c.p.,  72  at  18c.,  32  c.p.,  144  at  28  c.;  “Mazda”  lamps,  40-w.,  30  at  42c.; 

36  positive  elements  for  chloride  accumulators,  $72;  sundry,  $49.65 .  265  53 

General  Supply  Co.  of  Canada:  3-in.  diaphragm  pump,  $24;  3-in.  suction  hose,  30  ft.  at  $2; 

sundry,  $29.50 .  113  50 

Goold,  C.  C.:  labour,  78  h.  at  60c.;  1-in.  steel  pipe,  200  ft.  at  20c.;  sundry,  $34 .  120  80 

Library  Bureau  of  Canada,  Ltd.:  oak  door  and  partition .  81  00 

Mason,  Geo  M.,  Ltd.:  doors,  2  at  $3.25,  1  pair,  $8.50;  clear  birch  flooring,  301  ft.  at  $50;  pine, 

$128.39;  spruce,  9. 116  ft.  at  $27;  sundry,  $28.50 .  433  16 

McKinley  &  Northwood,  Ltd.:  drinking  fountain,  $15;  block  tin,  5  sheets,  56j  lb.  at  85c.; 

block  tin  pipe,  432  lb.  at  82c.;  sundry,  $19.95„ .  -  118  65 

McLennan,  J.  R.:  tubular  boiler  for  gas  heater,  $50;  sundry,  $34.96 .  84  96 

Northern  Electric;  No.  3  telephone  booth .  56  50 

Office  Specialty  Mfg.  Co.:  additions  to  filing  cases  “A”  and  “B”,  $550;  2  bases,  $8;  cabinet 
locks,  $45;  2  chairs,  $20;  desk,  $32;  oak  ladder,  $25;  sections,  3  at  $27,  7  at  $24,  3  at  $20, 

6  at  $20,  with  shelves,  3  at  $25;  sliding  shelf  section,  2  at  $10;  tables,  3  at  $23;  tops,  4  at 

$4.50;  sundry,  $9 .  1,300  00 

Ontario  Hughes-Owens  Co.:  14-ft.  observatory  dome  with  double  shutter,  etc.,  $1,737.40; 

“Paasche”  easel  and  drawing-table,  $21.30 .  1,758  70 

Rankin,  W.  A.:  18  picks  with  handles,  $15.30;  6|  doz.  shovels,  $49.30;  sundry,  $59.26 .  123  86 

Rea,  A.  E.  Co.:  carpet,  33J  y.  at  SI  . 75;  sundry,  $4.30 . * .  62  64 

Robertson,  Jas.  Co.:  8  porcelain  sinks  with  waste  connections  and  overflow .  65  30 

fcjteel  Equipment  Co.:  metallic  filing  cases,  $725;  sliding  ladder,  $10;  sundry,  95c .  735  95 


Carried  forward .  28,935  77 
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Astronomical  Observatory— Concluded.  5  cts. 

Brought  forward .  28,935  77 

Stewart,  P.:  glass  and  sundry  hardware . 83  31 

Wright  k  Co.:  cement,  605  bags  at  55c.;  crushed  stone,  25-78  tons  at  $1.60;  300  ft.  drain  pipe, 

$00;  12  loads  sand,  $36;  sundry,  $4;  less  712  bags  returned,  $71.20 .  432  80 

Small  payments:  alterations  to  roof,  $34;  cement  seal,  10  gal.,  $27.50;  luminous  heater,  $21 
4  pr.  rubber  boots,  $18;  225  yd.  sod,  $22.50;  2,000  tulip  bulbs,  $21.25;  chair,  $21.87; 

sundry,  $344.42 .  510  54 

Advertising,  $415.20;  King’s  Printer,  $109.22 .  524  42 


Total... .  30,486  84 

Less — Discounts  for  cash,  (see  Page  V — 113) .  5  75 


Total,  carried  to  page  V — 2 . _ .  30,481  09 


Ottawa;  Eastern  Departmental  Building:  Addition. 

Doran  &  Devlin:  extra  work  due  to  old  building  being  18  in.  out  of  square:  adding  1  ft.  9  in. 
to  length  of  passage  to  connect  with  old  building,  $298. 19;  changes  in  lower  steel  rafters, 
channels,  etc.,  $368.35;  increasing  thickness  of  walls  4  in.  on  ground  floor,  $776.34;  addi¬ 
tional  concrete  for  protecting  steel  beams,  $227;  supplying  and  erecting  80  ft.  smoke 

stack,  $240 . . .  1,909  88 

Goldie  &  McCulloch  Co.:  vaults,  $85,736;  addition  to  currency  vault,  $7,354;  bins 
for  vaults,  $2,825;  vault  door  and  steel  grill  with  two  gates,  $587;  less,  $21,822  paid 

in  1914-15 . . . . .  74,680  00 

Oertling,  L.,  London,  Eng.:  Bullion  balance,  24  in.  beam .  608  33 

Otis-Fensom  Elevator  Co.:  electric  passenger  elevator,  $4,500;  less,  paid  in  1912-13,  V  29, 

$3,375 . . . . ; .  1,125  00 

Band,  J.  P.:  N.  P.  basin  traps,  3  at  $4.50;  enamel  lavatories,  3  at  $10.25;  2  in.  galv.  pipe, 

204  ft.  at  Kjc.;  sundry  pipe,  $15.16;;  sundry,  $74.32 .  169  43 

Brooks,  H.  W.:  sand,  64  yd.  at  $1.05 . .  67  20 

Campbell  Steel  &  Iron  Works,  Ltd.:  chimney  connection,  $38;  3  columns,  613  lb.  at  4c.; 

4  clean-out  doors  and  frames,  $76;  2  dumb  plates,  1, 244  lb.  at  3^c.;  installing  and  altering 
boilers,  $1,389;  labour,  61  h.  at  80c.,  543  h.  at  70c.,  405  h.  at  50c.;  steel  platform  and 

brackets,  $22;  sundry,  $140.70;  less  scrap  iron  as  per  agreement,  $4.25 . : .  2,360  91 

Canada  Floors,  Ltd.:  asphalt  flooring,  5,329  sq.  ft.  at  25c.;  Dutch  flooring,  738  ft.  at  30c..  1,553  65 

Chabot,  A.:  building  and  painting  cupboards,  53  ft.  at  $5 . .' .  265  00 

Coldrey  &  Champan:  38  dart  unions,  $16.80;  steam  trap,  $12;  galv.  iron  pipe,  588  ft.,  $51.55; 

4  in.  soil  pipe,  45  ft.,  $13.50;  sundry,  $49.45 .  143  30 

Currie-Livock,  Ltd.:  copper  pipe,  12  lb.  at  55c.;  “Jenkins”  valves,  f  in.  air,  10  at  $3.25,  lj  in. 
angle,  5  at  $3.25,  lj  in.  check,  5  at  $2.60,  2  in.  globe,  5  at  $6.90,  1*  in.  globe,  5  at  $3.25; 

sundry,  $26.16 .  145  26 

Dominion  Bridge  Co.,  Ltd.:  3  beams,  and  2  channels,  4,715  lb.  at  2jc.;  10  plates,  $4.50..  134  16 

Dominion  Radiator  Co.,  Ltd.:  5  h.  w.  radiators .  76  01 

Doran  &  Devlin:  alterations  to  office  of  Commissioner  of  Dominion  Police,  labour,  191  h. 
at  70c..  42  h.  at  65c.,  29|  h.  at  42c.,  97  h.  at  35c.;  factory  work,  making  doors,  frames,  etc., 

$101.20;  painting  and  glazing,  $39.51;  plastering,  $128.55;  plumbing,  $96.31;  sundry 
brick,  hardware,  etc.,  $33.55;  cast-iron  saddles  for  front  and  back  door  of  East  Block, 

$47.62;  supplying  locks  for  doors  in  Finance  Department,  $28.80;  sundry,  $11.72  ...  694  60 

Eaton,  T.  Co.,  Ltd.:  2  electric  fixtures  indirect  lighting,  for  Privy  Council  Chambers, 

$189;  reflectors,  8  at  $2.25;  remodelling  fixtures  in  Privy  Council  chambers,  $262.50; 

travel,  and  overseeing,  $93.15;  sundry  electrical  fixtures,  $70.75 .  633  40 

Finance  Department:  customs  duty  on  “Bullion”  scales,  $182.40;  freight,  $9.44 .  191  84 

Fleck,  Alex.:  6  steel  steam  Header  stays,  $50;  sundry,  $25.27 .  75  27 

Foisy,  Honore:  24  dart,  unions,  $31.20;  Thermograde  valves,  $37;  sundry,  $35.57 .  103  77 

Garrioch,  Godard  &  Co.:  1  in.  conduit,  100  ft.,  $12.50;  wire,  19  coils,  $120.04,  3,375  ft.,  $53.44; 

sundry,  $21.70 .  207  68 

General  Supply  Co.:  angle  iron,  850  lb.  at  5c.;  “Ashcroft”  low  water  detector  and  alarm, 

$20;  brass  safety  valve  set,  $30.;  1  in.  channel  iron,  164  lb.  at  5c.,  284  lb.  at  4^c.;  4  in. 

“Jenkins”  gate  valves,  2  at  $16.25;  lj  in.  “Jenkins”  globe  valves,  2  at  $3  85;  steel  lath, 

$15.24;  sundry,  $85.81 .  254  73 

Graham,  John:  sod,  1,200  yd.  at  10c .  120  00 

Hill,  Jas.:  2  in.  plank,  2  M  at  $30;  cartage,  50c .  60  50 

Hull  Wall  Plaster  Co.:  finish,  3,080  lb.,  $21.56;  wall  plaster,  7  t.  at  $6;  sundry,  $10.66..  74  22 

Keeling,  C.  H.  L.  Co.,  Ltd.:  170  electric  insulating  joints .  59  50 

Keystone  Suupply  Co.:  steam  boiler. .. .  713  00 

Kyles  Cabinet  Works,  Ltd.:  fittings  in  office  of  comptroller  of  currency,  $630;  extra  oak 

trim  work,  $15.50 . 645  50 

Laverdure,  E.  G.:  2  flat  back  basins,  $20.50;  16  nipples,  $11.60;  sundry,  $29.45 .  61  55 

Lawson,  Thos.  &  Sons,  Ltd.:  labour,  105  h.  at  70c.;  special  iron  stair  case,  $76;  valve  plate 

and  cover,  600  lb.  at  4c.;  sundry,  $30.79 .  204  29 

Mason,  Geo.  M.:  pine,  M  ft.  at  $30;  spruce,  3,025  ft.  at  $26 .  108  65 


Carried  forward 
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Brought  forward . .  87,446  63 

McAvity,  Allan  G.:  engineering  services:  advice  re  ventilation .  75  00 

McKinley  <fc  Northwood:  50  beam  clamps,  $7.50;  brass  pipe,  101  lb.  at  35c.,  12  ft.,  $7;  brass 
floor  plates,  15  at  $2;  2  check  valves,  $8.75;  covering  smoke  shaft,  $93;  4  gate  valves, 

$29;  9  globe  valves,  $30.45;  galv.  iron  pipe,  22  ft.,  $10.12;  2\  in.  iron  steam  pipe,  101  ft., 

$17.67;  gutter,  69|  in.  at  80c.;  “Jenkins”  packing,  rubber,  25  lb.  at  $1 .25;  sheet,  33£  lb. 
at$l;  radiator,  20  sections,  26  in.  high,  $28.50;  4  in.  reducing  valve,  $140;  2  safety  valves, 

$36;  sundry,  $210.42;  voucher  R.  66, 573  outstanding,  $500 .  1,304  11 

McLennan,  J.  R.:  14  angle  valves,  $31.50;  7  gate  valves,  $40.25;  14  “Jenkins”  air  valves 
$7;  |  in.  “Jenkins”  packing,  5  ft.,  $10.25;  pipe,  1, 172|  ft.,  $83.70;  radiator,  38  in.,  1, 124  ft. 
at  25c.,  24  in.,  261  ft.  at  28c.;  steam  trap,  2,500  ft.,  $12.50;  weighted  Red.  valve,  4  in., 

1  at  $55;  3  in.,  3,  $44;  sundry,  $18.12 .  656  40 

Potts,  J.  F.,  New  York:  installing  ‘Cotton’  system  in  East  Block,,  $2,478;  less  work  done 

by  P.  W.  D.  staff,  $155.60 . '  2,322  40 

Standard  Supplies,  Ltd.:  asbestos,  80  lb.  at  10c.;  13  Barlock  frames  and  prisms,  183  ft.  at 
$1.75;  bricks,  fire,  8  M  at  $33>75,  hard,  10  M  at  $14;  “Ceresit”  water  proofing,  10  gal. 

at  $1.60;  fire  clay,  90  bags  at  $1;  pipe  covering,  39  ft.,  $20.70;  sundry,  30c .  865  25 

Steel  Equipment  Co.,  Ltd.:  3  trucks,  $330;  sundry,  $3.75 .  333  75 

Stewart,  P.:  plate  glass,  48  Its.,  $78.40;  8  Its.,  $14.60 .  120  60 

Strachan.  W.:  cold  rolled  copper,  21  lb.,  $7.35;  1  doz.  sq.  shovels,  $8.50;  sundry,  $34.75  50  60 

Wright  &  Co.:  cement,  1 22 J  brl.  at  $2.20;  drain  pipe,  30  ft.  at  70c.,  25  ft.  at  55c.,  10  ft.  at  50c., 

75  ft.  at  30c.;  sundry,  $21.69;  less  sacks  returned,  508  at  10c .  302  64 

Small  payments:  cement,  30  brl.,  $54.50;  2  enamel  wash  basins,  $11.90;  17  flanges,  495  lb. 
at  3|c.;  galv.  iron,  539  lb.  at  5c.;  galv.  rod  frame,  $11 .09;  hardware,  $48.75;  3  Holland 
shades,  $15 .35;  lime,  56  cwt.  at  38c.;  labour,  66  h.  at  70c.,  4  h.  at  90c.;  “McShane”  check 
valves,  11-  in.  4,  $18,  1  in.,  7,  $17.50;  pine,  1-5  M  ft.  at  $30;  repairing  locks,  etc.,  $13.15; 

2  rubber  mats,  166  lb.  at  20c.;  steam  gauge,  $16.25;  quarter  cut  oak,  door,  $25;  frame, 

$7.50,  2  sets  moulded  architrave,  $17;  sundry,  $72.88 .  522  43 

Wages,  detailed  with  Ottawa  Building  Repairs  (Page  V — 93) .  3,313  36 

Detailed  with  Ottawa  Buildings  Repairs  (Page  Y — 113) .  32  42 


Total .  97,345  59 

Less _ 

Discounts . (Page  V — 113)  29  94 

Refunds  of  previous  year:  M.  Killoran,  $45.50;  L.  Leboutellier,  $3.80 .  49  30 

■ - -  79  24 


Total,  carried  to  page  V — 2 .  97,266  35 


New  Departmental  Buildings. 

Sites  West  of  Bank  Street  ($1 ,462,054.91). 

Arnold,  Wm.:  lots  9  and  10,  west  side  Kent  St.:  purchase,  $106,000;  interest  at  5  p.c.  to  Oct.  1, 

1913,  $7,814.01;  less  detailed  in  1912-13,  V— 30,  $12,500 . . . .  101,314  01 

Baker’s  Laundry  Co.,  393-395  Wellington  St.:  valuation,  $24,143;  interest  at  5  p.c.,  approxi¬ 
mated,  $1,300;  paid  on  account,  $20,347.01;  less,  detailed  in  1912—13,  V — 30,  $8,347  01...  12,000  00 

Bank  of  British  North  America:  pt.  lots  27  and  28,  north  side  of  Wellington  St.:  purchase, 

$89,133;  interest  at  5  p.c.  to  May  8,  1914,  $9,630.24;  less,  taxes  and  water  rates,  1912,  $212.84  98,550  40 

Blythe,  Miss  M.  A.:  lot  35,  N.E.  cor,  Vittoria  and  Kent  Sts.:  valuation,  $2,200;  paid  on 

account .  2,000  00 

Browne,  Mrs.  E.:  357  Wellington  St.:  valuation, .$21,178;  paid  on  account .  10,000  00 

Bunnell,  F.  E.  &  C.  W.:  363-365  Wellington  St.:  valuation,  $20,000;  interest  at  5  p.c.  to  Jan.  30 

1914,  $2,253.83;  paid  on  account .  20,000  00 

Butterworth,  Mrs.  E.  B.:  115  Vittoria  St.:  valuation,  $24,145;  paid  on  account,  $23,000;  less, 

detailed  in  1912-13.  V— 31,  $5,000 . . . . . . .  18.0C0  00 

Capital  Brewing  Co.:  cor.  Wellington  and  Bay  Sts.:  preliminary  valuation,  $304,534.83;  paid 

on  account,  $300,000;  less,  detailed  in  1912-13,  V— 30,  $250,000 .  50,000  00 

Cleave,  Wm.:  valuation,  $9,592;  paid  on  account .  8,000  00 

Devlin,  Mrs.  Catharine:  41  Cliff  St.:  valuation,  $49,500:  paid  on  account .  45,000  00 

Douglas,  II.  C.:  No.  9  Lyon  St.:  purchase,  $10,000;  interest  at  5  p.c.  to  Oct.  31,  1913,  $810.16  10,810  16 

Fidelity  Realty  Co.:  207-215  Wellington  St.:  purchase,  $62,928;  interest  at  5  p.c.  to  May  6, 

1914,  $4,559  91;  less,  rent  $169  04,  taxes,  1912,  $112.85  payment  of  mortgage,  G.  L.  Orme, 

detailed  1912-13,  V— 31,  $26,371.99 . . _ . . .  40,834  03:- 

Fournier,  A.  A.:  327-333  Wellington  St.:  preliminary  valuation,  $162,700;  paid  on  account, 

$118,302.50;  less,  detailed  in  1912-13,  V— 30,  $18,302.50 . •  100,000  00 

Gernmill,  Mrs.  Emily:  lot  No.  22  Vittoria  St.:  valuation,  $47,000;  paid  on  account,  $35,000; 

tees,  det  tiled  in  1912-13,  V— 31,  $25,000 .  10,000  00 

Goodull,  Misses  M.  &  V.,  and  Messrs.  E.  N.  &  E.  L.:  305  300  Wellington  St.:  valuation,  over 

$40,000;  paid  on  account .  30,000  00 

Gorman,  Peter:  No.  26  Kent  St.:  purchase,  $6,500;  interest  at  5  p.c.  to  Aug.  13,  1913,  $467.47  6,967  47 


Carried  forward 
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Brought  forward .  563,476  07 

Sites  IFes/  of  Bank  Street — Continued. 

Hillman,  E.  C.:  pt.  lot  32,  N.E.  Wellington  St.:  purchase,  $21,672;  interest  at  5  p.c.  to  May 
30,  1914,  $640.25;  rent,  collected  by  Department,  $25;  less  taxes  and  water  rates,  1912, 

$106.80;  less,  detailed  in  1912-13,  V— 30,  $14,000 .  8,230  45  ■  ' 

Holbrook,  J.  A.  D.:  25  Cliff  St.:  valuation,  $34,750;  paid  on  account .  30,000  00  /' 

Holland,  Andrew  ($22,660.43) — 

Wellington,  north  side,  3j  acres;  valuation,  $75,500;  paid  on  account,  $74,000;  less, $70, 000  , 

detailed  in  1912-13  V— 30 .  4,000  00 

N.  47  Vittoria  St.:  purchase,  $20,000;  interest  at  5  p.c.  to  Apr.  25,  1914,  $1,660.43;  less, 

detailed  in  1912-13,  V— 30,  $3,000 .  18,660  43  V 

Holland,  Mrs.  Geo.:  118-120  Vittoria  St.:  valuation,  $26,730;  paid  on  account,  $23,507.90  ; 

less,  detailed  in  1912-13,  V— 30,  $18,507.90 . ; .  5, 000  00  i  ' 

Home  for  Friendless  Women,  399-403  Wellington  St.:  purchase,  $32,725;  interest  at  5  p.c.  to 
Aug.  8,  1913,  $2,305.07;  allowance  for  moving  and  settling,  $4,500;  taxes,  Mar.  9-June  30, 

1912,  $29,78;  less  water  rates,  1912,  $2.59,  1913,  $30,  and  detailed  with  1912-13,  V— 30,  $5,000  34, 527  26  </ 

Jackson,  Mrs.  Selina  (Mrs.  James):  69-73  Vittoria  St.  and  14  Kent  St.:  additional  interest  at  > 

5  p.c .  10  82  ^ 

Kearns,  .J  P.:  20  Lyon  St.:  purchase,  $4,070;  interest,  at  5  p.c.  to  Mar.  31,  1914,  $192.57;  less, 

detailed  in  1912-13,  V— 30,  $4,225. 13 .  37  44^ 

MacCarthy,  Mrs.  Hannah:  255-263  Wellington  St.  and  37^49-53-55  Kent  St.:  purchase, 

$110,000;  interest  at  5  p.c.  to  June  13,  1914,  $9,833.05;  less,  taxes  and  water  rates,  1912, 

$104  69,  1913,  S187.32 .  119,541  04 

Mather  &  Finnie:  343-345  Wellington  St.:  valuation,  $75,000;  interest  at  5  p.c.,  $7,065.30;  paid 

on  account .  69,948  38 

McLean,  S.  J.:  21  Cliff  St.:  valuation,  $15,670;  paid  on  account,  $11,000;  less,  detailed  in 

1912-13,  V— 31,  $7,000 . . .  4,000  00 

Morris,  W.  D.:  purchase,  $22,000;  interest  at  5  p.c.  to  May  4,  1914,  $1,011.35;  less,  taxes  and 

water  rates,  $25.78,  and  detailed  in  1912-13,  V — 31,  $16,253.27 .  6,732  30  l 

Poulin,  Mrs.  Mary:  95  Vittoria  St.:  valuation,  $9,000;  paid  on  account .  7,000  00  v 

Seaton,  T.  J.:  309-311  Wellington  St.;  paid  on  account .  4,200  00  / 

Stewart,  Miss  Isabella:  343-345  Wellington  St.:  payment  of  mortgage .  6,452  50 

Wigmore,  Jas.:  102-104  Wellington  St.:  purchase,  $15,400;  interest  at  5  p.c.  to  Nov.  21,  1913, 

$1,017.01;  allowance  for  disturbance  of  business,  $1,000;  less,  water  rate,  1913,  $8.40,  and 

paid  in  1912-13,  V— 31,  $10,000 .  7,408  61 

Wilson,  F.  J.:  pt.  lot  34,  north  Vittoria  St.:  valuation,  $50,000;  advance  on  account .  20,000  00  </ 

Wilson,  Wm.:  247-249  Wellington  St.:  purchase,  $25,000;  interest  at  5  p.c.  to  Dec.  17,  1913, 

$2,219.97;  less,  taxes,  1912,  $29.51 . < . .  .  . .  27,190  46'-^ 

Workman,  Thos.  and  J.  A.  Hall:  lot  7.  north  side  of  Wellington  St.:  purchase,  $69,575;  interest 

at  5  p.c.  to  Sept.  30,  1913,  $5,442.10;  allowance  for  disturbance  of  business,  $5,000 .  80,017  10  *• 

Detailed  in  1912-13,  V— 32 .  445,622  05 

Competition  for  New  Departmental  Buildings  {SI  ,678 .68). 

Colcutt,  Thos.  Edward,  London,  Eng.:  fee  for  first  visit .  1,250  00 

Mitchell,  C.  &  Co.,  Ltd.,  London,  Eng.,  advertising .  152  69 

Ross,  D.  Ii.,  Canadian  Trade  Commissioner,  Melbourne,  Australia:  advertising,  etc .  275  99 

Ottawa  City:  Taxes  and  Water  Rates  for  1913,  West  of  Bank  St.  {$23,3)7 .62). 

Ashfield,  Mrs.,  28  Kent  St.,  $74.38;  F.  B.  Aylwin,  4  Cliff  St.,  $73.96 .  148  34 

Baker,  A.  B.,  345j  Wellington  St.,  $44.89;  S.  Barlow,  22Q  Wellington  St.,  $145!20 .  190  09 

Baker,  R.  B.,  395  Wellington  St.,  $278.29;  Beaven,  N.  W.,  88  Vittoria,  $74.89 .  353  18 

Bennett,  Mrs.,  84  Vittoria,  $69.39;  Borden  Club,  211§  Wellington  $107.83 .  177  22 

Bourgeois,  Alex.,  83  Vittoria,  $101.41;  Geo.  Bournan,  85  Vittoria,  $59.08 .  160  49 

Brennan,  Mrs.,  46  Kent  St.,  $156.75;  B.  Brunette,  287  Wellington,  $891.26 .  1,048  01 

Brown,  T.  A.,  319  Wellington  St.,  $486.33;  E.  B.  Brown,  357-3571  Wellington  St.,  $250.12 .  736  45 

Bunnell,  F.  C.  &  C.  W.,  363-365  Wellington,  $227.68;  II.  Brouse,  255-259  Wellington,  $288.60  .  516  28 

Butterworth,  E.  B.,  115  Vittoria,  $207.95;  Mrs.  Burke,  41  Kent  St.,  $46.54 .  254  49 

Capital  Brewing  Co.,  385  Wellington,  $906.12;  Miss  Childerhouse,  279  Wellington,  $40.28 .  946  40 

Choquette,  Miss,  365  Wellington  St.,  $51.82;  Civil  Service  Club,  12  Bank  St.,  $340.12 .  391  94 

Chisnall,  T.  W.:  253  Wellington  St.,  $114.27;  375  Wellington  St.,  $200.41 .  314  6S 

Cleave,  J.,  303  Wellington,  $117.95;  W.  T.  Cleave,  125  Vittoria,  $76.72 .  194  67 

Cleland,  Geo.,  253  Wellington  St.,  $64.58;  ltobt.  Craig,  265j  Wellington  St.,  $60 .  124  58 

Cracknall,  F.  .J.,  26  Lyon,  $18.42;  J.  G.  Creighton,  12  Cliff  St.,  $68.46 .  86  88 

Currier,  J.  E.  26  Lyon,  $48.67;  R.  J.  Devlin,  41  Cliff,  $503.22 .  551  89 

Delaney,  Gid.,  89  Vittoria,  $90.92;  J.  Delaney,  279  Wellington  St.,  $37.07 .  127  99 

Douglas,  R.  C.  9  Lyon  St.,  $96.13;  V.  Dust.,  349  Wellington,  $85.18 .  181  31 

Enright,  J.  J.,  211  Wellington,  $151.57;  Mine.  Filteau,  279  Wellington,  $40.75 .  192  32 

Finklestein,  Max:  349?  WVllington,  $43.96;  371  Wellington.  $147.04 .  191  00 

Fournier,  23  Kent  St.,  $99.94;  265  Wellington,  $281.27;  325  to  329  W'ellington,  $1,492.85 .  1,874  06 
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Ottawa  City:  Taxes  and  Water  Rates  for  1913,  West  of  Bank  St. — Concluded. 


Gaer,  S.,  49  Kent,  $41.11;  Mrs.  E.  H.  Gemmell,  22  Vittoria,  $619.80 . 

Goodall,  E.  M.  &  E.  L.,  305  Welling  on,  $278.29;  E.  N.  Goodall,  305  Wellington,  $137.65 . 

Gorman,  Jos.,  22  Kent,  $59.88;  Graham  &  Co.,  107  Vittoria,  $83.81 . 

Grant,  F.,  389^  to  391  Wellington,  $.’36.13;  Miss  Graham,  3  Cliff  St.,  $165.82 . 

Grant,  A.,  39  Kent,  $46.64;  A.  Mathie,  75  Vittoria,  $53.35 . 

Hart,  M.  F.,  pt.  lot  1,  Wellington,  $134.90;  C.  F.  Hamilton,  8  Cliff,  $68.46 . 

Hefferman,  W.  H.,  215  Wellington,  $101.41;  R.  Hemphill,  247  Wellington,  $303.48 . 

Hickey,  F.  J.,  261§  Wellington,  $47.22;  E.  E.  Hillman,  203  to  205  Wellington,  $334.88 . 

Holbrook,  J.  A.  D.,  25  Cliff  St.,  $240.45;  Home  for  Friendless  Women,  401  to  403  Wellington, 
S87  78 

Holland,  A.,  47  Lyon,  $334.40;  T.  E.  Hopson,  213  Wellington,  $94.59 . 

Houde,  F.  H.,  32  Kent  St.,  $91.03;  P.  Iverson,  pt.  lot.  23,  Lyon  St.,  $80.60 . 

Jackson,  J.,  69  Vittoria,  $93.20;  Miss  M.  Johnstone,  209  Wellington,  $30.90 . 

Jones,  E.,  112  Vittoria,  $75.81;  Kaufman  Rubber  Co.,  281  Wellington,  $83.36 . 

Kennedy,  W.  J.:  101  Vittoria,  $137.73;  261  to  263  Wellington,  $343.53 . 

Kearns,  J.  P.,  20  Lyon,  $84.11;  Mrs.  Levasseur,  211|  Wellington,  $S0.65 . 

Langelier,  Jas.  A.,  331  Wellington,  $40.30;  Mrs.  Lindsay,  36  Kent,  $123.67 . 

Leblanc,  E.,  24  Kent,  $23.34;  Lesperance,  Middlemiss  and  Allan,  28  Lyon,  $71.22 . 

Low,  Mrs.  A.  F.,  34  Kent,  $74.43;  Loekberg  &  Iverson,  367  Wellington,  $162.14 . 

Manuel,  J.,  36  Vittoria,  $804.88;  Mrs.  H.  McCarthy,  37  Kent  St.,  $177.96 . 

Masson,  D.  A.,  95  Vittoria,  $85.55;  Mather  &  Finnie,  343  to  345  Wellington,  $856.32 . 

McDonald,  D.  J.,  207  Wellington,  $105.81;  Miss  McDonald,  14  Vittoria,  $313.79 . 

McDonald,  G.,  20  Kent  St.,  $58.16;  McDonald  &  Burwash,  291  Kent  St.,  $133.06 . 

McDonald,  K.  &  Son,  267  Wellington,  $70.30;  G.  B.  McEaehern,  30  Kent  St.,  $90.35 . 

McLean,  J.  D.,  74  Vittori  ,  $51.40;  S.  J.  McLean,  21  Cliff  St.,  $197.55 . 

McKay,  J.  W.,  347  Wellington,  $85.19;  T.  McMahon,  86  Vittoria,  $84.11 . 

McMinn,  Mrs.,  114  Vittoria,  $75.70;  Jas.  Mitchell,  209  Wellington,  $40.29 . 

Moodie,  J.,  223  to  225  Wellington,  $667.57;  G.  Mortimer,  81  Vittoria,  $87.52 . 

National  Brewers,  Ltd.,  383  Wellington,  $428.07;  W.  Nixon,  pt.  lot  1,  Wellington,  $60.90 . 

Neville,  J.  P.,  279  Wellington,  $53.36;  Oliver  &  Sons,  353  Wellington,  $279.20 . * . 

O’Hara,  John,  349£  Wellington,  $52.97;  Ottawa  Curling  Club,  96  Vittoria,  $309.20 . 

Parmalee,  Jas.,  3  Kent  St.,  $71.22;  Perley  Home,  415  Wellington,  $241.11 . 

Perkins,  N.  H.,  209  Wellington,  $54.27;  Powell,  R.  E.,  285  to  287  Wellington,  $194 . 

Pratt,  C.  B.,  277  Wellington,  $203.33;  Mrs.  F.  Pratt,  110  Vittoria,  $75.80 . 

Rea,  A.  E. ,  34  Kent,  $103.88;  J.  Robertson,  70  Vittoria,  $28.15 . 

Richards,  M.  M.,  345|  Wellington,  $44.87;  Jacob  Rose,  359  to  361  Wellington,  $230.39 . 

Seaton,  T.  J.,  309  to  311  Wellington,  $297.97;  Miss  Sharp,  303  Wellington,  $138.56 . 

Sinclair,  D.  A.,  217  to  221  Wellington,  $491.07;  Mrs.  Sherwood,  79  Vittoria,  $62.74 . 

Sparks,  R.  P.,  3  Kent,  $87.02;  R.  Spencer,  16  Lyon,  $73.05 . 

Stewart,  W.  N.,  261$  Wellington,  $48.36;  J.  O.  Taylor,  109  Vittoria,  $83.81 . 

Tessier,  E.,  77  Vittoria,  $76.04;  T.  Thorne,  261§  Wellington,  $51.22 . 

Todd,  A.  H.,  13  Kent,  $109.70;  Vittoria  Bowling  Club,  25  and  26  Kent,  $219.18 . 

Walker,  R.  B.,  Ill  Vittoria,  $83.82;  Miss  M.  Walker,  50  Lyon,  $97.33 . . . 

Warner,  Wm.,  30  Cliff,  $35.48;  Gregory  Waters,  209  Wellington,  $33.65 . 

Wigmore,  Jas.,  102  Vittoria,  $141.95;  L.  William,  36  Vittoria,  $25.17 . 

Wilson,  F.  J.,  117  Vittoria,  $313.78;  Miss  M.  Wilson,  209  Wellington  St.,  $23.34 . . 

Workman  &  Co.,  229  to  301  Wellington,  $574.45;  Miss  Yielding,  16  Cliff  $68.45 . 

Young,  Mrs.  D.  H.,  50  Kent  St . 

Ottawa  City:  Sundry  taxes  and  Water  Rates  for  1913. 


Egan  Block,  21  to  29  Sparks  St..:  taxes,  $2,092.99;  water  rates,  $305.62 . 

St.  Patrick  St.:  No.  103,  $61.05;  No.  105,  $61.05;  No.  107,  $61.05;  No.  109,  $61.05;  No. 


Ill, 


$61.05;  No.  113,  $61.05;  No.  117,  $55.18. 

Sussex  St.:  No.  406,  $61.05;  No.  408,  $61.05;  No.  410,  $50.59. 


Legal  Services  ($2, 7 So. 46) 


Bray,  Chas.  L.:  legal  services,  $100.90;  balance  of  advance  in  1912-13  unaccounted  for,  $59.10; 

less,  paid,  in  1912-13,  V-32,  $100 . 

( 'hristie,  Green  &  Hill,  $864.15;  Code  &  Burritt,  $546.10;  Hogg  &  Hogg,  $900.81 . 

May,  A.  F.,  $25.75;  H.  A.  Percival,  $368.65 . 

Survey  of  Sites,  Valuations,  etc.,  (tl, 026.75) 


Dunlop,  W.  M.  A  Co.,  fees  for  estimating  amount  of  compensation  to  be  paid:  A.  A.  Fournier 
Co.,  $237.50;  Goodall  Bros.,  $112.50;  J.  Moody,  $25;  T.  J.  Seaton,  $62.50;  D.  A.  Sinclair,  $25 
Farley,  R.  W.  &  S.  E.:  survey  of  lot  35,  Wellington,  $17.25;  taking  levels  on  Wellington  St. 


North  property,  $132. 


660  91 
415  94 
143  69 
401  95 

99  99 
203  36 
404  89 
382  10 

328  23 
428  99 
171  63 
124  10 

159  17 
481  26 
164  76 
163  97 

94  56 
236  57 
982  84 
941  87 
419  60 
191  22 

160  65 
243  95 
169  30 
115  99 
755  09 
488  97 
332  56 
362  17 
312  33 
248  27 
279  13 
132  03 
275  26 
436  53 
553  81 
160  07 
132  17 
127  56 
328  88 
181  15 

69  13 
167  12 
337  12 
642  90 

62  74 


2,398  61 

/  421  48 
172  69 


60  00 
2,311  06 
394  40 


462  50 
149  25 
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( 'al  l  ied  forward 


1,493,547  33 
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AUDITOR  (! EX ERAUS  REPORT,  1913-19U 


5  GEORGE  V.,  A.  1915 


Now  Departmental  Buildings — Continued.  $  cts. 

Brought  forward . 1,493,547  33 

Surveys  of  Sites,  Valuations,  etc. — Concluded. 

McKinley,  John:  appraising  for  purposes  of  removal:  Baker’s  Laundry,  $87.50;  Home  for  Friend¬ 
less  Women,  $240  .  327  50 

Relecom,  Marcel,:  appraisal  of  Baker’s  Laundry,  3^  days .  87  50 

Commissions  on  Collection  of  Rents 

Acres,  A.  G.  &  Co.:  5  per  cent  on  $22,061.52,  collected  between  Mar.  1,  1913,  and  Feb.  28, 

1914 .  1,103  04 

Beach  <fc  Argue:  5  per  cent  on  $6,615.50,  collected  between  Mar.  8,  1913,  and  Mar.  31,  1914  . . .  330  77 

Browne,  W.  J.:  5  per  cent  on  $7,402,  collected  between  Apr.  1,  1913,  and  Mar.  31,  1914. . .  370  11 

Code  &  Burritt:  10  per  cent  on  $350 .  35  00 

Cole,  Wm.  A.:  commission .  12  00 

Guerin,  E.:  5  per  cent  on  $2,029.98,  collected  between  Mar.  1  and  May  31,  1913 .  101  50 

Scrivens,  W.  E.:  5  per  cent  on  $2,875.50,  collected  between  Dec.  1,  1913  and  Mar.  31,  1914 .  143  78 

Smith,  E.  T.:  10  per  cent  on  $161 .  16  10 

Sovereign  Ileal  Estate  Co.:  5  per  cent  on  $5,969.45;  collected  between  Mar.  1,  1913  and  Nov. 

1,  1913 .  298  45 

Sundry  Repairs,  Maintenance  of  Buildings,  etc. 

Acres,  A.  G.  &  Co.:  repairs,  Vandome  Hotel,  roof,  $25,  furnace,  $10;  Powell  stables,  $63; 

sundry  disbursements,  $6.25 . '. .  104  25 

Barrett  Bros.:  lumber,  7  M.  at  $42;  sundry  lumber,  $17.35:  wood,  3  c.  at  $5.25;  sundry, 

$8.85 . 335  95 

Brooks,  H.  W.:  sand,  53  1.  at  $2.10 . Ill  30 

Browne,  W.  J.:  charwoman’s  services,  10  weeks  at  75c.;  galv.  boiler,  $6.50;  repairing  stables, 

401-403  Wellington,  $100,  National  Brewing  Co.,  $384.83;  sundry,  $22.99 .  521  82 

Campbell  Bros.  Steel  and  Iron  Works:  repairing  boiler  at  Vandome  Hotel .  73  00 

Carnochan,  John:  labour,  24  h.  at  30c.,  41  li.  at  25c.;  pitch,  4£  brl.  at  $3;  roofing,  1,975  sq.  ft. 
at  4c.,  2  ply,  1,000  sq.  ft.  at  2-4c.,  3  ply,  1,600  sq,  ft.  at  3c.,  1,300  ft.,  $40,  as  per  tender,  $24; 

sundry,  $46.63 .  292  58 

Carson,  W.  .J.:  glass.  $8.70;  plate  glass,  $35.58:  labour,  30  h.  at  50c.;  painting  and  papering  as 

agreed,  $43.50;  plastering,  $7.50;  tinting,  $12;  sundry,  $24.65 .  146  93 

Currie,  Livock,  Ltd.:  changing  heating  system,  $85;  galv.  pipe,  206*  ft.  at  6c.;  range  boiler, 

30  gal.  $7.50;  sundry,  $61.16 .  166  05 

Independent  Coal  C’o.:  coal,  2  t.  at  $7.75,  6  t.  at  $7.50,  8-98  t.  at  $5.50 .  109  89 

Lawson,  Thos.  &  Son.:  bronze  bushing  for  crusher,  135  lbs.  at  40c. ;  labour,  327  h.  at  60c.; 

sprocket  chain,  etc.,  33j-  ft.  at  84c.;  steel  crusher  shaft,  170  lbs.  at  8c.;  sundry,  $12.25. . . .  304  19 

Mason,  Geo.  M.,  Ltd.:  pine,  d.  4  s.,  1,004  ft.  at  $40,  rough,  52  pcs.,  $21.60;  spruce,  1,030  ft.  at 

$29,  1,050  ft.  at  $25 . . .  117  88 

McCallum,  W.  R.:  overhauling  electric  wiring  at  Vandome  Hotel .  63  50 

McLennan,  J.  II.:  enamel  sink,  $9.80;  2  flue  doors  and  frames,  $12;  pipe,  120  ft.,  $11.55; 

range  boiler,  $7.52;  sundry,  $52.58 .  93  45 

McMahon,  E.:  cement,  530  brl .  853  50 

Nielsen,  T.  PI.:  painting  and  papering  5  rooms .  76  80 

O’Toole  &  McGillivray:  rental  of  3  concrete  cars,  61  d.  at  $5 .  305  00 

Ottawa  City  Electric  Department:  lighting,  2111  Wellington  St.,  1  y.  to  Dec.  31,  1913, 
equivalent  of  13-10  c.p.  lamps  at  $2  per  ann.,  Jan.  3-31,  1914,  150  k.w.  at  35c.;  whiteway 

lighting,  21-29  Sparks  St.,  11  m.  to  Jan.  1.  1914,  $10.45;  sundry,  $1.60 .  13  .30 

Ottawa  Electric  Co.:  lights,  41  Lyon  St.,  212  k.wr.,  $15.87;  279  Wellington  St.,  Feb.  27- 
May  3,  1913,  June  2,  1913-Apr.  7,  1914,  311  k.w.,  $21.90,  halls  (flat-rate),  1  y.  to  Jan.  1, 

1914,  16  c.p.  lamps,  5  at  $1.75  per  ann.;  sundry,  $1.05 .  47  58 

Savage  &  MacDonell  Co.:  pine,  500  ft.  at  $35;  pine  flooring,  1,192  ft.  at  $32;  sundry,  75c .  56  39 

Storr,  J.:  painting  and  papering  84  Vittoria  St.,  $75;  sundry,  $11.57 .  86  57 

Strachan,  W.:  block  tin,  25  ft.,  $15;  galv.  iron,  6  sheets  at  90c.;  galv.  pipe,  $15.42;  wire,  117 

lb.,  $1.10;  sundry,  $17. 19 .  57  11 

Wright  Co.:  cement,  200  brl.,  $357.10;  crushed  stone,  2-in.,  12-6  t.  at  $1.40,  f-in.,  5-31  t.  at 

$2  05 . . .  385  63 

Small  payments:  analysis  of  2  samples  of  water,  $40;  coal,  6  t.  at  $7.50,  1  t.  at  $7,  4-44  t.  at 
$5.50;  cocoa  matting,  15  y.  at  ~u\c.,  13|  y.  at  50c.;  cotton  waste,  1  bale,  $14;  4  door  sets, 

$6:  felt  paper,  4  rolls,  $9.71;  felt,  12  rolls,  $12.94;  2-in.  hose,  100  ft.,  $20.80;  hardware, 

$63.43;  insurance  premium,  $11.60;  “Jenkin’s”  globe  valves,  3,  $11.65;  sheet  packing, 

12?  lb.,  $10.83;  labour,  8  h.  at  80c.,  30  h.  at  45c.;  lumber,  d.  4  s.,  500  1.  ft.,  $18.77;  pine 
flooring,  500  ft.  at  $50.  400  ft.  at  $45,  150  ft.  at  $32,  rough  pine,  1,500  ft.  at  $25;  spruce,  1,205 
ft.  at  $26;  oil,  cylinder,  2  brl.,  $54.68,  warehouse,  1  brl.,  $16.60;  pipe,  $8.75;  pitch,  1  brl., 

$20  74;  photographic  supplies,  $49.55:  plumbing  supplies,  $33.81;  repairing  furnace,  $15; 
roofing  sheds,  $35.50;  removing  ashes,  $10;  .wall  paper,  371  rolls,  $41.95;  tin,  20  lb.  at 

55c.;  wood,  2  e.  at  $4;  sundry,  $215.55 .  969  11 

King’s  Printer.  $271  66;  advertising,  $1,122.42 .  1,394  08 

Vouchers  outstanding:  A.  G.  Acres,  R  72325,  $1,500;  It  58601,  $2,000;  R  70146,  $1,000 .  4,500  00 


Carried  forward 


1,507,588  94 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


New  Departmental  Buildings— Concluded.  $  cts. 

Brought  forward . 1,507,588,94 


Wages  ($12,82842). 


Detailed  with  Ottawa  Building  Repairs . (Page  V — 93)  11,793  34 

Detailed  with  Ottawa  New  Examining  Warehouse . (Page  V — 81)  1,035  08 


Total . 1,520,417  30 

Less: 

A.  E.  Rea,  old  buildings,  Sussex  St .  604  80  . 

Refunds  of  previous  year  (L.  E.  Stanley,  taxes,  1912,  $181.98;  unclaimed  wages, 

$24.70) . . .  206  68 

Two  per  cent  cash  discount,  V — 113 .  6  65 

One  per  cent  cash  discount,  V — 113 .  01 

-  818  14 


Total,  carried  to  page  V — 2 


1,519,599  22 


Royal  Mint  Refinery. 


Baird  &  Tatley,  London,  Eng.:  25  ft.  heavy  rubber  tubing  and  1  doz.  glass  stop  corks .  39  36 

Morgan  Crucible  Co.,  Ltd.,  London,  Eng.:  “Battersea”  chlorine  crucibles  with  covers, 

$230  15;  52  “Morgan’s”  guards,  $53.90 .  284  05 

Smedley  Bros.,  Ltd.,  London,  Eng.:  grinding  mill  details  not  received .  286  81 

Ahearn,  Robt.  N.:  account-o-graph .  350  00 

Canada  General  Electric  Co.:  1,200  rev.,  220-v.  motor,  etc . .  255  50 

Canadian  Pacific  Railway  Co.:  freight  and  storage . * .  159  65 

Collector  of  Customs:  customs  duties  on:  earthenware,  $193.25;  machinery,  $38.70;  rubber 

tubing,  $7.45 .  239  40 

Fuerst  Bros.,  London,  Eng.:  cylindrical  jar,  6  “Tower”  intermediate  sections,  “Fricndricks- 

fcld”  exhaust  fan,  tank  tubes,  etc .  917  72 

Lymans,  Ltd.:  “Barnstead”  still .  65  00 

Lancaster  Dynamo  Motor  Co.:  motor  generator  set  for  plating  purposes .  500  00 

Morris,  Crane  &  Hoist  Co.:  \  ton  special  “S  4”  crane,  23  ft.  span,  3  ft.  girder,  $227.50;  crane 
runway  with  braces  and  stay  bolts,  $139.50;  erection  of  runway,  $48.50;  2  load  chains, 

60  ft.  at  30c.;  steel  column  with  cap  and  base,  $12.20 .  445  70 

Otis-Fcnsom  Elevator  Co.:  25  armature  coils,  $15;  25  commutator  segments  with  mica  insula¬ 
tors,  $12.50;  labour,  45  h.  at  70c.,  8  h.  at  60c.;  sundry,  $6 .  69  80 

Ottawa  Electric  Co.:  30  k.w.  type  “S”  transformers,  3  at  $200;  sundry,  $6;  less  15-k.w.  trans¬ 
formers,  3  at  $100 . .  306  00 

Small  payments:  freight,  $33.31;  plate  glass,  28  in.  x  30|  in.,  $9.50;  sundry,  $8.21 .  51  02 

King’s  Printer,  $63.74;  advertising,  $285 .  348  74 


Total,  carried  to  page  V — 2 . ». .  4,318  75 


Victoria  Memorial  Museum. 


Library  Bureau  of  Canada,  Ltd.:  43  clip  construction  museum  cases,  $20,780;  less  allowance 
for  surbases being  supplied  in  marble  instead  of  mahogany,  $274.40,  and  less  paid  in  1912-13, 

V— 36,  $19,000 .  1,505  60 

Office  Specialty  Mfg.  Co.:  detailed  in  1912-13,  V — 36 .  2,395  00 

Sage,  Frederick  Co.:  show  case  as  per  specifications .  622  38 

Electrician,  A.  Hudon:  12  m.  to  Mar.  31,  1914  at  $95 .  1, 140  00 

Ackroyd.  P.:  5-1 1.  fixtures,  6  at  $9.90;  holophane  shades,  350,  $44.10;  lamps,  250-w.,  6  at 

$2,  100-w,  24  at  80c . .  134  70 

Armstrong,  Fred.  Co.,  Ltd.:  motor  generator  set  and  switch-board .  1,075  00 

Burdin,  S.  K.:  14  in.  rubber  hose,  12  ft.  at  $1  75;  14  in.  vacuum  hose,  450  ft. ,  $212.50 .  233  50 

Campbell.  W.:  installing  8  doors,  $728;  repairing,  $4.50 .  732  50 

Canadian  General  Electric.  Co.:  cable,  1,242  ft.,  $98.14;  galv.  conduit,  14  in.,  $34.92,  1J  in., 

$13.99,  1  in.,  $31.53;  sundry,  $43.24 . . . . . . . .  221  82 

Carson,  W.  J.:  plate  glass,  edges  and  one  side  ground,  6  Its.  16  in.  x  82j  in.,  6  Its.  24  in.  x  82j  in., 

32  Its.  26  in.  x  82§  in .  550  00 

Colonial  Ornamental  Glass  Co.:  D.  D.  glass  in  copper,  1  It.  47f  in.  x  89J  in .  65  00 

Customs  duty  on  show  case,  $97.05;  entry  fee,  $1 .  98  65 

Dominion  Machine  &  Supply  Co.:  gates,  one  double,  and  one  single,  erected .  100  00 

Dowsley,  A.  H.:  f.  o.  art  cabinet,  $125;  4  bases,  $60;  2  units,  $45;  sundry,  $3.60 .  233  60 

Enright  &  Co.:  building  and  erecting  2  steel  gates .  50  00 

Fleck,  Alex.:  labour,  machinist,  30  h.  at  70c.,  pattern-maker,  26  h.  at  80c.;  pipe,  etc.,  $13.83  55  63 

Garrioch,  Godard  &  Co.:  ll  condulets  and  covers,  $9.93;  250-w.  Mazda  lamps,  23  at  $2.40; 
telephones,  1  desk,  $20.55,  2  wall,  $25;  3  It.  tungstoliers,  2  at  $10.30;  wire  w.  p.  cable, 

350  ft.  at  10c.;  apparent  over  charge,  $10;  sundry,  $14.03 .  190  31 


Carried  forward .  9,403  69 
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Victoria  Memorial  Museum — Concluded.  $  cts. 

Brought  forward .  9,403  69 

Jones  &  Stevens:  laying  tile  and  repairing  landing,  $36;  150  marble  mosiac  for  2  door  openings, 

$22.50;  slate  table  top,  $12;  sundry,  $1.50 .  72  00 

Library  Bureau  of  Canada,  Ltd.:  brackets,  76  for  vertical  cases  at  75c.,  48  for  sloping  cases 
at  85c.,  155  sets,  $220.05;  card  sections,  2  at  $11;  2  r.  &  t.  chairs,  $29.70;  clip  construction 
metal  case,  $425;  f.  t.  desk,  $10;  77  metal  labels,  $61.60;  museum  case  for  Rocky 
Mt.  fauna  exhibit,  as  per  tender,  $1,200;  changing  base  of  case,  $45.63;  rev.  stools,  2  at 
$4.95;  setting  up  brackets,  32J  h.  at  75c.;  top,  $3;  less  returned,  1  card  cabinet,  $8,  1  top, 

S4 .  2,166  87 

McAvity,  Allan  G.:  engineering  services,  advice  re  ventilation .  120  00 

McCallum,  W.  R.:  flex,  cord,  500  ft.  at  2*c. ;  6  “Tyhn”  lamps,  $32.34;  24  sockets,  $6; 

sundry,  $24.24 . 75  08 

Modern  Machine  C'o.:  making  3  brass  railings,  altering  3  turnstiles  and  erecting  same...  420  00 

Oflice  Specialty  Mfg.  Co.:  accession  case,  $32;  bases,  leg,  8  at  $3,  sanitary,  2  at  $5;  chairs, 
side,  21  at  $4. 15,  t.  w.,  1  at  $6.50;  desks,  system,  3  at  $35,  t.  w.,  1  at  $40.50;  periodical 
cases  with  racks  and  tops,  6  at  $112;  sections,  book,  45,  $177.50,  letter  size,  2  at  $12.50, 
special,  10  at  $15;  special  steel  tray,  $90;  step  ladders,  2  at  $6;  tables,  banner,  6  at  $18.50, 

dictionary,  1  at  $60;  10  tops,  $25;  trucks,  library,  $18,  special,  $50 .  1,695  65 

Schwab  Boiler  Heating  Co.:  installing  6  boilers . . .  2, 170  00 

Steel  Equipment  Co.:  wardrobes,  3  at  $18,  1  at  $36 .  90  00 

Small  payments:  4  brass  castings,  $8;  brass  binding,  45  ft.  at  21c.;  cement,  17*  brl.,  $34.50; 
door,  $6;  electrical  supplies,  $13.55;  freight,  $23.65;  galv.  iron,  186  lb.  at  6c.;  gas 
pipe,  S20.57;  glass,  $21.60;  hardware,  $8.50;  leather  belting,  62  ft.,  $15.60;  plaster 
paris,  3  brl.  at  $2.25;  pulley  lamps,  4  at  $2;  supplying  armature  bearings  for  elevator, 

$22.10;  tungstoliers,  4  It.,  2  at  $13,  3  It.,  2  at  $11.75,  2  It.,  2  at  $7.75;  sundry,  $74.76 .  349  19 

Detailed  with  Ottawa  Buildings  Repairs .  60  78 


Total .  16,623  26 

Less — 

Discounts,  see  Page  V — 1 13 .  6  36 

Refunds  of  previous  year,  unclaimed  wages .  20  06 

Charged  to  Ottawa  Building  Repairs .  570  00 

- —  596  42 


Total,  carried  to  page  V — 2 .  16,026  84 


Toronto  New  Dominion  Buildings. 

Purchase  price  of  site:  Dovercourt  Land  Co.,  on  account,  $219,717;  Mrs.  M.  P.  Eno,  award, 

$128,500,  interest,  $6,631.78;  Excelsior  Life  Assurance  Co.,  award,  $183,975,  interest, 

87,234.18;  W.  King,  on  account,  $81 , 750;  Marshall  &  Phippen,  award,  $136, 252,  taxed  costs, 

$387.25,  interest,  $6,151.27;  Est.  LateD.  McPherson,  on  account,  $25,000,  Wm,  McPher¬ 
son,  on  account,  $75,000;  less  paid  in  1914-15,  to  Mrs.  Eno,  $44,531.78,  to  Excelsior  Life 

Assurance  Co.,  $73,859.18,  to  Marshall  &  Phippen,  $20,665.52 .  725,642  00 

Bowden,  F.  A.  &  Sons:  lumber,  4,981  ft.  at  $30,  sundry,  $93.70 .  243  13 

Burns,  P.  &  Co.:  coal,  80-895  tons  egg,  46-96  tons  soft,  $840.74;  wood,  $18 .  858  74 

Chapman  &  Walker:  5,000  ft.  wire,  $79.63;  sundry  electrical  supplies,  $190.26 .  269  89 

Clark,  D.:  heating  5  stores,  $1,470;  plumbing,  in  parcel  post,  $160,  in  post  office,  $125;  sundry, 

$ 144 . . . . > .  1,899  00 

Dinnis,  R.  &  Son:  extra  counter  space  in  registration  branch  $128;  3  counters  in  parcel  post, 

$194;  sundry,  $67.75 . .' .  389  75 

Elevator  Specialty  Co.:  labour,  $433.10;  material,  $231.13 .  664  23 

Excelsior  Life  Assurance  Co.:  government  share  of  taxes .  728  90 

Gearing  &  Co.:  erecting  platforms,  partitions,  etc.,  for  p.  o.  customs,  $1,775;  fitting  up  tables, 

etc.,  for  p.  o.  customs,  $3,355;  sundry  work,  $455.60 .  5,585  60 

Gibson  Marble  &  Granite  Co.:  marble  and  tile  work  in  post  office,  $420;  sundry,  $113.35 .  533  35 

Hook,  T.:  collecting,  $20,345.90  rents .  1,017  26 

Lyon,  J.  D.:  on  account  hardware .  93  90 

Millson,  R.  H.:  2  coloured  perspectives  of  alternate  schemes  for  post  office .  250  00 

Ovens,  T.  A.:  preparing  walls,  painting  and  kalsomining  in  King  Warden  building,  $952.85; 

reglazing,  etc.,  $65.06 . 1,017  91 

Rathbone,  Geo.:  cabinet  work  re  alterations  in  post  office .  350  00 

Reid  &  Co.,  lumber,  $109.29;  Vokes  Hardware  Co.,  hardware,  $S0.53 .  189  82 

Rogers  Electric  Co.:  fans,  3  exhaust,  $82.50,  7  ceiling,  $172.20;  sundry,  $197.66 .  452  36 

Stagg,  G.  &  Co.:  concrete  roadway  at  rear  of  Warden  King  building,  $467.52;  sundry,  $6.25  473  77 

Stewart,  J.:  painting  iron  front  of  post  office,  $79.80;  papering,  etc.  in  Mr.  Ross’  rooms,  $45; 

glazing,  etc.,  $42.30 . . .  167  10 

Toronto  City:  share  of  taxes  on  purchased  properties .  4,237  40 

Toronto  Hydro  Electric  System:  stand  pipe  and  conduit  pipe  to  1st,  2nd  and  3rd  floors, 

including  wiring,  etc .  140  55 


Carried  forward .  745,204  67 
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Toronto  New  Dominion  Buildings— Concluded.  $  cts. 

Brought  forward .  745,204  67 

Walker  &  Son.:  bricklayers,  601^  h.,  §407.31;  labourers,  28.4  h.,  §85.20;  teaming,  $120; 

material,  $165.62 . 778  13 

Wanty,  Wm.:  cutting  window,  $56;  repairing  boiler,  §47.35 .  103  35 

Williamson,  Wm.:  removal  and  erection  of  partitions  in  registration  and  dead  letter  branches  525  00 

Plumbing:  F.  Armstrong,  $491.99;  Fiddes  &  Hogarth,  $141.95;  sundry,  $85.63 .  719  57 

Hardware,  $87.28;  brasswork,  $45.44;  labour,  $314.07;  plastering,  $31.85;  shades,  $26.20; 

travel,  $36.40;  sundry,  $280.64 .  821  88 

Legal  services,  Thurston  &  Boyd .  850-  00 


Total,  carried  to  page  V — 2 .  749,002  59 


Esquimalt  Dry  Dock. 

On  account  purchase  price  of  site,  H.  F.  Bullen .  263,495  00 

Survey  and  boring:  sub-foreman,  49  d.  at  $4;  labourers,  176  d.  at  $3 .  724  00 

Victoria  Tug  Agency:  use  of  pile  driver  scow  and  boat,  18  d.  at  $11 .  198  00 

Small  payments:  smithwork,  $4.70;  pipe,  $3.65;  sundry,  $2.30 . ' .  10  65 

Travel  of  Ottawa  official,  C.  H.  Hunter .  220  00 


Total,  carried  to  page  V — 2 .  26-4,647  65 


French  River  Waterways  Improvement. 

Survey  Staff — 

Engineer,  D.  M.  McLennan:  June-Mar.,  $1,440;  travel  and  outlay,  $729.39 .  2,169  39 

Assistants:  G.  Brown,  Mar.,  $108.33;  J.  C.  Norwell,  Sept.-Mar.,  $816.66,  travel  and 

outlay,  $144.35 .  1,069  35 

Sundry  assistants:  services,  $1,960.04;  travel,  $272.20 .  2,232  24 

Hodmen,  chainmen,  labourers,  etc .  3,228  62 

Survey  at  Lake  Nipissing:  cook,  $38.71;  rodmen,  etc.,  $993.52 .  1,032  23 

Work  on  Dam — 

Foreman,  D.  Bergeron:  June-Oct.,  128-8  days .  438  85 

Clerk,  J.  L.  Williams:  June-Sept.,  $290;  outlay,  $28.59 . ; .  318  59 

Engineer,  hoist-runner,  labourers,  etc .  4,342  49 

Caretaker,  J.  Graham:  Apr.-June,  91  d .  227  50 

General  foreman,  H.  Regan:  4-58  m.  to  Oct.  8,  $573.65;  travel  and  outlay,  $49.15 .  622  80 

General  clerk,  H.  Gilmour:  July-Sept.,  $225;  outlay,  $29.85 .  25*1  85 

Armstrong  Towing  Co.:  use  of  scow,  18  d.,  $180;  use  of  steamer,  95  d.,  $1,590;  coal,  103-7 

tons,  $622.20;  sundry,  $423.35 .  2,815  55 

Birkett  &  Son,  hardware,  $155.56;  Buffalo  Motor  Co.,  crank  shaft,  $59 .  214  56 

Can.  Cement  Co.,  450  brl.  cement,  $877.50;  Fleck,  A.,  smithwork,  $S4.40 .  961  90 

Cochrane  Hardware  Co.:  5  barrows,  $35;  288-2  gal.  gasoline,  $84.22;  6  pr.  rubber  boots, 

$45;  stove,  $46;  hardware,  $516.63;  sundry,  $186.25 .  913  10 

Cockburn,  A.  E.:  two  25  ft.  boats,  $66;  cartage,  $1 .  67  00 

Cole  &  Co.:  2,000  ft.  spruce,  $54;  sundry,  $55.12 .  109  12 

Darling  &  Sons,  13,533  ft.  lumber,  $265.66;  Jacques,  J.,  teaming,  $171 .  436  66 

Fitzpatrick,  W.  J.:  stoplog  lifting  machine,  erected,  $2, 125;  sundry,  $26.26 .  2, 151  26 

Gordon  &  Co.:  8,013  ft.  lumber,  $193.58;  cartage,  $10 .  203  58 

Grant-Holden-Graham:  3  tents,  complete,  floor  cloths,  etc.,  $166.90;  6  pr.  mitts,  $39;  sundry, 

$9.24 . 215  14 

Ketchum  &  Co.:  two  18-ft.  canoes  with  4  paddles  each .  96  00 

King,  W.  J.:  500  c.  y.  sand,  $75;  less  supplies,  $3.75. .  .• .  71  25 

Kirkup  Hotel:  board  of  men,  §523.50;  provisions,  $183.52 . .  707  02 

Lindsay  &  McClusky,  12-7  tons  coal,  $86.25;  Smart-Woods,  3  tarpaulins,  $115.50 .  201  75 

Martin,  A.  G.,  steam  drill  and  tripod .  125  00 

Mackenzie,  Ltd.:  5  tents,  floor  cloths,  canopies,  etc., .  414  56 

North  Bay  Fuel  Co.,  190  bbl.  cement,  $427  50;  Topley  Co.,  repairs,  $109.50 .  537  00 

Prieur,  J.  F.:  hardware,  etc.  $114.07;  5,000  ft.  lumber,  $94 .  208  07 

Structural  Engineering  Co.:  on  account  plans  and  specification  for  gates  of  dam .  800  00 

Watts  &  Son.:  3  reflecting  levels,  §142.50;  sundry,  $16.70 . . .  159  20 

Williams  Machinery  Co.:  35  h.p.  boiler,  second-hand,  in  good  condition,  $400;  bucket,  $27.50; 

sundry,  $13.20 .  440  76 

Board  and  lodgings:  J.  A.  Clark,  $173.40;  Pacific  Hotel,  $279.50  (see  also  Kirkup  Hotel) _  452  90 

Provisions,  etc.:  I.cblanc  &  Gagne,  $231.92;  J.  A.  McConnell,  $97,84;  J.  K.  McConnell, 

§195.21;  Manville  Co.,  $107.55;  Pearce  Meat  Co.,  $228.57;  Star  Grocery,  $88.49;  Stod¬ 
dard  Bros.,  $980.30;  Young  Co.,  $921.15;  sundry,  S125.57 .  3,036  60 

Chain  blocks,  2,  $22;  medicine,  $50. 10;  making  tests,  $45;  3  d.  tug  hire  $30;  travel  and  outlay 

of  survey  party,  $586 .16;  freight,  $52.90;  sundry,  $63.84 .  850  00 


Carr.td  forward .  32,124  89 
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French  River  Waterways  Improvement — Concluded.  $  eta. 

Brought  forward .  32,124  89 

Travel  of  Ottawa  officials:  A.  A.  Anderson,  $114.55;  W.  E.  Blue,  $192.44;  S.  J.  Chaplenu, 

$10.57;  A.  E.  Cross,  $126.72;  J.  C.  Stewart,  $433.09 .  877  37 

Advertising,  $449.18;  King’s  Printer,  $64.25 .  513  43 

Vouchers  outstanding:  Dr.  Ed.  Brandon,  $20;  J.  C. Stewart,  $62.20 .  82  20 


Total,  carried  to  page  V — 2 .  33,597  89 


Halifax  Dry  Dock. 

Survey  ($801.45) — 

White,  T.,  livery,  $156.30;  Williams,  E.  F.,  boat  hire,  $22,  sundry,  $57.62 .  235  92 

Labour  on  survey,  $510;  house  rent,  $12;  livery,  $20;  sundry,  $23.53 .  565  53 

Test  borings  ($2,515.79) — 

Walker,  C.  CL,  hardware,  $109.51;  White,  T.,  livery,  $188.05 .  297  50 

Williams,  E.  F.,  scow  hire,  72  d.  at  $4.50;  boat  hire,  $35;  sundry,  $45.93 .  404  93 

Labour,  $1,157. 12;  board,  travel  and  outlay  of  party,  $590.60;  smithwork,  $51.33; 

sundry,  $14.25 .  1,813  30 

Travel  and  outlay  of  engineers:  G.  A.  Little,  $29;  T.  M.  Schenk,  $40.45 .  69  45 


Total,  carried  to  page  V — 2 .  3,386  69 


Port  Arthur  and  Fort  William:  Harbour  and  River  Improvements. 

Smith  &  Henoy:  additional  section  to  wharves  completed:  42  cast  iron  bollards,  $2,520  ; 

105,518  lb.  bolts  and  washers,  $6,331.08;  198,058  lb.  iron  drift  bolts,  $7,946.32;  concrete 
footing  blocks,  2,374-73  c.  yd.  at  $8.50;  concrete  superstructure,  3,224-48  c.  yd.  at  $6.75; 

8.832  lb.  lifting  rings,  $018.24;  stone,  23,205  c.  yd.  at  $1.30;  timber  and  framing  in  cribs, 

3,074,435  ft.,  $80,421.91;  waling,  10,806  1.  ft.  at  $1.75;  extra  work  on  walls,  $6,440.86; 

less,  $98,600,  paid  in  1912-13  (V— 37) .  96,645  85 

Thunder  Bay  Contracting  Co.:  extension  of  Port  Arthur  breakwater,  contract  complete  : 
concrete  footing  blocks  with  rings,  2,5S0  c.  yd.  at  $9.40;  concrete  superstructure,  13,540 
c.  yd.  at  $6.75;  cribwork  with  stone  ballast,  61,448  c.  yd.,  $270,516;  149,574  1.  ft.  piling 
driven  and  cut,  $44,872.20;  80,750  tons  riprap,  $81,675;  stone  in  foundation  and  between 

footing  blocks,  22,850  c.  yd.  at  $1.30 .  548,415  20 

Thunder  Bay  Contracting  Co.:  Bare  Point  breakwater:  estimate  21  to  Sept.  1,  1914,  $478,360; 
less,  $10,800  drawback,  and  $72,640  paid  in  1914-15,  and  less  previous  payments  shown 

at  page  V— 37,  1912-13,  $18,450  and  $197,190 .  179,280  00 

Thunder  Bay  Contracting  Co.:  riprap  along  Port  Arthur  breakwater,  6,787  tons,  $9, 501. SO; 

less  $8,550  paid  in  1912-13,  V — 37 . . .  951  80 

Purchase  of  land  required  for  improvements — 

Bradburn  &  Webb:  purchase  price,  $2,745;  interest,  $593.72;  taxed  costs,  $875.72 .  4,214  44 

Executors  of  the  estate  of  Enoch  B.  Brown:  purchase  price,  $1,910;  interest,  $410.52  ; 

taxed  costs,  $280.64 .  2,601  16 

Grand  Trunk  By.  Co.:  purchase  price .  410  00 

Hamilton,  W.  H.:  purchase  price,  $10,866;  interest,  $2,381.44;  taxed  costs,  $837.70 .  14,085  14 

Horne,  Graham  &  Kilgour:  purchase  price,  $1,490;  interest,  $320.25;  taxed  costs,  $287.32  2,097  57 

Indian  Affairs  Department,  purchase  price .  3,045  00 

Rowand,  W.  H.  L.:  purchase  price,  $535;  interest,  $114.99;  taxed  costs,  $279.35 .  929  34 

Ste.  Marie  a  Montreal  College:  purchase  price,  $2,122.50;  interest,  $749.57;  taxed  costs, 

62 .  3,131  69 

Executors  of  the  estate  of  the  late  Jas.  M.  Walsh,  M.  E.  J.  Walsh  and  C-.  M.  McGannon: 

purchase  price,  $335;  interest,  $72;  taxed  costs,  $285.79 .  692  79 

Award  of  taxed  costs:  Can.  Iron  Corporation  and  Montreal  Trust  and  Deposit  Co .  43  55 


Inspection  of  dredging:  days  at  $4:  W.  II.  Bottom,  207;  Wm.  Buttars,  187;  ,J.  W.  Cousins,  148; 

T.  Johnson,  53;  W.  4'.  M anion,  190;  W.  Metcalfe,  203;  D.  McNair,  179;  G.  Neale,  101; 

F.  Pollard.  201;  F.  E.  Rowe,  99;  T.  Stewart,  205 .  7,116  00 

Inspection  of  wharf  work,  breakwaters,  timber,  etc.,  days  at  $4:  J.  G.  Ashford,  153;  H.  B. 

Goldike,  72;  W.  M.  Hancock,  75;  A.  Harvey,  35;  B.  Hey,  216;  T.  Johnson,  98;  A.  Miller. 

194:  G.  Neale,  19;  J.  Sikes,  187 . '. .  4,196  00 

Inspection  of  dumping:  J.  Armstrong,  $621;  J.  Atkinson,  $618 .  1,239  00 

Launch  at  Port  Arthur — 

Boatman,  P.  Paige,  Apr.-Dec.,  Mar.,  278  d .  834  00 

Electrical  supplies,  $18.44;  hardware,  $263.98;  hood,  $9;  magneto,  $17.50;  sundry,  $51.15  300  07 

Soundings,  etc.,  at  Port  Arthur — 

Labour,  Jan. -Mar,  1914,  125*  d.  at  $4,  672}  at  $2.50;  6  ice  chisels,  $18;  sundry,  $29.79 _  2,231  07 

Survey  of  Fort  William  Harbour — 

Foremen,  W.  M.  Hancock,  156  d.  at  $4;  sundry,  $690 . . .  1,314  00 

Boatmen,  labourers,  etc.. .  .  9,181  00 

Coslett  Hardware  Co.:  1,106  gal.  gasolene,  $330.30;  3  measuring  wires,  $60;  sundry, $450. 31  840  61 


Carried  forward . 1,903,901  28 
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Port  Arthur  and  Fort  William:  Harbour  and  River  Improvements — Concluded.  $  cts. 

Brought  forward . 1, 903, 901  28 

Survey  of  Fort  William  Harbour — Concluded. 

Fleck,  Alex.:  9  augers  for  ice  boring  machine .  126  00 

Great  Lakes  Dredging  Co.:  sundry  repairs .  227  40 

Hamilton,  J.  A.:  12  gauges,  $36;  1,000  stakes,  $30;  sundry,  $79.35 .  145  35 

Twin  City  Tug  Line:  tug  hire,  Aug.  20-Sept.  30,  36  d . .  540  00 

Hardware,  $291 .27;  10  pr.  boots,  $51 . 25;  blue  printing,  $88.30;  livery,  $97.50;  sundry, 

$73.09 .  601  41 

Office  at  Fort  William — 

District  engineer,  W.  P.  Merrick,  yr .  2,700  00 

Asst,  engineers:  L.  Bisson,  yr.,  $1,500;  V.  Kent,  yr.,  $1,999.92;  H.  G.  Kerrigan,  Apr.-Feb. 

$1,496.57;  J.  A.  Laniel,  yr.,  $1,099.92 . . .  6,096  41 

Summer  assistants,  at  $100  per  m.:  G.  S.  Curtis,  $461.54;  R.  L.  Dunsmore,  $480.61  ; 

A.  W.  McPherson,  $476.91;  H.  E.  McPherson,  $476.91 .  1,895  97 

Stenographer,  Miss  A.  Knight  :  Apr. 7-Mar.  31 .  590  38 

Travel  and  outlay:  L.  Bisson,  $5.45;  G.  S.  Curtis,  $69.90;  R.  Dunsmore,  $69.75;  V.Kent 
$5.55;  J.  A.  Laniel,  $145.80;  A.  W.  McPherson,  $70.55;  H.  E.  McPherson,  $70.25  ; 

W.  P.  Merrick,  $254.74 .  691  99 

Care  of  office,  13  m.  to  Mar.  31,  $91;  telephone  exchange,  yr.  to  June  20,  1914,  $57.50  ; 

light,  $9.61;  blue  prints,  etc.,  $187.55;  tolls,  $3.25 .  348  91 

Port  Arthur  Office — 

District  engineer,  F.  Y.  Harcourt,  yr .  2,499  96 

Assistants:  R.  H.  Cooper.  Apr.-May,  $250;  W.  M.  Everall,  Oct.-Mar.,  $900;  R.  A. 

McAllister,  yr.,  $1,500;  E.  St.  Laurent,  yr.,  $1,733.28 .  4,383  28 

Summer  assistants:  C.  R.  McCort,  May  26-Sept.  30,  $527.77;  J.  S.  Mitchell,  June  11- 

Sept.  30,  $  280;  R.  B.  Sutherland,  May-July,  $275 .  1,082  77 

Stenographer,  Miss  K.  Campbell,  yr .  600  00 

Travel  and  outlay:  R.  H.  Cooper,  $27.25;  W.  M.  Everall,  $104.65;  F.  Y.  Harcourt, 

$758.50;  R.  A.  McAllister,  $333.55;  C.  R.  McCort,  $65.35;  J.  S.  Mitchell,  $35.85  ; 

R.  B.  Sutherland,  $33.90;  E.  St.  Laurent,  $330.75 . . .  1,689  80 

Care  of  office,  yr.,  $65;  light,  yr.,  $15.60;  telephone  exchange,  yr.  to  June  30,  1914,  $36; 

linoleum,  $15.50;  blue  prints,  $86.15;  sundry,  $65.58 .  283  83 

Supervising  engineer,  G.  de  G.  Languedoc:  services,  yr.,  $2,400;  board,  Apr.-Nov.,  $699  ; 

travel,  $147.32 .  3,246  32 

Great  Lakes  Dredging  Co.:  clearing  McKellar  River .  449  92 

Johnston,  J.  H.,  boat  house,  20  x  40  x  10  ft . 394  50 

Thunder  Bay  Harbour  Impr’t  Co.:  driving  test  piles  for  proposed  breakwater  extension  at 

Port  Arthur . ....... . ; . . .  850  00 

Affidavits,  $204.75;  1,000  ft.  measuring  line,  $60;  installing  light  in  boat  house,  $20;  sundry, 

$150.85 .  435  60 

Advertising,  $2,212.22;  King’s  Printer,  $148.41 .  2,360  63 

Legal  services:  Dowler  &  Dowler,  $3,873.41;  Wm.  McBrady,  $564.52 .  4,437  93 

Travel  of  Ottawa  officials:  J.  B.  Hunter,  $100;  A.  St.  Laurent,  $172.50 .  272  50 

Detailed  with  Dom.  Buildings  Maintenance .  55  00 


Total . 1,940,907  14 


Less,  charged  to  Chief  Engineer's  Staff . .  13,904  65 

Refunded  by  C.  P.  Ry.  for  dredging  at  mouth  of  McKellar  River .  4,458  75 

-  18,363  40 


Total,  carried  to  page  V — 2 . . 1,922,543  74 


Quebec  Harbour  Improvements:  Work  at  Lauzon  Dock,  Levis  Wharf,  Itiver  St.  Charles 


and  Generally. 

Lauzon  Dry  Dock  ($5,239.15) — 

Engineering  and  Inspection  Staff:  A.  Bailey,  services,  Dec.,  $109.  Jan.  to  Feb.,  $300,  Mar. 

^$166.67,  outlay,  $45.30;  A.  Dupuis,  res.  engineer,  Nov.  24  to  Mar.  31,  $677.07,  outlay, 

$409.91;  J.  K.  Laflamme,  8  d.  in  Mar.,  $51.28,  outlay,  $3.75;  sundry  assistance,  $187. . . .  1,941  01 

Levis  Graving  Dock:  labour,  $94,  supplies,  $15.07 .  109  07 

Testborings,  July,  1913:  labour,  $162;  pump  and  25  ft.  hose,  $36.25;  board,  travel  and 

sundry  outlay  of  party,  $545.94;  sundry,  $35.59 . 779  78 

Blue  prints  $10.50;  30  b  igs  cement,  $15.75;  sundry,  $15.50 .  41  75 

Advertising,  $1,092.49;  King’s  Printer,  $391.75;  Stationery  Office,  $883.30...* .  2,367  54 

Levis  Deep  Water  Wharf  (Carrier  Laine)  ($5,825.55)— 

Engineer,  J.  O.  Lavoie:  services,  Jan.  to  Mar.,  $375,  outlay,  $4.34 .  379  34 

Inspector,  C.  A.  Demers:  Sept.  29  to  Oct.  18,  Nov.  10  to  29,  1913 .  126  00 

Watchmen,  1  year:  A.  Charrier,  $657;  Jos.  Gosselin,  $663.20 .  1,320  20 

Belleau,  E.:  vouchers  outstanding .  182  60 

Depres,  P.:  sidewalk,  60  sq.  yd.  wood,  $30,  320  yd.  cement,  $880;  stone  and  gravel, 

120  yd..  $90 .  1,000  00 


Carried  forward .  8,247  29 
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Quebec  Harbour  Improvements — Concluded.  $  cts. 

Brought  forward .  8,247  29 

Levis  Deep  Water  Wharf  (Carrier  Laine) — Concluded. 

Paquet  &  Fils.:  coal,  210-42  tons  at  $6.35,  6  at  $8.50 .  1,387  18 

Paquet,  Jules:  removing  snow .  08  10 

Travel:  C.  Baudry,  $33.70;  A.  Jobin,  $42.12;  J.  Pothier,  $4.25 .  80  07 

Labour,  Nov.  8  to  Mar.  31,  at  shop:  firemen,  $618;  night  watch,  $292;  carpenters,  $115.51; 

labourers,  $126 .  1,151  51 

Services  of  fire  department,  $25;  hardware,  $93.95;  telephone  exchange,  6  m.,  $10; 

sundry,  $1.60 .  130  55 

River  St.  Charles  Improvements  ($223,194.63) — 

Dussault.  Co.:  detailed  with  Contract  Dredging . _ . . . . .  (Page  V — ^  )  5,695  80 

Quinlan  <fc  Robertson:  cofferdam  and  unwatering,  $5,000;  excavation  on  site  of  dam,  3,175 
c.yd.  at  $3;  sheet  piles  driven,  260-7  tonsat  $60;  concrete  in  dams,  14  c.  yd.  at  $7,  1,496 

at  $6.40;  material  on  site,  $47,345.40;  less,  drawback,  $3,984.80 .  83,200  00 

Property  required  for  lock  and  dam:  L.  P.  Sirois:  settlement  for  expropriated  property, 

545,070  sq.  ft.,  $125,366.10;  interest,  Jan.  13,  1913  to  June  27,  1914,  $9,119.24;  less 

$9,489.34  paid  in  1914-15 .  125,000  00 

Engineering  Staff  ($5,770.44) — 

Adam,  R.:  services,  May  5  to  Mar.  31,  $1,806.37;  outlay,  $22.15 .  1,828  52 

Bailey,  A.:  Aug.  to  Nov.,  $400;  outlay,  $9;  removal  expenses,  Ottawa  to  Quebec, 

$124.61 . • .  533  61 

Blais,  C.,  typist,  April,  May,  July,  Sept .  166  68 

Dessave,  P.:  services,  Dec.,  $60;  outlay,  $2 .  62  00 

Hoare,  E.  A.,  engineer:  1  yr.,  $2,500.08;  outlay,  $17.21 .  2,517  29 

Kinsella,  T.:  inspector,  Aug.  to  Mar.,  223  d.,  $780.50;  outlay,  $4 .  784  50 

Lavoie,  J.  A.,  foreman,  May  to  July,  3  m .  300  00 

Leclerc,  G.  A.,  inspector,  $18;  Simard,  P.,  inspector,  $18 .  3,600  00 

Lessard,  C.,  assistant:  Apr.  to  July,  Sept.,  Jan  to  Mar.,  8  m.,  $800;  outlay,  $6.65 .  806  65 

Pouliot,  A.,  inspector,  Jan.  to  Mar.,  3  m .  225  00 

Student  assistants,  July:  H.  Cimon,  $38.71;  E.  Lavigne,  $75;  C.  A.  Veilleux,  $75; 

L.  Verge,  $75;  II.  Warren,  $75 . ; .  338  71 

Gagne,  A.,  cartage,  $68.25;  Ottawa  Car  Co.,  water  measurer,  $235 .  303  25 

Travel  of  officials:  J.  M.  Chalifour,  $53.55;  J.  Pothier,  $9.55 .  63  10 

Cartage,  $15.25;  exchange  service,  Nov.  27  to  Mar.  31,  $16.19;  sundry,  $19.50 .  50  94 

King’s  Printer,  $57.85;  Stationery  Office,  $1,049.73  .  1,107  58 

Detailed  with  Dominion  Buildings  Maintenance .  (Page  V —  )  175  00 

Harbour  Improvements  ($3,403.321 — 

Gobeil,  Antoine:  preparation  of  report  on  harbour  and  port  of  Quebec:  services,  12  m.,  at 

$236.66;  outlay  for  typing,  $133;  hotel  expenses,  63  days,  $158;  travel,  &c.,  $168 .  3,398  92 

Advertising .  104  40 

Detailed  with  Levis  Dry  Dock  Maintenance . (Page  V —  )  155  25 


237,817  90 

Carried  to  the  summary  (Page  V —  2)  as  follows: —  - - * - 

Quebec  Harbour,  Levis  Deep  Water  Wharf .  4,783  83 

Quebec  Harbour,  Improvements .  1,228  25 

Quebec  Harbour,  Lauzon  Dry  Dock .  5,196  12 

Quebec  Harbour,  River  St.  Charles,  Improvements .  226,609  70 


Total,  as  above . '. .  237,817  90 


Red  River,  St.  Andrew’s  Rapids,  Lock  and  Dam:  Construction  of  Approaches. 

Construction  of  Highway  Approaches:  Brown  Const.  Co.:  contract  complete — 

Borrow  for  roadway,  3,755  c.  yd.  at  35c.;  gravel,  445  sq.  yd.  at  $1.90 .  2,159  75 

Cast  iron,  posts,  etc.,  20,100  lb.  at  25c.;  lift  span,  $14,500 .  19,525  00 

Concrete,  2,313-8  c.  yd.  at  $7.85;  excavation,  3,914  c.  yd.  at  80c .  21,294  53 

Lumber,  84,226  ft.  at  $50;  steel  work,  351,728  lb.  at  5-85c .  24,787  39 

Reinforcing  steel,  35,640  lb.  at  4|c.;  piles,  1,336  1.  ft.  at  35c .  2,088  90 

Tile  drain,  570  1.  ft.,  $570;  stone  filling,  537j  c.  yd.  at  $4 .  2,720  00 

Extras:  hardpnn  excavation,  $1,247.50;  piling,  $035.16;  steel  plates,  $59.40 .  1,992  06 


Total . • . . . . .  74,567  63 

Less:  work  not  done,  $113.50;  held  to  cover  claims,  $74.13;  previous  payments,  V-40, 

1912-13,  $27,640 .  27,827  63 


Paid  to  Brown  Construction  Co.  in  1913-14 .  46,740  00 

Webb,  D.  J.  H.:  laying  asphalt  pavement  on  bridge .  6,290  00 

Inspection:  Can.  Inspection  Laboratories,  inspector,  April-Nov.,  $1,200,  testing  material, 

$4.05;  W.  H.  Davis,  April,  June,  Aug.  to  Sept.,  98  d.,  $294;  W.  E.  Lovell,  $104.03 .  1,602  08 


Carried  forward .  54,632  08 
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R?d  River,  St.  Andrew’s  Rapids,  Lock  and  Dam,  etc.— Concluded.  $  cts. 

Brought  forward .  54,632  03 

Telephone  exchange,  June-Nov.,  $38;  tolls,  $4.35;  250  ft.  cable,  $38.13;  coal,  $26.25;  investigating 

charges  against  A.  S.  Innes,  $30;  express,  etc.,  $23.85;  cribbing,  $16;  removing  stone,  $253.30.  429  88 

Travel  and  outlay,  Geo.  Burbridge .  52  S6 

Advertising .  143  95 

Total .  55,258  77 

Refunded  by  C.P.Ry  for  empty  sacks,  lost  in  transit .  70  00 

i  _ _ _ 

Total,  carried  to  page  V — 2 .  55, 188  77 


St.  John  Harbour:  Improvements. 


Can.  Pac.  Ry.  Co.:  allowance  on  construction  work  of  retaining  wall  for  elevator,  $30,500, 

for  filling  in  ,$31,000 . . . 

Connolly,  M.  ($457,420.71) — 

West  St.  John  wharves,  contract,  8,682:  stone  foundation,  28,413-7  c.  yd.  at  $2;  crib- 
work,  in  place  and  filled,  96,170-5  c.  yd.  at  $4-52;  concrete  footing  blocks,  196-7  c.  yd. 
at  $6.55;  concrete  superstructure,  2,701-3  c.  yd.  at  $6.70;  part  of  crib  not  sunk  and  to 
be  used,  19,505  c.  yd.  at  $2.90;  timber  in  crib  bottom,  built,  251,110  ft.  at  $22;  iron 

bolts,  16,677  lb.  at  5c.;  less  previous  payments,  page  V— 41,  $163,470 . 

West  St.  John  wharves,  contract,  9,505:  stone  foundation,  7,148-6  c.  yd.  at  $1.75;  crib- 
work  in  place  and  filled,  4,005  c.  yd.  at  $4.40;  piles  driven  at  crib  No.  3,  $539.22;  grid¬ 
iron,  $500;  piles,  $100;  2  bollards,  $190;  storage  on  crib  No.  7,  $577 . 

C.P.Ry.  wharf:  contract  complete,  $14,621.31;  extra  stone  filling  behind  piles,  838  c.  yd. 
at  $2;  anchor  piles,  638  1.  ft.  at  40c.;  fenders,  etc.,  614  1.  ft.  at  80c.;  rodsetc.,  $480. SO; 

less  $2,500  paid  in  1912-13,  V. — 41 . 

Maritime  Dredging  &  Construction  Co.:  material  deposited  on  flats,  465,160  c.  yd.  at  15c.; 

less  10  p.c.  drawback . 

Metcalfe,  J.  S.  &  Co.:  grain  conveyor  galleries,  $127,872.80;  plans  and  specifications  of  galleries, 

etc.,  $5,360;  galv.  roofing  on  gallery  M.,  29-84  sq.,  $328.24;  less  $5,000  retained . 

Norton  Griffiths  &  Co.  ($668,155.08) — - 

Estimate  21  to  Mar.  31,  1914  on  $7,500,000  contract  for  works  in  Courtenay  Bay,  $1,195,360, 

less  $119,530  drawback  and  $407,910  paid  in  1912-13,  V-41' . 

Interest  on  delayed  payment  of  estimate  nine  as  per  contract,  5  p.c.  on  $58,820,  one  month . . 

Dredging  under  contract:  detailed  with  Contract  Dredging .  (Page  V-Sf*?)/ 

Inspection  of  dredging,  deposit  of  spoil,  etc.:  561  d.  at  $3.50;  6,504-9  d.  at  $3;  36-76  m.  at  $75. . 
Work  under  F.  T.  Belyea  ($6,102.25) — 

Foreman,  F.  T.  Belyea:  April  to  Mar.,  2  m.  at  $100,  10  at  $120 . 

Leadmen,  boatmen  and  gaugemen:  1,346-5  days  at  $2 . .. . 

Can.  Oil  Co’s.:  gasolene,  656-15  gal.,  $175-05;  35  gal.  oil,  $24.50;  sundry,  $3 . 

Clark  D.  C.,  24  d.  hoist  hire,  $300;  Kaye  &  McAllister,  hardware,  $55 -SI . 

Colwell,  S.:  boat  hire,  223  d.,  $111.50;  6  poles,  $3 . 

Driscoll,  J.  M.:  14,480  ft,  lumber,  $353-65;  sundry,  $38.43 . 

Mayes,  S.  H.:  furnishing  and  driving  14  tidegage  piles . 

Thorne  &  Co.:  GOO  ft.  wire  rope,  $18;  sundry  hardware,  $413.26 . 

Union  Foundry  &  Machinery  Works:  foundry  work . 

Coal,  $10.82;  sundry,  $23.10 . 

Test  borings  ($2,813.57) — 

Foreman,  T.  P.  Keane,  68^  d.  at  $4,  travel,  etc.,  $58.90 . 

Labourers,  etc.,  247  d.  at  $2 . 

Chesley,  J.  C.«:  boat  hire,  tug,  66  d.  at  $15,  scow,  73  d.  at  $4,  row  boat,  25  d.  at  50c . 

Gregory,  A.  W.,  outlay  of  party,  $453.04;  Thorne  &  Co.,  hardware,  $154.72 . 

Boathire,  $24;  foundry  works,  $42.41;  sundry  $19 . 

Work  at  West  St.  John  ($7,559.49)  —  _  __  • 

Survey:  leadmen,  $507;  rodman,  $599.94;  boatman,  $515 . 

Can.  Inspection  Laboratories:  valuing  plant  owned  by  M.  Connolly . . 

Holder,  G.  E.:  14  tarpaulins  for  No.  7  shed . . ;... . 

Marine  and  Fisheries  Dept.:  repairs  to  No.  7  warehouse  and  improvements  to  No.  0 . 

St.  John  City:  boiler  house,  $276.36;  restoring  heating  in  warehouse  on  C.P.R.  wharf,  $281.18 
Wilson,  J.  E.:  supplies  for  No.  7  shed:  2,643  lb.  lead,  $191.62;  labour,  $87.75;  sundry, 

$17.24 . . . 

Consulting  engineer,  A.  D.  Swan:  examining  contracts,  preparing  plans,  advice,  etc.,  $2,000; 

travel,  etc.,  $186 . 

Cowan,  J.  E.,  attestations,  $86.15;  Woodley,  R.  S.,  306  d.  motor  boat  hire,  $2,448 . 

St.  John  Board  of  Trade:  rent  of  office,  9  months . 

Sullivan,  John:  trips  with  men  in  motor  boat . 

Furniture,  $43.50;  boat  hire,  $30;  exchange  service,  Dec.  quarter,  $25.75;  sundry,  $1.92 . 

Advertising,  $424.64;  King’s  Printer,  $97.38 . 

Travel  and  outlay  of  engineers:  C.  R.  Coutlee,  $61.95;  A.  R.  Crookshank,  $479.52;  G.  W. 
Dawson.  $52.62;  J.  L.  Feeney,  $89.09;  W.  P.  Harrell,  $53.15;  C.  McN.  Steeves,  $255.39; 
E.  A.  Thomas,  $226.88;  U.  Valiquet,  $451.67 . 


61,500  00 


410,357  93 

32,038  27 

15,024  51 
62,796  60 
128,561  04 


667,910  00 
245  08 
233,449  52 
24,235  17 

1,400  09 
2,693  00 
20  2  55 
355  81 
114  50 
392  08 
315  00 
431  26 
164  13 
33  92 

331  90 
494  00 
1,294  50 
607  76 
85  41 

1,621  94 
278  40 
305  00 
4,500  00 
557  54 

296  61 

2,186  00 
2,534  15 
225  00 
1,836  00 
101  17 
522  02 


1,670  27 

Carried  forward . 2, 661 , 668  04 
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St.  John  Harbour:  Improvements — Concluded.  $  cts. 

Brought  forward . 2,661,668  04 

Engineering:  Staff  ($6,958.93) — 

Asst,  engineers:  J.  McG.  Burgess,  April  27  to  Mar.  31,  $1,018.83;  J.  L.  Duke,  July  21  to 
Mar.  31,  $1,046.30;  J.  L.  Feeney,  April  1  to  July  4,  $393.52;  J.  W.  Vanwart,  April  to 

Mar.,  $990 . . .  3,448  65 

Assistants  at  $75  a  m.:  J.  Lamb,  May  26  to  Mar.  31,  $767.28;  J.  H.  Manning,  May  19  to 

Mar.  31,  $781.73;  J.  H.  McKinley.  1  y.,  $900 . , .  2,449  01 

Summer  assistants:  C.  W.  Browne,  $245.10;  C.  J.  Malcolm,  $284.28;  J.  K.  MacNeil,  $271.73; 

W.C.  Smith  $260.16 .  1,061  27 


Total,  carried  to  page  V — 2 . 2,668,626  97 


Toronto  Harbour:  Improvements. 

Can.  Stewart  Co.:  on  account  construction  of  seawall,  turning  basin,  etc .  8,970  00 

Weddell  &  Co.— 

New  western  entrance:  estimate  30  to  July  31,  1913  on  $495,000  contract  and  $14,330 
extras,  $507,149.04,  less  previous  payments  shown  at  page  V — 299,  1912-13,  $502,310 

and  $4 , 230  ($47 ,510  less  $43,280) . ; .  609  04 

On  account  reconstruction  of  part  of  superstructure  of  east  pier .  1,070  00 

Extension  of  nfew  western  channel  revetment  wall:  1,800  ft.  wall  and  160.000  cu.  yd.  dredg¬ 
ing  $163,217.24,  less  $43,280  paid  in  1912-13.  V— 299 .  119,937  24 

Contract  Dredging:  detailed  at  page  V — 338,  1912-13 .  2,376  60 

Inspection:  G.  F.  Dodd,  188  d.  at  $3.50;  R.  S.  D.  Hartiek,  15  d.  at  $4;  J.  ShoneK53  d.  at  $3, 

24  at  $1,  outlay,  $9.60;  G.  Stewart,  20  d.  at  $3.50 .  1,052  60 

Building  scow — 

Labour,  etc.,  $723.04;  inspection,  $105 .  828  04 

Carpenter,  Geo.  Bussey:  3  m.  to  Mar.  31,  1913 .  274  98 

Can.  Western  Lumber  Co.:  decking,  3,000  ft.  at  $54;  fir,  30,500  ft.,  $1,014.93 .  1,176  93 

Leckie,  John:  1,234  lb.  rope,  $186.96;  100  yd.  duck,  $25;  hardware,  $168.88 .  380  84 

Lewis  &  Son,  hardware,  $121.41;  Thor  Iron  Works,  smithwork,  $115.71 .  237  12 

Reid  &  Co.:  B  C.  fir,  5,260  ft.,  $200.97;  sundry  lumber,  $72.42 .  273  39 

Russell,  J.  E.:  air  compressor,  installed  on  scow,  $446.72;  hire  of  tug,  44  h.  at  $2.50; 

towing,  etc.,  $31.50 .  588  22 

Attending  hydrograph:  detailed  with  Harbours  and  Rivers,  Maintenance .  25  00 

Raising  and  repairing  derrick,  May,  1913 .  101  58 

Longford  Quarry:  limestone,  749,45  tons  at  $1.35 .  1,011  76 

Russell,  J.  E.:  stone,  1,414-41  tons  at  $1.35;  hire  of  tug,  461  h.  at  $2;  hire  of  derrick,  495  h. 

at  $3. 50 . . . . . . > .  4,563  95 

Small  payments:  inspecting  material,  $38.37;  2  pair  hip  boots,  $11.60 .  49  97 

Advertising,  $1,328.98;  King's  Printer,  $316.40 .  1,645  38 


Total,  carried  to  page  V — 2 . . .  145,172  59 


Vancouver  Harbour  Improvements. 

Henry,  McFee  &  McDonald:  earth  excavated,  78,998  cu.  yd.  at  85c.;  rock  drilled  and 

blasted,  1,032  cu.  yd.  at  S3 . 27J ;  loss,  $6,718.10  drawback  and  $3,970  paid  in  1914-15..  59,840  00 

Investment  Corporation  of  Canada:  detailed  in  1912-13,  V — 42 .  56,000  00 

Resident  engineer,  A.  W.  G.  Vassar:  Dec. -Mar.,  $666.64;  outlay,  $7.75 .  674  39 

Survey,  etc.,  Jan.  8-Mar.  31 — 

Instrument  man,  71  d.  at  $4;  labourers,  142  d.  at  $3.50 .  781  00 

Ironside,  Jas.:  driving  piles  to  lay  out  work:  labour,  $156.97;  piles,  etc.,  $182.85 .  339  82 

Small  payments:  wire,  tags,  etc.,  $44.70;  draughting,  $16;  reel,  $12.25;  rent  of  telephone, 

$7.50 .  80  45 

Capilano  River  Dam  — 

Foreman,  D.  O.  Shook,  July  8-Aug.  13,  at  $125,  Oct.,  12  d.  at  $5.50;  cook  at  $75,  $79.83; 

carter,  C.  A.  Watson,  102  d.  at  $8;  woodsmen,  277£  d.  at  $3.50;  less  board,  $453.55  1,628  72 

Foreman,  R.  H.  Gilross,  Mur.,  $150;  labourers,  160^  d.  at  $3.50 .  711  75 

Armstrong.  Morrison  A  Co.:  hire  of  hoist  and  engineer.  22  d.,  $177.40;  towing,  etc.,  $49.52  226  92 

Campbell,  John,  cedar,  $52.25;  Kamloops- Vancouver  Meat  Co.,  meat,  $71.48 .  123  73 

London  Grocery  Co.,  groceries,  $296.25;  Verner,  T.,  rent  of  shack,  $50 .  346  25 

Paine  <fc  McMillan:  drift  bolts,  $56.25;  sundry  hardware,  $32.75 .  89  00 

Wood,  Vallancc  &  Leggat:  wire,  1,200  ft.  at  10c.,  1,000  at  5^c. ;  rope,  226  lb.  at  15jc.; 

snatch  blocks,  one  at  $20,  2  at  $11;  sundry,  $106.89 .  356  42 

Small  payments:  labour,  89j  d.  at  $3.50,  less  $84.20  board;  cartage,  $47.25;  explosives, 

$43.77;  fir,  $40;  board,  $39.25;  provisions,  $36.90;  services  of  watchman,  $30;  lumber, 

$27;  sundry  $80.03 .  573  25 

False  Creek  Dredging — 

Foreman,  C.  Ralston,  239|  d.  at  $4.50 .  1,077  75 


Carried  forward .  122,849  45 
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Vancouver  Harbour  I mprovemcnts— Concluded.  $  eta. 

Brought  forward .  122,849  45 

False  Creek  Dredging — Concluded 

Asst,  engineer,  E.  D.  Bellew,  154  d.  at  $4;  rodman,  F.  Turner,  60?  d.  at  $3.50 .  827  75 

Tide-gauge  tender,  78  d.  at  $3.50;  labourers,  1,056  d.  at  $3.50 .  3,969  00 

Inspector  of  dredging,  B.  F.  Andrews,  May-Mar.,  217§  h.  at  50c.,  161-4  d.  at  $5,  96  at  $6, 

outlay,  $18.55 .  1,510  30 

Inspector  of  dredging,  H.  C.  Clarke:  May  13-Mar.  31,  273  d.  at  $5;  Overtime,  $4;  towing 

scow,  $72 .  1,441  00 

Dixon  &  Murray,  oak  tool  chest . •. . .  54  80 

Owen,  W.  R.:  pipe,  $47.73;  2,000  ft.  wire  rope,  tags,  etc.,  $30;  brass  chain,  $25.40;  wire 

cable,  $20;  sundry,  $89.25 .  212  38 

Turner,  Wm.:  12  ft.  dinghy,  $51;  oars,  $3;  second  hand  boat,  $32 .  86  00 

Small  payments:  labour,  $31.50;  towel  supply,  $18;  sundry,  $17.55 .  67  05 

Drayton,  C.  R.:  valuation  of  government  dock  properties .  200  00 

Travel  of  Deputy  Minister,  J.  B.  Hunter .  140  70 

King’s  Printer,  $47.47;  advertising,  $898.49 .  945  96 

Legal  services:  Maitland,  Hunter  &  Maitland,  Vancouver,  $4,113.67;  Chas.  Russell  <k  Co., 

London,  Eng.,  $92.89;  Registrar  of  Exchequer  Court  of  Canada,  $101.45 .  4,303  01 

Detailed  with  Harbours,  B.C.  Generally  .  255  80 

Contract  Dredging .  183, 5S0  59 


Total,  carried  to  page  V — 2 .  320,448  79 


Victoria  Harbour  Improvements. 

Jackson,  Sir  John  ($318,570) — 

Estimate  11  to  Mar.  31,  1914:  core  stone  in  breakwater,  95,041  tons  at  86c.;  rubble  stone, 

182,438  tons  at  94c.;  granite  blocks,  424  tons  at  $4 .  254,922  98 

Extra:  levelling  land  to  grade  of  proposed  wharf  at  Ogden  Point,  49,405  cu.  yd.  at  $2; 

extension  of  drain,  $233.53 .  99,043  53 


353,966  51 

Less  drawback . '. .  35,396  51 


Paid  to  Sir  John  Jackson .  318,570  00 

Inspectors  of  work:  A.  L.  Brin,  Apr.  22-Mar.  31  at  $100;  F.  Davey,  Apr.  8-21  at  $100;  A. 

Hackett,  June-Mar.,  8  m.  at  $120,  2  at  $130,  boat  hire,  $2.50;  A.  B.  Irving,  Apr  .-Mar.  at 

$100;  G.  Penketh,  June  23-Mar.  31,  2-266  m.  at  $100,  7  at  $125 .  4,700  82 

Anderson,  II.,  diver,  17  d.  at  $10;  Campbell,  T.  M.,  use  of  transit,  105  d.  at  50c .  222  50 

Davy,  H.  M.,  travel  and  outlay  Feb.  4-Apr.  9 . , .  276  92 

Dominion  C’reosoting  Co.:  creosoted  piling,  S56  1.  ft.  at  36c .  308  16 

Imperial  Oil  Co.,  gasolene,  18  cases  (133-4  gal.)  at  $3.60,  6  (50  gal.)  at  $3.65 .  S6  70 

Leigh,  Jas.  &  Sons,  lumber,  $52.98;  Price,  W.  H.,  gasolene  launch  Wilful ,  $1,500 .  1,552  98 

McQuadc,  P.  &  Son:  bell  wire,  2,000  ft.  at  2£c.;  rope,  $10.07;  sundry,  $48.19 .  108  26 

Parsons,  E.  J.,  services  as  launch  engineer.  Sept.  13-Oct.  14 . ' .  94  60 

Price,  J.  A.,  launch  engineer,  July,  Oct.  14-Mar.  31 .  601  26 

Robertson,  II.  B.,  registrations  fees  and  valuation  of  property .  1,109  50 

Spragge  &  Co.:  gasolene,  12  cans  at  $3,  30  at  $2.80;  auto  oil,  etc.,  $20.90 .  140  90 

Str.  Red  Fir,  delivering  18  piles .  79  80 

Victoria  Tug  Agency:  use  of  piledriver  and  boat,  14  d.  at  $11;  use  of  gasolene  launch,  June  19- 

July  23,  $300;  use  of  scow  and  boat,  7  d.  at  $6 .  496  00 

Small  payments:  hardware  $41.30,  chain,  etc.  $22.70,  etc.  supplies  $16.35,  repairing  boat 

$11 .25,  sundry  $41 .20 .  ....  132  80 

Soundings,  etc.,  pay  lists,  Apr.-Mar.:  foreman,  6  d.  at  $5,  7  at  $4;  labourers,  564£  d.  at  $3 —  1,751  50 

Repairing  old  custom  house  and  wharf:  foreman,  9  d.  at  $5;  carpenters,  7*  d.  at  $4.25....  75  88 

King’s  Printer,  $188.14;  advertising,  $1,200.04 .  1,388  18 

Travel  of  Deputy  Minister,  J.  B.  Hunter .  140  70 

Legal  services,  H.  B.  Robertson,  Victoria .  53  75 


Total,  carried  to  page  V — 2 .  331,892  21 


Public  Buildings:  Nova  Scotia:  Summary  of  Expenditures. 

Amherst  Drilf  Hall .  28,981  31 

Amherst  New  Post  Office .  20,065  54 

Amherst  Public  Building,  Addition .  850  00 

Baddeck  Public  Building,  Clock .  1,206  95 

Bear  River  Public  Building .  120  95 

Bridgetown  Public  Building .  17  00 

Canning  Public  Building .  2,000  00 

Chester  Public  Building .  2,291  50 


Carried  forward 


55,533  25 
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Public  Buildings  Nova  Scotia:  Summary  of  Expenditure — Concluded.  8  cts. 

-Brought  forward .  55,533  25 

Dartmouth  Public  Building .  11,297  89 

Halifax  Citadel:  New  Quarters  for  single  men,  etc .  59  37 

Halifax  Custom  House,  Improvements .  1,169  99 

Halifax  Customs  Examining  Warehouse .  65  00 

Halifax  Dominion  Buildings:  Improvements .  4,986  48 

Hallifax  Immigrant  Detention  Building:  Stables,  etc .  2,949  50 

Halifax  North  End  Postal  Station .  7,391  38 

Hajif  ax  Post  Office:  Improvements,  fittings,  etc .  1,170  12 

Ha  ifax  Quarantine  Station:  New  Buildings,  etc .  5,762  54 

Hunt, sport  Public  Building .  1,000  00 

Inverness  Post  Office:  Improvements .  2,493  50 

Kcntville  Public  Building .  1,270  06 

Liverpool  Public  Building:  Repairs,  etc .  637  15 

Lunenburg  Public  Building:  Renewals,  etc .  1,113  31 

Middleton  Public  Building .  999  02 

Parrsboro  Public  Building .  14,528  68 

Pictou  Custom  House:  Painting,  etc .  550  00 

Sydney  Public  Building:  Repairs,  etc .  2,311  11 

Sydney  Mines  Public  Building:  Repairs,  etc .  1,027  55 

Truro  Public  Building:  Addition,  etc .  1,573  82 

Windsor  Public  Building:  Improvements .  1,430  60 

Wolfville  Public  Building . - .  10,519  92 


Total,  carried  to  page  V — 2 .  129,840  24 


Public  Buildings:  Nova  Scotia. 

Amherst  Drill  Hall  (S28,981 .31) — 

Construction:  Rhodes  Curry  Co.:  on  account,  $81,100  contract,  $46,995.85;  less  draw¬ 
back,  $4,695.85,  and  $13,820  paid  in  1914-15 .  28,480  00 

Inspection:  J.  A.  Allen:  Dec.  8  to  Mar.  31,  97  d .  388  00 

Travel,  T.  W.  Fuller,  $41.45;  King’s  Printer,  $71.86 .  113  31 

Amherst  New  Post  Office  ($20,065.54)- — 

On  account  purchase  of  site:  H.  G.  Hagen .  20,000  00 

Appraising  site:  W.  A.  Fillmore,  $32,77;  P.  T.  Smith,  $32.77 .  65  54 

Amherst  Public  Building:  Addition  ($850) — 

Mitchell,  W.  M.:  plans  for  alterations,  $750;  sundry  plans,  $100 .  850  00 

Baddeck  Public  Building,  Clock  ($1,206.95)—  " 

McLean,  J.  C.:  painting  building,  as  agreed .  210  00 

Watson,  R.  F.:  alterations,  preparing  for  clock,  etc .  926  65 

Installing  clock,  $55.30;  repairing,  $15 .  70  30 

Bear  River  Public  Building:  board,  $25.50;  test-borings,  $64;  travel,  $31.45 .  120  95 

Bridgetown  Public  Building:  survey:  A.M.  Foster .  17  00 

Canning  Public  Building:  purchase  of  site:  N.  W.  Eaton . , .  2,000  00 

Chester  Public  Building:  site,  Mrs.  F.  Manning,  $2,  250;  legal  services,  McLean  &  Margeson, 

$41.50 .  2,291  50 

Dartmouth  Public  Building  ($11,297.89) — 

Site:  J.  F.  Leahy,  $2,900;  Est.  H.  McDuff,  SI, 500;  W.  McKenzie,  $450;  Turner  Est., 

$2,500;  J.  Tynes,  $2,  900;  Wilson  Est.,  $600 .  10,850  00 

Millson,  R.  II.,  plan,  $75;  Murray  &  McKinnon,  legal  services,  $112.10 .  187  10 

Advertising,  $180.06;  King’s  Printer,  $80.73 .  260  79 

Halifax  Citadel,  New  quarters,  etc.:  King’s  Printer .  59  37 

Halifax  Custom  House,  Improvements  ($1,169.99) — 

Carmichael,  C  &  Son:  staging  tower,  $125;  work  on  roof,  $244.99 .  369  99 

Perrier,  Geo.  A.:  covering  roof  with  copper .  800  00 

Halifax  Customs  Exam.  Warehouse:  West,  W.  A.,  survey  of  fuel  yard. . . . . .  65  00 

Halifax  Dominion  Buildings:  Improvements,  detailed  with  Dominion  Buildings  Mainten¬ 
ance . 4,986  48 

Halifax  Immigrant  Detention  Hospital  ($2,949.50) — 

Farquhar  Bros.,  plumbing,  $4.50;  Horton  &  Manitt,  painting,  $700 .  704  50 

Harris,  W.  T.  &  Son:  building  stable,  $2,055;  building  chimney  and  harness-room  and 

sheathing  ceiling,  $190 .  2,245  00 

Halifax  North  End  Postal  Station  ($7,391.38) — 

Site:  F.  W.  Hanright,  $800;  Geo.  K.  Kendrick,  $6,200 . 7,000  00 

Travel:  G.  W.  Dawson,  $72.10;  H.  S.  Tremaine,  $217.28 .  289  38 

Legal  services:  Jas.  A.  Macdonald,  Halifax .  102  00 

Halifax  Post  Office,  Improvements  ($1,170.12) — 

Farquhar  Bros.,  altering,  $92;  Horne  &  Sons,  painting,  $24,  sorting  rack,  $50 .  166  00 

Garrioch,  Godard  &  Co.:  installing  motor  generator  set,  with  13  h.p.  motor .  948  60 

Advertising,  $12;  King’s  Printer,  $10.25;  sundry  work,  $33.27 .  55  52 


Carried  forward . .  84,622  98 
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Public  Buildings:  Nova  Scotia— Continued.  $  cts. 

Brought  forward . . .  84,G22  98 

Halifax  Quarantine  Station,  New  Buildings,  etc.  (So, 762.54) — 

Brookfield  Bros.,  lumber,  etc.,  $62.40;  Perrier,  G.,  plumbing,  $125.98 .  188  38 

Conrod,  G.:  new  road,  $1,050;  culvert,  $8;  burning  brush,  etc.,  $45;  less  $900  paid  in 

1912-13,  V— 44 — ; . . .  203  00 

Crump,  J.  G.:  plumbing,  bath,  lavatory,  5  closets,  $217.50;  sundry,  $37.80 .  255  30 

Horton  &  Manitt,  glazing,  $56.25;  Mabee,  W.,  foreman,  8  m.,  $720 .  776  25 

Walsh  Bros.:  painting  buildings,  $2,328;  painting  first-class  detention  building,  $769.50; 

painting  inside  engineer's  house,  $109.50;  sundry,  $237.91 .  3,444  91 

Labour,  $478.10;  paint  and  hardware,  $53.10;  plumbing,  $38.75;  vaporizer,  $35;  loss  of 

cow,  $35;  sundry,  $31 .20 .  671  15 

Advertising,  $127.42;  King’s  Printer,  $96. 13 .  223  55 

Hantsport  Public  Building:  Site:  W.  S.  Whitman .  1,000  00 

Inverness  Public  Building:  Ross,  G.,  building  sewer  from  building  to  pond .  2,493  50 

Kentville  Public  Building  ($1,270.06) — 

Kentville  L.  &  P.  Co.:  installing  lights  in  clock .  75  00 

Smith,  J.  &  Sons,  clock,  $726.51;  Webster,  J.  R.,  installing  clock,  $323.75 .  1,050  26 

Customs  duty  on  clock,  $143.80;  entry  fee,  $1 .  144  80 

Liverpool  Public  Building,  Repairs,  etc.  ($637.15) — 

Hagen,  E.  C.:  painting  building,  $470;  sundry,  $19.73 .  489  73 

Wigglesworth,  C.,  plumbing,  $43.60;  Wright,  II.,  repairs,  $103.82 .  147  42 

Lunenburg  Public  Building  ($1, 113.31) — 

Morash,  S.:  fence,  $25;  erecting  and  removing  staging,  $225;  masons,  $201.95;  sundry 

labour!  $221;  brick,  $45;  sundry,  $53.31 .  781  26 

Oxner  &  Wainboldt:  plumbing,  $148.50;  sundry,  $85.60 .  234  10 

Wamboldt,  L.  E.:  97  ft.  gutter,  $63.05;  repairs,  $34.90 .  97  95 

Middleton  Public  Building  ($999.02) — 

Keefer,  Allan,  architect,  2\  p.c.  on  contract  price,  $29,490 .  737  25 

Legal  services,  H.  Ruggles .  86  50 

Advertising,  $104.07:  King’s  Printer,  $71.20 .  175  27 

Parrsboro  Public  Building  ($14,528.68) — 

Construction:  Falconer  &  McDonald:  Final  estimate,  $26,900;  extras,  sewer,  $23S,  side¬ 
walk,  $1,400;  less,  paid  in  1911-12,  V— 38,  $4,440,  in  1912-13,  V— 45,  $13,970  .  10, 128  00 

Inspection:  J.  C.  Macdougall:  services,  181  d.  to  Sept.  1,  1913,  at  $4;  travel,  $15 .  739  00 

Safes,  including  freight:  Ahern  Co.,  1,  $174.75;  Goldie  &  McCulloch,  1,  $338.91 .  513  66 

Farquhar  Bros.,  installing  lights,  $85;  McCurdy,  W.,  moving  and  placing  safes,  $96.50. . .  1S1  50 

Nichols,  A.  E.:  fittings,  $1,465;  less  $715  paid  in  1914-15 .  750  00 

N.  S.  Furnishing  Co.:  5  desks,  $112,50;  8  chairs,  $45.75;  rug,  $20;  sundry,  $13.70 .  221  95 

Rubenstein  Bros.:  5  grills,  $128;  234  box  fronts,  $372.06;  2  receivers,  $32.50;  sundry, 

$36.55 .  569  11 

Smalley  &  Son:  installing  clock,  $1,298;  12  in.  electric  dial,  $30 .  1,328  00 

Electrical  work,  $34.27;  office  clock,  $12.50;  sundry,  $1.2S .  48  05 

Advertising,  $28.46;  King’s  Printer,  $20.95 .  49  41 

Pictou  Custom  House:  Brown,  J.,  painting  interior .  550  00 

Sydney  Public  Building  ($2,311.11) — 

Bayer  &  Co.:  repairing  roof,  $266.54;  plumbing,  $254.27 .  520  81 

Macdonald,  A.  C.  &  Co.:  painting  interior  and  exterior. . .  ? .  1,000  00 

Rhodes  Curry  Co.:  laying  new  floor,  $140;  repairing  brickwork,  $582.83 .  722  83 

Repairing  clock,  $-10;  sundry,  $27.47 . 67  47 

Sydney  Mines  Public  Building  ($1,027.55) — 

Moore,  W.  C.,  repairs,  $5.50;  McDonald,  A.,  painting,  $395 .  400  50 

Mclsaac,  R.:  retarring  roof,  $133.83;  erecting  and  removing  staging,  $127 .  260  83 

McNeil  Bros.:  chimney,  $35.72;  sundry  brickwork,  $330.50 .  366  22 


Dexter  &  Co.:  repairing  old  boilers,  putting  in  2  new  ones,  etc.,  $1,268;  sundry  plumbing, 

$141.82 .  1,409  82 

Murray,  W.  K.:  new  fence,  $92;  repairs  to  old  ones,  etc.,  $72 .  164  00 

Windsor  Public  Building  ($1,430.60) — 

Evans  &  Son,  turret  clock,  $790. 10;  Customs  duty,  $153.80 .  943  90 

Fox,  F.:  installing  8  lights  in  clock  tower .  75  00 

Harriott,  F.  E.:  on  account  installing  clock .  300  00 

Tinting  rooms,  $53;  hardware,  etc.,  $58.70 .  Ill  70 


Construction:  A.  Hood:  building,  $29,900;  clock-room,  $2,200;  shortening  columns,  etc., 

$1,  522  70;  less,  material  from  Department,  $96.30,  $160  retained,  and  less  previous 

payments,  1911-12,  V— 38,  $16,  340,  1912-13,  V-45,  $12,  370 . *. .  4,656  40 

Inspection:  T.  R.  Wallace:  Apr.  1-Mar.  17,  $868.27;  outlay,  $31.40 .  899  67 

Hales  &  Co.:  rug,  $45;  32  shades,  $40;  sundry,  $8  20 .  93  20 

Rhodes  Curry  Co.:  fittings,  $2,098;  sundry,  $05.20 .  2,163  20 


Carried  forward .  127,132  79 


V — 30 


AUDITOR  G  EXE  HAL'S  REPORT,  1913-19H 


5  GEORGE  V.,  A.  1915 


Public  Buildings:  Nova  Scotia — Concluded.  $  cts. 

Brought  forward .  127,132  79 

Wolfville  Public  Building — Concluded. 

Rubenstoin,  Bros.:  4  grills,  $95;  413  p.  o.  boxes  and  label-holders,  $658.96;  3  receivers, 

$35.50;  sundry,  $29.31 .  818  77 

Starr,  C.  R.  H.,  on  account,  $1,200;  Taylor,  J.  &  J.,  safe,  $200 .  1,400  00 

Woodman,  A.  J.:  cabinet,  $30;  5  chairs,  $36;  desk,  $43;  3  tables,  $86.75;  sundry,  $20 .  215  75 

Advertising,  $21;  printing,  $25.73;  bag  rack,  $50;  cabinet,  $15;  lights  over  entrance,  $45; 

office  clock,  $18;  2  portables,  $16;  6  brass  plates,  $20;  sundry,  $62.20 .  272.93 


Total,  carried  to  page  Y — 28 .  124,853  76 


Public  Buildings:  Prince  Edward  Island:  Summary  of  Expenditure. 

Charlottetown  Dominion  Buildings,  repairs,  etc .  2,061  30 

Summerside  Public  Building,  new  roof,  etc .  220  31 

Tignish  Public  Building .  5,345  13 


Total,  carried  to  page  Y — 2 .  7,626  74 


Public  Buildings:  Prince  Edward  Island. 

Charlottetown  Dominion  Building  ($2,061.30) — 

Harper,  W.  W.:  hardwood  floor  in  Customs  and  caretaker’s  quarters .  500  00 

Higgins,  L.:  2  cases,  $172.61;  repairs,  $39.72..! . ; .  212  33 

McRory,  F.,  painting,  etc.,  $85;  Trainor,  F.,  plumbing,  $165.26 .  250  26- 

Power,  J.:  concreting  basement  floor,  $900;  sundry,  $10.57 .  910  57 

Stewart  &  Co.:  grate  bars,  $40.88;  plumbing,  $45.82 .  86  76 

Small  payments:  plastering,  $25;  repairs,  etc.,  $76.44 .  101  44 

Summerside  "Public  Building  ($220.31) — 

Fumigating,  etc.,  $15;  repairs,  $29.50;  travel,  $49.03 .  93  53 

Advertising,  $86.72;  King’s  Printer,  $40.06 .  126  78 

Tignish  Public  Building  ($5,345.13) — 

Can.  Fairbanks-Morse  Co.,  safe,  $110;  Guilbault,  J.  B.,  fittings,  $1,800 .  1,910  00 

Currie  &  Murnaghan:  air  pump,  $25;  plumbing,  $142.13 .  16  13 

Gaudet,  F.  S.:  clerk  of  works,  Mar.  22-May  31,  1913,  $170.20;  building  porch,  $35.50; 

sundry,  $40.95 .  2476  65 

Rubenstein  Bros.:  4  grills,  $64;  206  p.  o.  boxes  and  labels,  $334. 18;  3  receivers,  $29;  sundry, 

$24.17 .  451  35 

Schurman  Co.,  tile  floor,  $375;  Tignish  Trading  Co.,  supplies,  $101. 17 .  478  17 

Stewart  &  Co.:  overhauling  pump,  etc .  71  30 

Sun  Electric  Co.:  electric  plant  and  storage  battery,  $1,275;  100  mazda  lamps,  $60; 

sundry,  $8.30 .  1,343  30 

Customs  duty  on  turret  clock,  $157.60;  entry,  $1.50 . 159  10 

Travel  and  outlay:  J.  J.  McDuff .  143  85 

Advertising,  $5.50;  bag  rack,  $50;  electrical  work,  $80.25;  fixing  grounds,  $45;  repairs  to 

roof,  $73.62;  table,  $27;  sundry,  $94.91 .  376  28 


Total,  as  above . . .  7,626  74 


Public  Buildings:  New  Brunswick:  Summary  of  Expenditure. 

Buctouehe  Public  Building .  500  00 

Campbellton  Public  Building .  424  32 

Chatham  Public  Building:  Addition . *. .  2,305  62 

Fredericton:  New  Public  Building . v .  76,434  86 

Grand  Falls  Public  Building .  1,714  02 

Hampton  Public  Building .  14,938  35 

Hart  land  Public  Building .  7  02 

Milltown  Public  Building .  491  38 

Newcastle  Public  Building:  Improvements .  2,816  71 

Sackville  Public  Building .  8,088  20 

Shediac  Public  Building .  157  00 

St.  George  Public  Building .  236  88 

St.  John  Custom  House:  Improvements .  6,790  45 

St.  John  Dominion  Buildings:  Improvements,  repairs,  etc .  12,390  30 

St,  John  Drill  Hall .  77,081  31 

St.John:  New  Post  Office .  101,826  92 

St.  John  Quarantine  Station:  New  buildings,  repairs,  etc .  26,055  79 

St.  John  Quarantine  Station:  Water  supply .  14,914  29 

Sussex  Public  Building:  Improvements .  230  00 

Tracadie  Lazaretto:  House,  etc .  5,752  37 


Total,  carried  to  page  V — 2 .  353,155  79 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 31 

SESSIONAL  PAPER  No.  1 


Public  Buildings:  New  Brunswick.  $  eta. 

Buctouche  Public  Building:  purchase  of  site  from  C.  J.  Collette .  500  00 

Campbellton  Public  Building — 

Blaiklock  Bros.:  customs  duty  on  clock,  $168  40;  sundry,  $3.43 .  171  83 

Montgomery,  H.  C.,  on  account  installation  of  clock .  55  00 

Stewart,  D.  A.:  bell  tower,  $65;  carting  and  raising  tower  bell,  $45.43;  fence,  $40.15  ; 

earth,  $18 .  168  58 

Sundry:  express,  $2.71;  glass,  $26.20 .  »  28  91 

Chatham  Public  Building,  Addition — 

Walsh,  \\  .  &  R.:  3  Safford  boilers,  $884.95;  set  triple  connections,  $284.95;  24  gate  valves, 

2  in.,  $108;  sundry  hardware,  $395.12;  labour,  $632.60 .  2,305  62 

Fredericton  Public  Building — 

Contract:  Falconer  &  McDonald:  estimate  10  to  June  1,  1914,  $96,691.54;  less,  drawback 

$9,661 .51  and  $11,780  paid  in  1914-15 . : .  75,250  00 

Inspection.  A.  C.  Fleming,  May-March,  278  d .  1,112  00 

Advertising . 72  86 

Grand  Falls  Public  Building — 

Blaiklock  Bros.:  customs  duty,  $149.80;  entry,  etc.,  $3.39 .  153  19 

Evans,  W.  F.,  &  Sons:  turret  clock,  including  freight,  etc .  781  70 

Leslie,  G.  L.:  concrete  retaining  wall  and  walks .  399  35 

Office  Specialty  Co.:  bag  rack,  $30;  2  chairs,  $27.25;  desk,  $44;  sundry,  $19.34 .  120  59 

Poyas,  A.,  installing  clock,  $105;  White,  J.  L.,  42  blinds,  $52.50 .  157  50 

Turcotte,  L.,  chase  for  weights,  hood  for  bell,  etc .  78  90 

Sundry  express,  $2.42;  repairs,  $20.37 .  22  79 

Hampton  Public  Building — 

Contract,  British-Ameriean  Construction  Co.:  estimate  6  to  Mar.  10,  1914,  $21,832.36;  less 

$2,182.36  drawback  and  $5,720,  paid  in  1914-15 .  13,930  00 

Inspection,  H.  H.  Mott,  5  p.c.  commission  on  $16,801.11 .  840  05 

Advertising,  $88.04;  King’s  Printer,  $80.26 .  168  30 

Hartland  Public  Building:  freight,  $3.02;  sundry,  $4 .  7  02 

Milltown  Public  Building:  advertising,  $429 . 18;  King’s  Printer,  $62 . 20 .  491  38 

Newcastle  Public  Building — 

Evans,  W.  F.  &  Sons:  turret  clock,  including  freight,  etc .  778  41 

Fish,  C.  E.:  clock  tower,  $1,495;  bell  hood,  $80;  painting,  whitewashing,  strapping  chim¬ 
ney  top,  and  new  flag  mast,  $305 .  1,880  00 

Customs  duty,  $153.80;  entry,  $1.50;  cartage,  $3 .  158  30 

Sackville  Public  Building — 

Purchase  of  site  from  Regents  of  Mount  Allison  College .  8,000  00 

Survey  of  site,  C.  E.  Lund,  $10;  legal  services,  Powell,  Bennett  &  Trites,  $78.20 .  88  20 

Shediac  Public  Building — 

Balance  site,  R.  C.  Tait,  $155;  legal  services,  W.  A.  Russell,  $2 .  157  00 

St.  George  Public  Building:  advertising,  $148.68;  King’s  Printer,  $88.20 .  236  88 

St.  John  Custom  House — 

Otis  Fensom  Elevator  Co.,  on  account  passenger  elevator .  6,680  00 

Splane,  J.,  &  Co.,  27  ft.  steel  wire .  1  22 

Advertising,  $66;  King’s  Printer,  $43.23 .  109  23 

St.  John  Dominion  Buildings:  detailed  with  Dominion  Buildings  Maintenance .  12,390  30 

St.  John  Drill  Hall  (S77,081 . 31) — 

Construction:  M.  Sullivan:  final  estimate,  $234,936;  cavalry  addition,  $29,000;  copper 
roof  over  main  hall,  $4,820.64;  painting  ceiling  of  main  hall,  $875;  additional  concrete 
wall,  $765;  sundry,  $660;  less  previous  payments,  1911-12,  V — 41,  $78,030,  1912-13, 

V— 48,  $123,330 . . .  69, 696  64 

Inspection,  H.  H.  Mott,  2  p.c.  commission  on  estimates  9  and  10  (final) .  946  35 

Can.  Buffalo  Forge  Co.,  on  account .  1,000  00 

Comboy,  T.,  fireman,  $182.25;  McAvity,  A.  J.,  engineering  services,  $50 .  232  25 

Fairweather,  F.  R.,  12  extinguishers,  $132;  Webb  &  Son,  40  tungsten  lamps,  $190 .  322  00 

Frodsham,  J.:  bowling  alleys,  $4,218;  cleaning  apparatus,  $50 . \ .  4,268  00 

Keefe,  Julia:  land  for  site,  $1,200;  less  $1,045  paid  in  1910-11 .  155  00 

Ketchum  Co.,  12  targets  and  freight,  $244.67;  Shaver,  P.  H.,  3  targets  and  freight,  $61.20  305  87 

Travel,  T.  W.  Fuller,  $69.05;  legal  services,  E.  H.  McAlpine,  $63.90 .  132  95 

Boiler  inspection,  $15;  sundry,  $7.25 .  22  25 

St.  John  New  Post  Office  ($101,826.92)— 

Construction:  Rhodes,  Curry  Co.,  on  account  $381,850  contract .  100,010  00 

Inspection:  of  construction  work,  G.  E.  Fairweather,  2  p.c.  on  $69,516. 12;  of  quarry  stone, 

E.  S.  Henniger,  55  d.  at  $4,  outlay  $88.90 .  1,699  22 

Survey  and  plans,  G.  G.  Murdoch .  51  00 

Travel,  J.  H.  Ralph,  $58.80;  sundry,  $7.90 .  66  70 

St.  John  Quarantine  Station:  New’ buildings,  etc. —  _  _  8,450  00 

Adams,  J.  A.:  houses  for  boatman  and  asst,  caretaker,  $8,450,  extra  work,  $1,270;  less, 

$2,960  paid  in  1912-13,  V— 48 . '. . . . : .  6,760  00 

Adams,  J.  A.:  excavating  and  laying  sewer  and  water  pipe,  861  ft.  at  $4.35,  4  cisterns, 

$120;  less,  $2,799.23,  paid  in  1912-13,  V— 48. .  .  1,066  12 

Belyea,  J.  M.,  repairing  roof,  $54.11;  Thorne  &  Co.,  sundry,  $3.73 .  57  84 

Belyea,  S.  R.,  clerk  of  works,  Mar.  19-Nov.  6,  1913,  Mar.  14-31,  1914  .  744  00 


Carried  forward. 7 .  314,831  30 


V— 32 


AUDITOR  G %XE HAL'S  REPORT,  1913-19U 


5  GEORGE  V.,  A.  1915 


Public  Buildings:  New  Brunswick — Concluded. 


$  cts. 


Brought  forward 


314,831  30 


St.  John  Quarantine  Station:  New  Buildings,  etc  —Concluded. 

('lark.  D.  C.,  hire  of  steam  hoist,  18  d.,  $225;  Nixon,  G.,  shades,  etc.,  $74.00 . 

Codner,  H.,  work  at  laboratory,  heating,  $397.  gasfitting  $67,  plumbing  $85 . 

Emerson  &  Fisher:  3  high  closets.  $135;  sundry,  $1.85 . 

Kane  &  Ring:  laboratory,  $5,950,  extra  work  $260;  doctor’s  residence,  $8,392,  extras  $99, 
less  8200  for  parts  left  out;  on  account  detention  building,  $3,180;  less,  payments  in 

1912-13,  V— 48,  $2,080,  and  $570 . 

Walker,  F.  S.:  4  tanks,  $340;  heating  in  doctor’s  house,  $840;  sundry,  $35 . 

Advertising,  $155.34;  King’s  Printer,  $41.04 . 

St.  John  Quarantine  Station.  Water  Service — 

Can.  Fairbanks  Morse  Co.:  3,300  1.  ft.  flex,  bronze  tubing,  $12,563.56;  2  c.  i.  reducers, 

$51.20;  85  ft.  hose  $65.63;  pump,  $70;  sundry,  $173.22 . 

Clark,  D.  C.:  hoist  hire,  12  d.,  $150;  scow  hire,  38  d.,  $475 . 

Thorne  &  Co.:  1,446  lb.  man.  rope,  $247.92;  sundry,  $65.79 . 

Small  payments:  boat  hire,  $21.50;  cartage,  $27.50;  labour,  $867.75;  sundry,  $97.95 . 

Advertising,  $28;  King’s  Printer,  $9.27 . 

Sussex  Public  Building:  Improvement — 

Raddiff,  F.  E.:  painting  roof,  $120;  painting,  kalsomining,  etc.,  $110 . 

Tracadie  Lazaretto  ($5,752.37) — - 

Arsencau,  Th.:  clerk  of  works,  Apr.-Oct . 

Bourgeois,  E.  J.  M.:  sidewalk,  $169.30;  wire  fence,  $66;  sundry,  $60.50 . 

Eddy,  Geo.,  Co.:  doctor’s  residence,  $7,000;  filling  in  drain  and  digging  new  one,  $250; 

sundry,  $35;  less,  $3,310  paid  in  1912—13,  V — 49 . 

Sister  Legere:  galv.  nails,  500  lb.  $31.25;  labour,  $85;  sundry,  $62.24 . 

Miramichi  Farm  Implement  Co.:  carpet,  $99.50;  bedsteads,  5  for  $24.25,  one,  $48;  20 
chairs,  $120.10;  4  dressers,  $77;  steel  range,  $57.84;  11  tables,  $84.05;  freight,  $27.08; 

sundry,  $162.18 . 

Enclosing  porch,  $36.30;  plumbing,  $43^32 . 


299  60 
549  00 
136  85 


15,031  00 
1,215  00 
196  38 


12,923  61 
625  00 
313  71 
1,014  70 
37  27 

230  00 

523  46 
295  80 

3,975  00 
178  49 


700  00 
79  62 


Total,  carried  to  page  V — 30 . .  353, 155  79 


Public  Buildings:  Quebec:  Summary  of  Expenditure. 

Aylmer  Post  Office:  Improvements .  2,761  50 

Beauport.  Public  Building .  285  02 

Coaticook  Armoury .  104  58 

Coaticook  Public  Building:Improvements .  2,194  01 

D’lsraeli  Public  Building .  16  60 

East  Angus  Public  Building .  199  58 

Fraserville  Public  Building:  Improvements .  629  26 

Gaspe  Public  Building .  392  92 

Grand’  Mere  Public  Building:  inclusive  of  interest  at  5  p.c.  on  balance  due  on  site .  4,473  18 

Grosse  Isle  Quarantine  Station:  Improvements  and  repairs,  fittings,  etc .  23,673  18 

Grosse  Isle  Quarantine  Station:  New  Buildings .  79,163  96 

Jeune  Lorette  Public  Building .  2,346  25 

Joliette  Public  Building .  216  34 

Jonqui&res  Public  Building .  3,830  72 

Lachine  Post  Office:  Addition  and  Improvements . v .  18,998  45 

Levis  Armoury  and  Gunshed .  16,746  30 

Louiseville  Public  Building . * . . .  16,347  44 

Maisonneuve:Postal  Station  M,  Montreal .  12  16 

Matane  Public  Building...  —  .  — .  4,570  70 

Montreal:  Eastern  Postal  Station  C .  26,374  63 

Montreal  Postal  Station  A,  St.  James  Street . , .  61  44 

Montreal  Postal  Station  F,  Notre  Dame  and  Richmond  Streets .  25,930  12 

Montreal  Postal  Station  G,  St.  Lawrence  Division .  12,563  62 

Montreal  Postal  Station  II .  199,915  77 

Montreal  Postal  Station  L,  at  Westmount .  39,937  23 

Montreal  Postal  Station  in  Emard  ward .  3,470  76 

Montreal  General  Post  Office:  Remodelling  old  building,  etc .  174,987  43 

Montreal  General  Post  Office:  Tunnel  under  Fortification  Lane . : .  2,285  00 

Montreal  New  <  Customs  Examining  Warehouse . .  749,767  35 

Montreal  New  Detention  Hospital . .“. .  129,999  77 

Montreal  Public  Buildings:  Improvements,  repairs,  etc .  25,032  33 

Murray  Bay  Public  Building .  70  42 

Quebec  Citadel,  Governor  General’s  Quarters:  Improvements .  8,417  05 

Quebec  Drill  Hall:  Extension .  18,720  31 

Quebec  Immigration  Building  on  Louise  Embankment .  185,678  19 

Quebec  Isolated  Cottages,  in  Savard  Park . .  308  59 

Quebec  Post  Office:  Enlargement  and  alterations .  76,495  05 


Carried  forward 


1,856,977  21 


V  —33 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 

SESSIONAL  PAPER  No.  1 


Public  Buildings:  Quebec:  Summary  of  Expenditure— Concluded.  $  cts. 


Brought  forward 


1,856,077  21 


Rigaud  Public  Building . 

Roberval  Public  Building . 

Rock  Island  Public  Building . ; . 

Shawenegan  Public  Building . 

Shawville  Public  Building . 

Sorel  Post  Office:  Improvements . 

Stanstead  Plains  Public  Building . 

Ste.  Agathe  des  Monts  Public  Building . 

St.  Gabriel  de  Brandon  Public  Building . 

St.  Henri  Post  Office:  Vaults,  etc . 

St.  Lambert  Public  Building . - . 

St.  Laurent  Public  Building . 

St.  Ours  Public  Building . 

St.  Romuald  Public  Building . . . 

St.  Sauvfeur  de  Quebec  Post  Office . 

Ste.  Therese  Public  Building . 

Three  Rivers  New  Public  Building:  to  replace  buildings  destroyed  by  fire,  June  22,  1908 

Valleyfield  Public  Building:  Improvement  to  grounds,  etc . 

Verdun  Public  Building . 

Waterville  Public  Building . 


2. 109  85 
13,895  96 
10,035  02 
11,738  02 
1,793  60 
136  86 
1,577  12 
83  00 
9,997  59 
300  00 
9,557  87 
24,815  49 
2,481  60 
31  00 
31,866  57 
20,003  40 
891  97 
1,830  05 
10,182  67 
1,615  63 


Total,  carried  to  page  V — 2 


2,011,950  48 


Public  Buildings:  Quebec. 


Aylmer  Post  Office:  Improvements  ($2,761.50) — 

Bisson,  E.  R.,  concrete,  base,  37-1  yd.  at  S9,  main  wall  and  coping,  1124  yd.  at  $12;  excava¬ 
tion  117  yd.  at  $1;  filling  445  yd.,  at  $2;  cement  top  on  side  wall,  $50 . 

Farley,  R.  W.  &  S.  E.:  survey  of  lot  259,  Main  St.,  south . 

Beauport  Public  Building  ($285.02) — 

Hamel  &  Tessier,  survey  $15;  King’s  Printer,  $212.38 . . 

Legal  services:  E.  Belleau-,  $22.94;  J.  D.  Marcoux,  $34.70 . 

Coaticook  Armoury:  King’s  Printer . 

Coaticook  Public  Building  ($2194.01) — 

Electrical  Repair  &  Supply  Co.:  on  account . 

Rubenstein  Bros.:  3  grills,  $72;  6  eng.  plates,  $34;  450  p.o.  box  fronts,  $730.36;  2  receivers, 

$38.50;  sundry,  $29.15 . 

Welch,  W.  J.:  on  account,  entrance  porch . 

Advertising,  $63.58;  King’s  Printer,  $76.42 . * . 

DTsraeli  Public  Building:  travel,  C.  Baudry . . . 

East  Angus  Public  Building  ($199.58) — 

Legal  services:  W.  H.  Leonard,  $2.50;  J.  I.  Mackie,  $44.70 . - . 

King’s  Printer . 

Fraserville  Public  Building  ($629.26) — 

Marquis,  O.  S.:  doors  for  main  entrance,  $124;  painting,  $70;  sundry,  $31.21 . 

Ouellet,  P.:  fixing  grounds,  $350;  sundry  $36 . 

Labour,  $16.70;  sundry,  $1.35 . 

Gaspe  Public  Building  ($392.92)— 

Advertising,  $256.48;  King’s  Printer,  $133.47;  blue  prints,  $2.97 . 

Grand’  Mere  Public  Building  ($4,473.18) — 

Site:  A.  Olivier:  release  of  mortgage  on  property . 

Grand’  Mere  Town:  sidewalk,  129-33  sq.  yd . 

Shehyn,  A.  R.,  travel  and  outlay . 

Advertising,  $12;  King’s  Printer,  $15.87 . 

Collecting  rents,  $39;  travel,  $31.85;  sundry,  $12.96 . 

Grosse  Isle  Quarantine  Station,  Improvements,  etc.  ($23,673.18) — 

Conductor,  J.  Thibault,  May  5  to  Sept.  30,  1,310  h.  at  35c . 

Carpenters,  $3,259  75;  carters,  $405.55;  labourers,  $4,246.66;  painters,  $952.50;  sundry, 


$624.70 . . 

Belanger,  A.:  30  shower  baths  $870;  725  sacks  cement  at  51§c.;  725  sacks,  $72.50;  packing, 

$3.70;  less  sacks  returned,  $77.50. . . . 

Boulanger,  E.  &  Son:  70,298  ft.  lumber,  $1,971.04;  lime,  $3;  freight,  $60 . 

Chinic  Co.-  15  br..  cement,  $35.25;  800  fuses,  $32;  sundry  hardware,  $335.55 . 

Corriveau,  C.  A.:  glass,  $180.07;  hardware,  $149.53;  paint,  etc..  $510.07 . 

Dub6,  M.:  51  kegs  nails,  $152.05;  paint,  $101.20;  paper,  $147.20;  sundry,  3495.32 . 

Gignac,  J.  A.:  birch,  2,500  ft.  at  $45;  40,617  ft.  spruce,  $1,016.32;  sundry  lumber,  $95;  10  M 

shingles,  $32.50;  freight  $86;  sundry  $60.01 . . 

Price  Bros.  &  Co.:  400  lb.  dynamite,  3120;  sundry,  $7.80 . 

Proulx  &  Mathurin:  sundry  hardware . 
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Public  Buildings:  Quebec — Continued.  $  cts. 

Brought  forward .  28,328  33 

Grosso  Isle  Quarantine  Station,  Improvements,  etc. — Concluded. 

St.  Pierre,  R.:  105  gal.  linseed  oil,  §105;  2,000  lb.  white  paint,  $234;  20 gal.  paint,  $40;  paper, 

$50.25;  sundry,  $85.66 .  514  91 

Stewart,  J.  D.,  380  bbl.  cement .  836  00 

Terreau  &  Racine:  stove,  $55;  26  mattresses,  $54.60;  sundry,  $12.38 .  121  98 

Thibault,  J.:  32  doors,  S130;  30,100  ft.  lumber,  $792.64;  172  cedar  posts,  $91.15;  10  M. 

shingles,  $40;  4S  shutters,  $92;  56  window  frames,  $153;  sundry,  $650.27 . .  1,949  07 

Board  of  workmen,  $2,723.12;  12  wheelbarrows,  $88;  119£  yd.  tarpaulin,  $53.78;  paint, 

$45;  sundry,  $53.34 . 2,963  24 

King’s  Printer . 16  30 

Grosse  Isle  Quarantine  Station,  New  Buildings:  see  detail  under  separate  heading  on  page 

V— 40  .  79,163  96 

Jeune  Lorette  Public  Building  ($2,346.25) — 

Purchase  price  of  site:  Jos.  Renaud .  2,250  00 

Renaud,  C.,  legal  services,  $52.30;  Shchyn,  A.  R.,  travel,  $43.95 .  96  25 

Juliette  Public  Building  ($216.34) — 

Dostaler,  D.  A.,  drain,  $120.15;  sounding,  $6.60;  King’s  Printer,  $78.34 .  205  09 

Installing  electric  switch,  $11;  telegram,  25c .  11  25 

Jonqui^res  Public  Building  ($3,830.72) — 

Purchase  price  of  site,  P.  Angers .  3,500  00 

Baudry,  C.,  travel,  $58.95;  Villeneuve,  T.  L.,  test  pits,  $5 .  63  95 

Legal  services:  L.  P.  Girard,  $169.95;  J.  G.  Verreault,  $6 .  175  95 

King’s  Printer .  90  82 

Laehine  Post  Oflice,  Addition  ($18,998.45) — 

Construction  of  addition:  Ad.  Gauthier:  contract  complete,  $20,200;  sundry  alterations, 

etc.,  $582;  less  $-4,330  paid  in  1914-15 . . .  16, 452  00 

Superintendence,  plans,  etc.:  D.Viau:7|  p.c.  commission  on  $14,161.66  progress  estimate  1,062  12 

Blaiklock  Bros.:  duty  on  clock,  $168.40;  entry,  etc.,  $4.72 .  173  12 

Bedard  &  Co.,  34  shades,  $100;  Brunet,  It.,  pointing  masonry,  $700 .  800  00 

Advertising,  $238.71;  King’s  Printer,  $199.89 .  438  60 

Bag  rack,  $35;  freight,  $12.96;  travel,  $24.65 .  72  61 

Levis  Armoury  and  Gunshed  ($16,746.30) — 

Construction:  Ideal  Construction  Co.:  on  account,  $68,518  contract.  $56,210;  less 
$13,320  paid  in  1911-12,  V— 43,  $26,010  paid  in  1912-13,  V— 51  and  $1,630  paid  in 

1914-15 . 15,250  00 

Inspection,  F.  Dorval,  April  to  Mar.,  313  d .  1,408  50 

Photographs,  $28;  travel,  $59.80 .  37  80 

LouisevHle  Public  Building  ($16,347.44) — 

Construction:  Jos.  Bourque:  on  account,  $17,500  contract .  15,300  00 

Inspection,  P.  A.  Mousseau:  services,  July-Mar.,  235  d.,  $940;  travel,  $16.40 .  956  40 

King’s  Printer .  91  04 

Maisonneuve  Postal  Station  M.,  Montreal:  advertising .  12  16 

Matane  Public  Building  ($4,570.70) — 

Construction:  J.  H.  Morin  &  Fils:  on  account  $20,000  contract .  3,680  00 

Inspection,  J.  Raymond:  Aug.  9  to  Mar.  31,  $699;  outlay,  25c .  699  25 

Freight,  70c.;  travel,  $17.60 .  18  30 

Advertising,  $165.87;  King’s  Printer,  $7.28 .  173  15 

"Montreal  Eastern  Postal  Station  C  ($26,374.63) — 

Construction:  Seguin  &  Guindon:  contract  complete,  $94,000;  extra  work,  $6,666;  fittings, 

$7,734;  less  $35,940  paid  in  1911-12,  V-44,  and  $51,360  paid  in  1912-13,  V-54. . . .  21, 100  00 

Inspection:  J.  Perreault:  supervision  of  fittings  contract,  5  p.c.  comm.,  $386.70;  super¬ 
vision  of  main  contract,  1£  p.c.  comm,  on  estimate  16,  ($)9,306),  $1,490.49;  plans, 
specifications,  etc.,  of  main  contract,  extra  work,  etc.,  ($101,722),  3^  p.c.  comm., 

$3,560.27;  less  previous  payments,  showm  at  page  V-54,  1912-13,  $1,500,  $1,350,  $1,981.27  606  19 

Bedard  Co..  34  shades,  $195;  Goodwins  Ltd.,  four  5  It.  fixtures,  $500 . *  695  00 

Constantin  &  O’Brien:  steel  plate,  $2.90;  apparently  paid  twriee,  $2.90 .  5  80 

Deschamps,  R.  S.:  on  account  of  labour .  104  07 

Lessard  &  Sons:  Itund  water  heater,  $152.44;  additional  coils,  $80;  sundry  plumbing, 

$137.86 . 370  30 

Major,  J.  A.,  &  Co.:  cutting  doorways,  building  shed  etc .  375  00 

Mitchell,  Robert,  Co.:  ceiling  light,  §26.50;  43  comb,  brackets  with  2  holophane  shades 

each,  $451. 50 .  478  00 

Office  Specialty  Co.:  2  bag  racks,  $60;  freight,  $1.81 .  61  81 

Rubenstein  Bros.:  8  grills,  $260  ;  2  bronze  plates,  $90;  9  eng.  plates,  $60;  large 

receiver,  $90;  364  p.  o.  box  fronts,  $563.94;  sundry,  $25.62 .  1,089  56 

Smith,  J.  &  Sons:  clock,  $635.10;  duty  on  clock,  $127 .  762  10 

Tremblay  &  Co.,  pine,  $53.20;  Wilders  Ltd.,  35  wardrobes,  $525 .  578  20 

Cartage,  $15;  chair,  $10;  table,  $10;  travel,  $56.50;  sundry,  $57.10 .  148  60 

Montreal  Postal  Station  “A”  St.  James  street  ($61.44) — 

Removing  snow,  S24. 19;  travel,  $37.25 . . .  61  44 


Carried  forward .  203,398  22 
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.  Public  Buildings:  Quebec— Continued.  •  $  cts. 

Brought  forward .  203,398  22 

Montreal  Postal  Station  “F”  ($25,930.12) — 

Construction:  JoS.  Bourque:  on  account  $57,500  contract .  23,740  00 

Plans,  specification,  etc.:  D.  J.  Spence:  2?  p.c.  comm,  on  contract  price .  1,437  50 

Survey  of  site,  $45;  taxes,  $16.23 . 61  23 

Advertising,  $433.94;  King’s  Printer,  $252.45 .  686  39 

Legal  services,  Fair  &  Cameron .  5  00 

Montreal  Postal  Station  “G”  ($12,563.62) — 

Site:  D.  J.  McDonald:  purchase  price,  $36,002;  less  $25,000  paid  in  1912-13,  V-54 .  11,002  00 

Agent’s  commission  on  purchase  of  site:  E.  Gohier  &  Co.,  2k  p.c.  comm . »  900  05 

Bohemier  &  Dufort,  legal  services,  $209;  King’s  Printer,  $444.22 .  653  22 

Montreal  City:  removing  snow .  8  35 

Montreal  Station  “H”  (8199,915.77) — 

Construction :  C.  E.  Deakin:  on  account  $248,000  contract .  184,470  00 

Inspection  of  material:  Can.  Inspection  &  Testing  Laboratories .  167  76 

Cox  &  Amos:  on  account  drawings,  etc .  6,000  00 

Harris  Const.  Co.:  four  No.  6  Presto  heaters .  6,400  00 

Montreal  City:  1912  taxes,  $2,477.15;  widening  St.  Catherine  St.,  $191.76;  snow  cleaning, 

$9.55 .  2,678  46 

Travel  and  outlay,  R.  C.  Wright .  8  70 

Legal  services,  Lighthall  &  Lighthall .  109  90 

Advertising,  $75.78;  King’s  Printer,  $5.17 .  80  95 

Montreal  Postal  Station  “L”  ($39,937.23) — 

Construction:  John  Quinlan:  on  account  $104,000  contract .  34,790  00 

Plans,  specification,  etc.:  A.  Piche:  2 -J-  p.c.  comm,  on  $174,000  (original  $70,000,  new 

contract  $104,000) .  4,350  00 

Cradock  Simpson  Co.,  valuating  site,  $31;  Montreal  City,  taxes,  $88.93 .  119  93 

Advertising,  $262.86;  King’s  Printer,  $414.44 .  677  30 

Montreal  Postal  Station  “S”  Emard  Ward  ($3,470.76) — 

Aubry,  V.,  new  drains,  $127.20;  Lavigne,  H.,  plumbing,  $142.24 .  269  44 

Charette  &  Fr6re  changes  in  heating  system,  $350;  carting,  $46.50;  plumbing,  $220.63 ... .  617  13 

Lapierre,  A.,  voucher  out,  $83.88;  Lapierre,  J.,  painting,  $162.25 . 246  13 

Letourneaux,  Fils  &  Co.:  paint,  oil,  etc .  126  45 

Major,  J.  A.  &  Co.:  shed,  $420.90;  repairing,  pointing,  etc.,  $375;  sundry  improvements, 

$993.46 .  1,789  36 

Mitchell,  R.  &  Co.:  3— It .  amber  dome,  $15;  brackets,  etc.,  $55.50 .  70  50 

Montreal  City:  sidewalk,  $62.38;  removing  snow,  $7.90 .  70  28 

White  &  Buchanan:  legal  services .  87  45 

Electrical  supplies,  $33.91;  painting,  $48.13;  travel,  $26.45;  sundry,  $85.53 .  194  02 

Montreal  General  Post  Office,  remodelling,  etc.:  detailed  under  separate  heading  at  page  V — 42  174,987  43 

Montreal  General  Post  Office:  Tunnel  under  Fortification  Lane — 

Montreal  City:  permission  to  construct  tunnel,  to  connect  old  and  new  buildings,  $2,281; 

surveyor’s  certificate,  $4 .  2,285  00 

Montreal  New  Customs  Examining  Warehouse  ($749,767.35) — 

Construction:  P.  Lyall  &  Sons  Const.  Co.:work  on  $999,000  contract  to  Dec.  13,  1913, 

$260,869;  extra  for  pneumatic  caisson  work,  as  per  Order-in-Council,  $229,856.82; 
sinking  below  contract  level,  excavation  and  concrete,  5,770  cu.  yd.  at  $43;  caisson  work 
on  foundation  for  extension,  $95,010.59;  less  drawbacks,  $9,500.59  and  $69,993.61  and 

less  $39,170,  paid  in  1912-13,  V-52 .  715,182  21 

Construction  of  addition  to  Customs  Express:  A.  Kelly:  contract  complete,  $6,391;  extra 

work,  $731;  less  $57  for  steps  not  made  and  less  $5,010  paid  in  1912-13,  V-52 .  2,055  00 

Inspection:  of  building,  R.  Lacroix,  2?  p.c.  comm,  on  estimate  2,  $4,265.77,  A.  H.  Lapierre, 

on  account  $15,000;  of  steel  work,  Can.  Inspection  Laboratories,  $856.76 .  20, 122  53 

Consulting  engineers,  services:  II.  Holgate,  $50;  A.  J.  McAvity,  $50 .  100  00 

Harris  Construction  Co.:  on  account  Presto  heaters .  12,000  00 

Ottawa  White  &  Blue  Print  Co.:  1,991-2  sq.  ft.  prints .  99  56 

Travel  of  officials:  J.  B.  Hunter,  $13.75;  J.  Johnston,  $22.15;  D.  A.  Williamson,  $24.05;  R. 

C.  Wright,  $33.63 .  93  58 

Advertising,  $80.92;  King’s  Printer,  $33.55 .  114  47 

Montreal  New  Detention  Hospital  ($129,999.77) — 

Construction:  C.  E.  Deakin:  contract  complete,  $75,400;  2  additional  stories,  $47,500  and 
extras  on  addition,  $11,673;  less  $1,000  paid  in  1912-13,  V-52,  and  $8,073  paid  in  1914-15  125,500  00 
Plans  and  superintendence:  Ross  &  Macdonald:  plans,  3  p.  c.  comm,  on  $134,573;  inspection 

to  Jan.  28,  1914,  2  p.  c.  of  $115,427.25;  less  $2,262,  paid  in  1912-13,  V-52 .  4,083  73 

Pine,  $31.44;  moulding,  $2.85;  travel,  $16.90 .  51  19 

Advertising,  $25;  King’s  Printer,  $339.85 .  364  85 

Montreal  Public  Buildings,  Improvements,  etc — 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V — 123)  25,032  33 

Murray  Bay  Public  Building:  King’s  Printer  .  70  42 

Quebec  Citadel,  Governor  General’s  Quarters,  Improvements,  etc  ($8,417.05) — 

Bouchard,  Wm.:540  bags  cement,  $297;  97  ft.  coping  stone,  set  and  drilled,  $440;  69  yd.  sand, 

$103.50;  10,205  ft.  spruce,  $265.13;  128-74  yd.  stone,  $294.66;  carting,  $111;  labour, 

$910.62;  sundry,  $41.25 .  2,453  16 


Carried  forward . 1,569,811  18 
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Public  Buildings:  Quebec — Continued.  $  cts. 

Brought  forward . 1,509,811  18 

Quebec  Citadel,  Governor  General’s  Quarters,  Improvements,  etc. — Concluded.  * 

Eastern  Canada  Steel  &  Iron  Works:  covering  area .  1,640  00 

Faekney,  A.,  repairing  chimneys,  $79.83;  Jobin  &  Frfcre,  repairs,  $54.14 .  133  97 

Gignac,  J.  H.:  2,851  ft.  spruce,  S75.90;  labour,  etc.,  $20.20 .  90  10 

Leonard,  B.:  50  window  shades,  $57.50;  painting,  8310.78;  sundry,  $19.37 .  387  55 

Menard,  J.,  repairs,  861.80;  Ramsden,  J.,  sodding,  etc.,  $05 .  120  80 

Nesbitt,  E.  T:  50  windows,  sashes,  frames,  storm  sashes,  etc,  $1,030;  shingles,  $9;  sundry 

lumber,  $110.51  .  1, 14 

Ottawa  Electric  Co.:  12  cast  brackets,  8540;  50  lamps,  $22.50;  boxing,  etc.,  $7 .  509  50 

Quebec  Electric  Co.:  3,232  ft.  wire,  839.45;  labour,  $231;  sundry  material,  $290.51;  less 

$50  paid  in  1912-13,  V-55 . 510  96 

Ross,  F.  W.,  clerk  of  works:  board,  $123;  travel,  etc.,  $38.85 .  101  85 

Shaw,  S.  J.  &  Co.:  122  bags  cement,  $63.55;  hardware,  etc.,  $60.26 .  123  81 

Verreau.lt,  Elz.:14  yd.  sand,  $21;  38  yd.  stone,  $78.60 .  99  60 

Wilson,  W.  C.  &  Co.:  5  clusters,  $17.50;  sundry  supplies,  $58.99 .  76  49 

Labour,  $520.27;  changing  location  of  telephone  poles  and  cables,  $30;  photographs,  $12.50; 

sundry  repairs,  etc.,  $101.54 .  664  31 

Travel  of  officials:  R.  Croll,  $138.59;  J.  Shearer,  $84.85 .  223  44 

Quebec  Drill  Hall,  Extension  ($18,720.31) — 

Construction:  Jinchereau  &  Lamonde:  on  account  $130,050  contract .  18,430  00 

Advertising,  $231.34;  inspection  of  steel  work,  $8.77;  travel  of  departmental  officials, 

$50.20 . * .  290  31 

Quebec  Immigration  Building,  Louise  Embankment  ($185,678.19) — 

Construction:  C.  E.  Deakin:  contract  complete,  $382,500;  drinking  fountain,  $1,650; 
mineral  rubber  on  floor  in  place  of  terrano,  3,166  sq.  yd.  at  $1.80;  moving  back  fence  on 
platform  $4,110;  extending  curb  of  platform,  $900;  sundry  works,  $3,835;  less  $3,000 
retained  for  works  not  done,  and  less  $4,440  paid  in  1911-12,  V-46,  $196,740  paid  in 

1912-13,  V-56,  and  $25,343.80  paid  in  1914-15 . ......  169, 170  00 

Inspection,  J.  P.  Ouellet:  1|  p.c.  comm,  on  estimate  19,  $5,601.10;  less  $2,765.70  paid  in 

1912-13,  V-56,  and  $60  short  paid . . .  2,775  40 

Boiteau,  O:  150  cots,  $685;  labour  at  shed  27,  Dec.,  $456.46 .  1,141  46 

Can.  Buffalo  Forge  Co.:  on  account  ventilation .  3,600  00 

Can.  Pac.  Ry.  Co.:  repairs  to  shed  27:  hardware,  $1,150.89;  labour,  $2,442.89;  lumber, 

$1,342.44;  sundry,  $6.50;  superintendence  and  use  of  tools,  $618.93 .  5,561  65 

Crown  Furn.  Co.:  chair,  $13;  desk,  $40;  wardrobe,  $10 .  63  00 

Jobidon&Co.:  49  double  windows,  door  and  skylight .  769  00 

Jobin,  P.  &  Frere:  320  panes  glass,  $35.20;  carpentry,  $91.35;  sundry  $25.95 .  152  50 

McAvity,  A.  G.:  engineering  services  and  advice  re  ventilation .  75  00 

Noel,  P.:  1,105  ft.  pipe,  $117.50;  labour,  $189;  27  stoves,  $4,06;  galv.  iron,  $62.50;  sundry, 

$329.97 .  1,104  97 

Quebec  Harbour  Comm.:  use  of  shed  No.  20  as  temporary  baggage  room,  May-Dec., 

1912,  $908.80;  lighting  shed,  $97.65 .  1,006  45 

Repairing  ticket  office,  $30;  rug  $38;  travel,  $22.05;  sundry,  $32.18 .  122  83 

King’s  Printer .  135  93 

Quebec  Isolated  Cottages,  Savard  Park  ($308.59) — 

McAvity,  A.  G.:  services  and  advice  re  ventilation .  50  00 

Advertising,  $205.92;  King’s  Printer,  $52.67 .  258  59 

Quebec  Post  Office,  Enlargement  &c.,  ($76,495.05) — 

Construction:  Ls.  Boivin  Ltd.,  (formerly  Villeneuve,  Bosse,  Banks  &  Boivin)  :  on  account 

$385,000  contract,  $69,240;  less  $1,080  paid  in  1912-13,  V-56 . .  68, 160  00 

Superintendence:  building,  E.  M.  Talbot,  2  p.c.  on  $48,980,  estimate  7;  steel  work,  Can. 

Inspection  Laboratories,  $123.13 .  1,102  73 

Boivin,  Ls.  Ltd.:  observation  gallery,  $175;  storage  shed,  $40 .  215  00 

Harris  Const.  Co:  No.  6.  Presto  heaters,  4  at  $1,600 .  6,400  00 

McAvity,  A.  G.:  services  and  advice  re  ventilation .  50  00 

Travel:  A.  Gobeil,  SI  14 . 80;  D.  J.  Mullarkey  $10;  C.  D.  Sutherland,  $27.05 .  151  85 

Legal  services,  J.  Allaire .  39  00 

Advertising,  $320.13;  King’s  Printer,  $56.34 .  376  47 

Rigaud  Public  Building  ($2, 109.85) — 

Can.  Fairbanks-Morse  Co.:  safe,  $175;  freight,  $3.36 .  178  36 

Durand  Hardware  Co.:  door  lock  sets,  14,  $24.50;  4  sets  door  handles,  $40;  express,  50c. .  65  00 

Ellacott,  J.  A.  L.  :  33  fixtures,  $61.65;  40  holophane  shades,  $40;  sundry  869.75 .  171  40 

Montpetit,  E.:  cement  sidewalk,  kalsornining,  repairing  doors,  etc.,  $432;  350  ft.  wire 

fence,  2  gates  $134;  sundry  repairs,  $225.70 . 791  70 

Smith,  J.  &  Sons:  clock,  $654.85;  duty  on  clock,  $135.80 .  790  65 

Baluster,  $20.75;  cutting  street  receiver,  $20.35;  travel,  $46.38;  sundry,  $25.20 .  112  74 


Brought  forward 


1,859,087  06 
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Brought  forward . 1,859,087  00 

Roberval  Public  Building  ($13,895.96) — 

Construction:  L.  B.  Lachance:  contract  complete,  $16,700;  raising  tower, $800;  417  yds. 
extra  excavation,  $625.50;  139  yds.  extra  concrete,  $1,668;  extra  work  on  drains,  $150; 
less  $517  retained  for  works  not  done  and  less  $5,730  paid  in  1911-12,  V-46  and  $3,370 

paid  in  1912-13,  V — 56 .  10,326  50 

Inspection,  A.  Parent:  services,  11  m.  to  Mar.  31 .  880  00 

Office  Specialty  Co.:  bag  rack,  $70;  freight,  $2.18 .  72  18 

Rubenstein  Bros.:  4  grills,  $93,  2  receivers,  $41.50,  450  p.o.  box  fronts,  $725.76,  sundry 

$58.86 . . : .  919  12 

Schell  Co.:  post  office  fittings .  1,455  00 

Custom’s  duty  on  clock,  $153.80;  travel,  $35.20;  sundry,  $5.50 . .  194  50 

Advertising,  $42.95;  King’s  Printer  $5.71 .  48  66 

Rock  Island  Public  Building  ($10,035.02) — • 

Beach,  N.  A.:  painting  wall,  tinting,  etc.,  $225;  on  account  sidewalks,  etc.,  $1, 300;  detailed 

in  1912-13,  V — 56,  $2,996.50 .  4,521  50 

Canadian  Fairbanks-Morse  Co.,  safe  $135;  Taylor,  J.  &  J.,  safe  $155 .  290  00 

Gilmore,  J.  A.,  removing  +^n  trees,  $75;  Sayer,  D.,  cartage,  etc.,  $61.85 .  136  $5 

Melloon,  F.  W.  D.:  11  ch  ir  ,  $58;  2  desks,  $90;  rug,  $15;  sundry,  $47.25 .  210  25 

Morrell,  L.:  carpenter  woiiv  for  installation  of  clock,  $245;  casing  windows,  etc.,  $10 .  255  00 

Rubenstein  Bros.:  4  grills,  $92;  2  receivers,  $37.50;  442  p.o.  box  fronts,  $707.88;  sundry, 

$50.40;  less  $300  paid  in  1912-13,  V— 56 . ; .  587  78 

Schell  Co.:  interior  fittings  for  customs,  post  office  and  inland  revenue .  1,885  00 

Seguin,  A.:  supplying  and  fitting  32  window  shades .  84  80 

Smith,  J.  &  Sons,  clock,  $693.42;  duty  on  clock,  $136.20 .  829  62 

Stewart,  B.  F.:  installing  clock,  bell,  etc.,  $300;  2  office  clocks,  $24;  sundry,  $30.60 .  354  60 

Advertising,  $6.30;  cabinet,  $18;  sundry,  $11.32 .  35  62 

Clerk  of  works:  J.  A.  Gilmore,  Oct.  24-Jan.  31,  80  days,  $320;  J.  Lovell,  Apr.-Aug.,  131 

days,  $524 . . .  844  00 

Shawenegan  Public  Building  ($11,738.02) — 

Construction:  A.  Durand:  contract  complete,  $32,860;  less  $7, 370,  paid  in  1911-12,  V — 47, 

and  $18,430  paid  in  1912-13,  V — 57 .  7,060  00 

Inspection:  Asselin  &  Auger:  services,  5  p.c.,  commission,  $1,643;  travel,  $60;  less  previous 

payments,  $409.52  and  $382.90,  see  page  V — 57,  1912-13 .  910  58 

Office  Specialty  Co.:  bag  rack,  $50;  freight,  $1 . 14 .  51  14 

Rubenstein  Bros.:  7  grills,  $156;  2  receivers,  $41.50;  312  box  fronts,  $496.08;  sundry,  $54.73  748  31 

Schell  Co.:  p.o.  fittings,  $2,741;  52  ft.  mock  beam,  $52 .  2,793  00 

Travel,  $5.90;  repairing,  painting  etc.,  $44.31 .  50  21 

Advertising,  $39;  King’s  Printer,  $85.78 .  124  78 

Shawville  Public  Building  ($1,793.60) — 

Purchase  price  of  site:  E.  Greer,  widow  of  R.  Dagg,  $1,400;  G.  Wainman,  $100 .  1,500  00 

Mackay,  L.  A.,  legal  services,  $258.90;  Shehyn,  A.  R.,  travel,  $34.70 .  293  60 

Sorel  Post  Office  Improvements  ($136.86) — 

Advertising,  $62.12;  King’s  Printer,  $74.74 . . .  136  86 

Stanstead  Plains  Public  Building  ($1,577.12) — 

Purchase  price  of  site:  Canadian  Bank  of  Commerce .  1,500  00 

Baudry,  C.,  travel,  $31.67;  Hackett,  M.  F.,  legal  services,  $45.45 .  77  12 

Ste.  Agathe  des  Monts  Public  Building:  King’s  Printer .  83  00 

St.  Gabriel  de  Brandon  Public  Building  ($9,997.59) — 

Construction:  Brunet  &  Leclaire:  on  account  $21,565  contract .  8,320  00 

Inspection,  J.  R.  Hamelin:  Dec.-Mar.,  97  days . . . . .  388  00 

Plans,  specifications,  etc.:  Finley  &  Gagnon,  services:  2] i  p.c.  commission  on  $21,565; 

on  account  commission  for  details,  $200;  travel,  $90 .  829  12 

Sidewalk,  $22.80;  travel  $40.55 .  63  35 

Advertising,  $279.20;  King’s  Printer,  $117.92 .  397  12 

St.  Henri  Post  Office:  Ahern  Safe  Co.:  vault  door .  300  00 

St.  Lambert  Public  Building  ($9,557.87) — 

Construction:  E.  Patenaude:  contract  complete,  $26,600;  less  $400  retained  for  minor 

works  and  less  $20, 600,  paid  in  1912-13,  V— 57 .  5,600 

Sypervision,  A.  Venne:  architect’s  services . , .  563  01 

Ahern  Safe  Co.:  safe  $175;  opening  and  repairing  safe,  $12 .  187  00 

Dion  Co.,  clock,  $10;  Perras,  E.,  34  window  shades,  $110.50 .  120  50 

Patenaude,  E.:  3  doors  and  frames,  $60;  1,565  sq.  ft.  sidewalk,  $187.80;  wood  floor  on 

gravel  roof,  $75;  picture  moulding,  $58.20;  sundry,  $279.50 .  660  50 

Rubenstein  Bros.:  5  grills,  $123;  2  receivers,  $-10;  318  p.o.  box  fronts,  $499.62;  sundry, 

$54.42 .  717  04 

Schell  Co.:  interior  fittings .  1,665  00 

Travel:  I).  J.  Mullarkey,  $3.30;  F.  X.  Paquet,  $2.05 .  5  35 

King’s  Printer . 39  47 

St.  Laurent  Public  Building  ($24,845.49) — 

Construction:  J.  A.  &  II.  Grou:  contract  complete  $24,950;  changing  plastic  brick  to 

pressed,  $442;  less  $1,802,  paid  in  1914-15 .  23,590  00 


Carried  forward . 1,941,792  10 
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Brought  forward . 1,941.,  792  10 

St.  Laurent  Public  Building — Concluded. 

Plans,  etc.:  Jas.  Sawyer:  on  account  commission .  1,100  00 

Advertising .  155  49 

St.  Ours  Public  Building  (§2,481.60) — 

Purchase  price  of  site:  Miss  M.  J.  St.  Laurent .  2,400  00 

Baudry,  C.,  travel,  $37.80;  Desorcy,  A.,  legal  services,  $43.80 .  81  60 

St.  Romuald  d’Etchemin  Post  Office  ($31) — 

Baudry,  C.,  travel  and  outlay .  31  00 

St.  Sauveur  de  Quebec  Post  Office  ($31,866.57) — 

Purchase  price  of  site:  G.  W.  Racey,  A.  Mitchell,  R.  &  E.  F.  Ritchie,  $5,000;  C.  Turcotte, 

$26,112 .  31,112  00 

Shehyn,  A.  R.,  outlay .  25 

Legal  services:  Darveau  &  Darveau,  $635.10;  Ls.  Savard,  $119.22 . .  754  32 

Ste.  Th<jr6se  Public  Building  ($20,003.40) — 

Construction:  Lalonde,  Laflcur  &  Son:  on  account  $28,000  contract  (original  contract 
for  $18,450;  plans  were  amended  and  agreement  made  for  completion,  on  new  plans, 

for  $28, 000) .  18,710  00 

Inspection,  H.  I.eboeuf:  June  27-Mar.  31,  238  days.  .• .  952  00 

Leboeuf,  H.,  commission  for  sale  of  land  $130,  advertising,  etc.,  $26.60 .  156  60 

Meunier,  Jos.,  survey  of  property .  150  00 

Mullarkey,  D.  J.,  travel,  $4.05;  Pilon,  S.,  removing  snow  $15 .  19  05 

Advertising,  $12.40;  King’s  Printer,  $3.35 .  15  75 

Three  Rivers  New  Public  Building  ($891.97) — 

Blueprints,  $5.90;  hardware,  $44.51;  labour,  $27.50;  water,  $25.27;  driving,  $10.25 .  113  43 

Advertising,  $522.39;  King’s  Printer,  $256. 15 .  778  54 

Valleyfield  Public  Building,  Improvement  ($1,830.05) — 

Dore,  P.:  concrete,  305  yds.  at  $3.25;  earth,  932  yds.  at  90c . .  1,830  05 

Verdun  Public  Building  ($10,182.67)— 

Site:  Valmar  Saurette:  on  account  purchase  price .  10,000  00 

Barclay,  M.  D.,  survey  of  site,  $75.77;  Baudry,  C.,  travel,  $19.80 .  95  57 

Cousineau,  P.,  legal  services,  $60;  Gohier,  II.,  voucher  out,  $27.10 .  87  10 

Warterville  Public  Building  ($1,615.63)— 

Purchase  price  of  site:  Mrs.  K.  M.  King .  1,500  00 

Legal  services:  L.  E.  Charbonneau,  $44.54;  Mackie  &  I  eb  un,  $50.24 .  94  78 

Travel  of  Ottawa  official:  G.  W.  Dawson .  20  85 


Total,  as  on  page  V — 33 . 2,011,950  48 


Grosse  Isle  Quarantine  Station:  New  Buildings,  Etc. 

Gosselin,  Jos.:  first-class  detention  building:  contract  complete,  $24,500;  additional  story  on 
front  part,  $4,300;  wash  basins  for  all  rooms,  including  piping,  hot  and  cold  water,  $6,843; 

water  tank  and  ventilators,  $385;  less  $21,510  paid  in  1912-13,  V — 50 .  14,518  00 

Mount  Royal  Construction  Co. — 

Laboratory  complete,  $4,240;  two  mantels  with  tiles  and  grates,  $60;  less  $3,700  paid  in 

1912-13,  V— 50 . * . .  600  00 

Nurses’  cottage  complete,  $5,760;  less  $4,900  paid  in  1912-13,  V — 50 .  860  00 

Inspectors  of  work  under  contract:  E.  Bernier,  May  14-Aug.  17,  95  d.  at  $3;  A.  Blais,  May  19- 

Oct.  31,  166  d.  at  $3;  Gendreau,  Oct.  31-Nov.  22,181  d.  at  $3 .  838  00 

Pq vlists  Oct  1-T)po  20 — 

Conductor,  Jos.  Thibeault,  680  h.  at  35c .  238  00 

Storekeeper,  680  h.  at  25c.;  timekeeper,  610  h.  at  20c .  292  00 

Foreman  painter,  545  h.  at  35c.;  painters,  1,354  h.  at  25c.,  873  at  20c .  703  85 

Masons,  205  h.  at  35c.,  173  at  30c.,  170  at  20c.;  joiners,  170  h.  at  30c.,  6,813  at  25c .  1,911  90 

Foreman  carpenters,  3,834  h.  at  25c.;  carpenters,  34,760  h.  at  20c .  7,910  50 

Blacksmith,  1,641  h.  at  20c.:  blasters,  3,714  h.  at  17- 5c .  978  10 

Carters,  560  h.  at  20c.,  2,307  at  25c.,  1.033  at  30c .  998  65 

Labourers,  2,835  h.  at  20c.,  908  at  17 -5c.,  22,489  at  15c .  4,099  25 

Belanger,  A.:  cement,  50  sacks  at  51§c.:  sacks,  50  at  10c.;  range,  etc.,  $24.75 .  55  50 

Boulanger,  E.,  <fe  Fils:  lumber.  32,531  ft.  at  $30,  13,668  at  $28,  1,368  at  $25,  1,164  at  $20;  cement, 

245  sacks  at  51  j-c.,  100  at  52$c.;  pipe,  765  ft.  of  9-in.  at  30c.,  231  of  8-in.  at  27c.,  351  of  6-in. 
at  15c.;  elbows,  etc.,  $13;  tar  paper,  50  rolls,  2,998  lb.at2-5c.;  lime,  42  brl.  at  $1.50;  coal, 

$12.75;  freight,  $75.20;  bags,  185  at  10c .  2,196  71 

Boulet,  Jos.:  brickwork  on  Dr.  Cot6’s  house,  as  per  contract,  $864  80:  services  as  inspector  on 

new  hospital,  Oct.  14-Nov.  21,  39  d.  at  $3;  sundry  labour,  etc.,  $59.10 .  1,040  90 

Chinic  Co.:  soil  pipe,  600  ft. of  6-in.  at  54c.,  100  ft.  of  8-in.  at  $1.50;  elbows,  etc.,  $15.45;  oil 
transformer,  $125;  brackets,  18  at  $3.50,  3  at  $8;  9  pcs.  plate  glass,  $70.25;  fencing,  700  ft. 
at  16c.;  blasting  electric  battery,  fuse  and  wire,  $55;  door  sets,  2  at  $11.50,  3  at  $6.50,  10 

at  $3.25;  floor  scraper,  $25;  sundry,  $245.38 .  1,284  08 

Cloutier,  A.:  brick,  40  M.  at  $26.15,  2\  M.  at  $16 .  1,086  00 


Czrried  forward .  39,611  44 
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Brought  forward .  39,611  44 

Ccrriveau,  C.  A.:  glass,  32  pcs.  §192.40,  sundry,  $163.52;  paint,  varnish,  etc.,  $145.54;  oil, 

$42.75;  turpentine,  $25  50;  sundry,  $19.72 .  589  43 

Crockett,  T.,  shingles,  30  M.  at  $3;  Gingras,  F.,  pipe,  120  ft.  at  50c .  150  00 

Dorion,  H.:  lathing,  plastering  and  finishing  doctors’  houses,  $1,200;  brickwork  at  Dr. 

Hagerty’s  house,  $735.20;  less  lime,  $24 .  1,911  20 

Dube,  M.:  paper,  2,375  lb.  at  2*c.,  35  toise  at  $2.90;  white  lead,  1,000  lb.  at  9 •  5c. ;  paint,  25 
gal.  at  $2.30:  glass,  $41  60;  nails,  3  kegs  at  $2.60,  5  at  $2.05,  8  at  $2.70,  10  at  $2.75,  21 
at  $2.80,  1  at  $2.85,  6  at  $2.90,  1  at  $3.70,  9  at  $3.75,  5  at  $3.85,  3  at  $3.90;  sundry,  $340.20  912  78 

Fortin.  J.  A.:  sashes,  3  at  $15,  20  at  $9,  1  at  $6;  doors,  24  at  $7;  outside  doors  and  frames,  3 

at  $15;  double  door,  $16 .  460  00 

Gignac,  .3.  H.:  spruce,  1,000  ft.  at  $19,  4,000  at  $22,  8,600  at  $25,  23,094  at  $26,  2,000  at  $27, 

20,918  at  $28;  birch,  3.000  ft.  at  $55;  birch  steps,  raisers  and  posts,  $97.50;  oak,  230  ft.  at 

$150;  plinth,  2,000  ft.  at  7c.;  doors,  92  at  $1.90;  sundry,  $98.13 .  2,272  09 

Gosselin,  J.:  stone,  16  yd.  at  $1.25;  sand,  90  yd.  at  $1 .  110  00 

Gravel,  Ad.  &  Cie:  contract  for  wiring  doctors’  houses,  $875;  extras,  $90;  lights,  shades,  etc^ 
for  Dr.  Cote’s  house,  $180;  lights,  shades,  etc.,  for  Dr.  Hagerty’s  house,  $175;  electricians 
440  h.  at  35c.,  helpers,  440  h.  at  25c.;  oil  transformer,  $80;  wire,  400  ft.  at  7-8c.,  2,500  ft. 
at  l-2c.,  1,000  at  l-5c.;  duplex  wire,  300  ft.  at  6 -48c.,  640  at  5c.;  galvaduct,  300  it.  at  15c., 

260  at  18-4c.;  cedar  posts,  2  at  $16.50;  weatherproof,  1624  lb.  at  28c.,  63  at  33c.;  sundry 

electric  supplies,  $109.89 .  2,093  66 

Guimont,  Z.:  outer  doors,  4  at  $12;  inner  doors,  10  at  $4;  sashes,  20  at  $6.50 .  218  00 

Lachance,  J.  L.:  cement,  200  brl.  at  $3;  drain  pipe,  1,000  ft.  at  5c.,  1,500  at  12c .  830  00 

Lecours,  C.,  brick,  20  M.  at  $11;  Lemay,  A.,  stone,  158  yd.  at  $1.25 .  417  50 

Lymans,  Ltd.,  post  mortem  table,  $60;  Madden  &  Son,  coal,  $61.88 .  121  88 

Mathurin,  A.:  plumber,  115*  d.  at  $3.50;  helper,  174  d.  at  $2 .  752  25 

McAvity,  A.  G.:  engineering  services  and  advice  re  ventilation .  50  00 

Mechanics  Supply  Co.:  quartered  oak  mantels  with  clocks,  fenders,  scuttles,  etc.,  2  at  $100; 

Flemish  oak  mantels,  fenders,  scuttles,  2  at  $85;  quartered  oak  mantel  and  brass  fender, 

$75;  rosewood  mantel,  grate  and  white  tile  facing,  $61.50;  2  mantels,  $33;  3  grates,  $42.50; 
tiles,  $54.37;  sink  and  drain  boards,  $33.75,  $81.50;  sinks,  2  at  $6;  basin,  $9;  electric 

lamps,  $22.80;  sundry,  $15.25 .  810  67 

Mercier,  Capt.  C.,  freight,  $56.32;  St.  Pierre,  R.,  carpet,  etc.,  $62.74..: .  119  06 

Montmorency  Mfg.  Co.,  on  account  water  tank . 1,800  00 

Proulx  &  Mathurin  ($0,332.18) — 

Supplying  materials  and  installing  4  heating  systems  as  per  contract,  $2,100:  extra  work, 

$70 .  2,170  00 

Installing  heating  system  in  Dr.  Cote’s  house .  1,100  00 

Baths,  2  at  $23.40,  1  at  $18.50,  1  at  $9,  1  at  $8;  closets,  4  at  $21.75,  3  at  $12 .  205  30 

Tanks,  2  at  $8.60;  basins,  6  at  $14.95,  2  at  $5.75. ;  3  sinks,  $27.80 .  146  20 

Galv.  iron,  34  boxes  at  $4.85,  6,306  lb.  at  5c.;  tin,  365  lb.  at  32c .  597  00 

Copper,  441  lb.  at  333c.;  lead,  600  lb.  at  8c.;  tiling,  $30;  pumps,  5  at  $4.90 .  250  23 

Pipe,  911  ft.  at  6c.,  901  at  10-4c.,  637*  at  23*c.,  450  at  27c.,  100  at  30-66c.,  123  at  32c.,  50* 

at  59c.,  sundry  $149.05 .  672  04 

Valves,  2  at  $23,  4  at  $14.25,  1  at  $13.25,  1  at  $12.35,  4  at  $10.50,  4  at  $9.12,  5  at  $7.75,  4 

at  $5.25,  15  at  $1.60,  17  at  $1.40;  tees,  604*  lb.  at  15c . 405  32 

Labour,  258  h.  at  35c.,  52-45  d.  at  $2;  sundry  materials,  $590.89 .  780  09 

Renault,  L.:  timekeeper,  Dec.-Feb.,  29  d.  at  $2,  55  at  $2.50;  travel,  $4  60 .  200  10 

Stewart,  J.  D.:  cement,  5  brl.  at  $2.20;  bags,  892  at  10c .  100  20 

Terreau  &  Racine:  double  enam.  beds,  75  at  $14;  beds,  8  at  $5.40,  4  at  $4.08;  mattresses,  1 

at  $5.28,  8  at  $2.76,  4  at  $2.67,  42  at  $2. 10,  24  at  $1 .65;  cots,  18  at  $1 .50;  packing,  $5.08. .  1,307  44 

Thibeault,  Jos.:  lumber,  2,635  ft.  at  $45,  1,412  at  $40,  24,998  at  $35,  3,012  at  $32,  31,248  at  $30, 

22,270  at  $29,  1,782  at  $28,  11,984  at  $27,  23,084  at  $26,  48,809  at  $25,  8,891  at  $22,  9,352  at 
$20,  5,200  at  $9,  1,500  1.  ft.  at  3*c.,  3,052  at  3c.,  4,905  at  2c.;  pine,  3  in.  x  4  in.,  500  1.  ft., 
at  12*c.;  shingles,  100*  M.  at  $4;  laths,  4,400  at  75c.  per  hundred;  doors,  6  at  $5,  39  at 
$4.50;  6  at  $4,  13  at  $3.50;  frames,  11  at  $1.50,  9  at  $2.50,  9  at  $3,  16  asst.,  $43,50;  window 
sashes,  6  at  $5,  14  at  $4.50;  frames,  10  at  $5.50,  28  at  $3,  40  at  $2.50,  22  at  $1  50;  shutters, 

21  at  $1.75,  8  at  $1;  window  weights,  20  sets  at  $1.50,  16  at  75c.;  sundry  lumber,  etc., 

$359.10;  freight,  $165 .  7,448  95 

Trepanicr,  J.  B.,  sand,  115  yd.  at  $1;  Trepanier,  P.,  sand,  132  yd.  at  $1 .  247  00 

Usines  Generales  de  Charset  de  Machineries:  castings,  3,450  lb.  at  3*c.,  1,650  at  5c.,  919  at 

6c.;  sundry,  $21.45 .  2/9  84 

Valliere,  E.:  furniture  for  second  medical  house  and  bacteriologist’s  house,  each  containing 
office,  parlour,  dining  room,  kitchen,  passage,  2  stairways,  7  bedrooms  and  bathroom, 

$1,440  50;  furniture  for  2  cottages  for  nurses,  each  containing  living  room,  dining  room, 
kitchen,  2  bedrooms  and  bathroom,  $734;  furniture  for  laboratory,  $207 .25;  furniture  for 
first-class  detention  building,  containing  sitting  room,  dining  room,  kitchen,  60  bedrooms, 
and  4  bathrooms,  $1,675  50;  oak,  1,340  ft.  at  $90;  birch,  1,580  ft.  at  $50;  burlap,  135  yd. 

at  65c.;  mattresses,  15  at  $2.50;  glass  shelves,  60  ft.  at  95c.;  beaver  board,  $28.80 .  4 , 90 

Vezina,  Chas.,  range .  55  00 


Carried  forward .  73,668  57 
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Grosse  Isli*  Quarantine  Station:  New  Buildings,  Etc. — Concluded.  $  cts. 

Brought  forward .  73,668  57 

Board  of  labourers:  at  50c.,  S5.621.13,  at  60c.  $394.80,  paid  as  follows: — Mme.  V.  Bedard, 

$102  50,  A.  Bernier  S103. 20,  Mme.  H.  Bilodeau  $1,894,  Mme.  Jos.  Casault  $828.13,  Jos. 

Fournier,  $212.90,  Jos.  Lessard  S67.50,  E.  Pare,  $112,  A.  Poitras  $118.70,  Mme.  C.  Talbot 

$2,315,  Mme.  E.  Vezina  $176.50,  small  payments  $85.50 .  .  6,015  93 

Small  payments:  cartage,  etc.,  $36.90,  awnings  $33.25,  duck  $29.50,  10  mattresses  $27.50, 

sundry  $29.15 .  156  30 

Travel  of  Ottawa  official,  A.  Par§  .  40  90 

King’s  Printer,  $103.45;  advertising,  $127  81 .  231  26 

To  be  refunded,  H.  Pare .  37  00 

Detailed  with  Harbours  Generally,  Quebec . (Page  V — 000)  60  00 


80,209  96 

Less,  charged  Grosse  Isle  Quarantine  Wharf . (rage  V — 000)  1,046  00 

Total,  carried  to  page  V — 34 .  79,163  96 


Montreal  General  Post  Office. 


Bourque,  Jos.  ($101,511.21) — 

On  account  est.  17  on  $252,500  contract  and  $89,902.81  extra  work  (accts.  A,  B,  C,  D,  5 
and  6,  $75,060.50;  acct.  7,  $14,842.31),  $322,700.50;  less  $76,350  paid  in  1911-12,  V-A4, 

and  $170,680  paid  in  1912-13,  V— 53 . 

Observation  gallery,  $5,437.94;  enclosing  stairs,  $2,025.62 . 

Fire  escape  and  heating  in  Minister’s  entrance . 

Partitions  and  counter,  etc.,  $2,975;  extra  work  in  sub-basement,  $14,200 . 

Enclosure  and  connection  of  fan,  $530.15;  iron  wicket,  $72 . 

Marcliand  &  Haskill,  on  account  services  as  supervising  architects . 

Schell  Co.  ($6,075.85)— 

Contract  for  fittings  complete,  $8,797;  additions  and  alterations,  $2,389.85;  change  in 
pilasters,  $325;  less  $7,000  paid  in  1910-11,  V — 44,  and  $1,922  paid  in  1911-12,  V — 44. . 

Fittings  for  money  order,  registration  and  customs  parcel  office . 

Bourassa,  P.  O.:  contract  for  fittings  complete,  $6,245;  less  $2,745  paid  in  1914-15 . 

Pratt  Specialty  Co.:  installing  vacuum  cleaner  system  as  per  contract,  $3,480;  extra  work, 


$562.10;  less  $2,950  paid  in  1912-13,  V — 53 . . 

Ahern  Safe  Co.:  hoisting  safe,  moving  safe  and  cupboards . . 

Baillargeon,  J.  B.:  moving  safe,  Aug.  16,  $10;  apparent  duplicate  payment,  $10 . 

Bedard,  N.  A.  &  Cie:  29  window  shades,  $230;  canvas,  106  sq.  ft.  at  8c . 

Bell  Furniture  Co.:  chairs,  12  filter  at  $7.70,  12  arm  at  $6.70,  6  side  at  $4.70 . 

Canada  Electric  Co.:  2  special  fixtures  for  Minister’s  room,  $155;  6  portables.  $22.50;  conduit, 

wire,  etc.,  $49.99 . . 

Canada  Office  Furniture  Co.:  tilting  chairs,  1  at  $18,  10  at  $8.50,  1  at  $8.25;  small  chairs, 
6  at  $6.25;  pad,  $1.75;  tables,  2  at  $27,  3  at  $2'2.50;  desk,  $58.50;  for  Minister’s  room, 
2  desks,  3  tables,  settee,  book  case,  11  chairs,  all  mahogany,  2  baskets,  plate  glass  for 


desk,  $479.25 . . 

Canada  Stove  and  Furniture  Co.,  trucks,  8  at  $80;  Charctte  &  Fr&re,  plumbing,  etc.,  $93.15.. 

Canadian  Johns-Manville  Co.:  reflecting  electoliers,  6  at  $55;  1  fixture,  $35 . 

Can.  Transfer  Co.,  cartage,  $63;  Capital  Office  Supply  Co.,  12  trucks,  $560 . 

Charles  Elevator  Co.,  repairs,  etc.,  to  elevators . 

Collie-Cockerill  Mfg.  Co.:  desks,  15  at  $30;  index  equipment  for  13  desks,  $42.25 . 

Consolidated  Plate  Glass  Co.:  prismatic  glass,  138)  ft.  at  30c.;  sundry,  $158.41 . 

Constantin  &  O’Brien  ($1,579.72) — 

Steel  casings  for  columns,  34  at  $16.50,  12  at  $16.75;  putting  large  steam  pipe  and  truck 

guards  in  basement,  $193.21 . 

Repairs,  etc.:  blacksmiths,  etc.,  343  h.  at  60c.,  67  at  50c.;  helpers,  15  h.  at  45c.,  255)  at 

40c.,  80)  at  35c.;  iron,  1,5532  lb.  at  5c.;  sundry,  $165.25 . 

Apparent  duplicate  payment . 

Crowe,  John  &  Sons,  repairs,  etc.,  $304.05;  Donnelly,  D.,  cartage,  $119.12 . 

Dawson  <fc  Co.:  5  light  fixtures,  20  at  $27.50;  key  sockets,  200  at  16-8c.;  fuses,  582  at  15c., 
220  at  21c.,  52  at  54c.;  fuse  plugs,  242  at  15c.;  3  lamp  heater,  $15;  sundry  electric  supplies, 

$1,029.51 . . . 

Dunpliy,  J.,  ventilator,  etc.,  $85;  Garth  Co.,  pipe,  etc.,  $72.20 . 

Goodwins,  Ltd.,  rug,  $55,  sundry,  $19.70;  Grasett,  W.,  7  steel  mats,  125)  ft.  at  85c . 

Harris  Construction  Co.:  Presto  heaters,  2  at  $1,600,  1  at  $900;  installing  heaters,  $842.08  — 

Labelle,  H.  P.  &  Cie,  repairing  desks,  $58;  Major,  J.  A.  &  Cie,  glazing,  etc.,  $61.35 . 

Laferme,  J.  J.:  toilet  cabinets,  7  at  $12;  glass  shelves,  towel  bars,  etc.,  $46.85 . 

Lessard,  T.  &  Sons:  covering  stone  cornice  on  Craig  Street  and  2  sides  with  8  lb.  sheet  lead, 
Oct.  25-Dec.  16,  $1,259.37;  supplying  and  fitting  up  steel  flashing  4'  wide  on  walls 
and  corners,  956  sq.  ft.  at  $1;  supplying  and  fitting  up  4  in.  filter,  $675;  repairing  3  in. 
filter,  $165;  encircling  columns  with  steel,  20  at  $16.50;  covering  letter  chutes  with  iron, 
$52  24;  sundry,  $257.52 . 


75,070  50 
7,463  56 
600  00 
17,175  00 
602  15 
8,000  00 


2,589  85 
3,486  00 
3,500  00 

1,092  10 
61  50 
20  00 
238  48 
201  00 

227  49 


809  75 
733  15 
365  00 
623  00 
319  19 
492  25 
, 199  89 


955  21 

019  38 
5  13 
423  17 


1,825  99 
157  20 
181  09 
4,942  08 
119  35 
130  85 


3,695  13 


Carried  forward 
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Montreal  General  Post  Office — Continued.  $  ets. 

Brought  forward .  137,524  44 


Le  Tourncux,  Fils  &  Cie.:  English  vermilion,  260  lb.  at  SI.  10;  truck  wheels,  13  at  $10,  22  at 
$6;  moulding,  $186.20;  wall  water  paint,  2,545  lb.  at  6c.;  white  lead,  1,350  lb.  at  81c.; 

rubber  packing,  $83.88;  glass,  $50.75;  sundry  hardware,  etc.,  $1,610.08 . 

Library  Bureau  of  Canada:  cabinets,  3  at  $18;  plan  unit,  $17;  vase,  etc.,  $10 . 

Mallette,  Ls.,  soap,  $39.36;  hardware,  etc.,  $104.18;  Marsh  Bros.,  123  signs,  $270.60 . 

Martel-Stewart  Co.:  directories,  2  bronze  and  6  oak  with  letters,  $705.32;  less  $200  paid 

by  Jos.  Bourque . „ . 

Mathieu,  H.  &  Cie,  lumber,  etc.,  $227.76;  Montreal  Wire  and  Brush  Works,  screening,  $75.50 

McAvity,  A.  G.:  engineering  services  and  advice  re  ventilation . 

McLennan  Lumber  Co.:  pine,  2, 100  1.  ft.  at  4c.,  548  at  6c.;  sundry,  $126.79 . 

Melville  Office  Furniture  Co.:  desks,  $45,  $35,  $27,  $25;  platforms  for  filing  cabinets,  $60; 

chairs,  3  at  $10,  1  at  $7.50;  stools,  6  at  $6 . . 

Mitchell,  Robt.  Co.:  4  It.  pendants,  chain,  etc.,  3  at  $50;  5  It.  fixtures,  47  at  $18;  3  It.  fixtures, 

5  at  $14;  2  It.  fixtures,  8  at  $10.50;  1  It.  fixtures,  3  at  $5;  1  It.  brackets,  16  at  $4.25 . 

Montreal  Architectural  Iron  Works,  repairing  railing . 

Morgan,  Henry  &  Co.:  decorating  Minister’s  room,  $985;  decorating  other  rooms,  $861; 
Axminster  rugs,  $252,  $182.70,  $149.10,  $121.80,  $119.70,  $112,  $64.40,  $50.40,  $44.00;  cork 
carpet,  $220.80;  shellacing  and  waxing  cork  carpet,  $55.30;  making  and  putting  up  curtains 

and  rods  in  Minister’s  room,  $220;  altering  shades,  $11;  wiring,  etc.,  $30.91 . 

O’Connell,  T.,  repairing,  plumbing,  etc.,  $351.25;  Office  Equipment  Co.,  furniture,  $71 . 

Office  Specialty  Mfg.  Co.:  5  special  bag  racks  and  3  tables,  $1,150;  bag  racks,  $375,  $198, 
$105;  20  centre  racks,  10  wing  racks,  10  special  bag  racks,  $1, 100;  10  steel  cabinets,  $300; 
steel  cases,  $905,  $495,  3  at  $147.50;  oak  case,  $378;  9  drawer  cabinet,  $93;  tops,  bases, 
sections,  etc.,  $336.65;  letter  sorting  cases,  $120,  $33,  3  at  $40;  1,200  label  holders,  $48; 
trucks,  $25,  6  at  $30;  desks,  $98,  2  at  $65,  $48,  $44,  $26.50,  $22;  tables,  3  at  $34,  2  at  $30, 

1  at  $28,  2  at'$23,  15  at  $16.50,  1  at  $13.50;  chairs,  3  at  $16.25,  6  at  $11,  2  at  $9.60,  1  at 

$8.25,  1  at  $8,  16  at  $4;  stools,  4  at  $9.50,  4  at  $3;  wardrobes,  12,  $107.50,  1,  $24;  settees, 
$19.50,  $14.50;  sundry  furniture,  $99;  for  Minister’s  room,  11  mahogany  chairs,  $170; 
plate  glass,  $15;  sundry,  $65.60;  freight,  $116.58 . 

Orr,  R.:  baskets  with  trays,  24  at  $5.65;  sundry,  $12.86 . 

Otis-Fensom  Elevator  Co.:  installing  Burdett  liowntree  door  closers  on  ground  floor  for 

2  elevators,  $1,400;  repairs,  etc.,  $483.83 . 

Perkins  Electric  Co.:  conduit,  700  ft.  at  12~2C.:  sundry  $11.33 . . 

Plumelet,  F.:  cleaning,  repairing  and  restoring  4  Flaxman  bas-reliefs . 

Power  Economies,  Ltd.:  lubricators,  6  pr.  at  $25;  repairs,  $17.30 . 

Rubenstein  Bros.:  p.  o.  boxes,  648  at  $2.30,  1,620  at  $1.70;  drawers,  108  at  $4.50,  216  at  $3.70, 

16  special,  $100;  brass  cresting,  264  ft.,  $1,122;  7  grills,  $185;  label  holders,  370  at  10c., 
2,632  at  3c.,  16,000 at  2$c.;  2  large  outdoor  receivers,  $175;  doors,  24  at  $4.50;  oak,  $66.25; 
sundry,  $118.45;  less,  $5,913.08  detailed  in  1910-1,  V-44,  and  short  paid  on  R.  67,507,  $10 
Schell,  J.  T.  Co.:  fittings  for  accountant’s  branch,  $431;  sorting  rack  file,  $35;  minor  items, 

$73.75 . 

Sicily  Asphaltum  Paving  Co.:  3"  asphalt,  261  yd.  at  $1.75;  supplying  and  setting  2  air  pipes, 

$390 . . . 

Smart-Woods,  Ltd.,  10  tarpaulins,  $53.33;  Wood,  W.  A.,  time  recorder,  $200 . 

Solomon  &  Spielman:  “Rapidal”  paint,  10  cwt.  at  $10;  sundry,  $14.50 . . . 

St.  Amour,  J.  A.:  changing  panel  board  and  adding  branch  circuits,  $500;  wire,  $36.33;  labour, 

etc.,  $83.81 . . . 

Standard  Roofing  Co.:  laying  rock  asphalt  floor  in  Craig  St.  driveway,  $885;  concrete  walks, 

88  yd.  7  ft.,  $310.66 . . . . 

Steel  Equipment  Co.:  metal  cases  for  registration  branch —  . . 

Suplee  Elevator  Co.,  repairing  elevators . 

Thomson,  Fred.  Co.,  repairing  electric  motors,  etc . 


Tremblay,  F.  A'  Cie.:  pine,  8,403  1.  ft.  at  5c.,  3,310  at  51c-,  537  at  6c.,  1,054  at.  7c.,  1,057  at  8c., 
51  pcs.  at  30c.,  388  at  35c.,  75  at  45c.,  975  ft.  at  $35;  cottonwood,  500  1.  ft.  at  10c.,  1,629 
at  12c.;  w  alnut,  $37.80;  oak  tables,  30 at  $25;  pigeon  holes,  12 at  $18;  counter,  $75;  sundry 

$546  97 . 

Walkerville  Hardware  Co.:  white  interior  cement,  48£  gal.  at  $2.50 . 

Watson,  John  &  Son:  Bostwick  gate,  transom  and  rail . 

$05;  2  couches,,  $36;  wardrobe,  $30;  sundry,  $120.05. 

faking  eleven  tables:  Pierre  Houpcrt  $155,  U.  Pauze,  Fils  Co.  $720 . 

Small  payments:  glass,  $71 .80;  4  emeralites,  $40;  carpet,  $40;  raising  manhole  covers,  $30. 10; 
repairing  ventilating  plant,  $28.27;  paper,  $27_75;  freight,  etc.,  $27.40;  shades,  $25; 

changing  location  of  telephones,  S16;  sundry,  $205.19: . 

Pavlists,  Sept.  14-Jan.  15:  painters,  2241  <1-  at  $3.15,  3691  at  $2.80,  211  at  $2 .75,  13  at  $2  25, 
‘  7  at  $2;  plasterer,  12  d.  at  $3  60;  marble  repairer,  10  d.  at  $4.95;  carpenter,  3  w.,  $37.50 


2,748  99 
81  00 
414  14 

505  32 
303  26 
75  00 
246  07 

265  50 

1,233  00 
75  00 


3,480  11 
422  25 


8,165  53 
148  46 

1,883  83 
98  83 
200  00 
167  30 


1,997  18 

539  75 

846  75 
253  33 

114  50 

620  14 

1,195  66 
684  00 
411  26 
188  75 


2,883  00 
121  25 
108  00 


2,895  82 
1,175  00 


511  51 
1,973  62 


C  'arried  forward . 


174,557  55 
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Montreal  General  Post  Office — Concluded.  $  cts. 

Brought  forward .  174,557  55 

Travel  and  outlay  of  Ottawa  officials:  C.  Baudry  $10.10,  W.  R.  Billings  $16.18,  D.  Ewart, 

$15.35,  F.  O.  Hamel,  $27.25,  Jas.  Johnson,  $83 . 65,  J.  S.  Kingston  $12.50,  D.  J.  Mullarkey 

$12  GO,  F.  X.  Paquet  $18.95,  A.  R.  Shehyn,  $20,  C.  D.  Sutherland  $33.65 .  250  23 

King’s  Printer,  $93.33;  advertising,  $86.32 .  179  65 


Total,  carried  to  page  V — 35 .  174,987  43 


Public  Buildings:  Ontario:  Summary  of  Expenditure. 

Acton  Public  Building .  16, 167  27 

Almonte  Public  Building:  Clock  and  repairs .  3,432  63 

Athens  Public  Building .  6,469  17 

Aurora  Public  Building .  2,360  69 

Aylmer  Public  Building . 23,552  93 

Aylmer  Public  Building:  Government  share  of  cost  of  permanent  pavement  and  sidewalks 

on  Tablot  and  Centre  sts .  811  07 

Barrie  Drill  Hall  . . .  183  95 

Barrie  Public  Building:  Addition  and  alterations . 18,041  32 

Berlin  Public  Building .  76  00 

Berlin  Public  Building:  Government  share  of  cost  of  new  sidewalk  on  Benton  street .  199  43 

Bowmanville  Public  Building:  Improvements .  678  90 

Bracebridge  Public  Building .  24,825  92 

Brampton  Public  Building:  Improvements . : .  5,001  10 

Brantford  New  Public  Building .  169,985  65 

Brantford  New  Drill  Hall .  15,778  46 

Brockville  Public  Building:  Improvements .  3,000  65 

Brussels  Public  Building .  15  00 

Burford  Public  Building .  2,034  15 

Burks  Falls  Public  Building .  1,175  05 

Campbellford  Public  Building .  15  26 

Carelton  Place  Post  Office:  Clock  and  repairs .  3,980  00 

Chesley  Public  Building .  10,951  11 

Clinton  Public  Building:  Improvements .  144  00 

Collingwood  Public  Building .  31,931  39 

Dresden  Public  Building .  4,841  59 

Dundas  Public  Building .  30,010  73 

Dunnville  Public  Building .  7,353  99 

Durham  Public  Building .  132  00 

Eganville  Public  Building .  10,187  95 

Elmira  Public  Building .  2,960  63 

Essex  Public  Building .  1,547  94 

Exeter  Public  Building .  3,021  50 

Forest  Public  Building . • .  1,954  45 

Fort  Frances  Public  Building:  Inclusive  of  6  p.  c.  interest  due  on  site .  1,546  58 

Fort  William  Customs  Examining  Warehouse .  16,342  05 

Fort  William  Drill  Hall .  252  71 

Galt  Drill  Hall .  136  70 

Galt  Public  Building:  Improvements .  874  69 

Gananoque  Post  Office .  24,595  56 

Georgetown  Public  Building .  1,303  58 

Gravenhurst  Public  Building .  1,242  11 

Grimsby  Public  Building .  15,097  35 

Hamilton  Examining  Warehouse:  Additions  and  improvements .  55  31 

Hamilton  Post  Office:  Addition .  261  86 

Hamilton  Postal  Station  B .  12,719  15 

Hamilton  Public  Building:  Enlargement  and  improvements .  120,022  04 

Hanover  Public  Building .  807  07 

Hespeler  Public  Building .  3,090  15 

Huntsville  Public  Building .  2,028  00 

Ingersoll  Drill  Hall . 6,693  85 

Ingersoll  Public  Building:  Addition .  232  81 

Kemptville  Public  Building .  8,313  27 

Kingston  Custom  House:  Renewals  and  repairs .  1,373  05 

Kingston  Post  Office  and  Custom  House:  Improvement  of  grounds,  etc .  5,999  24 

Kingston  Post  Office:  Addition  and  alterations . -  15,215  74 

Kingston  R.  M.  College:  Additional  dormitory  accommodation,  etc .  62,053  69 

Kingsville  Public  Building .  408  43 

Lakefield  Public  Building .  644  85 

Leamington  Public  Building:  Improvements  to  heating,  etc .  664  91 

Lindsay  Drill  Hall .  35,044  CO 


Carried  forward .  739,840  63 
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Brought  forward .  739,840  63 

Lindsay  Public  Building:  Improvements .  1,355  20 

London  Custom  House:  Improvements . 3,312  80 

London  Post  Office:  Building .  130,025  00 

London  Post  Office:  Electric  wiring,  etc . 120  00 

London  Post  Office  and  Custom  House:  Government  share  of  cost  of  sidewalk  laid  by 

municipal  authorities .  373  30 

Markham  Public  Building .  1,215  00 

Midland  Public  Building . 40,407  07 

Mildmay  Post  Office .  1,318  25 

Mill  Brook  Public  Building . .  1, 121  45 

Milton  Public  Building .  517  45 

Milverton  Public  Building .  1,006  61 

Mitchell  Public  Building .  4,533  92 

Morrisburg  Public  Building  . * . ....  2,508  40 

Napanee  Drill  Hall .  161  93 

Napanee  Public  Building:  Electric  wiring,  etc .  40  68 

New  Hamburg  Public  Building .  36  60 

Newmarket  Public  Building .  4,259  65 

Niagara  Falls  Armoury .  6,535  05 

Niagara  Falls  Public  Building:  Improvements .  2,512  76 

Norwich  Public  Building.. .  1,808  50 

Orillia  Drill  Hall .  27,193  30 

Orillia  Public  Building:  Addition .  609  30 

Osnawa  Drill  Hall . 39,762  09 

Oshawa  Public  Building:  Addition .  5,423  61 

Ottawa  Printing  Bureau:  Raise  chimney .  2,470  57 

Ottawa  Printing  Bureau:  Ventilation,  etc . . . . .  4, 529  72 

Ottawa  Departmental  Buildings:  Fittings,  etc . 51,369  03 

Ottawa  Departmental  Buildings:  Improvements  in  lavatories,  plumbing,  etc .  8,933  74 

Ottawa  Departmental  Buildings:  Langevin  Block:  Improvements  to  heating  apparatus .  10,028  62 

Ottawa  Departmental  Buildings:  West  Block:  Elevator . , .  8.473  07 

Ottawa  Parliament  Buildings:  Improvements .  13,668  39 

Ottawa  Parliament  and  Departmental  Buildings:  Fire  protection .  15,705  31 

Ottawa  Parliament  and  Departmental  Buildings:  Re-wiring .  43  78 

Ottawa  Parliament  Grounds:  Lovers’ walk:  Improvements .  12,894  21 

Ottawa  Parliament  Grounds:  Paving .  9,926  64 

Ottawa  Parliament  Grounds:  Placing  service  wires  underground .  12,049  52 

Ottawa  Customs  Building .  499,087  53 

Ottawa  Fuel-testing  Building — Enlarging  laboratory .  4,408  79 

Ottawa  Mines  Building  (Old  Museum,  Sussex  St.):  Alterations .  13,544  14 

Owen  Sound  Drill  Hall .  99  10 

Palmerston  Public  Building .  3,008  99 

Paris  Public  Building:  Addition .  12,952  94 

Parry  Sound  Public  Building . ; . * .  5,880  45 

Pembroke  Drill  Hall . . . . . : .  889  02 

Pembroke  Public  Building:  Additions .  13,045  74 

Perth  Public  Building .  3, 198  34 

Peterborough  Customs  Building:  Extension .  514  39 

Peterborough  New  Public  Building .  20,046  04 

Picton  Armoury .  19,949  00 

Port  Arthur  Customs  Building .  1, 119  07 

Port  Arthur  Drill  Hall .  99,051  63 

Port  Arthur  Drill  Hall:  Special  Account .  5,000  00 

Port  Arthur  Public  Building:  Improvements .  5,237  23 

Port  Colborne  Public  Building:  Electric  wiring,  etc .  431  75 

Port  Perry  Public  Building .  13,610  53 

Prescott  Public  Building:  New  boilers,  etc .  1,000  00 

Preston  Public  Building .  8,754  09 

Renfrew  Public  Building:  Improvements . 3,800  18 

Renfrew  Public  Building:  Pavement  and  roadway . .' .  208  96 

Sarnia  Public  Building:  Improvements  to  heating  apparatus .  1,628  27 

Sault  Ste.  Marie  Public  Building:  Improvements .  11,995  72 

Seaforth  Public  Building .  7,169  16 

Shelburne  Public  Building .  5,452  65 

Smith's  Falls  Public  Building:  Enlargement,  etc .  130  90 

Southampton  Public  Building .  1,003  64 

St'-i'lton  Public  Building .  6, 199  91 

Steclton  Public  Building:  Interest  at  6  p.c.  on  balance  due  on  site .  146  30 

Stratford  Public  Building:  Electric  lights  and  fittings .  2,07s  22 

Sudbury  Public  Building . . . . . . .  5, 792  14 

St.  Thomas  Public  Building:  Electric  wiring,  etc .  1,237  66 


Carried  forward . 1,943,830  65 
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Tilbury  Public  Building .  11,456  83 

Til  Ison  burg  Public  Building .  5,480  53 

Toronto  Customs  Examining  Warehouse .  211, 129  33 

Toronto  Dominion  Buildings:  Improvements,  repairs,  etc .  9,012  41 

Toronto  Military  Buildings:  Barracks  for  Permanent  Corps,  to  replace  property  sold  to  city.  2,797  97 

Toronto  Military  Buildings:  New  Stores  Building .  2,162  31 

Toronto  Postal  Station  “A” . r. .  50 

Toronto  Postal  Station,  Corner  Spadina  and  Oxford,  inclusive  of  interest  at  6  p.c.  on  balance 

due  on  site .  30,657  84 

Toronto  Postal  Station  “G”:  Queen  and  Saulter  Streets .  24„596  10 

Toronto  Postal  Station  “K”:  Alterations  and  repairs .  2,417  00 

Trenton  Public  Building:  Electric  wiring,  etc .  23  06 

Uxbridge  Public  Building . 12,317  62 

Walkervillc  Public  Building . ' .  504  76 

Wallaceburg  Public  Building . 8  19 

Waterloo  Public  Building .  7,720  00 

Watford  Public  Building .  05  20 

Welland  Public  Building:  Government  share  of  cost  of  vitrified  brick  pavement  on  Muir 

Street .  251  02 

West  Lome  Public  Building .  1,026  60 

Weston  Public  Building .  28  20 

Wiarton  Public  Building .  97  (.SJ 

Windsor  Public  Building:  Improvements .  1,326  23 

Wingham  Public  Building:  Improvements .  4,213  02 


Total . 2,271,123  94 


Total,  carried  to  page  V — 2 . . 2,266,123  94 

Port  Arthur  Drill  Hall:  Special  Account .  5,000  00 


Public  Buildings:  Ontario. 

Acton  Public  Building  ($16,167.27) — 

Construction:  Geo  .A.  Proctor:  on  account,  $24,326  contract .  14,870  00 

Inspection,  Jos.  Holmes:  June  21-Mar.  31,  241  d .  964  00 

Advertising,  $297.53;  King’s  Printer,  $25.26;  travel,  $10.48 . .  333  27 

Almonte  Post  Office,  Clock  and  Repairs  ($3,432.63) — 

Evans  &  Son,  clock,  $785.80;  Gilmour,  A.  C.,  clock  tower,  $1,670 .  2,455  80 

McKinley  &  Northwood:  fitting  radiators  and  covering  pipe  with  asbestos,  $185; 

sundry,  $12.90 .  197  90 

Scott,  A.:  painting  building,  $600;  sundry,  $10.53 .  610  53 

Customs  duty'-  on  clock,  $153.80;  entry  fee,  $1.50;  travel,  $11.35;  sundry,  $1.75 .  168  40 

Athens  Public  Building  ($6,469.17) — 

Construction  of  building:  John  Dillon:  final  estimate,  $13,800;  less  $100  retained  for  com¬ 
pletion  of  minor  works  and  less  $12,240  paid  in  1912-13,  V — 58 .  1,460  00 

Inspection,  W.  Johnson:  11  m.  to  Feb.  16 .  880  00 

Chrysler,  J.  E.  &  Co.:  installing  clock'and  bell . ,.  260  36 

Dillon,  John:  construction  of  cess-pool  and  drain  from  building,  $370;  double  floor  in 

belfry,  $96;  tile  drain,  $30 .  496  00 

Earl,  J.  L.:  sheeting  walls  and  ceiling  of  machinery  and  dial  room .  55  00 

Earl  Const.  Co.:  installing  lights  in  tower,  $61;  sundry,  $25.35 .  86  35 

Jacob,  W.  H.,  on  account  lire  escape .  250  00 

Mitchell.  Robt.  Co.:  3  brass  wickets,  $64;  8  plates,  $39;  sundry,  $20 .  123  00 

Office  Specialty  Co.:  bag  rack,  $50;  364  p.o.  boxes,  $719.60;  freight,  $6.63 .  776  23 

Schell  Co.:  fittings,  $1, 123;  removing  partition,  $30;  stone  street  receiver,  $28.40 .  1,181  40 

Smith  &  Sons,  clock,  $663.41;  Customs  duty  on  clock,  $131.. .  794  41 

Small  payments:  entry  fee,  $1.50;  42  shades,  $46;  travel,  $16.10;  cleaning,  $25;  sundry, 

$17.82 .  106  42 

Aurora  Public  Building  ($2,360.69^ — 

Site:  Inspector  of  Prisons  and  Public  Charities,  for  W.  A.  Ash:  purchase  price .  2,000  00 

Gibson,  W.  S.:  survey  of  site,  $20.70;  travel,  $14.80.., .  35  50 

Advertising,  $232.02;  King’s  Printer,  I93-.  17 .  325  19 

Aylmer  Public  Building  ($23,552.93) — 

Construction:  Nagle  &  Mills:  on  account,  $33,791  contract .  23,330  00 

Advertising,  $54.56;  duty  on  clock,  $140.60;  entry  fee,  $1.50;  sundry  travel  and  outlay, 

$26.27 .  222  93 

Aylmer  Public  Building:  Local  Improvement  Tax — 

Town  of  Aylmer:  brick  pavement,  commuted  payments,  $792.96;  sidewalks,  one 

pay  iiK  $lv  11 .  811  07 

Barrie  Drill  Hall:  Gibson,  W.  S.,  survey,  $61.70;  King’s  Printer,  $122.25 .  183  95 


Carried  forward . .  52,977  71 
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Barrie  Public  Building  ($18,041.32) — 

Construction:  W.  A.  Tom:  final  estimate,  $19,655;  less  $4, 190  paid  in  1912-13,  V — 58 . 

Inspection:  Thos.  Rogers,  12  m . 

Jones  &  Wolfenden:  supplying  and  installing  heating  system . 

Wiley,  W.:  alterations  for  extra  boxes  and  drawers,  $60;  sundry  repairs,  $41.50 . 

Customs  duty  on  clock,  $165;  entry  fee,  $1.50;  cabinet,  $10.35;  travel,  $25.97;  office 

clock,  $2 . 

Berlin  Public  Building:  sundry  travel . 

Berlin  Public  Building:  Government  share  of  cost  of  sidewalk  on  Benton  St.:  City  of  Berlin: 

local  improvement  tax . ( _ 

Bowmanville  Public  Building  ($678.90) — 

Smith  &  Sons,  tower  clock,  $668.90;  Toronto  Plate  Glass  Co.,  4  lights  for  clock  dials, 

$10 . 

Bracebridge  Public  Building  ($24,825.92) — 

Construction  of  building:  Simcoe  Const.  Co.:  on  account  $34,425  contract . 

Inspection:  J.  Jermyn:  services,  July  26-Mar.  31,  213  d.  at  $4;  outlay,  $1.63 . 

Advertising,  $360.45;  photographs,  $10;  travel,  etc.,  $5.84 . 

Brampton  Public  Building,  Improvements  ($5,001.10) — 

Clerk  of  works,  J.  G.  Sewell:  Sept.  1-Mar.  12,  162  d . 

McClure,  Thos.:  on  account  clock  tower . 

Smith  &  Sons,  turret  clock . 

Travel  and  outlay,  $17.99;  plan,  $5 . 

Advertising,  $133.60;  King’s  Printer,  $28.89 . 

Brantford  Drill  Hall  ($15,778.46)— 

Site:  W.  A.  Hollinrake:  purchase  price . 

City  of  Brantford,  taxes,  $92.78;  Fuller,  T.  W.,  travel,  $17.77 . 

Brantford  Public  Building  ($169,985.65) — 

Construction:  P.  II.  Secord  &  Sons:  on  account  $244,308  contract . . . 

Inspection,  Geo.  W.  Hall:  2  p.c.  comm,  on  $167,818.85 . " . 

Rubenstein  Bros.:  2  grills,  $68.50;  sundry,  $5 . 

Advertising,  $22.40;  sundry  travel,  $63.38 . 

Brockville  Public  Building  ($3,000.65) — 

Clow,  F.  W.:  fittings,  $1,450;  sundry,  $29.27;  less  $1,000  paid  in  1912-13,  V — 159 . 

Gaden-Hillock  Co.:  revolving  door . 

Louch,  A.  P.:  wiring  ground,  first  and  attic  floors,  $525;  installing  70  outlets  on  ground 

and  basement  floors,  $700;  2  extra  outlets,  $15 . 

Parlow  &  Horton:  36  1.  ft.  shelving,  $131.40;  2  windows,  $50;  2  doors,  $62;  excavating  in 

boiler  room  and  concrete  floors,  $91 . 

Advertising,  $5.40;  brass  plate,  $22.50;  plumbing,  $20.23;  travel,  etc.,  $13.85 . 

Brussels  Public  Building:  G.  W.  Dawson,  travel . 

Burford  Public  Building  ($2,034.15) — 

Site:  C.  F.  Saunders:  purchase  price . 

Hollinrake,  W.  A.,  legal  services,  $22.15;  Hunter,  C.  H.,  travel,  $12 . 

Burks  Falls  Public  Building  ($1,175  05) — 

Site:  Fred.  Brasher,  $300;  Burks  Falls  Town,  $800 . 

Dawson,  G.  W.,  travel,  $15;  Haight,  W.  L.,  legal  services,  $60  05 . 

Campbellford  Public  Building:  printing,  $4  36;  travel,  $10.90 . 

Carleton  Place  Post  Office:  Clock  and  repairs  ($3,980) — 

McAllister  Bros.,  painting,  $105;  Smith  &  Sons,  clock,  $725.66 . 

McKinley  &  Northwood:  fitting  in  2  h.w.  boilers,  $900;  covering  boilers  and  pipes  with 

asbestos,  S95 . 

Pattie,  Win.:  construction  of  clock  tower . • . 

Town  of  Carleton  Place:  excavating  and  laying  6  in.  pipe  drain,  and  giving  \  in  .service. 

Advertising,  $12.30;  King’s  Printer,  $18.39;  duty  on  clock,  $145.60 . 

Customs  entry,  $1  50;  3  engraved  plates,  etc.,  $30.45 . 

Chesley  Public  Building  ($10,951 .11) — 

Construction  of  building:  Gilpin  Bros.:  final  estimate,  $19,795;  clock  tower,  $1,149.33; 

less  $13,480  paid  in  1912-13,  V-59 . 

Inspection,  Win.  Halliday:  12  in.  to  Mar.  8,  1914 . 

Berlin  Interior  Hardwood  Co.:  fittings . 

Chesley  Town:  commuted  payments  for  local  improvements... . . 

Office  Specialty  Co.:  bag  rack,  $50;  461  p.o.  boxes,  $930.75;  freight,  $7  38 . 

Rubenstein  Bros.:  4  grills,  $82;  5  eng.  plates,  $15.25;  3  receivers,  $37.50;  sundry,  $7.53.. . 

Advertising,  $52.05;  King’s  Printer,  $17.32;  sundry,  $3.30 . 

Clinton  Public  Building:  Improvements  ($144) — 

Duty  on  clock,  $136.60;  entry,  $1 .50;  freight,  &c.,  $5.90 . 

Collingwood  Public  Building  ($31,931.39)— 

Construction  of  building:  Heriington,  Bryan  &  Healy:  on  account,  $106, 7o0  contract . 

Pulen,  P.  C.:  on  account,  plans  and  inspection,  $3,000;  inspection  of  marble,  $135;  travel, 

$28.95 . . . . . 

Advertising,  $666.15;  King’s  Printer,  $100.89;  sundry,  40c . 


15,465  00 
960  00 
1,310  00 
101  50 

204  82 
76  00 

199  43 


678  90 
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22  99 
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2,000  00 
34  15 
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1,809  00 
137  10 
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31  95 
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Brought  forward .  340,811  10 

Dresden  Public  Building  ($4,841.59) — 

Construction  of  building:  W.  ID.  Clark:  final  estimate,  $13,000;  extras,  water  works,  $400, 
tile  floor  in  public  space,  $500,  sundry,  $98;  less  previous  payment  ,  1911-12,  V-49, 

$5,200;  1912-13,  V-60,  $7,677.50 .  1,120  50 

Inspection,  F.  Jennings:  Apr  -Oct.,  7  months .  560  00 

Evans  &  Sons,  clock,  $789.01;  Customs  duty  on  clock,  $151.80 .  940  81 

Goldie  <fc  McCulloch  Co.:  safe,  $265;  freight,  etc.,  $9.15 .  274  15 

Office  Specialty  Co.:  bag  rack,  $50;  534  p.o.  boxes,  $999.90;  freight,  $3.10 .  1,053  00 

Oshawa  Interior  Fittings  Co.,  fittings .  723  00 

Rubenstein  Bros.:  4  grills,  $84;  3  receivers,  $36;  sundry,  $21.25 .  141  25 

Electrical  supplies,  $11.54;  custom  entry,  SI. 50;  travel,  &c.,  $15.84 .  28  88 

Dunitas  Public  Building  ($30,010.73) — 

Construction  of  building:  Nagle  &  Mills:  contract  complete,  $31,200;  extras,  changes  in 
stone  work,  &c.,  $14,000;  extra  buff  brick,  39  M.,  $2,340;  318  extra  stone  quoins, 

$2,067;  raising  tower,  $1,26S;  changes  in  tower,  $370;  extra  plumbing  and  lighting, 

$491.50;  steps  to  mail  receiver,  $215;  sundry  extra  work,  $490.25;  less  previous  pay¬ 
ments,  1911-12,  V-49,  $6,340,  1912-13,  V-60,  $22,110 .  23,991  75 

Inspection,  J.  F.  Smith:  services,  Apr.-Feb.,  282  d.  at  $4;  outlay,  $33.90 .  1,161  90 

Berlin  Interior  Hardwood  Co.:  interior  fittings,  $1,573;  change  in  screen  line  of 

fittings,  $275 .  1,848  00 

Cohen,  H.,  61  shades,  $83;  Graham,  Wm.,  safe,  $60 . 143  00 

Dickson.  J.  W.:  walks,  road,  curb,  wall,  grading  and  seeding .  1,001  00 

Goldie  &  McCulloch  Co.:  safe,  $130;  freight,  etc.,  $2.91 .  132  91 

Knowles,  J.  M.,  Son.:  6  chairs,  $71.20;  2  desks,  $48;  table,  $14.50;  rug,  $15;  stool,  70c...  149  40 

Office  Specialty  Co.:  bag  rack,  $70;  570  p.o.  boxes,  $1,061.15;  freight,  $5.77 .  1,136  92 

Rubenstein  Bros.:  4  grills,  $95;  3  receivers,  $36;  sundry,  $21.48 .  152  48 

Customs  duty  on  clock,  $165;  installing  water  service,  $36.90;  13  gas  brackets,  $23.50;  5 

door  checks,  $13.75;  customs  entry,  $1.50;  sundry  travel  and  outlay,  $52.72 .  293  37 

Dunnville  Public  Building  ($7,353.99) — 

Purchase  price  of  site:  Michael  &  Isaac  Gandour .  7,250  00 

Dawson,  G.  W.,  travel,  $17.60;  King’s  Printer,  $86.39 .  103  99 

Durham  Public  Building  ($132) — 

Hastings,  T.  A.,  travel,  $10.49;  Lucas,  Raney  &  Henry,  legal  services,  $121 .51 .  132  00 

Eganville  Public  Building  ($10,187.95) — 

Construction  of  building:  L.  B.  Lachance:  on  account,  $22,750  contract,  $8,420;  on 

account,  excavating,  $600 .  9,020  00 

Inspection,  R.  G.  Reinke:  June  25-Jan.  31,  185  d.  at  $4;  outlay,  $4.75 .  744  75 

Morris  &  Moore:  commission  for  plans,  2\  p.c.  on  $22,750;  travel,  $103.85;  less  $30,0  paid 

in  1912-13,  V-60 .  372  60 

Legal  services,  R.  A.  Matheson .  30  00 

King’s  Printer,  $3.45;  window  guard,  $7;  travel,  $10.15 .  20  60 

Elmira  Public  Building  ($2,960.63) — 

Construction  of  building:  E.  A.  Bleakney:  on  account,  $35,000  contract .  1,900  00 

Inspection,  J.  E.  Bowman:  Aug.  20-Jan.  31,  138  d.  at  $4 .  552  00 

Hennessey,  G.  F.,  travel,  $15;  Hoffer,  A.  YV.,  part  1912  taxes,  $3.28 .  18  28 

Advertising,  $420.64;  King’s  Printer,  $69.7.1 .  490  35 

Essex  Post  Office  ($1,547.94) — 

Essex  Town,  share  of  drain,  $100;  Evans  &  Sons,  clock,  $797.52 .  897  52 

Hermon,  W.  F.;  867  ft.  cement  walk,  $130.05;  224  ft.  curb,  $62.72;  putting  in  drains  and 

grading  grounds,  $68.59;  sundry,  $19.50  .  280  86 

Naylor-Osborne  Co.,  100  ft.  of  6  ft.  fence,  $102.50;  sundry,  $12.91 .  115  41 

Duty  on  clock,  $153.80:  entry  fee,  $1.50;  laying  gas  pipe,  $22.50;  23  shades,  $30;  mould¬ 
ing,  $12;  sundry,  $34.35 . ■ .  254  15 

Exeter  Public  Building  ($3,021.50)— 

Purchase  price  of  site:  Jos.  Davis .  3,000  00 

Travel:  G.  Dawson,  $16.80;  T.  A.  Hastings,  $4.70 .  21  50 

Forest  Public  Building  ($1,954.45) — 

Purchase  price  of  site:  I.  Pickering .  1,900  00 

Hunter,  C.  H.,  travel,  $14.75;  Porte,  W.  J.,  legal  services,  $39.70 .  54  45 

Fort  Frances  Public  Building  ($1,546.58)— 

Balance  price  of  site:  detailed  in  1912-13,  V-61 .  1,544  63 

Freight,  etc .  1  95 

Fort  William  Customs  Examining  Warehouse  ($16,342.05) — 

Construction  of  building:  M.  H.  Braden:  on  account,  $156,000  contract .  15,030  00 

Inspection:  of  construction,  J.  C.  Stinson,  2  p.c.  comm,  on  $15,028.75;  of  steel,  Can.  Inspec¬ 
tion  Laboratories,  $53 .94 .  354  51 

Fort  William  City:  government  share  of  taxes,  1912 .  63  36 

Ottawa  White  and  Blue  Print  Co.,  blue  prints .  81  21 

Advertising,  $663.68;  King’s  Printer,  $105.82;  travel,  $43.47 .  812  97 


Carried  forward 
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Brought  forward. . .  420,710  51 

Fort  William  Drill  Hall  ($252.71) — 

King’s  Printer .  181  67 

Expended  by  Department  of  Militia  and  Defence .  71  04 

Galt  Drill  Hall  ($136.70)— 

Fuller,  T.  W.,  travel,  $17.78;  King’s  Printer,  $118.92 . . .  136  70 

Galt  Public  Building  ($874.69) — 

Smith  &  Sons,  clock,  $714.69;  Customs  duty  on  clock,  $140.60 .  855  29 

Entry  fee,  $1.50;  repairs,  $16.65;  cartage,  $1.25 .  19  40 

Gananoque  Public  Building  ($24,595.56) — 

Construction:  E.  A.  Bleakney:  contract,  complete,  $29,973;  rear  entrance  to  basement, 

$500;  additional  storey  over  annex,  $3,000;  concrete  fence  and  sidewalk,  $1,810;  new 
chimney  and  fireplace,  $300;  on  account,  fittings,  $2,250;  less  $16,530  paid  in  1912-13, 

V-61 .  21,303  00 

Inspection,  W.  N.  Rogers:  12  m.  to  Mar.  31,  1914 .  960  00 

McKenzie  Furniture  Co.,  55  shades,  supplied  and  erected .  68  77 

Office  Specialty  Co.:  497  p.o.  boxes,  $1,018.35;  sundry,  $16.70 .  1,035  05 

Pritchard-Andrews  Co.:  4  grills,  $100.25;  9  brass  plates,  $52.75;  sundry,  $11.35 .  164  35 

Smith  &  Sons,  clock,  $704.72;  Customs  duty  on  clock,  $140.60 .  845  32 

Taylor,  J.  &  Son:  on  account,  coal .  148  43 

Entry  fee.  $1.50;  travel  and  outlay,  $14.36 .  15  86 

Advertising,  $49.20;  King’s  Printer,  $5.58 . ;  54  78 

Georgetown  Public  Building  ($1,303.58) — 

Purchase  price  of  site:  H.  P.  Lawson . 1,200  00 

Elliott.  J.  W.,  legal  services,  $23.93;  Gibson,  W.  S.,  survey,  $61.10., .  85  03 

Travel  and  outlay:  G.  Dawson,  $17.55;  T.  A.  Hastings,  $1 .  18  55 

Gravenhurst  Public  Building  ($1,242.11) — 

Purchase  price  of  site:  Elizabeth  King .  1,200  00 

Hastings,  T.  A.,  travel,  $5.86;  Mahaffy,  G.,  legal  services,  $36.25 .  42  11 

Grimsby  Public  Building  ($15,097.35) — 

Construction  of  building:  Simcoe  Const.  Co.  (formerly  E.  A.  Bleakney):  on  account, 

$19,973  contract,  $13,430;  less  $440  paid  in  1912-13,  V — 62:  E.  A.  Bleakney,  $6,560; 

Simcoe  Co.,  $6, 430 .  12,990  00 

Inspection,  K.  N.  Grout:  services,  313  d.  at  $4;  outlay,  $9.40 .  1,261  40 

Smith  &  Sons,  clock,  $688.65;  Customs  duty  on  clock,  $135.80 .  824  45 

Entry  fee,  $1.50;  travel  and  outlay,  $20 .  21  50 

Hampton  Examining  Warehouse  ($55.31) — 

Clark,  A.,  plumbing,  $41.31;  Hunter,  C.  H.,  travel,  $14 .  55  31 

Hamilton  Post  Office:  Addition  ($261.86) — 

Wark  Co.,  wiring  basement,  $175,  sundry  work,  $76.86 .  251  86 

Travel,  C.  H.  Hunter .  10  00 

Hamilton  Postal  Station  B  ($12,719.15) — 

Purchase  price  of  site:  Geo.  H.  Wild .  12,500  00 

Survey  and  examination  of  site:  W.  S.  Gibson,  $107.30;  Gibson  &  Gibson,  $66.55 .  173  85 

Biggar  &  Treleaven,  legal  services,  $37.30;  Hunter,  C.  H.,  travel,  $8 .  45  30 

Hamilton  Public  Building,  Enlargement,  etc.,  ($120,022.04) — 

Site  for  addition:  prices  tendered  for  expropriated  property:  L.  A.  Barrow,  $18,406.95; 

Emily  Bell,  $27,364.95;  Margaret  Hunting,  $71,965.68 .  117,737  58 

Burton  &  Baldwin:  changes  for  parcel  post .  264  50 

Dennis  &  Jocelyn:  renewing  eavetrough  on  west  side,  $54;  repairing  roof,  $95;  sundry, 

$20.18 .  169  IS 

Foley,  E.,  kalsomining  basement,  $110;  Meade,  T.,  changes  in  Money  Order  office,  $174.29.  284  29 

Gemmill,  Thos.:  floor  in  basement,  $255;  additional  flooring,  1,627  ft.,  $325.40;  partitions 

in  basement,  $121.05;  fixing  basement  stair,  $56.55 .  758  00 

Otis-Fensom  Elevator  Co.:  on  account  of  elevators .  750  00 

Four  light  cluster  with  shade,  $30;  travel,  $26.45;  sundry,  $2.04 .  58  49 

Hanover  Public  Building  ($807.07) — 

Advertising,  $669.68;  King’s  Printer,  $131.77;  sundry,  $5.62 .  807  07 

Hespelor  Public  Building  ($3,030.15) — 

Purchase  price  of  site:  A.  W.  Hilborn .  3,000  00 

Hunter,  C.  H.,  travel  $24.50;  Topley  Co.,  photos,  55c .  25  05 

Legal  services,  C.  R.  Hanning,  Preston .  65  10 

Huntsville  Public  Building  ($2,028) — 

Purchase  price  of  site:  Trustees  of  the  Methodist  Church,  Huntsville .  2,000  00 

Hastings,  T.  A.,  travel,  $3;  Mahaffy,  G.,  legal  services,  $25 .  28  00 

Ingcrsoll  Drill  Hall  ($6,693.85) — 

Purchase  price  of  site:  Geo.  Duncan,  $2,500;  Ingcrsoll  Methodist  Church,  $4,000 .  6,500  00 

Hunter.  C.  II..  travel,  $15;  Wells,  T.,  legal  services,  $84.37 .  99  37 

Advertising,  $15.60;  King’s  Printer,  $78.88 .  94  48 

Ingcrsoll  Public  Building  ($232.81) — 

Burritt,  C.  G.,  on  account  plans,  $200;  travel,  $24.10 . .  224  10 

Hastings,  T.  A.,  outlay,  10c.;  King’s  Printer,  $8.61 .  8  71 


Carried  forward .  610,123  45 
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Brought  forward .  610, 123  45 


Kemptville  Public  Building  ($S,313.27) — 

Construction  of  building:  Dom.  Concrete  Co.:  on  account,  $18,000  contract,  $8,590;  less 

$1,540  paid  in  1912-13,  V-63 . 

Inspection,  J.  M.  Guest:  Apr.-Mar.,  313  d.  at  $4 . 

Blue  prints,  $1.07;  travel,  $10.20 . 

Kingston  Custom  House,  Renewals,  etc.  ($1,373.05)— 

Laird,  J.  &  Sons:  painting  outside  woodwork,  fence,  etc . 

McFarlane,  R.  N.  F.:  grates,  $25;  sand  and  gravel,  $41;  cement,  $23.50;  lumber,  $46.21; 

labour,  $230.20;sundry,  $71.42 . 

Power  &  Son:  inspection,  7  p.  c.  on  $1,191.55  accounts  (Laird,  $149.22;  McFarlane,  $437.33; 

Simmons,  $605) . r . 

Simmons  Bros.:  covering  roof  with  galv.  iron  on  asbestos  paper,  etc . 

Electrical  repairs,  $18.65;  plumbing,  $51.10;  sundry  labour,  etc.,  $28.35 . 

Kingston  Post  Office  and  Custom  House  Improvement  of  Grounds  ($5,999.24) — 

Dutton,  S.:  cleaning  out  old  walks,  levelling  grounds,  etc . 

McFarlane,  R.  N.  F.:  carpenters,  $170;  carting,  $154.40  labourers,  $539;  masons,  $1,440; 
cement,  $93;  lime,  $93.20;  sand  and  gravel,  $95;  2294  ft.,  straight  coping,  $689;  36^  ft. 

ramps,  $127.75;  sundry,  $18.21 . . . 

Nolan,  R.  J.,  earth  and  manure,  $174;  Powers,  D.  J.,  sand,  $60 . 

Power  &  Son:  plans  and  supervision,  5  p.c.  on  $5,713.56 . 

Taylor  &  Hamilton:  512  ft.  iron  fence,  gates,  etc.,  $1,718;  21  ft.  fencing,  $70 . 

Kingston  Post  Office:  Addition,  etc.  ($15,215.74) — 

Construction  of  addition:  McKelvey  &  Birch:  contract  complete,  $49,100;  extra  exca¬ 
vation  and  foundation,  $220;  electric  light  fixtures,  etc.,  $565;  sundry,  $436;  less 

$12,130  paid  in  1911-12,  V-51  and  $29,120  paid  in  4912-13,  V-63 . • . 

Inspection,  Win.  Newlands  <fc  Son:  plans  and  superintendence,  5  p.  c.  on  $50,895.29;  plans 
for  fence,  24  p.  c.  on  $3,360;  travel,  etc.,  $80;  less,  paid  in  1911-12,  V-51,  $1,564.46;  and 

paid  in  1912-13,  V-63,  $808.85 . 

Anglin  &  Co.:  table,  $50;  sundry  lumber,  etc.,  $5.43 . 

Berlin  Interior  Hardwood  Co.:  p.  o.  fittings,  $3,675;  section  of  pigeon  holes,  $7;  less  $675 

paid  in  1914-15. . . 

King,  John:  labour,  $291;  2  door  checks,  $15;  material  for  vaults,  $57;  7  doz.  lamps,  $49.80; 

sundry,  $140.72 . 

McFarlane,  R.  N.  F.:  labour,  $59.90;  material,  $8.42 . 

McKelvey  &  Birch:  iron  pan  for  furnaces,  $165;  connecting  new  boilers  to  old  system, 
repairs  to  heating, etc.,  $211.21 ;  labour,  $85;  cement  floor  in  basement,  $27.75;  sundry, 
$85.33 . 


Office  Specialty  Co.:  2  chairs,  $32.50;  2  desks,  $70;  228  p.  o.  boxes,  $449.10;  sundry,  $14.28 

Oldfin  &  Co.:  lamps,  4  doz.,  $38.40;  labour,  $56.75;  sundry,  $81.48 . . 

Payne,  G-  A.:  labour,  $202.08;  material,  etc.,  $60.08 . 

Rubenstein  Bros.:  8  grills,  $265;  8  plates,  $32;  2  receivers,  $18.50;  sundry,  $3.10 . 

Advertising,  $47.15;  printing,  $20.94;  8  shades,  $20;  painting  and  glazing,  $30.35;  electrical 

work,  $35.87;  plumbing,  $23.37;  bronzed  letters,  $40.30;  sundry,  $9.48 . . 

Kingston  Royal  Military  College:  Additional  Dormitory  Accommodation  ($62,053.69) — 
Construction:  M.  Sullivan:  conrtact  complete,  $98,444;  extra  works,  $417.42;  less  $35,550 

paid  in  1912-13.  V-63,  and  $2,261.42  paid  in  1914-15 . . 

Inspection.  Power  &  Son:  2  p.  c.  comm,  on  $83,102;  less  $710.30  paid  in  1912-13,  V-63 . 

Travel  and  outlay:  T.  W.  Fuller . 

Kingsville  Public  Building  ($408.43) — 

Advertising,  $347.34;  King’s  Printer,  $61.09 . 

Lakefiold  Public  Building  ($644.85) — 

Advertising,  $555.47;  King’s  Printer,  $89.38 . 

Leamington  Public  Building  ($664.91) — 

Law,  A.  E.:  boiler,  $415;  labour,  etc.,  $94.91.’ . 

Williard,  John:  sundry  painting  and  glazing . 

Lindsay  Drill  Hall:  expended  by  Militia  Department . 

Lindsay  Public  Building  ($1,355.20) — 

Hungerford,  W.:  cement  floor,  $365.90;  7  closets,  $143.50;  5  lavatories,  $46;  sundry 

plumbing,  $314.66;  painting,  etc.,  $44 . 

Hastings,  T.  A.,  travel,  $4.95;  Lindsay  Town,  plumbing,  $12 . 

Advertising,  $368.35;  King’s  Printer,  $55.84 . 

London  Custom  House:  Improvements,  etc.  ($3,312.86) — 

Colerick  Bros.:  painting  and  glazing,  $1,833;  removing  old  paint,  $243.50;  washing  and 

painting  kitchen  and  third  floor  rooms,  $150;  sundry,  $23.50 . 

Eggett  &  Co.:  plumbing,  $625;  4  4-1 1.  gas  arc  lamps,  $60 . 

Everett,  G.,  rebuilding  mantle,  $9.70;  Fenn,  J.,  repairs  to  plastering,  $304.55 . 

Haslett,  J.  R.,  sundry  plumbing . 

London  Post  Office  Building  ($130,025) — 

Purchase  price  of  site:  T.  H.,  F.  W.  and  L.  M.  Carling,  Mrs.  V.  G.  Nicholson,  Mrs.  T.  G. 

Meredith  and  T.  G.  Meredith . . 

Everett,  Jus.,  mason’s  tread,  $4.50,  express,  50c.;  Hunter,  C.  H.,  travel,  $20 . 
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Brought  forward .  874,533.69 

London  Post  Office:  Wiring  ($120.60) — 

Gas  Appliance  Co.:  plumbing,  $89.78;  Quick,  I.,  painting,  etc.,  $30.82 .  120  60 

London  Post  Office  and  Custom  House:  Sidewalks  ($373.36)— 

City  of  London:  Government’s  share  of  cost  of  sidewalks  on  West  Richmond,  East  Rich¬ 
mond  and  Queen’s  Ave .  373  36 

Markham  Public  Building  ($1,215) — 

Additional  land  for  site,  H.  S.  Adams,  $1,200;  travel,  G.  Dawson,  $15 .  1,215  00 

Midland  Public  Building  ($40,407.07) — 

Construction:  Simcoe  Const.  Co.  (formerly  E.  A.  Bleakney):  on  account  $47,700  contract, 

$39,860;  less  $990  paid  in  1912-13,  V-64,  E.  A.  Bleakney,  $10,890,  Simcoe  Co.,  $27,980.  38,870  00 

Inspection:  It.  lies,  July  11-Feb.  28,  199  d.  at  $4;  Jas.  Trew,  Mar.  1-July  10,  113  d.  at  $4. . . .  1,248  00 

Luke,  S.  A.:  2  Ax.  rugs,  $76;  freight, 48c . 76  48 

Customs  duty  on  clock,  $165,  entry  fee,  $1.50;  photos,  $29;  travel,  etc.,  $17.09 .  212  59 

Mildmay  Public  Building  ($1,318.25) — 

Purchase  of  site,  Mrs.  M.  Murat,  $1,300;  travel,  etc.,  $18.25 . 1 .  1,318  25 

Mill  Brook  Public  Building  ($1,121.45) — 

Purchase  of  site,  T.  B.  Collins .  1,000  00 

Chisholm,  D.  H.,  legal  services,  $25.10;  Collins,  T.  B.,  Government  share  of  taxes,  $11.65.  36  75 

Gibson,  W.  S.:  survey  of  site,  $57;  travel,  $27.70 .  84  70 

Milton  Public  Building  ($517.45) — 

Blain,  J.  W.,  surrender  of  lease,  $450;  King’s  Printer,  $67.45 .  517  45 

Milverton  Public  Building  vSl ,066.61 ) — 

Russell,  J.  S.:  plans  and  specification  of  building,  2\  p.  c.  on  $24,642;  travel,  $20 .  636  05 

Blue  prints,  $10.08;  Government  share  of  taxes,  $10.50;  sundry,  11c .  20  69 

Advertising,  $336;  King’s  Printer,  $73.87 .  409  87 

Mitchell  Public  Building  ($4,533.92} — 

Construction,  J.  Avery:  detailed  in  1912-13,  V-65 .  1,022  16 

Inspection,  W.  Ryan:  3}  m.  to  Aug.  1,  1913 .  280  00 

Armstrong,  W.  J.,  safe,  $135;  Ford  &  Featherstone,  safe,  $207 .  342  00 

Avery,  John:  3,584  sq.  ft.  sidewalk,  $573.44;  sundry,  $23.80 . 597  24 

Boyd,  N.  J.:  desk,  $38;  wardrobe,  $14;  4  stools  $3.60 .  55  60 

Davis,  J.:  carpenter  work,  re  installing  clock .  229  50 

Farrant,  W.,  40  shade  ,  $51;  Gorbel,  A.,  installing  clock,  $100,  office  clock,  $10 .  161  00 

Mitchell  Electric  Light  and  Power  Comm.:  wiring  for  extra  lights .  55  00 

Schell  Co.,  post  office  fittings .  1,531  00 

Rug,  $35;  furniture,  $77.79;  3  eng.  plates,  $30.60;  4  door  checks,  $18.70;  travel,  $30.93; 

sundry,  $67.40 .  260  42 

Morrisburg  Public  Building  ($2,508.40) — 

Purchase  of  site:  Toronto  General  Trust  Corporation .  2,500  00 

Travel  and  outlay,  Geo.  Dawson . 8  40 

Napanee  Drill  Hall  ($161.93) — 

Gibson,  W.  S.:  survey,  $44,  travel,  $24.95;  King’s  Printer,  $92.98 .  161  93 

Napanee  Public  Building  ($46.68) — 

Advertising,  $39.90;  King’s  Printer,  $6.78 .  46  68 

New  Hamburg  Public  Building  ($36.60) — 

Travel:  C.  H.  Hunter,  $16;  H.  G.  Legg,  $20.60 .  36  60 

Newmarket  Public  Building  ($4,259.65) — 

Purchase  price  of  site:  A.  E.  West:  on  account .  4,000  00 

Survey  of  site,  $46;  travel,  re  site,  $19.50 .  65  50 

Advertising,  $106.47;  King’s  Printer,  $87.68 .  194  15 

Niagara  Falls  Armoury  ($6,535.05)— 

Robertson,  A.  B.:  laying  out  grounds,  $4,680;  fittings,  $5,690;  light  fixtures,  selected  by 
Col.  Hill,  $210. 10;  lowering  floor  in  shower  bath,  $60;  2  platforms  in  shooting  gallery, 

$52;  painting  floors,  $76;  difference  between  birch  and  pine  doors,  $42;  sundry,  $131.35; 

less  payments  in  1912-13,  V— 65,  $508  and  $4,230 .  6,203  45 

Inspection,  Geo.  Seales:  Apr.  1-June  15,  65  d.  at  $5 .  325  00 

Advertising .  6  60 

Niagara  Falls  Public  Building  ($2,512.76) — 

Cole  &  McMurray:  2  h.w.  boilers,  $512;  sett  headers,  $164.60;  10  gate  valves,  $63  50; 

radiators,  $125.10;  labour,  $430;  sundry,  $261.34 .  1,556  54 

Hastings,  T.  A.,  outlay,  $2.95;  Waugh,  J.,  stamp  vendor’s  office,  $220 .  222  95 

Niagara  Falls  Planing  Mills:  earth,  104  yd.  at  $2;  concrete  for  reinforcing  foundation  walls, 

$240;  44  sq.  yd.  concrete  floor,  $47.50;  labour,  $185.90;  sundry,  $51.87 .  733  27 

Norwich  Public  Building  ($1,808  50) — 

Purchase  price  of  site:  John  Pollock .  1,750  00 

Hunter,  C.  H.,  travel,  $12;  Rowe,  J.,  legal  services,  $46.50 .  58  50 

Orillia  Drill  Hall:  Expended  by  Militia  Dept .  27,193  30 

Orillia  Public  Building  ($609.30) — 

Bennett,  W.  L.:  carpenters,  $88.20;  electric  work,  $30;  sundry,  $50.23 .  168  43 

Orillia  Hardware  Co.:  grate  in  furnace  and  closet  and  wash  basin,  $45;  sundry,  $16.83  ...  61  83 

Advertising,  $298.88;  King’s  Printer,  $60.14 .  359  02 


Carried  forward .  970,859  55 
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Brought  forward .  070, 8.19  55 

Orillia  Public  Building — Concluded. 

Travel,  $4  28;  cartage,  $13.24;  photographic  negative,  $2.50 .  20  02 

Oshawa  Drill  Hall:  Expended  by  Militia  Department .  39,762  09 

Oshawa  Public  Building  ($5,423.61) — 

Construction  of  addition,  etc.:  S.  F.  Whitham:  on  account .  4, 150  00 

Inspection,  I.  Huggins:  July  13-Mar.  13,  203  d .  812  00 

James,  R.  W.:  labour,  $87.65;  sundry  lumber,  etc.,  $48.88 .  136  53 

Whitham,  S.  F.:  plumbing:  labour,  $93.45;  tile,  $20.50;  sundry,  $36.70 .  150  65' 

Bag  rack,  $50;  cabinet,  S18;  cleaning,  $25;  desk,  $14;  table,  $20;  truck,  $7.50;  travel, 

$30  50;  sundry,  $9.43 . . . .  174  43 

Ottawa  Buildings:  Construction,  etc.:  detailed  on  page  V — 72 . .. .  667,133  06 

Owen  Sound  Drill  Hall  ($99.10) — 

Gibson,  W.  S.:  survey  of  site,  $57.80;  travel  and  outlay,  $41.30 . "  99  10 

Palmerston  Public  Building  ($3,008.99) — 

Site:  Jay  Brand,  $550;  A.  Moore,  $250;  Salvation  Army,  $1,750 .  2,550  00 

Advertising,  $363 .63;  King’s  Printer,  $95.36 .  458  99 

Paris  Public  Building  ($12,952.94) — 

Construction:  Jas.  Sinclair:  building  completed,  $11,500;  extra  depth  of  walls,  footings, 

etc.,  $210;  on  account  fittings,  $1,620;  less  $3, 160,  paid  in  1914-15 .  10, 170  00 

Inspection,  G.  W.  Wheeler:  Apr  .-Mar.,  292  d.  at  $4 .  1, 168  00 

Pringle  &  Cameron:  duty  on  clock,  $145.60;  entry  fee,  $1.50 .  147  10 

Rubenstein  Bros.:  4  grills,  $84;  9  eng.  plates,  $31.50;  2  receivers,  $25.50;  622  p.o.  box 


Shawcross  &  Son:  installing  tower  clock . .  109  85 

Sinclair,  Jas.:  33  ft.  flag  pole,  $74.25;  work  on  bell-house,  $49 .  123  25 

Advertising,  $42;  King’s  Printer,  $13.75;  travel,  $10.50 .  66  25 

Parry  Sound  Public  Building  ($5,880.45) — 

Site:  T.  C.,  R.  A.  &  K.  Algar . 5,800  00 

Legal  services,  W.  L.  Haight .  45  45 

Travel:  Geo.  Dawson,  $15;  C.  H.  Hunter,  $20 .  35  00 

Pembroke  Drill  Hall  ($889.02)— 

Construction:  Beatty,  Reincke  &  Lachance:  on  account  $43,220  con ua  t .  730  00 

Inspection,  W.  Beatty:  March,  22  d .  88  00 

King’s  Printer,  $46.52;  sundry  travel,  $24.50 . .  71  02 

Pembroke  Public  Building,  Addition  ($13,045.74) — 

Construction:  W.  Beatty:  contract  complete,  $16,750;  extra,  metal  lathing,  etc.,  $165.20; 

less  $100  retained  and  less  f2,590  paid  in  1912-13,  V — 74,  and  $1,505. 20  paid  in  1914-15.  12,720  00 

Inspection,  W.  J.  Moore:  2  p.c.  comm,  on  estimate  six,  $15,343.40;  less  $51.77  paid  in 

1912-13,  V— 74 .  255  09 

Travel,  $40.20;  papering,  $30.45 . . .  70  65 

Perth  Public  Building  ($3,198.34) — 

Site,  J.  A.  Stewart,  $3,100;  legal  services,  C.  J.  Foy,  $26.40 .  3,126  40 

Dawson,  G.  W.,  travel,  $5.80;  King’s  Printer,  $66.14 .  71  94 

Peterborough  Customs  Building,  Extension  ($514.39) — 

Valuation  of  properties  and  obtaining  options:  Custom  House,  $100;  Bradburn’s,  $100; 

Hall’s,  $50;  Peter  Hamilton’s,  $100;  Kellar’s,  $50;  Wolstenholm’s,  $50;  options,  $16: 

R.  J.  Kidd,  $241;  J.  B.  McWilliams,  $225 .  466  00 

King’s  Printer,  $12.74;  sundry  travel,  $35.65 .  48  39 

Peterborough  Public  Building  ($20,046.04) — 

Site,  Peter  Hamilton  Co.:  purchasing  price,  $18,000;  less  $2,300  paid  in  1914-15 .  15,700  00 

Dawson,  G.,  travel,  $10.95;  Hatton,  G.  W.,  legal  services,  $82.79 .  93  74 

Schell  Co.:  post  office  fittings .  4,201  00 

Advertising . . . . • .  51  30 

Picton  Armoury:  expended  by  Militia  Department .  19,949  00 

Port  Arthur  Customs  Examining  Warehouse  ($1, 119.07) — ■ 

Can.  Domestic  Eng’r.  Co.,  on  account,  $300;  Ottawa  White  and  Blue  Print  Co.,  blue¬ 
prints,  $46.31 .  346  31 

Advertising,  $652.12;  King’s  Printer,  $120.64 .  772  76 

Port  Arthur  Drill  Hall  ($104,051.63)— 

Construction  of  building:  Tharle,  Brown  &  Stewart:  on  account  $150,057.60  contract. ...  102,440  00 

Inspection,  Hood  &  Scott:  on  account .  1,250  00 

Can.  Yale  &  Towne  Co.:  lock .  4  62 

Matthews,  H.  E.,  travel,  etc.,  $52.25;  McBrady,  W.,  legal  services,  S3 1.41 .  83  6q 

Advertising .  273  35 

Port  Arthur  Public  Building  ($5,237.23) — 

Phillips  &  Brennagh:  painting  and  repairs  to  roof .  143  00 

Rubenstein  Bros.:  7  grills,  $150;  9  eng.  plates,  $31.50;  3  receivers,  $24;  sundry,  $7.83...  213  13 

Schell  Co.:  on  account  fittings .  2,500  00 

Sime,  W.  B.  <t  II.  R.:  changing  plumbing,  reinstalling  same  and  new  plumbing.  $2,069; 

remodelling  plumbing  in  caretaker’s  quarters  and  customs,  $150;  sundry.  $1.50 .  2,220  50 


Carried  forward . 1,873,029  67 
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Brought  forward . 1,873,029  67 

Port  Arthur  Public  Building — Continued. 

Travel  and  outlay:  T.  A.  Hastings .  24  10 

Advertising,  SI  12. 80;  King’s  Printer,  S23.70 .  136  50 

Port  Colborne  Public  Building,  Wiring  ($431.75) — 

Savigny,  W.  R.:  on  account  wiring .  400  00 

Advertising,  S30;  King’s  Printer,  $1 .75 .  31  75 

Port  Perry  Public  Building  (S13.610.53) — 

Construction:  W.  J.  Trick:  contract  complete,  S22.475;  extra  excavation  and  concrete 
footings,  $226.40;  tile  floor,  $350;  sundry,  $109.30;  less,  paid  in  1911-12,  V — 58,  $1,270, 

in  1912-13,  V— 77,  $12,780.... .  9,110  70 

Inspection.  W.  L.  Parrish:  services,  Apr.-Nov.,  8  m.,  $640;  outlay,  $2.90;  3  wall  radi¬ 
ators,  $15.20 .  65810 

Abbotts,  T.:  walks  and  curb,  $125;  grading  grounds,  $207.70 .  332  70 

Berlin  Interior  Hardwood  Co.:  p.o.  fittings .  1,440  00 

Letcher,  W.  H.:  desk,  $37;  2  chairs,  $22.50 .  59  50 

McGregor,  Wm.:  on  account  walks,  fences,  etc .  250  00 

Office  Specialty  Co.:  bag  rack,  $70;  258  p.o.  boxes,  $505.80;  wucket,  $8;  freight,  $3.77...  587  57 

ltubenstein  Bros.:  4  grills,  $84;  5  eng.  plates,  $15.50;  3  receivers,  $35.50;  sundry,  $6 .  •  141  00 

Smith  &  Sons,  clock,  $688.13;  Customs  duty,  $135.80 .  823  93 

Travel  and  outlay:  J.  A.  Ferguson,  $32.85;  T.  A.  Hastings,  $17.27 .  50  12 

Small  payments:  advertising,  $4.20;  entry  fee,  $1.50;  2  clocks,  $33;  2  door  checks,  $10.80; 

39  shades,  $48.81;  survey,  $30.50;  sundry,  $28.10 . . .  156  91 

Prescott  Public  Building  ($1,000) — 

Appleton,  Geo.:  on  account  new  boilers .  1,000  00 

Preston  Public  Building  ($8,754.09) — 

Construction:  G.  A.  Ptoctor:  on  account  $44,861  contract . 7,510  00 

Inspection,  J.  H.  Mickler:  Sept.  9-Mar.  31,  146  d .  584  00 

Hennessy,  G.  F.,  travel,  $16.65;  Preston  Town,  sidewalk  and  sewer,  $98.48 .  115  13 

Advertising,  $475.13;  King’s  Printer,  $69.83 .  544  96 

Renfrew  Public  Building,  Improvements  ($3,800.18) — 

Conley,  John:  installing  boiler .  625  00 

Moore,  W.  A.:  contract  complete,  no  details .  585  00 

Roberts,  J.  M.:  building  clock  tower,  $1,659;  raising  bell  and  hanging,  $37.49 .  1,696  49 

Smith  &  Sons,  clock,  $737.44;  Customs  duty,  $145.60 .  883  04 

Entry  fee.  $1;  cartage,  $2.50;  travel,  $7.15 .  10  65 

Renfrew  Public  Building,  Pavement  ($208.96) — 

Renfrew  Town:  commuted  payments  for  share  of  pavement,  etc .  208  96 

Sarnia  Public  Building  ($1,628.27) — 

Barrie,  W.  J.:  on  account  heating  system,  $1,600;  plumbing,  $25 .  1,625  00 

Hastings,  T.  A.:  outlay .  3  27 

Sault,  Ste.  Marie  Public  Building,  Improvements  ($11,995.72) — 

Cochrane  Hardware  Co.:  basins  and  radiators,  $300;  repairing  urinal  wastes,  $60 .  360  00 

Findlay,  C.  A.:  supervision  and  plans  of  clock  towrer  and  installation  of  clocks,  etc .  175  12 

Jaunison,  D.:  elevator,  $11,100;  belfry,  $115;  iron  bars  in  wdndowrs,  $298;  alterations,  $625; 

sundry  repairs,  $377.38;  drawback  of  1912-13,  V — 78,  $100;  less  $1,660  paid  in  1914-15. .  10,955  38 

Patterson  Bros.:  installing  clock,  $128;  electric  wdring,  $49.20;  installing  bell,  $43;  care 

of  clock,  $25;  sundry,  $15 .  260  20 

Brass  plate,  $6.50;  freight,  $21.49;  repairs  to  clock,  $48.67;  travel,  $69.30 .  145  96 

Advertising,  $97.24;  King’s  Printer,  $1.82 .  99  06 

Seaforth  Public  Building  ($7,169.46) — 

Construction  of  building:  Thos.  McKenzie:  contract  complete,  $27,500;  less,  $9,030  paid 

in  1911-12,  V— 59,  and  $12,570  paid  in  1912-13,  V— 78 .  5,900  00 

Inspection,  R.  Wright:  April  to  Aug.,  5  m .  400  00 

McKenzie,  Thos.:  gravel  roadway,  sidewalks  and  fences .  402  00 

Schell  Co.:  interior  fittings,  $1,829;  less  $1,629  paid  in  1914-15 .  200  00 

Sills,  G.  A.,  extra  radiators,  $68;  Customs  duty  on  clock,  $151.80 .  219  80 

Customs  entry,  $1.50;  2  door  checks,  $21;  freight  and  cartage,  $8.66;  travel,  $16.50 .  47  66 

Shelburne  Public  Building  ($5,452.65) — 

Construction:  Green  &  Campbell:  on  account,  $29,707  contract .  4,170  00 

Inspection.  J.  A.  McKenzie:  on  account  plans,  $700;  p.c.  commission,  on  estimate, 

$115.79;  travel,  $29 .  844  79 

Advertising,  $335.91;  King’s  Printer,  $91.10;  sundry,  $10.85 .  437  86 

Smith’s  Falls  Public  Building  ($130.90) — 

Advertising,  $57.60;  King’s  Printer,  $68.60;  travel,  $4.70 .  .130  90 

Southampton  Public  Building  ($1,003.64) — 

Purchase  price  of  site:  E.  S.  Busby .  1,000  00 

Travel,  F.  A.  Hastings .  3  64 

Steelton  Public  Building  ($6,346.21) — 

Site:  W.  W.  Hyland:  purchase  price,  $10,000;  interest  on  delayed  payment  of  $5,000,  $146.30; 

less  $5,000  paid  in  1912-13,  V— 78 .  5,146  30 

Wilks,  T.  IC:  on  account  plans,  $700;  travel,  $49 .  749  00 


1 
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Steelton  Public  Building — Concluded. 

Advertising,  $371.07;  King’s  Printer,  $79.84...., .  450  91 

Stratford  Public  Building  ($2,078.22) — 

Higgins,  M.  I.:  electric  wiring  and  fixtures,  $1,735;  changing  location  of  3  lights,  5  extra 

light  and  3  desk  lamps,  $75 . . . . .  1,810  00 

Whealy,  H.:  counter  extension,  oak  screen  with  chipped  glass  and  door .  260  00 

Travel,  F.  A.  Hastings .  8  22 

Sudbury  Public  Building  ($5,792.14) — 

Construction:  Doran  &  Devlin:  on  account,  $98,200  contract .  3,690  00 

Inspection,  P.  Cairns:  Oct.  to  Mar.,  155  d .  775  00 

Advertising,  $1,135.67;  King’s  Printer,  $166.57 . <..  1,302  24 

Travel  and  outlay:  T.  A.  Hastings  45c.;  D.  J.  Mullarkey,  $24.45..' .  24  90 

6t.  Thomas  Public  Building  ($1,237.66) — 

Hall  &  Dollerv:  electric  wiring  and  fittings,  $1,058;  extra  lights,  $159.80 .  1,217  80 

Advertising,  $18.06;  King’s  Printer,  $1.80 .  19  86 

Tilbury  Public  Building  ($11,456.83) — 

Construction  of  building:  contract  complete,  $20,000;  raising  clock  tower,  $1,865;  putting 

in  gas  burners,  $147.50;  less  $13,140  paid  in  1912-13,  V — 79 .  8,872  50 

Inspection,  Asa  Lang:  April  to  Feb.,  2$7  d.  at  $3,50 .  1,004  50 

Hadley  Lumber  Co.:  interior  fittings,  $1,250;  less  $780  paid  in  1914-15 .  470  00 

Office  Specialty  Co.:  405  p.o.’ boxes,  $784.50;  freight,  $6 .  790  50 

Pringle  &  Cameron:  duty  on  clock,  $151.80;  entry,  $1.50 .  153  30 

Rubenstein  Bros.:  4  grills,  $85;  3  receivers,  $31.50;  sundry,  $21.95 .  138  45 

Four  door  checks,  $21;  sundry,  $6.58 .  27  58 

Tillsonburg  Public  Building  ($5,480.53) — 

Construction  of  building:  Schultz  Bros.  Co.:  contract  complete,  $24,801;  raising  tower, 

$1,282;  2  cement  steps,  $35;  extending  sewer  pipe,  $48.75;  less,  $12,510,  paid  in  1911-12, 

V— 59  and  $10,450  paid  in  1912-13,  V— 79 . .  3,206  75 

Burrill,  J.:  2,474  sq.  ft.  stone  roadway,  $395.84;  sewer  connection,  $2.50 .  398  34 

Coomber,  II.  G.:  8  chairs,  $58;  3  desks,  $83;  2  rugs,  $44;  wardrobe,  $20 .  205  00 

Davis,  E.  F.,  shades,  $48.20,  clock,  $15;  Smith  &  Sons,  tower  clock,  $715.40 .  778  60 

Ferguson,  Wm.:  counter  screen,  $175;  porch,  $50;  repairs,  $2 .  227  00 

Rubenstein  Bros.:  6  eng.  plates,  $96;  express,  etc.,  $2.70 .  98  70 

Sponenburg,  H.:  installing  clock,  $100;  office  clock,  $12.50;  sundry,  $3.80 .  116  30 

West  &  Jackson,  carpenter  work  re  installing  clock,  $319.35;  sundry  $8.50 .  327  85 

Light  fixture,  $22.90;  fences,  $42;  plumbing,  $40.81;  sundry,  $16.28 .  121  99 

Toronto  Customs  Examining  Warehouse  ($211,129.33) — 

Site:  City  of  Toronto:  eight  lots  on  Front  Street,  210  ft.,  10  in.  frontage .  210,833  33 

Speight  &  Van  Nostrand:  search  and  survey,  plans  and  report .  284  00 

Travel,  Chas.  H.  Hunter . ; .  12  00 

Toronto  Dominion  Buildings:  detailed  with  Dominion  Buildings  Maintenance  (Page  V- — 123)  9,012  41 

Toronto  Military  Buildings:  Barracks  for  Permanent  Corps  ($2,797.97) — 

Can.  Domestic  Engineering  Co.:  plans  for  heating,  electric  wiring  and  lighting,  3j  p.c. 

commission  on  $55,840,  less,  $1,200,  paid  in  1912-13,  V — 79. .  754  40 

McAvity,  A.  G.:  engineering  services  re  ventilation .  117  00 

Advertising,  $1,654.27;  King’s  Printer,  $241.15;  travel,  $31.15 .  1,926  57 

Toronto  Military  Buildings,  New  Stores  ($2,162.31) — 

Structural  Engineering  Co.:  designing  steel  frame  work,  $2,490.75;  less  $500  paid  in 

1912-13,  V— 79 .  1,990  75 

King’s  Printer .  171  56 

Toronto  Postal  Station  A.:  pr.  folding  shelf  brackets .  50 

Toronto  Postal  Station  E.,  corner  Spadina  and  Oxford  ($30,657.84) — • 

Site:  Robt.  Carroll  Estate:  purchase  price,  $63,980.13;  interest  on  balance,  for  259  d., 

$496.01;  surrender  of  leases,  H.  Billinghurst,  $3,750,  H.  G.  Dillemuth,  $2,750,  J. 

McKemnv,  $8,500;  less  $50,000  paid  in  1912-13,  V— 80 .  29,476  14 

Gash,  N.  B.,  legal  services,  etc.,  $-179.80,  sundry,  $8.60;  King’s  Printer,  $85.30 .  573  70 

Gibson,  W.  S.,  survey  of  site,  $15;  Hunter,  C.  H.,  travel,  $16 .  31  00 

Ponton,  D.:  negotiating  settlement  with  Dillemuth  and  McKerrow,  $562.50;  collecting 

rents,  $14.50 . 577  00 

Toronto  Postal  Station  G.  ($24,596.10) — 

Construction  :  Witchall  &  Son:  on  account,  $126,214  contract .  19,880  00 

Clerk  of  works,  J.  J.  Passmore,  Aug.  26  to  Dec.  9 .  375  00 

Plans  and  supervision:  E.  J.  Lennox:  2\  p.c.  commission  on  $126,214 .  3, 155  35 

Leroy,  J.  B.:  interest  on  purchase  price  of  $35,000  for  2  m .  291  66 

Williamson,  Wm.,  fencing .  30  48 

Legal  services,  Allan  Cassels  &  Defries .  138  10 

Advertising,  $575.40;  King’s  Printer,  $150.11 .  725  51 

Toronto,  North  Postal  Station  K.  ($2,417) — 

Howe,  F.:  painting,  $125;  papering,  $67.32 .  192  32 

Livingston,  R.:  sundry  carpenter  work .  131  01 


Carried  forward . 2,241,447  80 
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Toronto,  North  Postal  Station  K — Concluded. 

Loudon,  T.  R.:  preparing  plans,  etc.,  2j  p.c.  commission  on  $5,620;  consultation,  $10; 

travel,  $20.20 .  170  70 

Moses,  W.  J.:  2  stoves,  $28;  sundry  hardware,  etc.,  $28.50 .  50  50 

Smith,  W.  C.:  installing  3  piece  bath  combination  sink  and  laundry  tray,  domestic 

boiler,  $230;  sundry  plumbing,  etc.,  $237.82 . . .  467  82 

Warwood,  W.  A.,  on  account  alterations,  etc., .  1,120  00 

Legal  services,  N.  B.  Gash .  1S6  57 

Brass  plate,  $22;  electrical  work,  $28;  hardware,  $24.84;  travel,  $17.24 .  92  08 

Trenton  Public  Building,  wiring,  etc.  ($23.06) — 

Advertising,  $21.50;  King’s  Printer,  $1.56 .  23  06 

Uxbridge  Public  Building  ($12,317.62) — 

Construction  of  building:  D.  Meyer:  contract  complete,  $25,000;  vault,  $1,065;  stone  with 
inscription,  $52.25;  sundry  extra  work,  $105.50;  building  belfry,  hoisting  clock  and 
bell,  and  plastering  tower  room,  $115.03;  102  ft.  fence,  $102;  less  $6,330  paid  in  1911-12, 

V — 60,  and,  $11,340  paid  in  1912-13,  V— 81 .  8,769  78 

Inspection:  J.  Park:  services,  177  d.  at  $3.50;  outlay,  $5.47 .  624  97 

Berlin  Interior  Hardwood  Co.:  interior  fittings .  1,550  00 

Long,  D.:  1,577  ft.  cement  sidewalk .  236  55 

Office  Specialty  Co.:  bag  rack,  $70;  367  p.~o.  boxes,  $713.35;  wicket,  $8;  tfreight,  $5.53. . . .  796  88 

Rubenstein  Bros.:  4  grills,  $84;  2  x’eceivers,  $31;  2  standards,  $60;  sundry.  $32.38 .  207  38 

Two  chairs,  $11;  advertising,  $4.20;  desk,  $29;  24  shades,  $31;  sundry,  $56.86 .  132  06 

Walkerville  Public  Building  ($504.76) — 

Advertising,  $411.68;  King’s  Printer,  $93.08 .  504  76 

Wallaceburg  Public  Building:  advertising .  8  19 

Waterloo  Public  Building  ($7,720) —  *  t 

Construction,  L.  B.  Lachance:  contract  complete,  $36,975;  extra  cost  of  stone  and  shoddy, 

$1,200;  excavating  and  cement  floor  in  basement,  $402.30;  fence  and  retaining  wall, 

$2,000;  additional  height  of  tower,  $2,700;  concrete  walks,  sodding,  etc.,  $453;  exterior 
drain,  $147;  grading  yard,  catch  basin,  gate,  etc.,  $702.50;  gas  pipe,  $35;  laying  deafening 
paper  for  floors,  $90;  less  paid  in  1910-11,  Y — 61,  $3,220,  in  1911-12,  Y — 60,  $21,160, 

in  1912-13,  V— 81,  $15,040 .  5,284  80 

Globe  Furniture  Co.:  7  chairs,  $53.40;  desk,  $40;  sundry,  $14.40 .  107  80 

Letter  &  Son:  61  shades,  $129.40;  mirror,  $2.70;  sundry,  90c .  133  00 

Pequegnat  Clock  Co.:  Howard  tower  clock  installed,  $1,534;  less,  $1,000  paid  in  1912-13, 

V— 81 . . .  534  00 

Schell  Co.:  post  office  and  customs  fittings .  1,591  00 

Electric  wiring,  $34;  gas  service,  $22;  labour,  $13.40 .  69  40 

Watford  Public  Building  ($65.20) — 

Legal  services,  W.  E.  Fitzgerald .  65  20 

Welland  Public  Building  ($251.62) — 

Town  of  Welland:  government  share  of  cost  of  vitrified  brick  pavement  on  Muir  St .  251  62 

W’est  Lome  Public  Building  ($1,026.60) — 

Purchase  of  site:  A.  J.  Wiley .  1,000  00 

Travel,  C.  H.  Hunter .  26  60 

Weston  Public  Building:  Dawson,  G.  W.,  travel .  28  20 

Wiarton  Public  Building:  King’s  Printer .  97  97 

Windsor  Public  Building  ($1,326.23) — 

Dominion  Electric  Co.:  electric  wiring  and  fittings,  $2,040;  extra  lights  and  wiring,  $142; 

removing  gas  fixtures,  $85;  less  $1,167  paid  in  1914-15 .  1, 100  00 

Hastings,  T.  A.,  outlay,  $3.27;  Walker,  W.  M.,  alterations  for  parcel  post,  etc.,  $178 .  181  27 

Advertising,  $31.20;  King’s  Printer,  $13.76 .  44  96 

Wingham  Public  Building,  Improvements  ($4,213.02) — 

Blaiklock  Bros.,  duty  on  clock,  $157.20;  Evans  &  Sons,  clock,  $796.92 .  954  12 

Deyell,  W.  J.:  taking  down,  rebuilding  and  increasing  height  of  tower,  $2,600;  sundry 

repairs,  $110.15 .  2,710  15 

Fryboyle,  W.  A.,  clerk  of  works,  Oct. -Mar.,  135  d .  5-10  00 

Cartage,  $4.60;  sundry,  $4.25 . 8  75 


Total,  as  on  page  Y — 44 .  2,271,123  94 
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Public  Buildings:  Manitoba:  Summary  of  Expenditure.  $  cts. 

Boissevain  Public  Building .  4,782  85 

Brandon  Public  Building:  addition . .. .  41,102  22 

Brandon  Public  Buiildng:  converting  caretaker’s  quarters  into  offices  for  Dominion  Lands...  754  80 

Carberry  Public  Building .  55  48 

Carman  Public  Building .  7,973  24 

Dauphin  Public  Building:  improvements .  2,083  75 

Dauphin  Public  Building:  Government  share  of  cost  of  granolithic  sidewalk  on  Burrows  Ave.  202  50 

Elkhorn  Public  Building .  1,882  95 

Gretna  Public  Building . . .  3,041  85 

Manitou  Public  Building . ,. .  1,192  10 

Melita  Public  Building .  36  15 

Minnedosa  Public  Building .  40,091  S2 

Morden  Public  Building .  35,124  15 

Oak  Lake  Public  Building .  2,284  05 

Rivers  Public  Building .  13  30 

Souris  Drill  Hall .  26  45 

Stonewall  Public  Building .  3,497  65 

St.  James  Drill  Hall . , .  6, 191  69 

Virden  Public  Building .  21,343  22 

Winnipeg  Dominion  Buildings:  improvements,  repairs,  etc .  25,982  57 

Winnipeg  Drill  Hall . 87,175  81 

Winnipeg  Immigration  Building  No.  2:  sanitary  improvements .  1,944  53 

Winnipeg  Old  Immigration  Building  No.  5:  grain  warehouse  overhauling .  5,486  81 

Winnipeg  Postal  Station  South .  13,549  25 

Winnipeg  Postal  Station  West .  35,059  75 


Total,  carried  to  page  V — 2 .  346,478  94 


Public  Buildings:  Manitoba. 

Boissevain  Public  Building — 

Purchase  of  site  from:  J.  T.  Black,  83,000,  C-.  Y.  McKenzie,  $1,750 .  4,750  00 

Travel  of  clerk  of  works,  H.  E.  Matthews .  32  85 

Brandon  Public  Building — 

Purchase  of  site  from  Northern  Trust  Co.,  Can.  Realty  C’o.,  and  Union  Bank .  40,000  00 

Boyd  Electric  Co.:  wiring  upper  floor  of  post  office . -  184  92 

Lissaman,  F.  C.:  alteration  to  screen  and  stamp  vendor’s  office,  $730;  installing  parcel 

post,  $125;  sundry,  $37  50 .  892  50 

Travel  of  clerk  of  works,  H.  E.  Matthews .  24  80 

Brandon  Public  Building,  changing  caretaker’s  quarters  into  Dominion  Land  Office — 

Lissaman,  F.  C.:  alterations,  $640;  shelving  in  vault,  $71.25;  sundry,  $43.55 .  754  80 

Carberry  Public  Building  ($55.48) — 

Hooper,  H.  R.,  legal  services,  $34.33;  Matthews,  H.  E.,  travel  $21.15 . .  55  48 

Carman  Public  Building  ($7,973.24) — 

Purchase  of  site  from  Gavin  McClure .  7,500  00 

Matthews,  H.  E.,  travel,  $5.70;  Robison,  H.  C.,  legal  services,  $107.65 .  113  35 

Advertising,  $282.24;  King’s  Printer,  $77.65 .  359  89 

Dauphin  Public  Building  ($2,683.75) — 

Brumstead,  F.  W.:  plumbing  and  general  repairs,  $2,295;  skylight,  $250;  sundry,  $26 .  2,571  00 

Matthews,  H.  E.,  travel,  $37.75;  Hafenbrak  &  Steen,  telephone  booth,  etc.,  $75 .  112  75 

Dauphin  Public  Building:  Sidewalk  ($202.50) — 

Town  of  Dauphin:  frontage  tax  for  sidewalk,  750  sq.  ft.  at  27c .  202  50 

Elkhorn  Public  Building  ($1,882.95) — 

Purchase  of  site:  A.  M.  Fraser,  $900;  J.  G.  Knight,  900 .  1,800  00 

Matthews,  H.  E.  travel,  $21.80;  Scotney,  R.  M.,  legal  services,  $55.70 .  77  50 

King’s  Printer .  5  45 

Gretna  Public  Building  ($3,041.85) — 

Purchase  of  site:  Enoch  Winkler .  3,000  00 

Bowen,  A.  W.,  legal  services,  $31;  Matthews,  H.  E.,  travel,  $10.85 .  41  85 

Manitou  Public  Building  ($1,192.10) — 

Purchase  of  site:  W.  A.  Parker .  1,150  00 

Ellis  &  Armstrong,  legal  services,  $33;  Matthews,  H.  E.,  travel,  $9.10 .  42  10 

Melita  Public  Building:  Archibald,  G.  W.,  legal  services .  36  15 

Minnedosa  Public  Building  ($40,091.82) — 

Construction:  Brown  Construction  Co.:  on  account,  estimate  nine .  38,620  00 

Inspection,  F.  Blankstein:  Apr.-Feb.,  269  d.  at  $5;  outlay,  $10.65 .  1,355  65 

Travel  of  clerk  of  works,  H.  E.  Matthews,  $92.95;  advertising,  $23.22 .  116  17 

Morden  Public  Building  ($35,124.15) — 

Construction:  Brown  Const.  Co.:  on  account  estimate  8 .  33,690  00 

Inspection,  C.  F.  Heckels:  May  12-Mar.  31,  278  d.  at  $5;  outlay,  $9 .  1,399  00 

Travel  of  H.  E.  Matthews,  $21.55;  advertising,  $13.60 .  35  15 


Carried  forward .  138,923  86 
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Public  Buildings:  Manitoba— Concluded.  $  cts. 

Brought  forward .  138,923  86 

Oak  Lake  Public  Building  ($2,284  05) — 

Purchase  of  site:  Jas.  Anderson,  $1,250,  Est.  R.  L.  Hood,  $1,000 .  2,250  00 

Coldwell,  Coleman  &  Bruce,  legal  services,  $23.25;  Matthews,  H.  E.,  travel,  $10.80 .  34  05 

Rivers  Public  Building:  H  E.  Matthew's,  travel .  13  30 

Souris  Drill  Hail:  Matthews,  H.  E.,  travel .  26  45 

Stonewall  Public  Building  ($3,497.65) — 

Purchase  of  site:  W.  W.  Coleman  for  R.  Buck .  2,500  00 

Sullivan,  F.  C.:  architect’s  service  drawing  plans,  etc.,  4  p.c.,  on  $19,195 .  767  80 

Legal  services,  Crichton,  McClure  &  Cohen .  32  60 

Sundry:  taxes,  $10.98;  travel,  etc.,  $3.55 .  14  53 

Advertising,  $140.49;  King’s  Printer,  $42.23 .  182  72 

St.  James  Drill  Hall  ($6,191.69) — 

Purchase  of  site:  E.  Cottrill .  6,000  00 

Legal  services,  Bernier,  Blackwood  &  Bernier,  $51.14;  King’s  Printer,  $140.55 .  191  69 

Virden  Public  Building  ($21,343.22) — 

Construction:  W.  T.  Manser:  on  account,  $33,900  contract .  19,340  00 

Inspection,  N.  B.  Walker,  June-Mar.,  260  d .  1,560  00 

Advertising,  $357.77;  King’s  Printer,  $68.15;  travel,  $17.30 .  443  22 

Winnipeg  Dominion  Buildings,  Repairs,  etc.:  detailed  with  Dominion  Buildings  Maintenance  25,982  57 

Winnipeg  Drill  Hall  ($87,175.81) — 

Construction:  Carter-Halls- Aldinger  Co.:  on  account,  $519,929  contract .  62,880  00 

Inspection;  Can.  Inspection  Laboratories .  167  75 

Purchase  of  site:  A.  G.  Lawrence,  $1,110,  interest  $30.47;  G.  W.  Medill,  $1,170,  interest 
$28.46;  E.  A.  Moore,  $4,560,  interest  $114.68;  Geo.  Provost,  $11,322,  interest  $102.39; 

F.  W.  Weir,  $4,465,  interest  $19.87 .  22,922  87 

Luce,  C.,  colouring  perspective  of  Drill  Hall,  $104.08;  Wilson,  J.,  framing,  $5 .  109  08 

Advertising,  $917.43;  King’s  Printer,  $178.68 .  1,096  11 

Winnipeg  Immigration  Buildings  ($1,944.53) — 

Can.  Fairbanks-Morse  Co.:  5x5  typhoon  pump,  $95;  installation,  $37.75 .  132  75 

Hood,  W.  J.:  partition  work,  $85;  sundry,  $26.61 .  Ill  61 

Leckie,  Robt.:  painting  fire  escapes,  doors,  etc.,  $250;  painting  and  decorating  hospital, 

$554 .  804  00 

Smith  &  Kirkpatrick:  concrete  walls  and  floor  in  area  leading  to  coal  room,  $648;  soft 
water  tank  in  laundry,  $184;  cutting  arch  in  main  office,  $121;  new  gates  and  posts, 

$86.79;  less  $207.79,  paid  in  1912-13,  V — 199 .  832  00 

Small  payments,  hardware,  etc .  64  17 

Winnipeg  Old  Immigration  Building  No.  5:  overhauling  for  grain  warehouse — 

Hood,  W.  J.:  carpenter  work  and  cement  footings,  $3,925;  reconstructing  and  repairing 

roof,  $1,510.. . . . . . . . .  5,435  00 

Electrical  supplies,  $47.31;  glazing,  $3.05,  inspection,  $1.45 .  51  81 

Winnipeg  Postal  Station  South  ($18,549.25) — 

Purchase  of  site:  Isaac  Allen .  18,500  00 

Legal  services:  Andrew's,  Andrews,  Burbidge  &  Bastedo .  49  25 

Winnipeg  Postal  Station  West  ($35,059.75) — 

Purchase  of  site:  H.  Carstairs .  35,000  00 

Legal  services,  Andrew's  &  Andrews .  59  75 


Total,  as  on  page  V — 54 .  346,478  94 


Public  Buildings:  Saskatchewan:  Summary  of  Expenditure. 

Battleford  Public  Building .  1,481  27 

Canora  Public  Building . 45  35 

Estevan  Public  Building:  Government  share  of  cost  of  sewer  connections  and  sidew'alk  in 

front  of  public  building  and  N.W.M.P.  barracks .  506  52 

Humboldt  Public  Building .  14,798  45 

Indian  Head  Forestry  Branch  Building .  5,682  28 

Kindersley  Public  Building .  24  50 

Lloydminster  Public  Building .  8,466  33 

Melfort  Public  Building .  18,445  52 

Moosejaw  Customs  Examining  Warehouse .  50,055  80 

Moosejaw  Drill  Hall . 99,721  18 

Moosejaw  Immigration  Hall .  22,149  05 

Moosejaw  New  Public  Building .  123,029  20 

North  Battleford  Public  Building .  65,114  12 

Prince  Albert  Drill  Hall .  120  51 

Regina:  accommodation  for  Asst.  Receiver  General . • .  50,035  02 

Regina  Armoury  and  Drill  Hall .  208  74 

Regina  Customs  Examining  Warehouse .  65,449  26 

Regina  Public  Building:  fittings,  etc . • .  4,801  00 


Carried  forward .  530,134  10 
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Public  Buildings:  Saskatchewan:  Summary  of  Expenditure — Concluded.  $  ets. 

Brought  forward .  530,134  10 

Saskatoon  Customs  Examining  Warehouse .  19  25 

Saskatoon  Forest  Nursery  Station .  28,738  S4 

Saskatoon  Old  Post  Office:  Addition . ^ .  1,399  00 

Saskatoon  Public  Building .  100,045  55 

Swift  Current  Public  Building .  25,042  41 

Weyburn  Public  Building . 37,651  23 

Wilkie  Public  Building .  10,074  03 


Total,  carried  to  page  V — 2 . .  733,104  41 


Public  Buildings:  Saskatchewan. 

Battleford  Public  Building  (SI  ,481  27) — 

Lewis,  B.  W.:  additional  heating  sj'-stem . .  1,120  00 

Office  Specialty  Co.:  chair,  SIS;  desk,  $48.50;  freight, .$6. 97 .  73  47 

Stephenson,  Evans  &  Fillingham:  plans,  etc.,  and  supervision  of  heating  contract,  5  p.c. 

on  $1,120 .  50  00 

Duty  on  clock,  $153.80;  advertising,  $65.75;  sundry,  $12.25 .  231  80 

Canora  Public  Building:  sundry  travel .  45  35 

Estevan  Public  Building,  sewer  and  sidewalks — 

Town  of  Estevan:  government  share  of  cost  of  sewer  and  sidewalk  in  front  of  public 

building  and  N.W.M.P.  barracks . t .  506  52 

Humboldt  Public  Building  ($14,798.45) — 

Construction:  Brown  Construction  Co.:  contract  complete,  $37,673;  electric  wiring,  $900; 

sundry,  $46.80;  less,  paid  in  1911-12,  V— 63,  $5,970,  in  1912-13,  V— 83,  $24,380 .  8,269  80 

Clerk  of  works,  A.  Pike:  Nov. -Dec.,  35  d.  at  $5 .  175  00 

Collum  Bros.:  installing  clock,  carpenters,  $313.50,  clocksmith,  $118,  sundry  labour  $82.60, 

material  $180.30 .  694  40 

Felton,  W.  B.:  2  h.p.  gasoline  engine,  $70;  sundry  $10.20 .  SO  20 

Office  Specialty  Co.:  2  bag  racks, '$50,  $75;  4  chairs,  $32.50;  desk,  $42.50;  408  p.o.  boxes, 

$789.30;  2  stools,  $11;  wardrobe,  $11;  wicket,  $8;  freight,  $49.89 .  1,069  19 

Rubenstein,  Bros.:  4  grills,  $95;  3  receivers,  $30.50;  sundry,  $21.28 .  146  78 

Schell  Co.:  interior  fittings,  $2,311;  less  $300  retained .  2,011  00 

Smith  &  Sons,  clock,  $726.15;  Customs  duty  on  clock,  $143.80 . 869  95 

Waddell  &  Co.:  47  blinds,  $65.25;  2  chairs,  $15;  desk,  $25;  sundry,  $28 .  133  25 

Westness,  B.:  building  house  over  cesspool,  painting,  etc .  115  00 

Westwood,  W.  A.:  35-gal.  gal v.  iron  tank,  $45;  electric  light  fixtures,  $408.55;  sundry, 

$12.05 .  465  60 

Travel,  W.  Mollard .  57  40 

Freight,  $71.98;  grass  seed,  $15;  fence,  etc.,  $44.45;  hardware,  $19.47;  labour,  $38.40  ; 

sundry,  $6 .  195  30 

Detailed  in  1912-13.  V— .  515  58 

Indian  Head  Forestry  Branch  Building  ($5,682.28) — 

Purchase  price  of  site,  T.  E.  Donnelly .  2,500  00 

Can.  Fairbanks  Morse  Co.,  pneumatic  pressure  water  system . . .  738  85 

Hamilton,  A.  B.:  water  storage  system,  installed:  carpenter  work,  $1,170;  15  window 

screens,  $15;  sundry,  $15.50 . » .  1,200  50 

Hunter,  Cantelon  &  Co.:  concrete  work  for  water  storage  system .  1,149  75 

Tavel  and  outlay:  J.  Jopling,  $77.05;  W.  T.  Mollard,  $10.15 .  87  20 

King’s  Printer . ’. .  5  98 

Kindersley  Public  Building:  Mollard,  W.  T.,  travel .  24  50 

Lloydminster  Public  Building  ($8,466.33) — 

Construction:  Piggott  &  Healy:  contract  complete,  $27,500;  additional  depth  to  well, 

$260;  sundry,  $5;  less  $275  for  hot  air  engine  and  pressure  tank,  left  out,  and  less 

$25,830  paid  in  1912-13,  V— 83 .  1,660  00 

Inspection,  E.  E.  Miller:  services,  Apr.-Jan.  10,  245  d.  at  $5;  outlay,  $7.80 .  1,232  80 

Evans  &  Sons,  clock,  $832.75;  Customs  duty  on  clock,  $153.80 .  986  55 

Office  Specialty  Co.:  bag  rack,  $100;  freight,  $13.60 .  113  60 

Rubenstein  Bros.:  7  grills,  $152;  3  receivers,  $35.50;  sundry,  $33.02 .  220  52 

Schell  Co.:  post  office  fittings .  3,310  00 

Small,  D.  T.:  eave-trough  and  conductor  pipe,  $125;  tank,  $115;  pump  and  hose,  $65 _  305  00 

Western  Mfg.  Co.:  office  screen  and  counter  with  one  table .  273  00 

Western  School  Supply  Co.:  6  chairs,  $29.50;  desk,  $45;  clock,  $8;  3  stools,  $16.50 .  99  00 

Travel,  W.  T.  Mollard .  146  20 

Freight,  $24.24;  pumping  water  out  of  basement,  $48;  sundry,  $4.50 . .  76  74 

Advertising,  $23.52;  King’s  Printer,  $19.40 .  42  92 

Melfort  Public  Building  ($18,445.52) — 

Construction:  .1.  McDiarmid  Co.:  contract  complete,  $37,900;  116  ft.  c.  i.  pipe,  $116  ; 
sundry-  extra  work,  $201.25;  less  $77  for  concrete  not  put  in,  and  less  $28,348  paid  in 
1912-13,  V— 84 .  9,792  25 


Carried  forward 


40,796  95 
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Public  Buildings:  Saskatchewan— Continued. 


$  cts. 


Brought  forward 


40,700  95 


Melfort  Public  Building — Concluded. 

Inspection,  J.  W.  Roscoe:  Apr.  1-Junc  9,  June  25-Feb.  25,  265  d.  at  $5 . 

Dawson-McEwen  Co.:  sundry  plumbing,  Nov.  29-Feb.  7 . 

Melfort  Electric  Co.:  electrical  work:  labour  $131.00,  material  $122.83 . 

Melfort  Planing  Mill:  4  chairs,  $20.25;  clock,  $10;  desk,  $38;  31  window  screens,  $46.50; 

2  storm  porches  and  one  storm  door,  $68;  sundry  labour,  $113.20;  sundry,  $49.73. . . . 
Macarthur,  H.  H.:  installing  clock,  labour  $650.17,  material  $151.43;  repairing  damage 

to  dials,  £16. 10 . 

Office  Specialty  Co.:  bag  rack,  $70;  397  p.o.  boxes,  $798;  freight,  $57.18 . 

Roscoe,  J.  W.:  3  chairs,  $17;  desk,  $40;  cabinet,  $25 . 

Rubenstein  Bros.:  5  grills,  $123;  11  eng.  plates,  $50.75;  3  receivers,  $35;  sundry,  $22.10.. 

Smith  &  Sons,  clock,  $740.83;  customs  duty  on  clock,  $137.80. . 

Taylor,  J.  &  J.:  safe,  $265.50;  freight,  $44.22 . . 

Western  Mfg.  Co.:  fittings  installed . .• . 

Travel:  J.  Jopling,  $39.90;  W.  T.  Mollard,  $75.25 . 

Advertising,  $38.36;  printing,  $27.24;  cartage,  $20.50;  electrical  work,  $39.37;  sundry  $2 
Moosejaw  Customs  Warehouse  ($50,055.80) — 

Site:  Jacob  Erratt,  on  account  $60,000  purchase  price . . 

Mollard,  W.  T.,  travel,  $4.30;  Spotton,  W.  H.  B.,  legal  services,  $51.50 . 

Moosejaw  Drill  Hall:  expended  by  Militia  Dept . 

Moosejaw  Immigration  Hall  ($22,149.05) — 

Purchase  price  of  site:  Wm.  Hannah . 

Baylis,  T.  P.:  balance  weight  check  valve  for  main  sewer  and  2  backwater  check  valves 

Mollard,  W.  T.,  travel  $7.80;  Spotton,  W.  H.  B.,  legal  services  $47.25 . 

Moosejaw  Public  Building  ($113,029.20) — 

Construction:  J.  McDiarmid  Co.:  on  account  $260,000  contract,  $216,980;  less $98,480 paid 

in  1912-13,  V — 84 . . . 

Inspection,  Wm.  Tilston:  services,  Apr. -Mar.,  313  d.  at  $5;  outlay  45c . 

Broadfoot  Bros.:  on  account  window  shades . . . 

•  McDiarmid  Co.:  temporary  partition,  moving  letter  boxes,  etc.,  $740;  sundry  shelving, 
etc.,  $147.40;  letter  box,  $32.45;  24  lavatory  boxes,  $39.60;  sundry  changes,  $284.40 

Moosejaw  Plumbing  Co.:  temporary  heating,  $73.95;  28  keys,  $14 . 

Smith  &  Sons,  clock,  $1,118.36;  Customs  duty  on  clock,  $204 . 

Advertising,  $74.37;  King’s  Printer,  $16.49 . 

Cartage,  $10.50;  sundry,  $8.23 . . . 

North  Battleford  Public  Building  ($65,114.12) — 

Site:  S.  A.  Ferrie,  A.  D.  Pickel  and  J.  A.  Foley:  award  for  land  expropriated,  $24,000  ; 

interest,  $1,015.89;  taxed  costs,  $265.79 . 

Construction:  Smith  Bros.  &  Wilson:  on  account,  $49,200  contract . . . 

Dye,  B.,  attending  furnaces,  etc.,  Nov.  1-Jan.  15 . 

North  Battleford  Lumber  Co.:  15-9  tons  coal,  $207.40,  3*  cords  wood  $21 . 

Stephenson,  Evans  &  Fillingham:  on  account  plans . 

Legal  services:  D.  Keith,  $189.44;  Registrar  of  the  Exchequer  Court,  $15.95 . 

Advertising,  $161.10;  travel,  $28.05;  customs  entry,  $1.50 . 

Prince  Albert  Drill  Hall  ($120.51)— 

King’s  Printer . 

Expended  by  Militia  Department . 

Regina,  accommodation  of  Assistant  Receiver  General  ($50,035.02) — 

Site:  J.  A.  Westman:  on  account  tendered  price . 

Hunter,  C.  II.,  travel  $20;  Turnbull  A  McCausland,  legal  services,  $15.02 . 

Regina  Armoury  ($208.74) — 

Travel:  A.  Desrosiers,  $34.75;  C.  II.  Hunter,  $15 . 

King’s  Printer . 


Regina  Customs  Examining  Warehouse  ($65,449.26) — 

Purchase  price  of  site:  P.  McAra  and  H.  W.  Laird . ' . 

Regina  City:  government  share  of  taxes  for  1913  on  purchased  property . 

Legal  services,  Wood,  Turnbull  &  McCausland . 

Regina  Public  Building  ($4,801) — 

Constructors  Limited:  alterations,  $1,900;  sundry  repairs,  $47.50 . 

Crupper,  F.  M.:  kalsomining2  rooms,  painting,  etc.,  $80;  kalsomining  in  customs  rooms,  $15 

Office  Specialty  Co.:  6  chairs,  $44.50;  2  desks,  $24,  $30.75;  filing  cabinet,  $82.20 . 

Reubnstein  Bros.:  4  grills,  $140;  express,  etc.,  $4.35 . . 

Western  Mfg.  Co.:  7  sets  shelving,  2  step  ladders  and  8  steps,  $464;  2  tables,  $32;  addi¬ 
tional  shelving,  $86.50;  2  tables  and  2  racks,  $42.50 . . .  . . 

Whiteford  Bros.:  lavatory  basin  in  dead  letter  office,  $110;  sink,  $27;  wiring  for  clock, 

$124.85;  lights  over  wickets,  $42.80 . 

Regina  Public  Building — 

Wilson  &  Wilson:  room  in  attic  and  one  in  basement,  $485;  partition  work  for  recreation 
room  on  top  floor,  $395;  structural  work  in  erecting  clock,  $508.05;  sundry  repairs, 


$32.25 . 

Advertising,  $8.20; 


cartage,  $30  25; 


sundry,  $44.20 


Carried  forward 


1,325  00  » 
183  46 
254  43 

345  68 

817  70 
925  18 
82  00 
230  85 
878  63 
309  72 
3,058  00 
115  15 
127  47 

50,000  00 
55  80 
99,721  18 

22,000  00 
94  00 
55  05 


118,500  00 
1.565  45 
200  00 

1,243  85 
87  95 
1,322  36 
90  86 
18  73 


25,281  68 
37,480  00 
228  00 
228  40 
1,500  00 
205  39 
190  65 

12  03 
108  48 

50,000  00 
35  02 

49  75 
158  99 

65,000  00 
237  91 
211  35 

1,947  50 
95  00 
181  45 
144  35 

625  00 

304  75 


1,420  30 
82  65 


530,134  10 
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Public  Buildings:  Saskatchewan — Concluded.  $  cts 

Brought  forward .  530, 134  10 

Saskatoon  Customs  Examining  Warehouse  ($19.25) — 

Mol  lard,  W.  T.,  travel .  19  25 

Saskatoon  Forest  Nursery  Station  ($28,738.84) — 

Beatty  Bros.:  16  mangers,  $182.40;  26  kicking  plates,  $65;  sundry,  $41.86 .  289  26 

Doak  Mfg.  Co.:  windows,  sash  and  storm  sash  for  packing  shed,  $351.80;  windows,  etc., 

for  superintendent’s  house,  $81;  sundry,  $84 .  516  80 

Fleming  Bros.:  heater,  $28.50;  4  coal  chute3,  $69;  39  door  sets,  $97.30;  57  kegs  nails, 

$229.05;  1,325  lb.  white  lead,  $144.70;  1,600  wall  plugs,  $48;  sundry,  $566.90 .  1,174  45 

Forler,  A.  N.:  cave  trough,  40  brl.  tank  and  2  furnaces,  $725;  sundry,  $15.80 .  740  80 

Martin  Lumber  Co.:  140  sacks  cement,  $105;  sacks,  $14;  lumber,  at  $42.50,  $281.35, 

sundry  lumber,  $475.91;  cartage,  $51 .30 .  927  56 

Metal  Shingle  &  Siding  Co.:  84  sqs.  safe  lock  shingles,  $449.82;  336  ft.  ridge  roll,  $26.88; 

sundry,  $26.67 .  503  37 

McNevin,  J.,  hardware,  $64.20;  Thomson,  C.,  276  yd.  gravel,  $138 .  202  20 

Regina  Foundry:  2  I  beams  and  4  plates,  $147.90;  freight,  $22.80 .  170  70 

Ross,  D.  A.:  plumbing  in  foreman’s  and  superintendent’s  houses,  $690;  1,415  ft.  galv.  iron 

water  pipe,  $280;  sundry,  $99.20 .  1,069  20 

Saskatchewan  Supply  Co.:  150  sacks  cement,  $106.86,  sacks,  $15;  cartage,  $9 .  130  86 

Sommcrfeld,  P.  L.  &  Co.  ($6,936.66) — 

Cement,  300  brl.,  $870;  72  brl.  lime,  $162;  60M.  brick,  $1,323;  35 sacks  finish,  $28.87;  200 

sacks  plaster,  $165;  3,232  tile,  bends,  etc.,  $482.19;  less,  extra  sacks  returned,  $11.25  3,019  81 

Material  for  stable:  39,370  ft.  lumber  and  25  rolls  paper .  1,278  17 

Material  for  foreman’s  house:  24,000  ft.  lumber,  9,000  laths,  7,500  shingles,  26  rolls 

paper,  doors,  etc .  1,030  20 

Material  for  pump  house:  10,744  ft.  lumber .  327  70 

Material  for  superintendent’s  house:  27, 000  ft.  lumber,  20  M  shingles,  19, 500  lath,  doors,  1,230  78 

Sutherland  Construction  Co.:  implement  shed .  958  00 

Western  Canada  Saw  Mills:  cement,  $69.30;  coal,  $205.30;  lime,  $38.05;  lumber  at 

$28.05,  $182.55,  at  $35.70,  $175.60,  at  $41.80,  $164.15;  sundry,  $580.05 .  1,415  00 

Construction  of  buildings,  pay-lists:  foreman  L.  Robinson,  1,820  h.  at  90c.;  carpenters, 
carters,  labourers,  etc.,  3,6141  h.  at  70c.,  3,453?  at  60c.,  4, 170?  at  50c.,  1,975  at  45c., 

1,125  at  40c.,  325?  at  35c.,  1,529  at  30c.,  9,218  at  25c.,  474  at  20c.;  lathing  $90 .  12,726  25 

Travel  and  outlay:  J.  Cauchon,  $568.90;  J.  Jopling,  $129.68;  W.  T.  Mollard,  $63.95..  762  53 

Advertising,  $62.65;  King’s  Printer,  $61 .04 .  123  69 

Doors,  etc.,  $40.31;  47  loads  sand,  $23.50;  sundry,  $27.70 .  91  51 

Saskatoon  Old  Post  Office  ($1,399) — 

Mollard,  W.  T.,  travel,  $24;  Simmons  Bros.,  addition  to  building.  $1,375 .  1,399  00 

Saskatoon  Public  Building  ($100,045.55) — 

Site:  A.  Le  Jcune:  purchase  price,  $122,500;  less  $22,500  paid  in  1914-15 .  100,000  00 

Phillips,  Stewart  &  Lee,  survey  of  site .  45  55 

Swift  Current  Public  Building  ($25,042.41) — 

Purchase  price  of  site:  W.  E.  Mountain .  25,000  00 

Travel:  $27.10;  freight,  $14.1.1;  sundry,  $1.20 .  42  41 

Weyburn  Public  Building  ($37,651.23) — 

Construction  work:  Navin  Bros.:  detailed  in  1912-13,  V — 85,  $25,171;  allowance  for 
heating  building  including  labour,  $603.75;  extra  for  excavating  while  frost  was  in 

ground,  $739.20;  extra  painting,  $44 .  26,557  95 

Inspection,  G.  J.  G.  Jacrett:  Jan.-Aug.,  204  d.  at  $5 .  1,020  00 

Francis,  H.  R.:  installing  clock  in  tower,  $150;  glass,  $9.60 .  159  60 

Johnson,  C.:  lathing  and  plastering  tower  room .  75  00 

Lythgoe,  Geo.:  covering  boiler  flow  pipe  and  risers  in  vestibule,  $297;  removing  expansion 

tank  from  clock  room  to  room  below,  $47;  sundry,  $15.50 .  359  50 

Office  Specialty  Co.:  bag  rack,  $135;  879  p.  o.  boxes,  $1,744.65;  13  chairs,  $89;  15  steel 
cabinets,  $450;  6  desks,  $175;  sect,  cabinet,  $40;  table,  $13.50;  2  stools,  $10;  ward¬ 
robe,  $10;  2  wickets,  $16;  freight,  $227.76 .  2,910  91 

Pritchard-Andrews  Co.:  4  grills,  $100;  receiver,  $22;  sundry,  $42.27 .  164  27 

Sask.  Furniture  Co.:  2  chairs,  $17;  desk,  $47;  18  shades,  $61.50;  sundry,  $10 .  135  50 

Scholes,  Jos.:  cement  walks,  gutter  and  crossing,  2, 114  sq.  ft.  walk,  215  1.  ft.  curb.,  88  yd. 

excavation .  812  98 

Smith,  J.  &  Sons,  clock,  $790.91;  Duty  on  clock,  $146.40 .  937  31 

Taylor,  J.  &  .J.:  safe,  $211.50;  freight,  $35.23 .  246  73 

Timms,  J.  II.:  fitting  archway  with  door3,  etc.,  $65;  cutting  out  and  making  ready  for 

clock  installation,  labour,  $602.20,  material,  $174.35;  electric  light,  $94.45 .  936  00 

Western  Mfg.  Co.:  interior  fittings . : .  2,560  00 

Weyburn  Sash  and  Door  Co.:  storm  sash  for  building .  565  00 

Advertising,  $8.40;  freight  and  cartage,  $66.25;  extra  light  installed,  $22;  travel,  $48.40; 

sundry,  $65.43 . .'...  210  48 

W  ilkie  Public  Building  ($10,074.03) — 

Site:  D.  W.  Duke:  amount  tendered  in  payment .  10,000  00 

Travel:  II.  E.  Matthews,  $60.95,  W.  T.  Mollard,  $13.08 .  74  03 


Total,  as  on  page  V — 56 .  733, 104  41 
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Public  Buildings:  Alberta:  Summary  of  Expenditure.  $  cts. 

Athabaska  Landing  Immigration  Hall .  3,794  00 

Bassano  Public  Building .  84  52 

Calgary:  Accommodation  for  Assistant  Receiver  General .  50,000  00 

( ’algary  Customs  Examining  Warehouse .  284,931  24 

Calgary  Immigration  Building .  17,978  54 

Calgary:  Building  for  Forestry  and  Irrigation  Branches .  35,040  00 

Calgary  New  Post  Office:  Site  and  building .  37, 195  24 

Castor  Public  Building .  65  30 

Edmonton  Customs  Examining  Warehouse .  63, 126  75 

Edmonton  New  Drill  Hall .  638  60 

High  River  Public  Building .  2,284  05 

Lethbridge  Public  Building .  147,621  15 

Macleod  Public  Building .  26  65 

Medicine  Hat  Immigration  Building . . . m. .  31  55 

Medicine  Hat  Public  Building . *. .  1,249  14 

Red  Deer  Public  Building . . . , .  1,574  42 

Strathcona  Armoury .  186  84 

Strathcona  Public  Building .  6,098  20 

Vegreville  Public  Building . . .  67  89 

Vermilion  Public  Building . • .  10, 138  39 

Wainwriglit  Public  Building .  3,344  30 

Wetaskiwin  Public  Building .  4,818  21 


Total,  carried  to  page  V — 2 .  670,294  98 


Public  Buildings:  Alberta. 


Athabaska  Landing  Immigration  Hall  ($3,794) — 

Porter,  A.:  construction  of  building,  $3,700;  tank,  $27;  moving  material  to  new  site,  $67.. 

Bassano  Public  Building:  King’s  Printer . 

Calgary,  Accommodation  for  Asst.  Receiver  General  ($50,000) — 

Site:  Merchants  Bank:  on  account  purchase  price . 

Calgary  Customs  Examining  Warehouse  ($284,931.24) — 

Construction:  J.  McDiarmid  Co.:  on  account,  $455,000  contract,  $298,170;  less  $17,720 

paid  in  1912-13,  V — 85 . 

Inspection:  Can.  Inspection  Lab’y,  cement,  tests,  $21.50;  steel  inspection,  $491.50;  W.  J. 
Doherty,  clerk  of  works,  Apr.-Mar.,  299  d.  at  $7;  outlay,  $87.95;  Leo.  Dowler,  ^  p.c. 

comm,  on  estimate  12,  $1,656.50,  less  $98.40  paid  in  1912-13,  V— 85 . 

Progress  Photo  Co.:  negatives,  16  at  $2.50;  prints,  $11.90 . 

Advertising,  $144.19;  King's  Printer,  $33.10 . 

Calgary,  Headquarters  for  Forestry  and  Irrigation  Branches  ($35,040) — 

Purchase  price  of  site:  Mrs.  A.  E.  Langford . . . 

Dowler,  Leo.,  examining  site,  $15;^Hunter,  C.  H.,  travel,  $25 . 

Calgary,  Immigration  Building  ($17,978.54) — 

Construction:  J.  McDiarmid  Co.:  contract  complete,  $25,700;  changes  due  to  amended 
plans,  $8, 288;  fire  escape,  $320;  changes  to  front  entrance,  $2, 150;  plastering  basement 

rooms,  $475;  less  $21,600,  paid  in  1912-13  V— 85 . 

Inspection,  etc.:  Leo.  Dowler,  1  p.  c.  on  contract  work,  $369.33,  plans  for  grading,  etc., 
$67.90,  less  $240  paid  in  1912-13;  M.  Lewthwaite,  clerk  of  works,  Apr. -June,  67  d., 

$402 . : . 

Calgary  Furniture  Store:  12  beds  and  springs,  $180;  60  chairs,  $80.50;  12  cots,  $45.60; 

desk,  $21.50;  9  fables,  $36.75;  linoleum,  $22.40;  sundry,  $48.45 . 

Despins  Bros.:  pipe  fence,  $264;  wood  fence,  $240;  sidewalk,  $44;  grading  and  levelling, 

$810 . 

Rankine,  J.:  removing  old  hall  and  filling  basement . 

Sundry,  plumbing,  hardware,  etc . 

Calgary  New  Post  Office  ($37,195.24) — 

Site:  Canada  Life*  Assurance  Co.:  mortgage  on  lots  5  and  6,  $20,000;  interest  and  bonus 

for  release,  $456 .19 . ; . 

Brocklebank,  R.  A.:  4,712  ft.  beaver  board,  $184.48;  18  cabinets,  $405;  34  drawers, 
$68;  flooring  at  $42,  $141.75;  hardware,  $81.62;  ribbed  plate,  $200.37;  11  fir  table 
tops,  $70.50;  labour,  $1,151.12;  lumber,  etc.,  $641.89;  superintendence,  $294.38.. 

Brocklebank,  R.  A.:  apparent  duplicate  account . . . 

Burn,  L.  It.:  fire  proof  vault,  tile,  labour,  etc.,  $678.20;  setting  up  old  furniture,  $71.87; 

work  in  temporary  office,  labour,  $728.20,  material,  $394.66 . 

Dowler  Leo.:  valuating5  properties,  $606.65;  superintendence,  p.  c.  comm,  on  accounts 
(Brocklebank,  $3,229.11  and  $633.05,  Burn,  $1,666.49,  Martin,  $3.80),  $414.91.... 

Grace-Crane  Elect.  Co.:  547  ft.  conduit,  $70.84;  labour,  $112;  wire,  etc.,  $207.33 - 

Luce,  C.,  drawing  perspective  and  colouring  same . 

Martin,  E.  L.:  sundry  plumbing . 

Macdonald  Hardware  Co.:  4  heaters,  $26;  sundry,  $70  49 . . 

Office  Specialty  Co.:  134  p.  o.  boxes,  $371.20;  freight,  $32.29 . 


3,794  00 
84  52 


50,000  00 


280,450  00 


4,252  05 
51  90 
177  29 

35,000  00 
40  00 


15,333  00 

599  23 
435  20 


1,358  00 
200  00 
53  11 


20,456  1 


hu 

■M 

I  a 4 


3,239  111  S' 
633  05  ^  / 


1,872  93 


1,021  56 
390  17 
100  00 
375  17 
96  49 
403  49 


Carried  forward 


420,416  46 
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Public  Buildings:  Alberta— Concluded.  $  cts. 

Brought  forward .  420,416  46 

Calgary  New  Post  Office — Continued. 

Legal  services,  M.  S.  McCarthy .  621  36 

Labour  demolishing  buildings:  371  h.  at  $1,  765J-  at  65c.,  2, 515  at  50c.,  6,00=1  at  30c.,  sundry, 

$523.07 .  4,468  32 

Advertising,  $5.76;  sketch,  $25;  travel,  $15;  sundry,  $16.20 .  61  96 

Dowler,  Webb,  Read  &  Hogan:  to  be  accounted  for .  3,455  44 

Castor  Public  Building  ($05.30) — 

Dowler,  Leo.:  reporting  on  site,  $48;  travel,  $17.30 .  65  30 

Edmonton  Drill  Hall  ($638.60) — 

Digging  test  pits,  $14.10;  carfare,  $2.40 .  16  50 

Advertising,  $557.87;  King’s  Printer,  $64.23 . : .  622  10 

Edmonton  Examining  Warehouse  ($63,126.75) — 

Purchase  price  of  site:  A.  J.  Telfer . . .  63,000  00 

Dowler,  Leo.:  reporting  on  site,,  $96;  travel,  $30.75 .  126  75 

High  River  Public  Building  ($2,284.05) — 

Purchase  price  of  site:  W.  C.  Laycock .  2,000  00 

Dowler,  Leo.,  report  on  site,  $41;  Ballachey,  A.,  legal  services,  $40.15 .  81  15 

High  River  Town:  taxes  for  year  1913,  on  purchased  site .  191  80 

Advertising .  11  10 

Lethbridge  Public  Building  ($147,621.15) — 

Construction:  Navin  Bros.:  on  account,  $221,300  contract,  $185,580;  less  $42,300  paid 

in  1912-13,  V— 86 . . .  143,280  00 

Inspection,  Raley  &  Carver:  2^  p.  c.  comm,  on  $185,566.21,  net  amount  of  estimate  10, 

$4,639.15;  outlay,  90c.;  less,  $730.74  paid  in  1912-13,  V — 68 .  3,909  31 

Inspection  1912:  McArthur  &  Whiddington:  services,  Sept.  14-Oct.  11 .  204  62 

Cement  testing,  $20;  digging  test  pits,  $8.95 . 28  95 

Advertising,  $157.70;  King’s  Printer,  $40.57 .  198  27 

Macleod  Public  Building  ($26.65)— 

Dowler,  Leo.:  report  on  site,  S19;  travel,  $7.65 .  26  65 

Medicine  Hat  Immigration  Hall  ($31.55) — 

Dowler,  Leo.:  report  on  site,  $18;  travel,  $13.55 .  31  55 

Medicine  Hat  Public  Building  ($1,249.14) — 

Beaton,  A.,  travel,  $60.55;  Western  Mfg.  Co.,  key  box,  $30 .  90  55 

Dowler,  Leo.:  voucher  outstanding .  80  83 

Eulton,  M.:  counter,  $30;  gas  connections  and  fixtures,  $70;  desk,  $75;  2  stoves,  $55; 
plumbing,  $225;  3  screens,  $21;  labour,  $239.35;  sundry,  $221.83;  15  p.  c.  on  cost, 

$140.58 .  1,077  76 

Red  Deer  Public  Building  ($1,574.42) — 

On  account  plans:  C.  A.  Julian  Sharman .  1,500  00 

King’s  Printer .  74  42 

Strathcona  Armoury  ($186.84) — 

Dowler,  Leo.:  inspecting  site,  $60;  travel,  $36.10 .  96  10 

Ketchum  &  Co.,  4  targets,  $80,  freight,  $7.19;  Union  Dray,  cartage,  $3.55 .  90  74 

Stratlicona  Public  Building  ($6,098.20) — 

McHardy,  D.  F.:  temporary  fitting  up  of  post  office  July  1912 .  178  38 

Nesbitt,  W.  E.:  raising  clock  tower .  3,550  00 

Office  Specialty  Co.:  bag  rack,  $100;  3  chairs,  $26.40;  desk,  $50;  freight,  $13.87 .  190  27 

Schell  Co.:  post  office  fittings,  $3,917;  repairing  floor,  $82.50;  less  $1,900  paid  in  1912-13, 

V-87 .  2,099  50 

Linoleum,  $15.40;  report  on  building,  $30.50;  table,  $25;  sundry,  $9.15 .  80  05 

Yegreville  Public  Building:  King’s  Printer .  67  89 

Vermilion  Public  Building  ($10,138.39) — 

Purchase  price  of  site:  W.  J.  Seed . .  10,000  00 

Dowler,  L.,  report  on  site,  $92.55;  Murray,  N.,  legal  services,  $45.84 .  138  39 

Wainwright  Public  Building  ($3,344.30) —  * 

Purchase  price  of  site:  W.J.  Hamilton .  3,250  00 

Dowler,  L.,  report  on  site,  $63.80;  Hunter,  R.,  legal  services  $30.50 .  94  30 

Wetaskiwin  Public  Building  ($4,818.21) — 

Office  Specialty  Co.:  bag  rack,  $135;  482  p.  o.  boxes,  $976.20;  2  wickets,  $16;  freight,  $71.84  1,199  04 

Rubenstein  Bros.:  4  grills,  $95;  3  receivers,  $36;  sundry,  $29.99 .  160  99 

Schell  Co.:  fittings  installed  . 3,001  00 

Wetaskiwin  Town:  commuted  payments  for  sewer  and  sidewalk .  248  42 

Labour,  $50;  21  blinds,  $42;  freight,  $20.23;  travel,  $47.25;  sundry,  $49.28 .  208  76 


Total,  as  on  page  V — 59 .  670, 294  D8 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Public  Buildings:  British  Columbia:  Summary  of  Expenditure.  $  cts 

Ashcroft  Public  Building .  72  24 

Chilliwack  Public  Building .  13,549  90 

Comox  Public  Building. . .  2^  189  92 

Coquitlam  Public  Building .  3J29  15 

Courtney  Public  Building . . .  ’  140  q'q 

Cranbrook  Public  Building . .  4 t 173  55 

Duncan’s  Station  Public  Building,  including  interest  at  7  per  cent  on  balance  due  on  site .  39’ 738  57 

Golden  Public  Building .  3^558  39 

Grand  Forks  Public  Building .  20,197  41 

Greenwood  Public  Building .  17,  552  06 

Kamloops  New7  Public  Building .  ’  so  40 

Kelowna  Public  Building .  20,143  70 

Merritt  Public  Building . . .  154  59 

Mission  City  Public  Building:  including  interest  at  6  per  cent  on  balance  due  on  site .  3,683  24 

Nanaimo  Public  Building:  Addition .  24,847  98 

New  Hazelton  Public  Building .  5  93 

New  Westminster  Public  Building:  Addition .  22,564  07 

North  Vancouver  Post  Office:  Government  share  of  cost  of  sidewTalks,  etc .  750  00 

North  Vancouver  Public  Building:  including  interest  at  5  per  cent  on  balance  due  on  site .  20,459  28 

Penticton  Public  Building. .  15,030  93 

Port  Alberni  Public  Building .  315  90 

Prince  Rupert  Drill  Hall . 80  00 

Prince  Rupert  Immigration  Detention  Building .  225  38 

Prince  Rupert  Public  Building. .  39,323  47 

Prince  Rupert  Quarantine  Station .  28,543  98 

Revelstoke  Public  Building . 27  47 

Trail  Public  Building .  69  90 

Union  Bay  Public  Building . . .  7, 122  75 

Vancouver  New  Detention  Hospital .  33,744  35 

Vancouver  Drill  Hall .  139,983  00 

Vancouver  Examining  Warehouse .  75,677  12 

Vancouver  Postal  Station  B .  34,034  60 

Vancouver  Postal  Station  C .  15,006  05 

Vancouver  Postal  Station  C:  interest  on  balance  due  on  site .  468  00 

Vancouver  Postal  Station  D  (South). . . .  10,510  00 

Vancouver  Old  Post  Office:  Addition,  improvements,  etc .  17,110  83 

Vancouver  Public  Building:  Improvements .  10,973  91 

Vancouver  Sulphur  Dioxide  Fumigating  Plant .  211  75 

Vernon  Public  Building .  5,726  67 

Victoria  Drill  Hall .  29,730  46 

Victoria  Observatory .  12,00184 

Victoria  Old  Post  Office:  Taxes  due  the  City  for  years  1900  to  1906  and  1910  to  1912 - .  12,999  09 

Victoria  Public  Building:  Government  share  of  cost  of  new7  pavement,  etc .  3,525  25 

Victoria  Post  Office:  Improvements . . .  20,900  09 

Victoria  Sulphur  Dioxide  Fumigating  Plant . 7 . .  219  25 

Williams  Head  Quarantine  Station:  New  buildings,  improvements,  repairs,  etc .  81,856  09 


Total,  carried  to  page  V — 2 .  789,423  57 


Public  Buildings:  British  Columbia. 

Ashcroft  Public  Building:  King’s  Printer .  72  24 

Chilliwack  Public  Building  ($13,549.90) — 

Construction  work:  Ed.  Hunt:  final  estimate.  $41,575;  extra  work,  $249.05;  less  previous 

payments,  1911-12,  V— 66,  $1,370,  1912-13,  V— 87,  $28,130 .  12,324  05 

Inspection,  J.  C.  Robertson:  April,  26  d.  at  $5 .  130  00 

City  Transfer,  gravel,  etc.,  $56;  Ferriez,  W.  F.,  blinds  and  fixtures,  $90 .  146  00 

Office  Specialty  Mfg.  Co.:  3  chairs,  $28.50;  cabinet,  $63;  2  desks,  $64.50;  sundry,  $25.05... .  181  05 

Vancouver  Cabinet  W'orks:  fittings,  $1,691 ;  extras,  $25.12;  less  $1,080  paid  in  1912-13,  V-87.  636  12 

Small  payments:  clock,  $20;  freight,  etc.  $51.75;  travel,  $29.78;  sundry,  $31.15 .  132  68 

Comox  Public  Building  ($2,189.92) — 

Laban,  Geo.  E.:  drain  from  basement,  $140;  cement  floor  in  basement,  $45;  sinking  well 
and  building  concrete  cribwork,  $89;  100  gal.  storage  tank  $62;  semi  rotary  pump,  $57; 
taking  boiler  from  basement  and  connecting  up  onground  floor,  $38;  three  drains,  $170; 

sundry,  $8.75 .  609  75 

Warwick  &  White:  final  estimate,  $4,975;  culvert,  $345;  less  $3,940  paid  in  1912-13,  V-87.. .  1,380  00 

Small  payments:  52  shades,  $38.40;  lamps,  $45.85;  90  ft.  drain  pipe,  $19.80;  putting  up 

shades,  $13.50;  labour,  $37.75;  printing,  $18.44;  sundry,  $26.43 .  200  17 

Coquitlam  Public  Building  (S3.129.15) — 

Purchase  of  site:  Robert  D.  Irvine .  3,000  00 

McIntyre,  P.  J.,  legal  services,  $33.45;  Teetzel,  F.,  travel,  $95.70  .  129  15 


Carried  forward .  18,941  21 
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Public  Buildings:  British  Columbia— Continued.  S  eta. 

Brought  forward .  18,941  21 

Courtney  Public  Building  ($146) — 

Grimsley  &  Hodgkinson,  clearing  site,  $125;  Webster,  J.,  livery,  $21 .  146  00 

Cranbrook  Public  Building  ($4,173.55) — 

Baker  &  Ban  field:  labour,  360  h.  at  50c.;  material,  $72.61 .  252  61 

Cranbrook  Sash  &  Door  Co.:  storm  sash,  $598.60;  fences,  $235.14;  sundry,  $98.29 .  932  03 

Evans  &  Sons,  turret  clock,  $875.33;  McCallum  &  Co.,  cupboard  desk,  $66.50 .  941  83 

Fink  Mercantile  Co.:  2  desks,  $83;  5  chairs,  $85.50;  rug,  $33;  sundry,  $97.08 .  29S  58 

McBride,  J.  D.,  plumbing,  $65.90;  Raworth  Bros.,  fitting  clock,  etc.,  $150 .  215  90 

McDiarmid  Co.:  granite  and  wrot  iron  ornamental  fence .  1,314  00 

Collection  of  Customs,  duty  on  clock .  153  80 

Small  payments:  labour,  $22.40;  sundry,  $42.40 .  64  80 

Duncan’s  Station  Public  Building  ($36,738.57) — 

Construction:  Rourke,  McDonald  &  Moncrieff:  final  e.^imate,  $38,463;  extraS  vault  doors, 

$875;  39  ft.  granite  steps,  $117;  sundry,  $36.50;  to  be  refunded,  $835;  less  $5,911.50  paid 

in  1914-15 .  34,415  00 

Clerk  of  the  works:  G.  H.  Savage:  Sept.  5  to  Mar.  31,  175  d .  1,028  00 

Whittome,  J.  H.:  purchase  of  site,  $10,600;  interest,  $441.10;  less  $10,000  paid  in  1912-13, 

V-SS .  1,041  10 

Advertising,  $161.95;  King’s  Printer,  $82.52;  blue  prints,  etc.  $10 .  254  47 

Golden  Public  Building  ($3,558.39) — 

Purchase  of  site:  J.  W.  Conner .  3,500  00 

Travel:  Wm.  Henderson  $30.92;  F.  W.  Teetzel  $27.47 .  58  39 

Grand  Forks  Public  Building  ($20,197.41) — 

Construction:  B.  Lequime:  final  estimate,  $43,202;  substituting  pressed  brick  for  common, 

$2,450;  septic  tank,  $247;  placing  safe,  $74.50;  sundry  extra  work,  $766.63;  less  work  not 
required,  $25,  and  previous  payments,  1911-12,  V-66,  $12,670,  1912-13,  V-88,  $26,580 
(balance  $7,465.13,  paid  as  follows:  J.  F.  Kraus,  $133.90;  B.  Lequime,  $6,942.28;  A.  E. 

McDougall,  $388.95) .  7,465  13 

Inspection,  G.  D.  Clark:  services,  Apr.  1  to  Jan.  19,  256  d.  at  $5;  travel,  $79.30 .  1,359  30 

Grand  Forks  City:  sidewalk  around  building .  901  60 

Kerby,  F.  M.,  survey  of  site,  $150;  Schell  Co.,  fittings,  $3,845 .  3,995  00 

McDougall,  A.  E.:  clock  tower,  $3,375;  sundry  work,  $548.58 .  3,923  58 

Miller  &  Gardner:  11  chairs,  $116.05;  3  desks,  $176;  filing  cabinet,  $82.60;  123  sq.  yd. 

linoleum  $246,  rug,  $42;  2  clocks,  $30;  42  window  shades,  $117.80;  sundry,  $186.97 .  997  42 

Office  Specialty  Co.:  bag  rack,  $70;  540  p.  o.  boxes,  $1,104.75;  wicket,  $8;  freight,  $99.30. . .  1,282  05 

Rubenstein  Bros.:  4  grills,  $95;  3  receivers,  $36.50;  sundry,  $44.30 .  175  80 

Cartage,  $36.50;  clock,  $25;  sundry,  $36.03 .  97  53 

Greenwood  Public  Building  ($17,552.06) — 

Burns,  John:  on  account,  $41,900  contract .  16,200  00 

Inspection,  F.  W.  McLaine:  Aug.  18  to  Mar.  31,  192  d.  at  $5 .  960  00 

Advertising,  $330.68;  King’s  Printer,  $59.23;  sundry,  $2.15 .  392  06 

Kamloops  Public  Building:  King’s  Printer .  89  46 

Kelowna  Public  Building  ($20,143.70) — 

Purchase  of  site:  Frank  Fraser .  20,000  00 

Burne  &  Temple,  legal  services,  $91.60;  Henderson,  Wm.,  travel,  $52.10 .  143  70 

Merritt  Public  Building:  Grimmett,  M.  L.,  legal  services,  $93;  King’s  Printer,  $61.59 .  154  59 

Mission  City  Public  Building:  Horne,  J.  W.:  detailed  in  1912-13,  V-85;  $3,580;  interest  on 

balance  due,  $103.24  .  3,683  24 

Naniamo  Public  Building:  Addition  ($24,847.98) — 

Purchase  of  site:  Jepson  Bros.,  $7,500;  J.  B.  Nicholson  and  F.  Spencer,  $7,500;  Whitty 

Bros.,  $9, 500..... . . . . .  24,500  00 

Brown,  J.  M.,  installing  clock,  $200;  Harrison,  B.  F.,  legal  services,  $125 .  325  00 

Freight,  $11.78;  travel,  etc.,  $11.20 .  22  98 

New  Hazelton  Public  Building:  King’s  Printer. .' . .  5  93 

New  Westminster  Public  Building:  Addition  ($22,564.07) — 

Construction:  Sloan  &  Harrison:  on  account,  $48,000  contract .  20,970  00 

Inspection:  J.  F.  Watson:  Oct.  29  to  Mar.  31,  130  d . 780  00 

Sloan  &  Harrison:  alterations  in  parcels  post,  $250;  25  lockers,  $250 .  500  00 

Sundry  repairs,  $57.25;  travel,  $26.95 .  84  20 

Advertising,  $145.45;  King’s  Printer,  $84.42 . ! .  229  87 

North  Vancouver  Post  Office:  Share  of  cost  of  sidewalk:  City  of  North  Vancouver:  govern¬ 
ment  share  of  cost  of  sidewalks  on  First  St.  and  Lonsdale  Ave .  750  00 

North  Vancouver  Public  Building  ($20,459.28) — 

Site:  City  of  North  Vancouver:  purchase  price,  $93,650;  interest  on  delayed  payments, 

$699.50;  less  $79,745  paid  in  1912-13,  V — 89 .  14,604  50 

Alterations  to  property  for  post  office  purposes:  labour, '$1,377. 78;  electrical  work,  $500.15; 
concrete  work,  $408.75;  plumbing,  $334.80;  painting.  $385;  sundry,  $1,286.85;  con¬ 
tractor’s  commission,  $427.83;  paid  as  follows:  T.  &  A.  Allen,  $4,081.52;  Wheeler  & 

Noble,  $104.45;  Wright  Co.,  $107.97;  J.  P.  Young,  $180.60;  sundry,  $246.62 .  4,721  16 

City  of  North  Vancouver:  commuted  payments  for  roadway  on  First  and  Lonsdale .  568  30 

Office  Specialty  Co.:  l.c.  stg.  case,  $38;  cabinet,  $17.25;  2  desks,  $60;  freight,  $25 .  140  25 


Carried  forward .  193,580  37 
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Public  Buildings:  British  Columbia  — Continued.  $  cts. 

Brought  forward . . .  193, 580  37 

North  Vancouver  Public  Building— Concluded. 

Taylor,  J.  &  J.:  safe,  $189;  freight,  $55.47 .  244  47 

Small  payments:  2  chairs,  $17;  cartage,  $17.50;  sundry,  $12 .  46  50 

I.egal  services:  W.  J.  Baird,  Vancouver .  134  10 

Penticton  Public  Building  ($15,030.93) — 

Site,  M.  C.  Kendall,  $15,000;  travel,  Wm.  Henderson,  $30.93 .  15,030  93 

Port  Alberni  Public  Building  ($315.90) — 

Advertising,  $239.95;  legai  services,  Maitland  Hunter  &  Maitland,  $75.95 .  315  90 

Prince  Rupert  Drill  Hall  ($80) — • 

Carss,  A.,  legal  services,  $73;  Millar,  J.  A.,  labour,  $7 .  80  00 

Prince  Rupert  Immigrant  Detention  Building  ($225.38) — 

Advertising,  $156.52;  King’s  Printer,  $68.86 .  225  38 

Prince  Rupert  Public  Building  ($39,323.47) — 

Excavation  work,  Oct. -Mar.:  foreman,  133  d.  at  $5;  powderman,  92|  d.  at  $4;  teaming, 

31  d.  at  $11.  sundry,  $205.20;  labourers,  etc.,  11,061  h.  at  45c.,  2,221  at  60c.,  3,657 

at  62§c;  watchman  $188 .  10,364  84 

Can.  Ingersoll  Rand  Co.:  electric  drill,  cable,  etc.,  $1,320;  extra  parts,  $217.65;  freight, 

$29.20 .  1,566  85 

City  of  Prince  Rupert:  taxes,  1913,  $589.18;  light,  $27.05 .  616  23 

Foley,  Welch  &  Stewart:  derrick  irons,  $200;  860  ft.  cable,  $53.63 .  253  63 

Georgetown  Sawmill  Co.:  lumber,  2,536  ft.  at  $17,  2,400  ft.  at  $16,  1,800  ft.  at  $29.50; 

sundry,  $59.20 . 193  81 

Kaien  Hardware  Co.:  coal,  $69.20;  17  cases  dynamite,  $157;  225  lb.  rope,  $49.50;  2  dump 

cars,  $40;  1,087  lb.  steel,  $172.64;  sundry,  $291.05 .  779  39 

Parkin  &  Ward  Electric  Co.:  wiring,  $41.25;  sundry,  $76.75 .  118  00 

Ritchie,  Agnew  &  Co.,  survey  of  site,  $80;  Rogers  &  Black,  35  tons  coal,  $315 .  395  00 

Structural  Engineering  Co.:  designs  and  drawings  of  steel  work,  etc .  534  00 

Thompson  Hardware  Co.:  dynamite,  $125.85;  man.  rope,  $167.80;  steam  hose,  $17.25; 

steel,  $147.14;  sundry,  $515.36 . -. .  1,003  40 

Vancouver  Mach.  Depot  Co.:  8*  x  10  in.  engine  and  boiler,  $2,495;  freight,  $92.85 .  2,567  85 

Westholme  Lumber  Co.:  coal,  10  t.  at  $10,  5  at  $11;  spruce,  4,490  ft.  at  $20.25,  1,840  at 

$21 . 25;  sundry,  $89.64 .  374  66 

King’s  Printer,  $169.35;  sundry  small  payments,  $146.46 .  315  81 

Site:  Purchase  price,  V.  W.  Smith,  $95,000;  less,  $74,500  paid  in  1912-13,  V — 89;  credit 

sale  of  old  buildings  from  site,  $260 .  20,240  00 

» 

Prince  Rupert  Quarantine  Station  ($28,543.98) — 

Exley,  J.  W.,  inspector,  55  d.  at  $5;  Kean,  D.  M.,  inspector,  10  d.  at  $5 .  325  00 

Kaien  Hardware  Co.:  5001b.  drift  bolts,  $30;  stove,  $22;  doz.  axes,  $18;  2  saws,  $12;  sundry, 

$168.35 . . . . . .  250  35 

Kaufman,  E.:  doctor’s  residence  complete,  $8,658;  extra  plastering,  $425;  extra  heating, 

$138;  extra  plumbing,  $100;  beam  ceiling,  $138;  wainscotting  diningroom,  $125; 

sundry,  $494.25 .  10,078  25 

Launch  Narbethong ,  hire  of  launch,  $79.37;  Tite,  G.  D.,  4  tents,  etc.,  $150.50 .  229  87 

Victoria  Mach.  Depot  Co.:  on  account  $28,000  contract  for  two  tanks .  17,500  00 

Westholme  Lumber  Co.:  2,500  ft.  shiplap,  $50.60;  sundry,  $32.70 .  83  30 

Small  payments:  labour,  $10.80;  sundry,  $11 .  21  80 

King’s  Printer .  55  41 

Revelstoke  Public  Building:  Tcetzel,  F.  W.,  travel .  27  47 

Trail  Public  Building:  plans,  $11.50;  travel,  $58.40 .  69  90 

Union  Bay  Public  Building  ($7, 122.75) — 

Construction  of  building:  John  Hammond:  final  estimate .  5,465  00 

Hooper,  Chas.:  clearing  site,  $45;  attending  to  office,  $42 .  87  00 

Prior  &  Co.:  48  sash  lifts,  $36;  2  door  sets,  $44.50;  sundry  hardware,  $63.80 .  144  30 

Small  payments:  advertising,  S36.40;  chair,  $9;  desk,  $35;  sundry,  $11.25 .  91  65 

Travel  of  clerk  of  works,  Wm.  Henderson .  59  80 

Site:  Wellington  Colliery  Co.:  purchase  price .  1,275  00 

Vancouver  New  Detention  Hospital  ($33,744.35) — 

Construction:  Snider  Bros.  &  Brethour:  on  account  $277,449  contract .  31,340  00 

Shop  inspection  of  steel  work  Can.  Inspection  Laboratory .  54  70 

Nichols,  H.  D.:  water  colour  rendering  of  building .  130  00 

Structural  Engineering  Co.:  designs  and  plans  of  structural  steel  work,  etc . 795  00 

Westinghouse,  Church,  Kerr  &  Co.:  engineering  service  re  layout  of  grounds .  500  00 

Small  payments:  blue  prints,  $8.99;  framing  drawing,  $9.50...' .  18  49 

Advertising,  $769.93;  King’s  Printer,  $136.23 .  906  16 


Carried  forward .  318,489  57 
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Brought  forward .  318,489  57 

Vancouver  Drill  Hall  ($139,983) — 

Site:  Mrs.  J.  Bellamy,  purchase  price  $6,787,  interest  $269.44;  Mrs.  M.  Bennest,  purchase 
price  $5,100,  interest  $202.46;  Mrs.  A.  Campbell,  price  $16,500,  interest  $655;  C. 

Grossman,  price  $6,787,  interest  $139.66,  release  of  mortgage  $95;  A.  E.  Iredale,  price 
$4,200,  interest  $165.66;  Jas.  Kerr,  price  $7,000,  interest  $273.41;  Jas.  McKay,  price 
$6,500,  interest  $257.62;  John  McLeod,  price  $7,250;  Mrs.  M.  McSpadden,  price 

$122,700,  interest  $4,991.85;  less  $49,999.99  paid  in  1912-13,  V— 90 .  139,874  11 

Calder,  W.  H.:  negative,  $16;  48  prints,  $24 . . .  40  00 

Advertising,  $62.60;  King’s  Printer,  $6.29 .  68  89 

Vancouver  Examining  Warehouse  ($75,677.12) — 

Construction:  J.  C.  McDiarmid  Co.:  final  estimate,  $324,436;  extra  work  on  heating,  $610; 
sundry  extra  works,  $735.30;  laying  sidewalk,  $403.91;  building  plank  approach, 

62  by  12  ft.,  $95;  plank  driveway,  $286.69;  less,  allowance  on  asbestos  lining,  $185, 

and  less  previous  payments,  1911-12,  V — 68,  $48,850,  1912-13,  V — 90,  $211,590 .  65,941  90 

Inspection:  G.  J.  McGregor:  Apr.- Dec.,  9  m .  1,620  00 

Bowes,  F.  W.  &  Co.:  64  interior  shades  and  35  awnings .  694  00 

Dixon  &  Murray:  changes  in  gauger’s  room,  $706.86;  sundry  alterations,  $263.85 .  970  71 

Dom.  Iron  Works:  51  column  guards .  586  50 

Harris  &  Co.:  altering  gates  in  basement  for  elevator,  $100;  sundry,  $75;  on  account 

elevators,  $5, 000 . . .  5, 175  00 

Huestis  &  Stuart:  cleaning  and  oiling  floors,  $269;  painting  and  enamelling  dadoes  of 

toilets,  $90 .  359  00 

Western  Sheet  Metal  Works:  saddle  plates  to  elevators,  $155;  alteration  to  wire  screens, 

etc.,  $40 .  195  00 

Small  payments:  plumbing,  $42.14;  fuses,  $14;  sundry,  $23.10 .  79  24 

Advertising,  $43.56;  King’s  Printer,  $12.21 .  55  77 

Vancouver  Postal  Station  “B”  ($34,034.60) — 

Site:  Mrs.  Francoise  Fletty:  on  account  purchase  price,  $35,000 .  34,000  00 

Advertising,  $19.60;  travel  of  C.  H.  Hunter,  $15 .  34  60 

Vancouver  Postal  Station  “C”  ($15,006.05) — 

Site:  Samuel  Elkins  and  John  Graham .  15,000  00 

King’s  Printer . 6  05 

Vancouver  Postal  Station  “C”,  Interest  on  balance  due  on  site  ($468) — 

Elkins  &  Graham:  interest  on  purchase  price  of  site .  468  00 

Vancouver  Postal  Station  “D”  (South)  ($10.510) — 

Site:  Charles  N.  and  Alonzo  James . 10,500  00 

Travel,  C.  H.  Hunter .  10  00 

Vancouver  Old  Post  Office:  Addition,  etc.  ($17,110.83) — 

Foreman,  J.  C.  Wright:  Aug.-Feb.,  2  m.  at  $200,  128  d.  at  $7; .  1,296  00 

Bricklayers  and  masons,  156  d.  at  $6;  carpenters,  178  d.  at  $4.50,  516}  at  $4 . 25;  electricians, 

90  d.jat  $5;  labourers,  371}  d.  at  $3;  painters,  110  d.  at  $6;  sundry,  $82.50 .  6,239  06 

Anderson  &  Warnock,  hardware,  $282.71;  Burrard  Transfer,  cartage,  $80.50 .  363  21 

Astell,  Jas.:  concreting,  asphalting  floors,  plastering  walls,  etc.,  $434.04;  patching  stair¬ 
way,  plastering  walls,  etc.,  on  ground  and  first  floors,  $734.07 .  1, 168  11 

Champion  &  White:  brick,  9  M.,  $225;  34  sacks  cement,  $26.35;  sand,  lime,  etc.,  $37.60 _ '  288  95 

Coughlan  &  Sons:  I  beams,  $345.66;  2  columns,  $100;  sundry,  $40.79 .  486  45 

Dixon  &  Murray:  labour,  $577.35;  glass,  $223.70;  8,, 004  ft.  beaded  cedar,  $133.40;  sundry, 

$317.60 .  1,252  05 

Evans,  Coleman  &  Evans:  brick,  $334.07;  hardware,  $5.50 .  339  57 

Hoffineister,  R.:  installing  24  in.  vent,  fan .  95  00 

Johnson  Electric  Co.:  1, 340  ft.  pipe,  $105.20;  3,500  ft.  wire,  $70;  15  counterweights,  $37.50; 

light  fixtures,  $56;  sundry,  $140.70 .  409  40 

Keast  &  Allan:  labour,  $877;  1,360  sq.  ft.  sawing,  $163.20;  stone,  $582.50 .  1,622  70 

Little  &  Lee:  laying  roof,  17}  sq .  86  25 

Robertson  &  Hackett:  lumber,  at  $17,  $201.31;  sundry,  $585.24;  14  doors,  $63.50; 

cartage,  $34.50 . _ .  884  55 

Stanley  &  Co.:  painting  and  decorating .  315  60 

Weeks  &  Co.:  fire  hose,  550  ft.,  and  11  sets  of  hydrant  valves,  expansion  rings,  nozzles 
and  hose  racks,  $291.15;  boiler,  $200;  1,038  ft.  radiators,  $415.20;  labour,  $652.80; 

sundry  hardware,  $572.49 .  2,131  64 

Small  payments:  brass  sign,  $22.50;  prism  lights,  $45;  hardware,  $34.15;  sundry,  $30.64..  132  29 

Vancouver  Public  Building:  Improvements  ($10,973.91) — 

Bowes  &  Co.,  11  awnings,  $140.25;  Haskins  &  Elliott,  repairs,  $87.70 . . .  227  95 

Dixon  &  Murray:  building  22  ft.  counter  with  pigeon  holes  on  top,  for  locker- room,  making 
oak  counter,  desk,  cupboard  and  set  of  pigeon  holes,  taking  out  partition  at  end  of 
long  room,  rearranging  lights,  extending  long  room  counter,  etc.,  $3,310.64;  making 
18  sections  of  bins,  pigeon  holes,  desks,  etc.,  for  parcel  post  and  moving  parcel  post 
and  customs  parcel,  $1,790.68;  bins,  ladders,  stools,  etc.,  for  postal  stores,  $941.06; 
supplying  152  extra  shelves  with  32  sliding  doors,  etc.,  for  postal  stores,  $475;  extending 
walls  and  putting  ceiling  over  stamp  office,  fixing  blinds,  and  general  repairs,  $710.86; 
less  $1,200  paid  in  1912-13,  V— 90 .  6,028  24 


Carried  forward .  617,535  36 
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Brought  forward .  617,535  36 

Vancouver  Public  Building:  Improvements — Concluded. 

Hinton,  G.  C.  &  Co.:  iron  plate  safety  guards  in  elevator  shafts,  $150;  alterations  to  light¬ 
ing,  $255;  sundry,  $3.90 . . . . . . .  408  90 

Huestis  &  Stuart:  varnishing  doors,  $35;  renewing  painting  on  trucks,  $149.50;  sundry 

•S3. 50 . .  188  00 

McDiarmid  Co.:  new  granite  step,  repairing  concrete,  renewing  floor  and  putting  wall  in 

sub-basement .  142  96 

Perry,  C.  F.:  cash  cage  in  long  room,  $294.14;  electric  hoist  instead  of  hand  hoist,  $700; 
installing  hoist,  making  two  extra  chutes,  moving  letter  boxes,  sorting  cases,  etc., 

$902.87;  sundry  work,  $140.35 .  2,037.36 

Weeks  &  Co.:  building  paper  burner,  $585;  fitting  shields  on  radiators,  $937.50;  sundry 

plumbing,  $275.76 . . . .  1,798  26 

Small  payments:  hardware,  $31.90;  repairs,  $69.37;  labour,  $28.50;  printing,  $12.47 .  142  24 

Vancouver  Sulphur  Dioxide  Fumigating  Plant — 

Kensington  Engine  Works:  vouchers  outstanding,  $2,186;  less  $2,000  paid  in  1912-13 .  186  00 

Freight,  Can.  Pac.  Ry .  25  75 

Vernon  Public  Building  ($5,726.67) — 

Blaiklock,  Bros.:  duty  on  clock,  $144.90;  Jacques,  F.  B.,  installing  clock,  $60 .  204  90 

Campbell  Bros.:  3  cabinets,  $97.50;  4  chairs,  $32.50;  clock,  $25;  2  desks,  $85;  2  wardrobes, 

$67;  window  shades,  $90.40;  sundry,  $43.50 . : .  440  90 

City  of  Vernon:  sidewalks,  $275.75;'75  ft.  retaining  wall,  $26.25 .  302  00 

Crowell,  T.  E.:  carpenter  work  re  installation  of  clock,  $211.61;  erecting  and  painting  fire 
escape,  $350;  installing  hot  water  system,  $200;  fly  screens,  $62;  raising  chimney,  $98; 

extending  elevator,  $65;  new  window  in  staircase,  $75;  sundry,  $33.90 .  1,095  51 

Cryderman,  W.  A.:  balance  due  on  contract,  payments  made  to  creditors,  detailed  at 

page  V— 91 ,1912-13 . . .  2, 385  46 

Rideau  Electric  Supplies:  extra  work  on  wiring  contract .  199  51 

Smith,  J.  &  Sons,  tower  clock .  705  67 

Thomas,  John:  plastering  building,  $715.32;  less  paid  by  W.  A.  Cryderman,  $602.81 .  112  51 

Small  payments:  labour,  $15;  repairs,  etc.,  $60.65 .  75  65 

Travel  and  outlay:  T.  A.  Hastings,  $105.36;  Wm.  Henderson,  $99.20 .  204  56 

Victoria  Drill  Hall  ($29,730.46) — 

Construction:  Parfitt  Bros.:  on  account,  $236,815  contract .  22,830  00 

Inspection,  G.  Jeeves:  Jan.  30  to  Mar  31,  52  d .  312  00 

Ridgway-Wilson,  W.:  preparing  plans  and  specifications,  2^  p.c.  on  $236,815 .  5,920  00 

Advertising,  $612.62;  King’s  Printer,  $55.84 .  668  46 

Victoria  Observatory  ($12,001.84) — 

Hurrell,  G.  C.:  building  complete,  $11,900;  on  account  laying  sewer,  $585;  less,  $1,600  paid 

in  1914-15 .  10,885  00 

Inspector,  E.  Bragg:  Aug.  18  to  Feb.  28,  164  d . . .  984  00 

Advertising,  $74.05;  King’s  Printer,  $56.39;  travel,  $2.40 .  132  84 

Victoria  Old  Post  Office:  Taxes,  1900  to  1906,  and  1910  to  1911  ($12,999.09) — 

City  of  Victoria:  taxes  1900  to  1906,  7  yr.,  $7,253.50;  1910  to  1911,  $5,757.07;  less  rebate 

for  part  of  building  occupied  by  Marine  Department,  $11.48 .  12,999  09 

Victoria  Post  Office,  Improvements  ($20,900.09)— 

Hammond,  John;  screen  for  lobby,  $1,500;  taking  down  stone  piers  and  fixing  steel  beams, 

$3,282.46;  stone  porch  over  new  entrance,  with  copper  roof  and  windows,  painted  and 
glazed,  $718;  granite  steps,  door  openings  in  main  hall,  two  double  swing  doors,  etc., 

$1  ,250;  taking  down  interior  walls,  placing  girders  and  columns  in  position,  making 
good  walls  and  floors  and  fixing  up  temporary  for  postal  service,  $5,099.13;  quartered 
oak  screen,  $360;  tearing  down  old  partition,  letter  boxes,  etc.,  and  readjusting  to 
new  framing  and  fixing  partition  separating  money  order  from  mailing  department, 

$939.08;  shoring  floors,  putting  in  new  steel  beams,  filling  up  former  southern  entrance, 

and  making  new  third  door  $1,089.49;  sundry  general  repairs,  $2,633.90 . .  16,872  06 

Hayward  &  Dods:  repairing  boiler,  3  sections,  $210,  set  grate  bars,  $47.25;  sundry  supplies, 

$36.95;  labour,  $144.60 . 438  80 

Hinton  Electric  Co.:  electrical  work,  labour,  $217.86;  40  lock  sockets,  $20;  sundry,  $201.07.  438  93 

Mitchell,  John,  clerk  of  works,  June-Aug.,  77  d . 385  00 

Otis  Fensom  Co.:  installing  one  No.  3  passenger  elevator,  $1,760;  putting  on  guard  on 

control  $68.35;  inspecting  and  cleaning  elevators,  $36.45;  sundry,  $14.45 .  1,879  25 

Vancouver  Stencil  &  Seal  Co.:  23  signs,  $44.75;  2  outside  plates,  $50,  2  inside,  $10 .  104  75 

Waites,  G.  F.:  repairs  to  p.o.  boxes,  etc .  72  15 

Small  payments:  blue  prints,  $6.65;  photographs,  $26;  sundry,  $17.90 .  50  55 

Adv  ertising,  $478.60;  King’s  Printer,  $180 . v .  658  60 

Victoria  Public  Building:  Share  of  pavement  — 

City  of  Victoria:  government  share  of  cost  of  pavement,  on  Wharf  St.,  $2,307.55;on  Wharf 
St.  opposite  old  Custom  House,  $824.70;  commuted  payments  for  sidewalk,  on  Simcoe 
St.,  $393 .  3,525  25 


Carried  forward .  707,348  23 
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Brought  forward .  707,348  23 

Victoria  Sulphur  Dioxide  Fumigating  Plant — 

Kensington  Engineering  Works:  voucher  outstanding,  $2,186;  less  $2,000  paid  in  1912-13, 

V — 91 .  186  00 

Freight,  $25.75;  cartage,  $7.50 .  33  25 

William’s  Head  Quarantine  Station,  New  buildings,  etc.:  detailed  below .  81,856  09 


Total,  as  on  page  V — 61 .  789,423  57 


Williams  Head  Quarantine  Station:  New  Buildings,  Repairs,  etc. 

Labour,  Nov.  21  to  Feb.  9:  hl\  d.  at  $6,  152  at  $3,  one  day,  $7 .  80S  00 

Clerk  of  works,  R.  P.  Skelton:  April  to  Mar.,  308  d.  at  $5 .  1,510  00 

Albion  Stove  Works,  3  ranges,  $202.50;  Barrett,  J.,  painting,  $375 .  577  50 

Balfour,  Guthrie  &  Co.:  500  sq.  slate,  $3,990;  1,800  lb.  nails,  $99 .  4,089  00 

Gray,  P.O.  ($20, 326. 151- 

Work  at  second  class  building:  painting  interior,  changing  plumbing  and  installing  sewer, 

$1,633;  partitions  in  4  main  wards,  $860;  hanging  40  doors  in  wards,  $288.70;  installing 

4  baths,  4  basins,  3  heaters  and  2  boilers  and  erecting  4  bath  rooms,  $875;  installing 

5  new  toilets  and  4  basins,  connecting  sink  to  sewer  and  extending  sea  drain,  $589; 

sundry,  $70.50 .  4,316  20 

Painting  interior  of  buildings:  Chinese,  $555;  Japanese,  $345;  pilot  house,  $165;  power 

house, -^174. 40;  retort  room  and  fumigating  plant,  $299;  sundry  painting,  $983.40 .  2,521  80 

Enamelling  interior  of  first  class  building,  erecting  2  porches,  fitting  10  ventilators,  etc. .  1,298  00 

Erecting  cold  storage  plant,  $1,594.50;  garage,  $600 .  2,194  50 

Building  new  and  repairing  old  fences,  $544.32;  repairing  and  altering  superintendent’s 

house,  $1,085;  sundry  repairs,  $728.79 .  2,358  11 

Slating  roofs,  and  painting  same:  Captain’s  house,  $523.12;  Chinese  building,  $1,155.20; 
asst,  doctor’s  house,  $663.10;  electrician’s  house,  $523.47;  engineer’s  house,  $523.47; 
laboratory,  $248.97;  Japanese  building,  $554.72;  first  class  passenger  building,  $1,021.13; 

pilot  house,  $523.12;  power  house,  $1,325.52;  steward’s  house,  $575.72 .  7,637  54 

Hinton’s:  cold  storage  plant,  $4,000;  2,508  sq.  ft.  cork  board,  $551.76;  sixty  240  amp.  lighting 
accumulators,  $1,625;  2  regulators,  $95;  installing  on  Steamer  Madge,  a  battery  of 
52  cells  and  switch  board,  $1,440;  30  pole  brackets  with  reflectors,  $225;  500  w. 

tungsram  lamps,  30  at  $6.75;  sundry,  $657.33 .  8.796  59 

Hinton  Electric  Co.:  repoling  and  transferring  electric  light  and  telephone  to  new  poles .  281  29 

Hunt,  Ed.  ($29,127.66)— 

Addition  to  first  class  building,  $5,584;  changing  system  of  plumbing  and  heating,  $381.65: 
new  watermain,  $68.05;  sundry  changes,  $344.85;  less,  baths,  closets,  &c.,  not  installed 

$166.60;  and  less  $4,620,  paid  in  1912-13,  V — 92 .  1,591  95 

Bathhouse  for  first  class  building,  $4,500;  changing  heating  and  putting  in  4  baths,  $187.98; 
extra  w.c.,  $120.87;  4  extra  bath  rooms,  $138.50;  sundry,  $108.25;  less,  work  not  done, 

$113.75;  and  less  $2,320  paid  in  1912-13,  V — 92 .  2,621  85 

Recreation  hall,  $3,625;  extra  work  on  hall,  $582.03;  less,  $2,300,  paid  in  1912-13,  V — 92. . . .  1,907  03 

Steward’s  Quarters,  $3,050;  extra  work,  $20.20;  less  $1,410  paid  in  1912-13,  V — 92 .  1,660  20 

Disinfecting  building:  alterations,  concrete  foundation,  solid  brick  walls,  etc .  3, 118  85 

Building  concrete  foundation  under  buildings,  brick  veneering  walls,  and  sundry  alter¬ 
ations:  Captain’s,  $871.31;  Chinese,  $2,064.15;  Engineer’s,  $924.23;  Japanese,  $1,084.05; 
electricians,  $1,040.09;  laboratory,  $597.50: 1st  class  building,  $1,766.50;  oil  and  sulphur, 

house,  $655.40;  steward’s,  $1,615.36;  watchman’s,  $970.99 .  11,589  58 

New  waiting  room  for  ladies  and  battery  room  building .  3,012  62 

Extension  to  power  house,  for  mails,  baggage,  etc .  1,789  61 

Sett  stock  and  dies,  $85;  3  tarpaulins,  $101.35;  sundry  plumbing,  $268.83;  general  repairs, 

$1,380.79 . . . . . .  1,835  97 

Newton  &  Greer:  repairs  to  roof  of  engine  room .  62  30 

Northern  Electric  Co.:  switch  board,  $123.57;  wire,  $79.86;  sundry,  $96.88 .  300  31 

Price,  W.  H:  purchase  price  of  launch  Gvnhild .  12,000  00 

Shaw,  John:  supplying  and  installing  30  wash  basins,  removing  existing  basins,  renewing 

all  waste  and  wrater  pipes,  etc .  1,050  00 

Spencer,  D.:  2  buffets,  $70;  chairs,  72  dining  at  $3,  36  bedroom  at  $1.50;  cocoa  matting,  $93.20;  4 
carpet  runners,  SS7.50;  32  mats,  $120;  12  mirrors,  $15;  9  rugs,  $59;  tables,  36  at  $1.75, 

4  at  $3.50,  4  ext.  at  $30 .  911  70 

Turner,  Beeton  &  Co.:  60  pr.  blankets,  $270;  60  mattresses,  $525;  60  pr.  pillows,  $150;  10  doz. 

pillow  cases,  $20;  120  white  quilts,  $168;  24  doz.  sheets,  $264 . .  1,397  00 

Victoria  Machinery  Depot  Co.:  roller,  $98;  6  sprayers  for  disinfecting  baths,  $143.25 .  241  25 

Small  payments:  hardware,  $35.76;  labour,  $39;  painting,  $35;  spikes,  $40.50;  sundry,  $6.05 _  156  31 

Advertising,  $166.80;  King’s  Printer,  $24.23 .  191  03 


Total,  as  above .  81,856  09 
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Dawson  Government  House:  Furniture.  $  cts. 

Rirks  &  Sons:  2  dishes,  $37;  picnic  case,  $40;  sundry,  $86.90 .  163  90 

Ceramics  Ltd.:  3  semi-indirect  bowls,  $270;  12  brackets,  $184;  5-lt.  fixture,  $66;  4  cut  glass 
baskets,  $64.40;  16  doz.  glasses,  $179.40;  marble  statue,  $156;  tile  picture,  $45;  sundry 
glassware  and  china,  $370.60;  insurance  on  shipments  of  Ceramics,  Evans  and  Smith, 

_  $66.25 . . .  1,401  65 

Evans,  \\  .  F.  &  Co.:  Heintzman  cabinet  grand  piano .  715  00 

Smith,  D.  A.:  289  yd.  carpet,  $827.50;  casement  cloth,  $63;  6  chairs,  $182.50;  2  comforters, 

$55;  11  pr.  curtains,  $230;  2  dinner  sets,  $175;  5  pr.  brocade  draperies,  $175;  3  pr.  gold  cord 
and  tassels,  $45;  making  carpet,  $66.80;  9  mats,  $40.50;  2  pedestals,  $84;  6  pictures,  $50; 

5  pr.  velvet  ^portieres,  $197.50;  rugs,  3  bedroom,  $220,  3  hall,  $85;  16  yd.  silk  shadow 

cloth,  $80;  27  yd.  tapestry,  $162;  tea  wagon,  $59;  wall  paper,  $296;  sundry,  $230.69 .  3,324  47 

White,  J.  Co.:  3  doz.  napkins,  $21;  5  table  cloths,  $34.75;  sundry,  $43.29 _ ^ .  99  04 

Doilies,  12,  $15;  hemstitching,  $32.45;  freight,  $252.90;  sundry, '$18 .  318  35 


Total,  carried  to  page  V — 2 .  6,022  41 


Burglar  Alarm  Installations. 

American  Rank  Protection  Co.:  installing  system  and  vault  door  cabinet  in  A.  R.  G.’s  office: 

Halifax,  $1,647.35;  Winnipeg,  $1,798.82 .  3,446  17 


Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  curing  Stations, 

Renewals,  Repairs,  etc. 

Otlaiua  Central  Farm  ($78,556.29). 

Pierson  U-Rar  C'o.:  est.  No.  3  to  Mar.  20,  1914,  on  $19,447  contract  for  construction  of  green¬ 
houses,  $18,700;  less  $1,870  drawback  and  $8,280  paid  in  1914-15 .  8,550  00 

Taylor  &  Lackey:  contract  for  addition  and  alteration  to  laboratory  No.  1  complete,  $12,800; 

extra  work,  $1,250;  less  paid  in  1912-13,  page  V — 93,  $4,960 .  9, 150  00 

Paylists,  construction  and  repairs  ($31,147.81) — 

Foremen:  D.  G.  Boyd,  9§  m.  to  Jan.  31,  1914,  $867.50;  R.  Joyce,  Aug.,  1913,  $152.21  ; 

J.  B.  Ker,  12  m.  to  Mar.  31,  1914,  $1,238.93 .  2,258  64 

Engineer,  D.  Stratton,  10  m.  to  Jan.  31,  1914 .  700  00 

Engineer  and  helper,  B.  Romp,  8§  m.  to  Dec.  31,  1913, .  510  00 

Steamfitter,  A.  McDonald  ,  4  m.  to  July  31,  1913 .  275  00 

Carpenters,  painters,  labourers,  etc.:  394|  d.  at  $3.50,  783£  d.  at  $3,  3,215£  d.  at  $1.90, 

4,628  h.  at  55c.,  28,241|  h.  at  35c.,  3,242  h.'at  30c:  sundry,  $4,161.04 .  27,404  17 

Asbestos  Mfg.  Co.:  gray  asbestos  shingles,  15,450,  $486.67;  sundry  supplies,  $149.72 .  636  39 

Barrett  Bros.:  stone,  235-695  tons  at  $1.60;  hardware,  etc.,  $39.45 .  416  57 

Bowser,  S.  W.  &  Co.:  gasolene  tank  with  10  ft.  hose  and  nozzle .  190  00 

Brigham,  T.  G.:  drain  pipe,  24  -in.,  10  ft.  at  $1.82,  12-in.,  260  ft.  at  60c.;  sundry,  $9.60 .  183  80 

Brooks,  H.  W.:  sand,  133  loads .  398  10 

Brown,  R.  E.:  wiring  and  fitting  up  with  drop  lights,  hen  house,  etc.,  $145;  sundry 

fittings,  $14.75 . . . . .  159  75 

Brown  &  McArthur:  installing  2  “Lakawanna”  hot  air  furnaces,  $105,  $116 .  221  00 

Bryson-Graham,  Ltd.:  45  blinds,  $45.66;  sundries,  $45 .  90  66 

Builders’  Supply  Co.:  pipe,  sewer,  10  ft.  glazed,  $25,  2,007  ft.  at  50c.;  tile,  21  ft.  at  $1.70, 

9-in.  drain,  501  ft.  at  35c.;  sundry,  $110.67 . * .  1,350  22 

Davidson,  Jas.,  Estate  of:  asst,  lumber,  15,482  ft.,  $047.91;  ash,  350  pcs.  at  20c.,  30  pcs. 
at  25c.;  doors  and  sashes,  $113.75;  screens,  $56;  battens,  575  lengths,  $69;  moulding,  71 

lengths,  $89.50;  150  table  legs,  $84.38;  sundries,  $158.90 .  1,296  94 

Gamble,  Wm.,  rent  of  pulleys,  rollers,  etc.,  7  d .  50  00 

Gauvin,  Jos.:  12  seats,  444  lb.  at  15c.;  smithwork,  $98.06 .  164  66 

Gillespie,  John:  gravel,  196  c.  yd.,  $343;  sand,  184  c.  yd.,  $276 .  619  00 

Gilmour,  D.  G.  &  Co.:  lumber,  12,222  ft.  at  $26.  7,939  ft.  at  $25,  19,641  ft.  at  ;$24,  13,880  ft., 

$468.87;  shingles,  69  M.,  $285  75;  sundries,  $123.03;  overpaid,  $5.12 .  1,870  39 

Goold,  Shapley  &  Muir  Co.:  56-ft.  galv.  steel  flag  pole  with  140  ft.  wire  cable,  $73,  erecting 

same,  $85.95 . ; .  158  95 

Gray-Harvey  Co.:  brass  window  openers,  11  doz.,  $127  50;  sundries,  $14.20 .  141  70 

Gray,  W.  W.:  80  heavy  fence  rods,  $27.40;  3  gates,  $20;  sundries  $2.75 .  50  15 

Hill,  Jas.:  lumber,  34,760  ft.,  $1,032.72;  glass,  100  Its.,  $9 . 1,041  72 

Laurentian  Stone  Co.:  door  jambs,  sills,  etc.,  $244.43;  shoddy,  167-1  tons  at  $1.75;  lime, 

203-7  cwt.  at  42c.;  sundries,  $27.43 .  649  71 

Library  Bureau  of  Canada,  Ltd.:  sections,  oak,  7  qr.,  $117.50,  2  golden,  $15,  3  card,  $40 .75; 

3  desks,  $45,  $39.  $20;  chairs,  tilter,  $18.70,  2  t.  p.,  $13  65;  cards,  5  M.,  $23.75;  sundries 

$64 . 397  35 

Mason,  Geo.  M.:  lumber,  50,717  ft.,  $1,630.93,  sundry  $525.87;  doors,  17  pr.  as  per  agreement, 

$460,  24,  $81  55;  frames,  sashes,  etc.,  $287.90;  shingles,  50  M.  $212.50;  cedar  posts,  $79.35; 
sundries,  $109.93 .  3,388  03 


Carried  forward .  62,322  9u 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  curing  Stations,  §  cts. 

Renewals,  Repairs,  etc. — Continued. 

3rought  forward . ; .  62,322  90 


Ottawa  Central  Farm — Cone. 


McLaughlin,  Jas.:  plastering,  523  sq.  yd.  at  35c.;  labour,  etc.,  $52.80 .  235  85 

Northern  Electric  &  Mfg.  Co.:  No.  14  "C”  fire  alarm  box  with  fittings .  125  00 

Office  Specialty  Mfg.  Co.:  sections,  bases,  tops,  etc.,  $217.75;  cabinets,  2,  $45,  $21,  2  card, 

$15.75;  desks,  typewriter,  3  at  S~5,  2  flat  top,  $28,  $22;  chairs,  3  tillers,  $24.75,  3  type¬ 
writers,  $23.50,  2  arm,  $13,  2  side,  $11.50;  sundries,  $54.15 .  581  40 

Ottawa  Brick  Mfg.  Co.:  brick,  15-75  M.  at  $12,  500  soft,  $4.50 .  193  50 

Ottawa  Fireproof  Supply  Co.:  felt,  25  rolls .  125  00 

Ottawa  Gas  Co.,  extending  gas  main,  as  per  agreement .  2,000  00 

Ottawa  Paint  Works:  oil,  3  brl.,  $83.71;  paint,  etc.,  $98.16 .  181  87 

Rideau  Canal  Supply  Co.:  2-in.  stone,  1,767-62  tons  at  $1;  lime,  114-72  tons  at  25c .  1,796  31 

Savage  &  MacDonnell  Co.:  pine,  as  per  contract,  $1,475,  clear,  1,500  ft.  at  $80,  white,  11,000 
ft.  at  $34,  t.  and  g.,  9,000  ft.  at  $37,  7,500  ft.  at  $25;  dr.  spruce,  1,500  ft.  at  $75;  assorted 

lumber,  28,300  ft.,  $1,005.80;  sundries,  $147.27 .  3,755  07 

Storr,  J.:  wall  paper,  392  rolls,  $69.29;  shingle  dye,  48  gal.,  $42.24;  sundry  paint,  etc.  $206.44  317  97 

Walkerville  Hardware  Co.:  nusurface  buff,  40  gal .  107  80 

Wright  &  Co.:  cement,  580*  brl.  at  $2.20;  stone,  125-135  tons  at  $1.75,  56-15  tons  at  $1.60; 

cartage,  $15;  sundries,  $27.55;  less  sacks  returned,  $265.65 .  1,363  83 

Electric  Supplies:  J.  A.  L.  Ellacott,  $123.42;  Garrioch,  Godard  Co.,  $272.67;  C.  C.  Goold, 

$523.17;  A.  Trudel,  $118.77;  5  small  payments,  $147.72 .  1,185  75 

Hardware:  J.  H.  Baron,  $56.58;  Carleton  Hardware  Co.,  $52.60;  Dominion  Machine  &  Supply 
Co. ,$74. 84;  H.  Foisy,  $165.31;  General  Supply  Co.  of  Canada,  $123.13;  G.  Higman  & 

Son,  $91.36;  E.  J.  Laverdure,  $102.49;  Mulhall  Hardware  Co.,  $610.32;  W.  A.  Rankin, 

$332.75;  W.  Strachan,  $106.17;  6  small  payments,  $158.60 .  1,874  15 

Plumbing,  etc.:  J.  P.  Band,  $358.99;  Currie  Livock,  $442.74;  Maass  Bros.,  $17.75;  J.  R. 

McLennan,  $730.80 .  1,550  28 

Small  payments:  foundry  work,  $96.57;  sweeping  61  chimneys,  $45.75;  coal,  5  tons,  $37.50; 
revolving  bookcase,  $26.20;  white  lead,  200  lb.,  $17;  stone  corners,  9  single,  $11.70, 

3  double,  $6.75;  13  blinds,  $14.95;  2  tables,  $10;  chair,  $7.98;  bench,  $6;  sundries,  $53.10  333  50 

King’s  Printer’s  account,  $52.16;  advertising,  $13 .  65  16 

Vouchers  outstanding:  R.  No.  55265,  $17.20,  R.  No.  56134,  $413.94 .  431  14 

Detailed  with  Dominion  Buildings  Maintenance .  9  81 

Experimental  Farms  outside  of  Ottawa. 

Charlottetown,  P.E.I.:  Taylor,  J.  &  J.,  safe .  288  00' 

Nappan,  N.S.  ($920.37) — 

Labour,  constructing  poultry  houses,  etc .  297  15 

Amherst  Foundry  Co.,  foundry  work,  $82.56;  Douglas  &  Co.,  hardware,  $59.79 .  142  35 

Office  Specialty  Mfg.  Co.:  desk,  $33;  3  sections,  $19.50,  $18  and  $17;  sundries,  $42.25 .  129  75 

Victor  Wood  Works:  lumber,  $278.55;  labour,  etc.,  $36.75 .  315  30 

Small  payments:  labour,  86  h.  at  30c.;  hardware,  etc.,  $10.02 .  35  82 

Cap  Rouge,  Que.  ($9,850.62) — 

Repairing  buildings,  etc.:  bricklayers,  etc.,  1,730  h.  at  35c.;  carpenters,  etc.,  5,926  h.  at 

30c.,  1,124  h.  at  25c.,  2,3233  h.  at  20c.;  labourers,  $765.85 .  3,894  85 

Archambault,  Guilbault  &  Co.,  digging  artesian  well,  303  ft .  909  00 

Blondeau,  Jos.,  window  sashes,  $129.75;  Kent  Co.,  1,620  brick,  $139.32 .  269  07 

Gignac,  Nap.:  lumber,  51,630  -1  ft.,  $1,209.07;  1-in.  flooring,  1,529  ft.  at  $68;  sundries, 

$121.02 . 1,434  06 

Lachance,  J.  L.:  cement,  1,022  bags  at  50c;  brick,  etc.,  $60 .  571  00 

Legare,  P.  T.:  engine,  $315;  poles,  150  at  53c;  sundries,  $59.65 .  454  15 

Leonard,  B. :  supplying  and  hanging  Sanitas  on  walls  of  four  rooms,  $90;  painting,  varnishing 

etc.,  $48 .  138  00 

Martineau,  L.  T.:  Myers  Bull  Dozer  power  working  head,  20  in.  stroke,  $190;  galv.  iron 

roofing,  3,049  sq.  ft.,  $278.62;  plumbing,  etc.,  $332.15 .  S00  77 

Pedlar  People:  shingles,  64  sq.,  at  $4.50;  lumber,  etc.,  $25.65 .  313  65 

Hardware,  etc.:  W.  Bertrand,  $265.19;  J.  A.  Dorval,  $52.51 .  317  70 

Freight:  Can.  Northern  Quebec  Ry .  182  40 

Small  payments:  3  iron  grills,  $31.50;  cabinet,  $30;  express,  $16;  sundries, .$48.41 .  125  91 

Voucher  outstanding:  R.  80,644  .  440  00 

Farnham,  Que.:  King’s  Printer’s  Account .  102  64 

Strathroy  Entomological  Laboratory:  Trafford  Co.:  desk,  $13.50,  sundries,  $10.10 .  23  60 

Brandon,  Man.  ($18,248.82) — 

Brandon  Construction  Co.:  contract  for  construction  of  horse  barn,  complete,  $7,054; 

extra  work,  $84.25 . . .  7, 138  25 

Pay-lists,  Apl.-Dec.,  1913;  foreman,  R.  Joyce,  $777;  bricklayers,  carpenters,  etc., 

~  $2,915.03 .  3,692  03 

Barclay  &  O’Hara:  cement,  243  brls.  at  $2.50;  felt,  13  rolls,  $71.50;  sundries,  $112.05...  791  12 


Carried  forward . . . . .  101,362  92 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  curing  Stations,  $  cts. 

Renewals,  Repairs,  etc. — Continued. 

Brought  forward .  101,302  92 

Experimental  Farms  outside  of  Ottawa — Continued. 

Brandon,  Man. — Concluded. 

Brandon  Construction  Co.:  tar  paper,  35  rolls  at  $1.10;  rent  of  concrete  mixer,  barrows, 

etc.,  $48.88;  labour,  etc.,  $49.11 .  136  49 

Brandon  Heating  &  Plumbing  Works:  installing  bath,  range  boiler,  wall  pump,  sink,  etc., 

$225;  sundries,  $15.50 .  240  50 

Brown  &  Mitchell:  rooffing  piggery,  $391;  hardware,  etc.,  $40.15 .  431  15 

Crane,  J.  E.,  &  Son;  painting  and  papering  foreman’s  cottage .  109  05 

McDiarmid  &  Clark:  lumber,  38,083  ft.,  $1,174.77;  maple  flooring,  1,195  ft.  at  $70; 
sashes,  frames,  etc.,  $589.65;  doors  and  windows,  $176.25;  bases,  670  1.  ft.,  $46.18; 

8  ft.  counter,  $45;  sundries,  $507.70 .  2,623  20 

Office  Specialty  Mfg.  Co.:  3  sections,  top  and  base .  52  50 

Smith  &  Stratfall:  lathing  and  plastering  cottage  and  office,  895  sq.  yds.  at  19c .  170  05 

United  Electric  Co.:  electrical  supplies .  183  35 

Wade,  W.  U.  &  Sons;  lumber,  62,663  ft.,  $1,856.39;  laths,  13|  M.,  $87.75;  2  in.  batten, 

5,500  c.  ft.,  $55;  sundries,  $136.54 . ' .  2,135  68 

Yates,  J.  E.:  galv.  pipe,  253£  ft.,  $52.59;  labour,  etc.,  $24.05 .  76  64 

Small  payments':  oat  boxes,  17  at  $2.25;  42  hinges,  $14.10;  42  iron  frames,  $11.50;  sundries, 

$29.35 .  93  20 

Hardware:  Brandon  Hardware  Co.,  $258.71;  Keely  Hardware  Co.,  $116.30 .  375  01 

Indian  Head,  Sask.  ($27,805.17) — 

Hamilton,  A.  B.  ($18,898.85) — 

Contract  for  erection  of  barn  and  stables  complete,  $33,000;  extra  work,  $751.20;  less 

paid  in  1912-13,  V— 94,  $16,540 .  17,211  20 

Compensation  for  additional  expense  on  account  of  damage  done  by  storm .  2,091  65 

Carpenters,  plumbers,  labourers,  etc .  2,343  95 

Canada  Paint  Co.:  paint,  oils,  etc .  138  04 

Halliday  &  Carlisle:  blankets,  10  pr.,  $16.50;  tapestry,  sheeting,  etc.,  $42.05 .  58  55 

Hamilton,  A.  B.:  lumber,  26,107  ft.,  $834.99,  3,159  1.  ft.,  $87. 10;  sashes  and  frames,  $136.25; 
shingles,  20  M.  at  $4;  plaster,  66  bags,  $73.50;  repairing  cupboards,  etc.,  $67.68; 
doors,  16,  $51.25,  ornate  $12.50;  13  windows,  $54.80;  sundry  labour  and  material, 

$326.22 .  1,724  29 

Heath,  C.:  bath  and  fittings,  $35;  sundry  plumbing,  $126.49 .  161  49 

Hunt,  J.  F.:  39  water  bowls,  $136.50;  3  sling  cases  with  3  sets  of  slings,  $64;  6  galv.  tanks, 

$61;  14  ft.  gates,  2  at  $11;  rope,  etc.,  $89.50 .  373  00 

Hunter,  Cantelon  &  Co.:  building  addition  to  root  house,  $630;  building  curbs  on  roofs  of 
root  house,  also  walls  for  areas  between  rootr-houses,  silo,  etc.,  $300;  cement,  232  sacks, 

$199.13;  gravel,  63§  c.  yd.,  $138.10;  sundry  supplies,  $58.10 . ; .  1,325  33 

Indian  Head  Hardware  Co.:  installing  plumbing  in  boarding  house,  $172;  in  office,  $123; 

labour,  etc.,  $59.65 .  354  65 

Indian  Head  Town:  connecting  office  with  water  line  and  sewer:  drain,  378  ft.  at  70c., 

and  50  ft.  at  50  c.;  4  in.  sewer  pipe,  60  ft.,  $12;  filling  in,  etc.,  $30 . . .  331  60 

McKenna,  T.  L.:  paper  and  border  for  foreman’s  house,  etc.,  $188.18;  paintfor  silo,  $35.75; 

sundries,  $11 . 10 . 235  03 

Pratt  Hardware  Co.:  installation  of  furnaces,  “Mclary  Sunshine,.”  $232,  ‘‘Gurney  $70; 
double  gates,  16  ft.,  6  at  $10,  14  ft.,  5  at  $10.50;  woven  fence,  100  rds.,  $55;  hardware, 

etc.,  $440. 24 . , .  909  74 

Shelford  &  Fleming,  smithwork,  $52.25;  Sherwood,  A.  W.,  lumber,  etc.,  $309 .  301  25 

Starr,  D.  Henry:  wiring  barn,  $94.50;  sundry  supplies  etc.,  $13.25... .  107  75 

Small  payments:  gravel,  42  Ids.  at  50c.;  pine,  441  ft.,  $11.90;  red  paint,  5  gal.,  $8.25; 

sundries,  $12.50 .  53  65 

Travel  and  outlay:  J.  Jopling,  $21. SO;  W.  T.  Mollard,  $2.20 .  24  00 

Rosthern,  Sask.  ($652. 17) — 

Friesen,  I.  P.:  2  force  pumps,  $21.50,  $19.28;  hardware,  etc.,  $19.75 .  60  53 

Lean,  A.  &  Son:  paint,  oil,  etc .  50  90 

Reliance  Lumber  Co.:  fir  ceiling,  2,221  ft.,  $S1.50;  paper,  etc.,  $15.25 .  90  75 

Taylor,  J.  &  J.:  safe,  $288;  freight  from  Toronto,  $49.04 .  337  04 

Tunnah,  T.:  2  lawn  seats,  $16;  2  beds  $15;  hardware,  etc.,  $49.85 . 80  85 

Small  payments:  2  copper  wire  springs,  $9;  smoke  pipe,  $8.90;  sundries,  $8.20 .  26  10 

Scott,  Sask.  ($606.53) — 

Scott  Hardware  Co.:  wiring  buildings  and  supplying  lamps  and  fixtures .  268  00 

Taylor,  J.  &  J.:  safe,  $288;  freight  from  Toronto,  $50.53 .  338  53 

Lacombe,  Alta  ($474.06) — 

Lacombe  Furniture  Store:  2  dressers  and  2  stands,  $24,  $13;  2  couches,  $27;  pillows, 

blankets,  etc.,  $30.05 .  94  05 

Taylor,  J.  &  J.:  safe . . .  288  00 

Small  payments:  cedar  poles,  12  at  $3.50;  labour,  14  h.  at  $1;  sundries,  $36.01 .  92  01 

Lethbridge,  Alta.  ($3, 220.42) — 

Repairing  plaster,  etc.;  carpenters,  labourers,  etc .  129  02 


Carried  forward .  137 , 657  29 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  curing  Stations,  $  ct*. 

Renewals,  Repairs,  etc.— Concluded. 

Brought  forward .  137.637  29 

Experimental  Farms  outside  of  Ottawa. — Continued. 

Let h bridge,  A1  ta . — Conel tided . 

Becker  A  Yates:  lumber,  4,418  ft.,  $102.11;  12  sashes,  $32.50;  cement,  9|  brl.  at  $2.90; 

sundries,  $60.96 .  223  85 

Davidson  Metal  Co.:  4  in.  galv.  iron  pipe.  2,929  ft.,  $1,471.90;  plumbing,  $19.75 .  1,491  65 

Kunst,  F.  W.:  kalsomining,  papering  and  painting,  as  per  agreement .  95  00 

Leister  Electric  Co.:  wiring  building,  as  per  agreement,  $266;  electrical  supplies,  $257.97  523  97 

Taylor,  J.  &  J.:  safe,  $288;  freight  from  Toronto,  $54 .  342  00 

Western  Canada  Agency,  Ltd.:  2  in.  Helix  water  meter,  $82.50;  sundry,  $2.70 .  85  20 

Hardware:  Hayr  Hardware  Co.,  $62.40;  J.  B.  Turney  &  Co.,  $69.67 .  132  07 

Small  payments:  plastering  attic  room,  87§  sq.  yd.  at  40c.;  wire,  195?  lb.  at  23c.,  116 
1.  ft.,  $28.42;  bed  and  mattress,  $15.60;  labour,  21 )  h.,  $17.40;  floor  wax,  12  lb..  $7.20; 

sundries,  $49.07 . 197  66 

Agassiz,  B.C.  ($10,957.90)— 

Foreman  carpenter,  J.  McRae,  services,  121  d.  at  $5,  73-2  d.  at  $4.25 .  916  04 

Carpenters,  259-62  d.,  $1,474.97;  painters,  166  d.,  $747;  teamsters,  70|  d.,  $164.38; 

labourers,  etc., $870. 26 . ? .  3,256  61 

Abbotsford  Timber  &  Trading  Co.:  lumber,  15,458  ft.,  $506.24,  5,133  1.  ft.,  $138.03; 

rough  timber,  7,910  ft.,  $111.34;  shingles,  etc.,  $40.81 .  796  42 

Barker,  A.  J.:  “Sunshine”  furnace,  $117;  labour,  82  h.  at  $1.25;  sundry  material,  $207  426  50 

Fleet,  J.  A.  Ltd.:  white  lead,  1,000  lb.  at  10c.;  hardware,  etc.,  $175.32 .  275  32 

Foster,  N.  G.:  papering,  superintendent’s  house,  $131.89,  foreman’s  cottage,  $51.82.  .  .  183  71 

Heaps,  E.  II.  &  Co.:  lumber,  8,029  ft.,  $236.14,  6,168  ft.  rough,  $99.27;  windows,  doors, 

sashes,  etc.,  $165.08 .  500  49 

Lees,  Ltd.:  9  iron  beds  with  mattresses  and  springs,  $135;  tables,  3  extension  at  $15, 

10,  $34.85;  48  chairs,  $59.40;  28  green  shades,  $27.70;  mmrors,  15  at  $1.25;  pillows, 

18  at  $1 .  338  70 

Morgan,  Ches.:  pipe,  2"-4"  soil,  475  ft.,  $124.75.  galv.,  340  ft.,  $24.65;  16  section  battery 
for  basins,  $87.50;  army  range,  $86.20;  3  rolled  rim  baths,  $57.50;  3  basins,  $30.45; 

2  sinks,  $12,  $8.75;  labour,  680  h.  at  75c.;  railway  fare,  etc.,  for  men,  $30.90;  plumbing 

material,  $490.89 .  1,463  59 

Office  Specialty  Mfg.  Co.:  cabinet,  $24.15;  chair,  $24;  folders,  $7.50 .  55  65 

Prior,  E.  G.  &  Co.:  fence,  Page, *200  rd.,  $120,  lawn,  160  ft.,  $28;  4  gates,  $23.98;  water 

bowls,  24  at  $3;  screening,  165  sq.  yd.  at  25c.;  2  tanks,  $18;  pipe,  etc.,  $101.02..  404  25 

Robertson  Bros.:  bricklayers,  plasterers,  etc.,  $630.  5,850  asst,  brick,  $175.30,  fibre, 

98  sacks,  $108,  travel  and  outlay  of  men,  $41  25,  lime,  etc.,  $94.40 .  1.048  95 

Trapp,  T.  J.  &  Co.:  8  cast  iron  posts,  $200;  hardware,  etc.,  $30.20 .  230  20 

Vancouver  Carriage  &  Implement  Co.:  iron  fence,  120  rd.  at  70c.;  keg  staples,  $5.75  S9  75 

Webster,  Alex.  C.:  lumber,  10,263  ft.,  $175.30,  10,320  ft.  at  $16;:  white  lead,  440  lb., 

$46.75;  raw  oil,  45?  gal.  at  $1;  hardware,  etc.,  $317.65 .  750  30 

Freight:  Can.  Pac.  Ry.  Co .  129  18 

Small  payments:  door,  $18;  screens,  3  door,  $5.25,  27  window,  $9.20;  tile,  18  pcs.,  $7.10; 

brick,  500  at  $14;  sundries,  $45.69 .  92  24 


Generally. 

King’s  Printer’s  account,  $1 .92;  advertising,  $369.70 .  371  62 

Travel  and  outlay,  D.  A.  Hewitt .  35  05 


Total,  carried  to  page  V — 2 . . .  152,113  26 


Fire  Escapes:  Dominion  Buildings. 

Regina  Post  Office:  Regina  Foundry,  3  balconies  and  one  ladder,  $211;  Western  Mfg.  Co., 

alterations  to  sash,  etc.,  $32.50 .  243  50 


Flags. 

Grant,  Holden,  Graham:  ensigns,  one  9  ft.,  $4.48;  jacks,  7\  ft.,  6,  at  $2.75,  9  ft.,  37  at  $3.40, 

12  ft.,  12  at  $5.35;  repairs,  $1.30 .  212  28 

MacKenzie,  Ltd.:  one  French  flag,  $7.50;  jacks,  9  ft.,  6  at  $4.40,  61  at  $3.90,  6ft.,  12  at  $2.35, 

4S  at  $2.55,  12  ft.,  36  at  $5.85,  24  at  $5.35,  24  ft.,  2  at  $21 .  803  40 

Small  payments:  sundry  flags,  $83.92;  express,  etc.,  85c .  84  77 


Total,  carried  to  page  V — 2 .  1,100  45 
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Immigration  Buildings:  Construction.  $  cts. 

Halifax  Detention  Hospital  ($495.95) — 

Farquhar  Bros.:  taking  down,  cleaning,  repairing  and  rewashing  two  boilers,  $266;  con¬ 
necting  up  two  h.  w.  boilers,  $113.40;  covering  boilers,  etc.,  $50;  sundry,  $66.55  495  95 

St.  John  Immigration  Sheds  ($545) — 

Lewis,  Wm.  &  Son:  4  fire  escapes,  $520;  window  gratings,  $25 .  545  00 

Quebec  Province  Buildings:  Shehyn,  A.  R.,  travel _ .- .  37  40 

Winnipeg  Immigration  Hall  ($55) — 

Lockhart,  M.  H.:  installing  electric  light .  .  55  00 

Biggar  Immigration  Hall  ($103) — 

Wolff,  E.:  building  coal  shed .  103  00 

North  Portal  Immigration  Hall  ($153) — 

MacKenzie,  J.  G.:  partition  and  cross  partition  including  two  doors,  $61;  furnishing 

felt  and  putting  on  rooms,  painting  ceiling,  etc.,  $92 .  153  00 

Unity  Immigration  Hall  ($100.60) — 

Boring  well,  $50.50;  pump,  $34;  curb  and  platform,  $16.10 .  100  80 

Wadena  Immigration  Hall  ($3,296) — 

Dowler,  Leo.: ‘plans,  blue  prints,  etc .  90  00 

Nelson,  N.  O.:  erecting  building,  $2,896.50;  fence,  $289 .  3,185  50 

Table,  $3.50;  15  screens,  $7.50;  2  doors,  $5;  sundry,  $4.50 .  20  50 

Wilkie  Immigration  Hall:  3  screen  doors,  2  catches .  5  50 

Athabaska  Immigration  Hall:  Nelson  range .  45  00 

Victoria  Detention  Building  ($350.11) — 

Hammond,  J.:  2  counters,  $90;  72  yd.  linoleum  laid,  $126;  painting,  $57.50;  sundry, 

$176.61;  less  $100  paid  in  1912-13,  V— 91. .. . . . .  350  11 

Victoria  Immigration  Buildings,  Dallas  Road:  City  of  Victoria:  sewer  tax,  1910-1913 .  140  80 


Total,  carried  to  page  V — 2 .  5,327  38 


Public  Buildings  Generally. 


American  Laundry  Machinery  Co.:  60  in.  Amer.  B.  P.  ironer  and  blue  print  dryer . . .  375  00 

Dietzen,  Eug.  &  Co.:  Cooper  Hewitt  set  of  8  vapor  tubes  equipped  with  auxiliaries,  printing 

stand,  etc.,  for  blue  printing .  630  00 

Ontario  Hughes  Owens:  2  glass  cylinders,  $212;  2  mercury  tubes,  $105.50;  sundry,  $12 .  329  50 

Topley  Co.:  3A.  special  kodak,  $65;  2  trays,  $25;  velox  papers,  $39;  sundry,  $139.16 .  268  18 

Travel  of  officials:  C.  Baudry,  $90.25;  E.  Brown,  $150;  A.  Curran,  $88.90;  G.  Dawson, 

$160.12;  J.  Delaney,  $39.25;  D.  Ewart,  $369 .55;  J.  A.  Ferguson,  $165;  Jas.  Foulis,  $71 . 10; 

P.  S.  Gregory,  $486.30;  W.  J.  Hickey,  $134,  less  $70  advance  of  1912-13;  C.  H.  Hunter, 

$16.25;  Jas.  Johnston,  $189;  P.  A.  Lefort,  $32.55;  Wm.  Mansfield,  $912.06;  D.  J.  Mul- 


larkey,  $458.61;  T.  J.  McLaughlin,  $13.60;  F.  X.  Paquet,  $366.74;  J.  H.  Ralph,  $200.95; 

J.  S.  Richard,  $79.80;  A.  R.  Shehyn,  $28.96;  C.  D.  Sutherland,  $52;  R.  C.  Wright,  $123.40  4,158  39 

Legal  sendees:  Bernier,  Blackwood  &  Bernier,  $7.50;  Bigelow  &  Graham,  $2.04;  J.  Doull, 

$56.95;  Ellwood,  Embury  &  Scott,  $1.04;  D.  Keith,  $6.56;  Livingstone  &  Wilson,  $2.25; 

McKercher  &  Morrison.  $41 .80;  G.  C.  Neff,  $11;  R.  V.  Sinclair,  $150;  W.  H.  B.  Spotton, 

$5.50;  F.  Thompson,  $1.50 .  286  14 

Advertising,  $25.20;  King’s  Printer,  $4,445.89;  Stationery  Office,  $7,551.14 .  12,022  23 

Freight  and  express,  $2,810.39;  telegrams,  $2,254.64;  customs  duty,  etc.,  $29.15;  glass, 

$16.32;  sundry,  $42.55 .  5,153  05 

Advances:  D.  A.  Hewitt,  $50;  cheque,  No.  51166,  $150 .  200  00 


Total,  carried  to  page  V — 2 .  23,422  47 


Rural  Mail  Sorting  Cases. 


Berlin  Interior  Hardwood  Co.:  590  R.  M.  Sorting  cases,  $8,250;  freight,  $198.30 .  8,448  80 

•  Lefebvre,  J.  A.:  11,953  enamelled  signs . .  8,964  75 

Advertising,  $147.50;  freight  and  cartage,  $862.94;  4  pigeon  hole  cases,  $20 .  1,030  44 


Total,  carried  to  page  V — 2 .  18,443  99 


Ottawa  Public  Buildings:  Construction,  Improvements,  etc. 


Ottawa  Printing  Bureau:  To  raise  chimney .  2,470  57 

Ottawa  Printing  Bureau:  Ventilation,  etc .  4,529  72 

Ottawa  Departmental  Buildings:  Fittings,  etc .  51,369  03 

Ottawa  Departmental  Buildings:  Improvements  in  lavatories,  etc .  8,933  74 

Ottawa  Departmental  Buildings,  Langevin  Block:  Improvements  in  heating,  etc .  10,028  62 

Ottawa  Departmental  Buildings,  West  Block:  Elevator .  8,473  07 

Ottawa  Parliament  Buildings,  Improvement' .  13,668  39 

Ottawa  Parliament  and  Departmental  Buildings:  Fire  protection .  15,705  31 


Carried  forward .  115,178  45 
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Ottawa  Public  Buildings:  Construction,  Improvements,  etc. — Concluded.  $  'cts. 

Brought  forward .  115,178  45 

Ottawa  Parliament  and  Departmental  Buildings:  Re-wiring .  43  78 

Ottawa  Parliament  Grounds,  Lovers’  Walk:  Improvements .  12,894  21 

Ottawa  Parliament  Grounds:  Paving .  9,926  64 

Ottawa  Parliament  Grounds:  Placing  service  wires  underground .  12,049  52 

Ottawa  Customs  Building . . .  499, 0S7  53 

Ottawa  Fuel-testing  Building:  Enlarging  laboratory . .  4,408  79 

Ottawa  Mines  Building:  Alterations . . .  13,544  14 


Total,  carried  to  page  V — 50 .  667,133  06 


Ottawa  Printing  Bureau:  Chimney. 

Ellacott,  J.  A.  L.:  4-conductor  pot  heads,  4,  $88.75;  g.  w.  ins.  compound,  8  gal.,  $19.36;  enc. 
fuses,  450  amp.,  24,  $87.20,  200  amp.,  36,  $60.20,  150  amp.,  36,  $60;  lead  cable,  300  ft., 

$211.25;  micrometer  caliper  $10;  oiled  tape,  5  rolls,  $16.75;  “Okonite”  tape,  12  rolls,  $10.50; 

pipe,  4  lengths,  $28.30;  r.  c.  wire,  1,000  ft.,  $14.25;  sundry,  $72.88 .  679  44 

Stuart,  Wm.:  building  chimney  as  per  contract,  $3,450;  less  paid  in  1912-13,  V — 76,  $1,680 .  1,770  00 

Small  payments:  8  globe  valves,  $6;  sundry,  $15.56 .  21  56 


Total .  2,471  00 

Less — Discounts,  page  V—  1 13 .  43 


Total,  carried  to  page  V — 71 . . .  2,470  57 


Ottawa  Printing  Bureau:  Ventilation. 

McKinley  &  Northwood:  installing  ventilating  systems,  as  per  tender,  in  Embossing  room, 

$661;  in  Linotype  and  Monotype  rooms,  $3,767;  iron,  241  lb.  at  7c.;  labour,  6  h.  at  80c., 

88  h.  at  70c.;  pipe,  $13;  sundry,  $5.45 .  4,529  72 


Total,  carried  to  page  V — 71 .  4,529  72 


/ 

Ottawa:  Departmental  Fittings. 

Agriculture  Dept.,  Canadian  Building:  ($1,542.50) — 

Office  Specialty  Co.:  base,  $7;  sections,  4  special  steel,  $1,450,  No.  2035,  1  at  $13.50,  No. 

2036,  1  at  $24,  No.  2094,  2  at  $22;  top,  $4 . .  1,542  50 

Agriculture  Dept.,  Langevin  Block:  ($74.51) — 

Office  Specialty  Co.:  sundry .  50 

Steel  Equipment  Co.:  4-drawer  cabinet,  $29.50;  freight,  $1.01;  metallic  case,  $43.50 .  74  01 

Agriculture  Dept.,  66  Queen  St.:  ($275) — 

Office  Specialty  Co.:  No.  2060  steel  sections,  11  at  $25 .  275  00 

Auditor  General’s  Office,  Canadian  Building:  ($87.75) — 

Office  Specialty  Co.:  folders,  4  doz.  at  $2.40;  No.  406  steel  cabinets,  2  at  $34;  sundry, 

$10.15 . .  87  75 

Auditor  General’s  Office,  East  Block:  ($10) — 

Steel  Equipment  Co.:  panel .  10  00 

Auditor  General’s  Office,  McNeill  Building:  ($20) — 

Steel  Equipment  Co.:  2  panels . • .  20  00 

Civil  Service  Commission:  ($359.70) — 

Office  Specialty  Co.:  2  bases,  $8;  freight,  $2.70;  No.  2040  sections,  8  at  $35;  No.  406  steel 

cabinets,  2  at  $30;  2  tops,  $9 . .  359  70 

Customs  Dept.:  ($649.15) — 

Office  Specialty  Co.:  record  safe  cabinet  $125;  removing  and  remodelling  cabinet,  $20; 
se  tions,  No.  2029,  2  at  $15.25;  No.  2067,  1  at  $24;  No.  2094,  1  at  $27;  No.  2100,  4  at 
$30.50;  special  sections  with  shelves,  base,  top,  etc.,  $275;  2  tops,  $9;  sundry,  $24.15; 

less  returned,  cabinet  No.  453,  $7.50 .  649  15 

Dominion  Police:  ($1,143.40) — 

Office  Specialty  Co.-  freight,  $5.40;  No.  406  steel  cabinets,  4  at  $34 .  141  40 

Steel  Equipment  Co.:  60  steel  lockers,  $990;  raising  shelves  of  lockers  3  in.,  $12 .  1,002  00 

Finance  Dept.:  ($1,705.03) — 

Office  Specialty  Co.:  card  cabinets,  $17.17;  labour,  10  h.  at  75c.;  special  steel  case,  $335; 

No.  406  steel  cabinets,  4  at  $47.30,  1  at  $38;  steel  fittings  as  per  specifications,  $330 .  916  87 

Steel  Equipment  Co.:  cabinet  No.  3004,  $34.50;  metallic  fittings,  $749;  sundry,  $4. 66 .  788  16 

House  of  Commons:  ($254.70) — 

Office  Specialty  Co.:  folders,  1  M.  at  $9;  No.  406  steel  cabinets,  2  at  $43,  4  at  $34;  sundry, 

$23.70 . L.  254  70 


Carried  forward 
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Ottawa:  Departmental  Fittings— Continued.  $  cts. 

\ 

Brought  forward .  6,121  74 

Inland  Revenue:  ($102) — 

Office  Specialty  Co.:  1  steel  base  and  cornice .  102  00 

Interior  Dept.,  Blackburn  Building:  ($731.40) — 

Office  Specialty  Co.:  freight,  $10.80;  special  steel  case  as  per  plan,  $130;  No.  406  steel 

cabinets,  8  at  $30 .  380  80 

Steel  Equipment  Co.:  No.  3004  cabinets,  8  at  $29.50;  freight,  $7.60;  section  containing  18 

filing  drawers,  $107 .  350  60 

Interior  Dept.,  Indian  Affairs,  Booth  Building:  ($1,249.88) — 

Office  Specialty  Mfg.  Co.:  freight,  $49.88;  No.  406  steel  cabinets,  40  at  $30 .  1,249  88 

Interior  Dept.,  Canadian  Building:  ($3,071.20) — 

Eclipse  Mfg.  Co.:  1  steel  case  containing  12  roller  book-shelves .  48  00 

Office  Specialty  Mfg.  Co.:  2  bases,  $8;  freight,  $49.20;  No.  406  steel  cabinets,  40  at  $30; 

No.  2064  steel  sections,  6  at  $20 .  1,377  20 

Steel  Equipment  Co. :  supplies  as  per  tenders  ($1 ,646) : — 

Immigration  Office,  metallic  fittings .  598  00 

Mining  Lands  &  Yukon,  metallic  fittings .  550  00 

Survey  Records  Branch,  92  map  trays  and  sundry  repairs .  75  00 

Timber  and  Grazing,  metallic  filing  case .  423  00 

Interior  Dept.,  Journal  Building:  ($242.96) — 

Steel  Equipment  Co.:  cabinets  No.  3004, 8  at  $29.50;  freight,  $6.96 . t .  242  96 

Interior  Dept.,  Langevin  Block:  ($6,417.65) — 

Office  Specialty  Mfg.  Co.:  freight,  $32.15;  new  slides,  etc.,  $87;  repairing  40  steel  drawers, 

$48.50;  No.  406  steel  cabinets,  25  at  $30 .  917  65 

Steel  Equipment  Co.:  contract  for  fittings  for  Registration  Branch,  $6,185;  paid  on  account  5,500  00 
Interior  Dept.,  Topographical  Survey  Branch  ($88) — 

Steel  Equipment  Co.:  1  metallic  filing  case .  88  00 

Interior  Dept.,  Trafalgar  Building:  ($350.40) — 

Office  Specialty  Mfg.  Co.:  moving  steel  cases,  $14.50;  6  No.  2100  and  2  No.  2035  vertical 

sections,  etc.,  $270 . . .  284  50 

Steel  Equipment  Co.:  roller  book-shelf  case  as  per  plan .  65  90 

Justice  Dept.:  ($1,029.70) — 

Office  Specialty  Co.:  freight,  $2.70;  repairing  cases,  $15;  special  steel  case,  $331;  No.  406 

steel  cabinets,  2  at  $30 . t... . . .  408  70 

Steel  Equipment  Co. :  freight  and  cartage,  $31 ;  4-drawer  vertical  filing  cabinets,  20  at  $29.50  621  00 

Labour  Dept.:  ($456.71) — 

Office  Specialty  Mfg.  Co.:  2  bases,  $14;  freight,  $5.40;  sections,  No.  2018,  4  at  $26,  No. 

2029,  1  at  $14,  No.  2046,  1  at  $13.50,  No.  2069,  1  at  $30,  No.  2076,  1  at  $27.50,  No.  2083, 

2  at  $15;  No.  406  steel  cabinets,  1  at  $39,  3  at  $38;  top,  $4.50 .  395  90 

Steel  Equipment  Co.:  4-drawer  cabinets,  No.  3004,  2  at  $29.50;  freight,  $1.81 .  60  81 

Marine  and  Fisheries  Dept.:  ($2,073.45) — 

Office  Specialty  Co.:  bases,  2  at  $11;  cabinets,  No.  406,  1  at  $38,  1  at  $30;  sections,  No. 

2036,  6  at  $35.50,  No.  2110,  1  at  $30;  steel  cases  as  per  specifications,  $1,725;  tops,  2  at 

$4.50;  sundry,  $6.45 .  2,073  45 

Militia  and  Defence  Dept.,  Regal  Building:  ($340) — 

Office  Specialty  Co.:  2  special  steel  cases  as  per  specifications .  340  00 

Militia  and  Defence  Dept.,  Woods  Building:  ($3,311.65) — 

Office  Specialty  Co.:  freight,  $5.40;  map  cases,  2  at  $200;  metal  card  index  cabinets,  2  at 
$205;  3  special  steel  cases,  $1,384,  $410,  $406.75;  steel  section  No.  2100,  3  at  $30.50;  steel 

cabinets,  No.  406,  1  at  $34,  3  at  $30 .  3,231  65 

Steel  Equipment  Co.:  10  shelves  for  steel  case .  5  00 

Taylor,  J.  &  J.:  safe,  as  per  order .  75  00 

Mines  Department,  Fuel-Testing  Plant,  Division  St.:  ($78.50) — 

Office  Specialty  Mfg.  Co.:  3  sections,  $28,  $25,  $14;  top,  base,  etc.,  $11.50 .  78  50 

Mines  Department,  Sussex  St.:  ($1,317.90) — 

Office  Specialty  Co.:  6  bases,  $34.50;  card  sections,  No.  2034,  $28;  freight,  etc.,  $26.40; 
special  steel  cases,  2  at  $65;  sections,  No.  2029,  4  at  $14,  No.  2036,  1  at  $28,  No.  2060,  2 
at  $27.50,  3  at  $25,  No.  2076,  4  at  $22,  No.  2100,  8  at  $30.50,  5  at  $28;  No.  406  steel 
cabinets,  3  at  $38,  3  at  $34,  4  at  $30,  special,  $50;  6  tops,  $27 .  1,317  90 

Naval  Service,  Sussex  St.:  ($163.40) — 

Office  Specialty  Co.:  freight,  $5.40;  steel  cabinets,  4-drawer,  1  at  $38,  No.  406,  4  at  $30 -  163  40 

North  West  Mounted  Police:  ($1,776) — 

Eclipse  Mfg.  Co.:  labour,  628  h.  at  75c;  cartage,  $15 .  486  00 

Office  Specialty  Mfg.  Co.:  special  steel  cases .  1,290  00 

Post  Office  Dept.,  Blackburn  Building:  ($6,694.10) — 

Office  Specialty  Mfg.  Co. freight,  $44.55;  guides,  etc.,  $20.65;  metal  sorting  cases,  3  at  $50; 
roller  book-shelf  sections,  4  at  $15;  No.  406  steel  cabinets,  33  at  $30,  10  at  $31.35;  steel 

cases,  10  as  per  each  sketch,  A  and  B.,  $4,750  .  6,328  70 

Steel  Equipment  Co.:  No.  3004  cabinets,  12  at  $29.50;  freight,  $11.40 .  365  40 


Carried  forward 


35,616  64 
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5  GEORGE  V.,  A.  1915 


Ottawa:  Departmental  Fittings— Concluded. 

r 

Brought  forward . 

Post  Office  Dept.,  Hope  Building  (  ($645) — 

Eclipse  Mfg.  Co.,  moving  steel  cases  to  Hope  building . 

Steel  Equipment  Co.,  steel  filing  cabinet  as  per  specifications . 

Post  Office  Dept.,  Langevin  Block  ($116.50) — 

Taylor,  J.  &  J:  No.  64D  vault  doors,  1  set . 

Small  payments,  sundry . 

Post  Office  Dept.,  Robinson  Building  ($821.10) — 

Office  Specialty  Co.:  freight,  $31 . 10;  No.  406  steel  cabinets,  1  at  $40,  25  at  $30 . 

Public  Works  Dept.,  Robinson  Building  ($310.19) — 

Office  Specialty  Mfg.  Co.:  freight,  etc.,  $14.95;  500  guides,  $29.25;  No.  406  steel  cabinets 

5  at  $34,  1  at  $30 . 

Steel  Equipment  Co.:  No.  3004  cabinet,  $34.50;  4-drawer  filing  cabinet,  $29.50;  freight, 

gl  <jg 

Public  Works  Dept.,  209  Sparks  St.  ($746.50) — 

Office  Specialty  Co.,  moving  steel  cases  from  West  Block  to  209  Sparks  St . 

Steel  Equipment  Co.,  metal  book  case  as  per  specifications . 

Taylor,  J.  &  J.,  safe  as  per  order . 

Public  Works  Dept.,  West  Block:  ($7,458.73) — 

Eclipse  Mfg.  Co:  cartage,  61*  h.  at  75c.;  metallic  filing  cabinet  as  per  tender,  $4,321 . 

Office  Specialty  _Mfg.  Co.:  freight,  etc.,  $29.46;  “Shannon”  sections,  1  at  $17.50,  2  at 
$16.50,  1  at  $15;  No.  406  steel  cabinets,  1  at  $38,  7  at  $35,  4  at  $34,  12  at  $30;  steel 

case  as  per  plans,  $450 . 

Steel  Equipment  Co.:  metallic  fittings  for  record  room  as  per  tender . 

Steele,  V.  A.  E.:  services  as  draughtsman,  Oct.  21-Nov.  4,  1913 . 

Railways  and  Canals  ($2,665) — 

Office  Specialty  Co.:  freight,  $13.50;  guides,  $6;  repairing  steel  cases,  $70;  No.  406  steel 
cabinets,  10  at  $30;  steel  fittings  as  per  specifications,  $2,244;  No.  2030  steel  section, 

$31.50 . 

Railway  Commission  ($2,006.70) — 

Office  Specialty  Mfg.  Co.:  freight,  $2.70;  steel  cabinets,  No.  402,  3  at  $45,  No.  404,  1  at 

$35;  No.  406,  2  at  $30 . 

.  Steel  Equipment  Co.:  12-drawer  section,  $24;  2  metal  filing  cases  as  per  tender,  $1,750. . 
Secretary  of  State  Dept.  ($57.40) —  * 

Office  Specialty  Mfg.  Co.:  moving  steel  case  and  repairing  panels,  $39.40;  Steel  track  for 

sliding  ladder,  $18 . 

Supreme  Court  ($35.24) — 

Steel  Equipment  Co.:  No.  3004  vertical  filing  cabinet,  $29.50;  sundry,  $5.74 . 

Trade  &  Commerce  Dept.  ($123) — 

Eclipse  Mfg.  Co.:  60  roller  suspension  shelves . 

Maas  Bros.:  6  steel  suspension  shelves . . . 

Sundry:  advertising,  $11 .40;  R. 53941  outstanding,  $173. 13 . 

Detailed  with  Ottawa  Buildings:  Repairs,  Y — 113 . 

Total,  carried  to  page  V — 71 . 

Ottawa  Buildiugs:  Lavatories. 

City  Post  Office  ($102. 13) — 

Ellacott,  J.  A.  L.:  removing  cement  and  tiling  lavatory  cellar,  160  ft.  at  55c.;  sundry, 

$1.38 . 

Jones  &  Stevens,  labour,  17  h.  at  75c . 

East  Block  ($74.95)—  • 

Small  payments:  repairing  tile  walls  in  lavatory:  labour,  23  h.  at  75c.;  tile,  14  ft.  at  50c.; 

sundry,  $50.70 . 

House  of  Commons  ($84.80) — 

Canadian  Buffalo  Forge  Co.,  Ltd.:  electric  disk  fans,  1  12-in.,  $40,  1  9-in.,  $22 . 

Small  payments:  repairing  tile  floors,  labour,  12  h.  at  75c.,  tile,  $4;  sundry,  $9.80 _ 

House  of  Commons  Library  ($1,447.70) — 

Band,  J.  P.:  2  c.  i.  enamel  lavatories,  $20;  c.  i.  enamel  roll  rim  sinks,  2  at  $25;  galv.  iron 
pipe,  161  ft.  $29.69;  4  “Jenkins”  valves,  $9;  pig  lead,  234  lb.,  $15.79;  2  h.  w.  radiators 

$27.73;  soil  pipe,  100  ft.,  $27.20;  wiping  solder,  31  lb.  at  34c.;  sundry,  $206.75 . 

Jones  &  Stevens:  2  marble  shelves  with  n.  p.  brackets,  $8;  tiling  and  marble  work  as  per 

tender,  $977 . 

Small  payments:  10  brass  castings,  45  lb.  at  40c.;  6  doors,  $48 . 

Langevin  Block  C$2,007. 62) — 

Currie-I.ivock:  c.  i.  f.  r.  basins,  2  at  $10;  2  n:  p.  centrifugal  traps,  $17;  sundry,  $23.80... 
Jones  &  Stevens:  n.p.  brass  bolts,  88  at  20c.;  n.p.  brass  angle  clamps,  36  at  50c.;  n.p. 
brass  standards,  6  at  $4.25;  “Canadian”  marble,  139-7  ft.  at  $1.75;  hinges,  d.  a. 
spring,  11  pr.  at  $8.50,  s.  a.  spring,  2  pr.  at  $4.25;  labour,  63  h.  at  75c.;  marble,  archi¬ 
trave,  62  ft.  at  75c.,  sills,  13  ft.  at  90c.,  for  boxes,  21  ft.  at  90c.,  20  ft.  at 
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Carried  forward 
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Ottawa  Buildings:  Lavatories— Concluded.  $  cts. 

Brought  forward .  1,770  33 

Langevin  Block — Concluded. 

Jones  &  Stevens — Concluded. 

75c.;  tile  floor,  19J  ft.  at  80c.,  100  ft.  at  70c.,  wall,  308  ft.  at  70c.;  tile  and  marble  work 
as  per  tender,  $878;  sundry,  $66.60;  less,  returned,  doorstops,  3  at  50c.,  s.  a.  hinges, 

3  pr.  at  $4. 25 .  1,778  22 

McLennan,  J.  R.:  18  brass  floor  plates,  $18;  14  levers,  chains  and  handles,  $7;  14  syphon 

valves,  $49 .  74  00 

Small  payments:  cement,  20  brl.  at  $1.85;  q.c.o.  doors,  3,  $24;  sundry,  $33.60 .  94  60 

Printing  Bureau  ($25) — 

Brigham,  T.  G.:  fire  clay,  20  bags  at  $1.25 .  25  00 

West  Block  ''$666.60'' — 

Jones  &  Stevens:  architrave  and  window  and  door  sills,  as  per  tender,  $382.75;  furnishing 
and  setting  marble,  $30.30;  labour,  man  and  helper,  95  h.  at  75c.;  marble,  polished 
2  sides,  43H  ft.  at  $1.85;  marble  steps,  15j  ft.  at  75c.;  marble  capping,  15j  ft.  at  $1; 

n.p.  standards,  3  at  $4.25 .  603  74 

Small  payments:  \\  n.p.  centrifugal  trap,  $9;  4-in.  soil  pipe,  6  lengths,  $8.30;  wall  finish, 

101  t.,  $10.66;  wall  plaster,  1  t.,  $6;  sundry,  $28.90 .  62  86 

Sundry  ($4,529.72)— 

Small  payments:  18  brass  castings,  40  lb.  at  40c.;  hinges,  2  pr.  at  $4.25;  2  lavatory 

doors,  $16;  sundry,  $12.87 . . . .  53  37 

Wages,  detailed  under  “Ottawa  Buildings:  Repairs,”  page  V — 93 .  4,476  35 


Total .  8,938  52 

Less,  discounts . (Page  V — 113)  4  78 


Total,  carried  to  page  V — 71 .  8,933  74 


Ottawa:  Langevin  Block:  Improvements  to  Heating  Apparatus. 

Harris  Construction  Co.:  voucher  R. 69076  outstanding .  3,800  00 

F  hwab  Boiler  Heating  Co.,  Ltd.:  as  per  tenders:  resetting  6  hot^-water  boilers,  $4,650  ; 

re-setting  2  hot  -water  boilers,  and  2  steam  boilers,  $1,550 .  6,200  00 

Small  payments:  3  casting  arch  plates,  487  lb.  at  3|c.;  “Pemberthy”  injector,  $8.75;  sundry, 

$2.82 .  28  62 


Total,  carried  to  page  V— 71 .  10,028  62 


Ottawa:  West  Block  Elevator. 

Marshall,  A.  G.,  electric  passenger  elevator,  complete .  8,250  00 

Marshall,  A.  G.:  3  beams,  $7.56;  labour,  $47.45;  sundry,  $9.91 .  64  92 

Small  payments .  3  45 

Advertising,  $123;  King’s  Printer,  $31 .70 .  154  70 


Total,  carried  to  page  V — 71 . / .  8,473  07 


Ottawa  Parliament  Buildings:  Improvements. 

Nicolas,  F.  &  Co.:  contract  complete  for  installation  of  “Ozonair”  in  chamber  of  House  of 

Commons .  8,625  00 

Allan,  W.  E.:  “Jenkins”  radiator  valves,  24  at  $3 .  72  00 

Canadian  Buffalo  Forge  Co.:  “Baby  Conoidal”  fans  with  alternating  current,  110  V.,  60  eye., 

4  at  $90 . . . . .  360  00 

Carnochan,  John:  roofing  Railway  Committee  room,  3,290  ft.  at  3jC.  .  . . .  115  15 

Colonial  Art  Glass  Co.:  altering  4  leaded  glass  lights,  $40;  renewing  outside  windows  of  Senate 

chamber  in  copper  work,  $766.30;  repairing  inside  windows  of  Senate,  $255.45 .  1,061  75 

Davidson  &  Crooks:  8  bearing  bars,  30  grate  bars,  6  headers,  in  all,  1,868  lb.  at  3?c .  65  38 

Dowsley,  A.  H.:  12  brass  kick-plates,  $42;  doors,  1  pr.  double-acting,  1  single-acting  for 
House  of  Commons,  $185,  6  for  Senate  entrance,  $325;  2  window  frames  and  sashes 

complete,  $170;  sundry  $29.94 .  751  94 

Garrioch,  Godard  &  Co.:  d.  b.  duplex  wire,  1,030  ft.  $44.44;  luminous  bowl  fixtures  with  long 

x-ray  reflectors,  4  at  $82 .  372  44 

General  Supply  Co.  of  Canada:  labour,  50  h.  at  60c.;  pipe  covering,  etc.,  $23.42 .  53  42 

Marshall,  E.  W.:  cleaning  carpet,  2,500  y.  at  4c .  100  00 

McKinley  &  Northwood:  3  doz.  drops  for  Thermograde  return  valves,  $52.92;  labour,  24  li . 
at  80  c.;  packing,  2  boxes,  $10.51,  $8.75;  5  h.w.  radiators,  $83.80;  rubber  treads,  376  lbs. 

at  26c.;  detailed  with  1912-13,  (V— 70),  $322.21 .  595  15 

Modern  Machine  Co.:  bronze  columns,  17  at  $25 .  425  00 


Carried  forward 


12,597  23 
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5  GEORGE  V.,  A.  1915 


Ottawa  Parliament  Buildings:  Improvements— Concluded.  $  cts. 

Brought  forward .  12,597  23 

Ross,  C.,  Co.:  sewing  and  laying  carpet,  1,110  yd.  at  10c .  Ill  00 

Stanaard  Supplies  Ltd.:  floor  tiling,  $16;  roof  slates,  12  in.  x  24  in.,  1  M.,  $90 .  10G  00 

Thornton  &  Truman:  supplying  and  installing  new  phosphor  bronze  cable,  flag  pole,  etc.,  for 
main  tower:  labour,  27*  h.  at  $1;  rope,  etc.,  210  ft.,  $66.08;  less  charged  to  Ottawa  Build¬ 
ings  Repairs,  V — ,  $50 .  43  83 

Small  payments:  brass  caps  for  detector  terminals,  30  at  $1;  brass  casting,  $10.80,  brick,  2  M. 
at  $12;  14  castings  and  7  pipe  castings,  $8.40;  3  “Favorite”  radiators,  $48.59;  hardware, 

$23;  iron  castings,  25  at  80c.;  oak  chair  rails,  35  pcs,  $31.50;  pine,  100ft.,  $16.70,  150  pcs., 

$30;  6  portable  lamps,  $16.50;  sundry,  $32.77 .  292  26 

Wages,  detailed  with  Ottawa  Buildings  Repairs,  (Page  V — 93) .  529  30 


Total .  13,679  62 

Less,  Discounts  (Page  V — 113) .  11  23 


Total,  carried  to  Page  V — 71 .  13,668  39 


Ottawa  Parliament  and  Departmental  Buildings:  Fire  Protection. 

Ontario  May-Oatway  Fire  Alarms  Ltd.:  est.  5  to  July  9,  1914,  on  $41,627  contract  for  installa¬ 
tion  of  tire  alarm  system  in  Parliament  Buildings,  $22,840;  less  paid  in  1914-15,  $9,880. .  12,960  00 

McKinley  &  North  wood:  2§  in.  expansion  hose  ring  couplings,  34  at  $2.25;  1  expanding  foot 

for  hose  rings,  $9.80;  2\  in,  n.p.  straight  hose  valves,  30  at  $9.50;  sundry,  $16.96 .  388  26 

Modern  Electric  &  M’fg.  Co.:  60  h.p.  motor  for  fire  pump,  repairing  armature,  etc .  400  00 

Ontario  May-Oatway  Fire  Alarms,  Ltd.:  fire  extinguishers,  chemical,  133  at  $10,  “Pyrene,” 

75  at  $8;  “Pyrene”  fluid,  5  gal.  at  $4 .  1,950  00 

Small  payments:  sundry .  7  05 


Total,  carried  to  Page  V — 71 .  15,705  31 


Ottawa  Buildings:  Rewiring. 

Labour,  $20.65;  solder,  27  lbs.  at  30c.;  sundry,  $8.41 . .  37  16 

King’s  Printer .  6  62 


Total,  carried  to  Page  V — 72 .  43  78 


Ottawa  Parliament  Grounds:  Lovers’  Walk:  Improvements. 

Barrett  Bros.:  cement,  160  bbls.  at  $2.20;  less  sacks  returned,  740  at  10c .  278  00 

Brooks,  H.  W.:  sand,  207  loads  at  $2.10 . .  434  70 

Fleck,  Alex.,  Ltd.:  180  bars  of  |  in.  twisted  steel,  2,175  lbs.  at  3?c .  70  68 

Hill,  Jas.:  lumber,  t.  &  g.,  1,500  ft.  at  $27;  pine,  cl.  4s,  42  pcs., $43. 32,  rough,  3  M.  at  $26,  1  M. 

at  $26.50;  spruce,  500  ft.  at  $25,  500  ft.  at  $24,  300  ft.,  $7.20;  sundry,  $5.45 .  225  47 

Laverdure,  E.:  lumber,  t.  &  g.  d.  2s.,  500  ft.  at  $40,  No.  I.,  3  M.  at  $30;  spruce,  1-5  M.  at  $25. .  147  50 

Maass,  C.  M.:  cast  iron  posts,  80  for  stair,  30  straight  and  30  with  \  slant,  8,381  lbs.  at  4c.; 

65  fence  post  castings,  2,968  lbs.  at  4c.;  labour,  62  h.  at  70c . . . .  497  36 

McMahon,  E.:  cement,  53  bbls.  at  $1.90;  mastic  sidewalk,  297  sq.  y.  at  $2.55 .  858  05 

Robertson,  The  Jas.  Co.,  Ltd.:  H  in.  blk.  pipe,  88  bdles,  $366.01;  sundry,  $4.54 .  370  55 

Wright  &  Co.:  cement,  715  bbls.  at  $2.20;  crushed  stone,  f  in.,  41.9  1.,  at  $2.05;  2  in.,  74.96  1., 

at  $1-40;  9  in.  drain  pipe,  75  ft.  at30c.;  less,  sacks  returned,  2,910  at  10c .  1,495  35 

Small  payments:  cement,  20  bbls.  at  $1.80;  2  cast  sewer  grates  and  frames,  $21.12;  180  bars 
iron,  1, 102  lbs.  at  31c.;  iron  bridge,  $20.;galv.  pails,  1  doz.,$7;  \  in.  hose,  $17;  hardware, 
etc.,  $55.90;  malleable  elbows,  12  doz.,  $18;  pine,  30  pcs.,  $19.50;  1  doz.  picks,  $8.50; 

shovels,  12  at  $1.20;  tile,  200  at  5c.;  sundry,  $13.56 .  276  80 

Wages  detailed  under  Ottawa  Buildings  Repairs  (Page  V — 93) .  8,248  78 


Total .  12,903  24 

Less — Discounts  (V — 113) .  9  03 


Total,  carried  to  page  V — 72 .  12,894  21 
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Ottawa:  Parliament  Grounds:  Paving.  $  ct9 


Parliament  Hill,  $5,231.11;  mastic  sidewalk  around  East  Block,  paid  on  account,  $160.65; 

concrete  courtyard,  etc.,  as  per  tender,  $2,900 . ’  g  291  7G 

Brooks,  II.  W.:  sand,  60  1.  at  $2.10;  sundry,  $4.20 .  130  20 

Fleck,  Alex,  Ltd.:  beams,  19  steel,  $31.36;  4  in.,  7  pcs.,  $8.86;  7  in.,  14  pcs.,  $61.25;  labour, 

19  h.  at  70  c .  224  77 

Mason,  Geo.  M.,  Ltd.:  hemlock,  25  pcs.,  $16.68;  m.c.  lumber,  2,002  ft.  at  $24;  spruce,  110  pcs.. 

.  121.97 .  gO  70 

Wright  &  Co.:  cement,  80  brls.  at  $1.80 .  244  00 

Small  payments:  wire  mesh,  70  ft.,  $35.10;  sundry,  $5.69 . 40  79 

Wages,  detailed  with  Ottawa  Building  Repairs  (Page  V — 93) .  1, 120  14 


Total .  g  92g  35 

Less — Discount  (Page  V — 113) . **  ’  172 


Total,  carried  to  Page  V — 72 .  9,926  64 


Ottawa:  Parliament  Grounds:  Placing  service  wires  underground. 

Marshall,  A.  G.:  placing  service  wires  underground  in  Parliament  grounds,  contract,  $11,995; 

3  extra  manholes,  $1,150;  6  disconnection  boxes,  $592.95;  less  paid  in  1914-15,  $1,737.95  12,000  00 


Small  payments:  7  panel  cut-outs,  $5.25;  sundry,  $1.60 .  6  85 

King’s  Printer,  $12.27;  advertising,  $30.40 .  42  67 

Total,  carried  to  Page  V — 72 .  12,049  52 


Ottawa:  New  Examining  Warehouse. 

Pay  Lists  (($299,486.12). 


Superintendents:  J.  W.  Featherston,  to  Aug.  17,  1914,  5  m.  at  $150;  W7.  O.  Johnston,  8  032  m. 

to  Apr.  3,  1914,  at  $300 .  3, 159  67 

Asst.  Superintendent:  Alex.  Graham,  4-29  m.  to  July  28,  1913,  at  $125 .  536  29 

Night  Superintendent:  F.  S.  Crowell,  July  29-Feb.  12,  6-266  m.  at  $175;  A.  A.  Pitts,  Feb.- 

Mar.,  2-03  m.  at  $150 . » .  1,401  07 

Clerk  of  works,  M.  E.  Menard:  Mar.  20-Oct.  27,  1913,  2-4  m.  at  $100,  5  m.  at  $125 .  865  05 

Engineers  at  $125  per  m.:  G.  Goodwin,  Jr.,  July  29-Mar.  28,  7-935  m.;  G.  G.  McLennan, 

Sept.  28-Dec.  29,  Mar.  12-28,  3-34  m .  1,409  41 

Foreman:  J.  Marien,  Oct.  and  Mar.,  1-38  m.  at  $150;  C.  Walters,  Dec.  29-Mar.  28,  2-903  m. 

at  $250 .  932  73 

Master  Mechanic,  E.  Bcidcrman:  July  28-Feb.  12,  6-11  m.  at  $150;  Feb.  12-Mar.  28,  1-44  m. 

at  $175 .  1,168  55 

Night  Master  Mechanics:  P.  R.  Reid,  Feb.-Mar.,  1-352  m.  at  $150;  A.  Villeneuve,  Sept.- 

Mar.,  184-77  d.  at  $4 .  941  96 

Material  clerk:  R.  F.  Palmer,  July-Mar.,  201  d.  at  $3.50 .  703  50 

Officeman:  C.  Schedler,  July-Mar.,  8-032  m.  at  $125 .  1,004  02 

Rodman,  B.  Steers:  July-Mar.,  209-33  d.  at  $3 .  628  00 

Superintendent  of  horse:  G.  Lumsden,  July-Dee.,  126  d.  at  $3 .  378  00 

Timekeepers:  day,  J.  A.  Duchesneau,  July-Mar.,  7-74  m.  at  $100;  night,  M.  J.  Sheehy,  July- 

Mar.,  7-93  m.  at  $65 .  1,289  98 

Stenographer:  A.  Featherstone,  July-Mar.,  207  d.  at  $3 . 621  00 

Walking-boss:  J.  Fowler,  July-Sept.,  1-88  m.  at  $150,  Sept.-Jan.,  3-663  m.  at  $200 .  1,014  51 

Asst.  Walking-boss:  A.  Graham,  July-Feb.,  8-723  m.  at  $125 .  1,090  40 

Night  Walking-boss:  M.  Smiddy,  Aug. -Jan.,  112  d.  at  $6,  Jan.-Mar.,  2-42  m.  at  $175 .  1,095  39 

Blacksmiths:  at  $5  50  per  d.,  $244.83;  at  $4  per  d.,  $715.56;  at  $2.75  per  d.,  $452.57;  at 

sundry  rates,  $570  01 .  1,982  97 

Blacksmiths-helpers,  $1,508.46;  cable-splicers,  $70.82 .  1,579  28 

Carpenters:  at  $4.05  per  d.,  $3,949.90;  at  $3.60  per  d.,  $19, 573 . 60;  at  $3  per  d.,  $5,306.98;  at 

45c.  peril.,  $1,330.79;  at  40c.  peril.,  $2,777.20;  at  sundry  rates,  $3,396.96 .  36,335  43 

Carts:  at  $2.75  per  d.,  $249.34;  at  sundry  rates,  $2,265.92 .  2,515  26 

Drillers,  $1,947.39;  electricians,  $2,251.18;  mixer-engineers,  $80.81 .  4,279  38 

Engineers:  at  $5  50  per  d.,  $4,991.25;  at  $4  per  d.,  $874. 13;  at  $3.50  per  d.,  $4,601.94;  at  45c. 

per  h.,  $572.61;  at  40c.  per  h.,  $4,049.90;  at  35  c.  per  h.,  $877 .98;  at  sundry  rates,  $1,299.18.  17,266  99 

Foremen:  at  $5.50  per  d.,  $2,616.80;  at  $3.50  per  d.,  $3,610.88;  at  sundry  rates,  $1, 651 .48. .. .  7,879  16 

Bub-foremen,  $665.64;  firemen,  $7,940.27 .  8,605  91 

Hoistmen  at  $3.50  per  d.,  $26.45;  messengers,  $379.86 .  406  31 

Pipe-fitters  and  plumbers:  at  $2.50  per  d.,  $1, 129.67;  at  $2.25  per  d.,  $38;  at  55c.-35c.  per  h., 

$4,100.35  .  5,268  02 


Carried  forward .  104,358  24 


V — 78 


AUDITOR  GENERAL'S  REPORT,  19 13-19 U 


5  GEORGE  V.,  A.  1915 


Ottawa:  New  Examining  Warehouse — Continued.  %  cts. 

Brought  forward .  104,358  24 

Pay  Lint s — Concluded. 

Labourers:  at  $3.00  per  d.,  $04;  at  $3.50  per  d.,  $332.12;  at  $3  per  d.,  $2,094.03;  at  $2.50  per 
d.,  SI 5, 470.37;  at  $2.25  per  d.,  $1,294.38;  at  $2.10  per  d.,  $102,976.62;.  at  $2  per  d.,  $30; 
at  $1  95  per  d.,  $20.15;  at  $1.50  per  d.,  $468.17;  at  $1.25  per  d.,  $10.28;  at  $1.10  per  d., 

$223.80;  at  $1 .05  per  d.,  $109.20;  at  55c.  per  h.,  $11;  at  40c.  per  h.,  $131 .20;  at  35c.  per  h., 

$181.97;  at  30c.  per  h.,  $175.20;  at  26c.  per  h.,  $24.97;  at  25c.  per  h.,  $5,045.19;  at  22^c. 

per  h.,  $182.96;  at  20c.  per  h.,  $4,453.69;  at  16c.  per  h.,  $62.30;  at  15c.  per  h.,  $19.50 .  133,381  10 

Sand-hogs:  at  55c.  per  h.,  $4,054.98;  at  45c.  per  h.,  $7,142.08;  at  40c.  per  h.,  $970.05;  at  35c. 

per  h.,  $829.58;  at  sundry  rates,  $60.70 .  13,057  39 

Signalmen,  at  $2.50  per  d.,  $8.89;  steam-fitters,  $2,035.76 .  2,044  65 

Shorers:  at  $5  per  d.,  $1,358.42;  at  $4.05  per  d.,  $2,214.78;  at  $4  per  d.,  $17,947.34;  at  $3.60 

per  d.,  $158 .  21,678  54 

Storekeepers:  at  $75  per  m.,  $481.02;  at  sundry  rates,  $1,611.43 .  2,092  45 

Teams:  at  $4.86  per  d.,  $16,825.27;  at  $2-50  per  d.,  $453.01;  at  sundry  rates,  $421.29 .  17,699  57 

Timbermen,  $151;  water-'foy,  $720.58 .  871  58 

Watchmen:  at  $2.25,  $3,834.75;  at  sundry  rates,  $467.85 .  4,302  60 


Vouchers  paid  under  Government  Supervision  ($34,560.44). 

Allan,  W.  E.:  blk.  iron  pipe,  1,370  ft.,  $132.09;  sundry,  $82.32 .  214  41 

Argue  &  McColl:  coal,  furnace,  109-5  t.  at  $7.25,  smith,  2  t.  at  $7,  steam,  100-03  t.  at  $5.50. .  1,358  23 

Brooks,  H.  W.:  sand,  1,358  yd.  at  $1.05;  sundry,  $39.50 .  1,469  40 

Builders’ Supply  Co.:  12  wheelbarrows,  $57;  sundry,  $52.88  .  10  88 

Campbell  Steel  Sc  Iron  Works,  Ltd.:  labour,  455  h.  at  70c.;  rent  of  45  h.p.  locomotive  boiler, 

37  d.  at  $5;  retubing  boiler,  $115;  sundry,  $217.75. . .  836  25 

Capital  Warehousing  Co.:  oil,  astral,  87-4  gal.,  $17.48,  crusher,  1  brl.,  $27.37,  cylinder,  4  brl., 

$103.38;  sundry,  $36.36 .  184  59 

Carson,  W.  J.:  plate  glass,  $73.40;  sundry,  $16.77 .  90  17 

Central  Hardware  Co.:  sundry  hardware .  66  24 

Charette,  T.:  rent  of  battery,  157  d.  at  25c..;  rent  of  quadrant  and  syphon,  126  d.  at  50c. .  102  25 

Collector  of  Customs:  customs  duty  on  “Eimer  and  Amend”  invoice,  Sept.  26,  1913 .  66  26 

Cuzner  Hardware  Co.:  dynamite,  1  box  at  $11,  7  boxes  at  $9;  400  detonators  and  400  electric 

exploders,  $39;  nails,  $32.10;  6  doz.  shovel  handles,  $28;  sundry,  $89.39 .  262  49 

Fleck,  Alex.  Ltd.:  12  steel  plate  buckets,  $315;  sundry,  $7.50 .  322  50 

Foisy,  H.:  hose  coupling,  23  at  $2.40;  iron,  1,170  lb.,  $38.02;  21  “Jenkins”  globe  valves, 

$51.85;  pipe,  716  ft.,  $96.66;  sundry,  $176.38 .  418  11 

General  Supply  Co.:  pipe,  661  ft.,  $59.30;  “Pembcrthy”  injectors,  6  at  $10.50,  18  at  $9.45, 

6  at  $7.45;  steam  hose,  200  ft.,  $234.75;  sundry,  $224.15 .  796  00 

Gilmour,  D.  G.  &  Co.:  lumber,  47,885  ft.  at  $31,  3  M  at  $30  41,340  ft.  at  $26,  75,386  ft.  at 

$25,  33,228  ft.  at  $24,  33,411  ft.  at  $23;  cartage,  $1.35 .  6,101  57 

Graham,  Alex.:  drinking  water,  13,640  gal.  at  5c .  682  00 

Gray-Harvey  Co.:  dynamite,  4  cases  at  $9;  iron,  1,196  lb.,  $26.91;  6  doz.  shovels,  $42.60; 

steel,  597  lb.,  $24.39;  wire  nails,  8  kegs,  $21;  sundry,  $203.27 .  354  17 

Hill.Jas.:  lumber,  2, 333  ft.  at  $26,  2,265  ft.  at  $24,  3  Mat  $22;  spruce,  1,000  pcs.,  $90;  sundry, 

$95.84 .  366  86 

Independent  Coal  Co.:  coal,  furnace,  747-355  t.  at  $7.25,  smith,  3  t.  at  $7,  steam,  226-175  t. 

at  $5  50 .  6,683  19 

Kelly,  Jas.:  work  performed  with  drilling  machine,  17|  d.  at  $15 .  258  00 

Laverdure,  E.  J.:  sundry  hardware . . . . .  198  45 

Lawson,  Thos.  &  Sons.:  28  boiler  tubes,  $60.48;  castings,  3,101  lb.  at  4c.;  39  grate  bars, 

$130.40;  labour,  76  h.  at  80c.,  421  h.  at  70c.,  221§  h.  at  60c.;  sundry,  $383.14 .  1, 186  56 

Marsh  Sc  Henthorn:  2  friction  gears,  $60;  sundry,  $36.40 .  96  40 

Mason,  Geo.  M.,  Ltd.:  pine,  4  pcs.,  $12.80;  spruce  1,600  ft.  at  $30,  850  ft  at  $26,  21,003  ft  at 

$24 . 586  97 

McAvity.  Allan  G.,  engineering  services:  advice  re  ventilation .  70  00 

McGillivray,  W.  H.:  rent  of  derrick,  49  d.  at  $2;  sundry,  $7.88 .  105  88 

McKinley  &  Northwood:  sundry  plumbing  supplies .  137  85 

McMahon,  E.:  rent  of  3  steam  drills,  69  d.  at  $7.50 .  517  50 

Mussens,  Ltd.:  hose,  steam,  200  ft.  at  60c.,  water,  200  ft.  at  75c.;  “Holman  Tappet”  drill, 

2\  in..  $205,  3  in.,  $235;  piston  and  drill,  $25;  sundry,  $140.15 .  875  15 

Nichols,  Harley  D.:  water  color  painting .  200  00 

Ontario  Hughes-Owens  C'o.,  Ltd.:  dynamite,  12  cases,  $96.50;  sundry,  $34 .  130  50 

O’Toole  Sc  McGillivray:  rent  of  derrick  and  hoist,  189  d.  at  $7;  rent  of  derrick,  441  d.  at  $5; 

rent  of  concrete  cars,  131  d.  at  $5;  sundry,  $00.25 .  4,243  25 

Ottawa  White  and  Blue  Print  Go.:  blue  lining  paper,  2,473-5  sq.  ft.  at  8c .  197  88 

People’s  Gas  Supply  Co.:  carbide,  101  cans  at  $3.75 .  378  75 

Rankin,  W.  A.:  roofing,  5  squares,  $17.50;  sheet  lead,  109  lb.  at  10c.;  2  doz.  shovels,  $18; 

solder,  50  1b.,  $19;  sundry,  $105.38 . „ .  170  78 

Savage  Sc  MacDonell  Co.:  fir,  2,880  ft.,  8217.34;  pine,  960  ft.  at  $72;  sundry,  $2.46 .  288  92 


Carried  f  orward .  329 ,609  53 
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Ottawa:  New  Examining  Warehouse — Continued.  $  ct3. 

Brought  forward .  329,609  53 

Vouhers  paid  under  Government  Supervision — Concluded. 

Strachan,  W.:  iron,  2,651  lb.,  $74.30;  logs,  50  at  $1.50;  pipe,  777  ft.,  $92.41;  100  rods,  $25; 

sundry.  $69.92 . . . . .  336  63 

Wallace  Bell  Co. ,  Ltd.:  rent  of  drilling  machine,  444  h.  at  $1.66|;  supplying  and  cutting  150  ft. 

pipe,  $70.82;  sundry,  $32 .  £42  82 

Wright  &  Co.:  cement,  680  brl.,  $1,306.40;  sundry,  $1.45 .  1,307  85 

Small  payments:  cylinder  oil,  1  brl.,  $24.28;  hardware,  $39.04;  lumber,  2  M  at  $24;  manilla 
rope,  111  lb.,  $22.20;  repairing  locomotive,  $34.90;  rubber  boots,  12  pr.  at  $3.25;  sundry, 

$159.44 . :. .  366  86 

Vouchers  outstanding:  J.  R.  McLennan,  R  53952,  $34.02;  Water  St.  Hospital,  R  65495, 

$67.50 .  101  52 

King’s  Printer,  $130.16;  advertising,  $1,351.19 .  1,481  35 


Work  done  under  Foundation  Co.  Supervision  {$172,693.60). 


Allen  &  Cochrane:  toilet  paper,  5  cases,  $26.50;  sundry,  $39.45 .  65  95 

American  Express  Co.:  express .  50  73 

Argue  &  McColl:  coal,  egg,  7424  ton  at  $7.50,  furnace,  20  ton  at  $7.35,  smith,  \\  ton  at  $6.25, 

steam,  55  ton  at  $5.25;  coke,  2  ton  at  $6.50 .  6,025  31 

Beatty,  M.  &  Sons:  treadle,  friction  blocks,  crank,  etc .  63  00 

Bell  Telephone  Co.:  Q.  1323,  6  m.  to  Mar.  31,  1914,  $27.50;  arm  extension,  $1.82;  long 

distance,  $122.85 .  152  17 

Birkett,  Thos.  &  Son:  hose,  50  ft.  at  $1.65,  300  ft.  at  $1.05,  300  ft.  at  22c.,  100  ft.  at  19c.;  iron, 

400  lb.  at  2.3c.,  2,869  lb.  at  2.2c.,  6,066  lb.  at  2.15c.;  sundry  iron,  9,862  lb.,  $221.91;  Jack 
screws,  20 at  $2.10;  nails,  3-in.,  30  keg,  at  $2.40,  4-in.,  71  kegs  at  $2.35,  5-6  in.,  122  kegsat 
$2.30;  pick  handles,  2  doz.  at  $5,  4  doz.  at  $3.25;  shovels,  8  doz.  at  $8.10;  sundry,  $504.61 ....  2, 061  01 

Brooks,  H.  W.:  sand,  2,952  yd.  at  $1.05 .  3,099  60 

Brown  and  Sites  Co.:  2  of  No.  3  “Nye”  steam  pumps .  464  00 


Builders  Supply  Co.  of  Canada:  asbestos  boiler  covering,  60  bags  at  $1,50;  4  “Butterfly,”  drills, 

$544;  balls  for  overhauling  weights,  6  at  $32;  30  balls  for  “Nye”  pump  valves,  $147;  boiler 
compound,  1  brl.,  $66.60;  bolts,  7,086  lb.,  $233.14;  cable,  2,820  ft.,  $200.40;  candles,  2  cases 
at  $32.40;  check  valves,  10  at  $5.25;  2  concrete  hoppers  and  1561  ft.  of  steel  spouting,  $398; 
cotton  waste,  430  lb.  at  14c.;  3  electric  drills,  $444:  empty  bags,  1,500  at  6c.;  24  electric 
drill  bits,  $78.75;  electric  thawing  machine,  $145;  38  flappers  for  “Nye”  pump,  $141.06; 
flanges,  18  pr.  at  $2.40;  forge,  $42.25;  globe  valves,  144  doz.,  $227.40;  grindstone  frame, 

$43.50;  hair  felt,  $19.50;  hose,  3  at  $41.50,  1,200  ft.,  $315,  steam,  1,273  ft.,  $1,094.83,  suction, 

9  at  $38,  174  ft.  at  $5.80,  210  ft.  at  $1.90;  hose-couplings,  60  sets,  $167.40;  iron,  60,269  lb., 

$1,462.02;  lanterns,  3  doz.,  $27;  machine  bolts,  20,459  lb.,  $1,048.72;  manilla  rope,  10  coils, 

$451.35;  “Norton”  bridge-jacks,  4  at  $225;  “Nye”  pump,  $198.60;  “Nye”  steam  check, 

$114.30;  paint,  99  gal.  at  $2;  pipe,  4,0861  ft.,  $739.67;  rails,  2,400  lb.  at  3c.;  “Rainbow” 
packing,  230  lb.,  $201.25;  2-ply  roofing,  55  rolls  at  $2;  28  repair  parts  for  jack  hammers, 

$126.30;  rope.  86  sheaves,  $643.28;  steam  pump, '$115;  steel,  585  lb.  at  15c.;  spikes,  $329.40;  7 
snatch  blocks,  $167.40;  tar  felt,  20  rolls,  $25;  washers,  7,072  lb.,  $279.63;  ware  rope,  8,871 

ft.,  $706.60;  sundry,  $7,351.15 .  22,129  63 

Campbell  Steel  and  Iron  Works  Ltd.:  angles,  bolts,  etc.,  28,411  lb.  at  34c.;  6  beams,  $68.40; 

1,550  bricks,  $67.72;  castings,  6,815  lb.  at  34c.;  cartage,  $55;  carting  pig  iron,  960-73  t.  at 
55c.;  18  clutches  and  levers,  $91.98;  500  drift  bolts,  $44.03;  grate  bars,  6,707  lb.  at  34c.; 
labour,  464  b-  at  80c.,  166  h.  at  55c.,  6094  h.  at  45c. ,  2,2464  h.  at  70c.;  rent,  air  compressor, 

122  d.  at  $2.25,  marine  boiler,  51  d.  at  $2.50,  stationery  boiler,  22  d.  at  $2.50,  tubular 
boiler,  184  d.  at  $2.50;  12  salamanders,  $60;  3  stacks,  $286.25;  tubing,  912  ft.  at  144c.;  sun¬ 


dry,  $366.26 .  6,06021 

Can;  dian  Oil  Co.  Ltd.:  oil,  crusher,  1  brl.,  $17.24,  cylinder,  7  brl.,  $179.90,  engine,  2  brl., 

$21.51,  machine,  1  brl.,  $10;  sundry,  $174.16 . . .  402  81 

Canadian  Steel  Foundries  Co.:  handling  charges  on  shipments  of  pig  iron  to  Ottawa,  1,070,190 

lb . .  169  30 

Capital  Warehousing  Co.:  crusher  oil,  2  brl.,  $55.42;  sundry,  $S.68 .  64  10 

Combination  Rubber  Mfg.  Co.:  8-in.  suction  hose .  160  60 

Consumers  Cordage  Co.:  manilla  rope,  740  ft.  at  134c .  99  90 

de  Haitre,  Dr.  J.  E.:  medical  attendance,  $935;  vouchers  outstanding,  R.  70435,  $29,  R.  70434, 

$47 . •• .  1,01100 

Dominion  Express  Co.:  express  charges  on  3  pumps . . . . .  98  90 

Dominion  Wire  Rope  Co.:  3  blocks  with  shackle,  $32.34;  splicing  steel  cable,  $56.95;  wire 

rope,  1,535  ft..  $112.57 . * .  201  86 

Ellacott,  J.  A.  L.:  labour,  1111  h.  at  60c.;  wire,  135  lb.  at  30c.;  sundry,  $45.62 .  153  17 

Ellard,  W.  J.:  2  doz.  hand  drills,  $18;  7  doz.  steel  plugs,  $21;  sundry,  $28.80 .  67  80 

Engineering  Equipment  and  Supply  Co.:  carbon,  2,200  prs .  341  75 


Carried  forward .  376,989  38 


V— 80 


AUDITOR  G  EX  URAL'S  RETORT,  1013-19H 


5  GEORGE  V.,  A.  1915 


Ottawa:  New  Examining  Warehouse — Continued.  $  cts. 

Brought  forward .  376,989  38 

Work  done  under  Foundation  Co.  Supervision — Concluded. 

Foundation  Co.,  Ltd.:  buckets,  5  at  $55,  5  at  $35,  9  at  $33;  diamond-drill  boring,  Aug.,  1913, 

$2,909.32,  Sept.,  1913,  $1,720.26,  Jan.,  1914,  $637.07;  duty  on4  “Nye”  pumps,  $258.45;  sundry 
duty,  $173;  express  on  diamond  drill  outfit,  $238.53;  sundry  express,  $28.32;  forging  and 
machining  6  steel  cable  cones  and  pins,  $99;  freight,  $1,962.37;  labour,  $244;  rent  of  Buffalo 
Duplex  steam  pump,  Jan.  18  to  Feb.  13,  1914,  $50;  stationery,  $79.14;  travelling  expenses, 
of  foremen,  labourers,  etc.,  $1,202.17;  telegrams,  $45.25;  sundry,  $1,677.85:  total,  $12,071.33, 

less  sale  of  goods  from  plant,  $133.45 .  11,938  28 

Gardner  Governor  Co.:  2|-in.  plain -standard  B.  Governors,  3 .  73  50 

Garrioch,  Goddard  &  Co.:  carbons,  10  pkg.,  $20;  iron  conduit,  780  ft.,  $55.70;  lamp  guards, 

50  doz.  at  $2;  re-inforced  cord,  4,840  ft.,  $178.15;  60  sockets,  $12;  sunbeam  lamps,  16  c.p., 

3,050  at  18c.,  32  c.p.,  74  at  25c.;  r.  c.  wire,  1,500  ft.,  $34.50;  sundry,  $958.39 .  1,926  24 

General  Supply  Co.:  anvil,  $38.28;  2  “Butterfly”  valve  drills,  $280;  16  drills,  $40.20;  hose, 

150  ft.,  $79;  rainbow  packing,  161^  lb.  at  85c.;  4  sets  of  steel  for  plug  drills,  $36;  spare 

parts,  $51.29;  sundry,  $53.49 .  715  54 

Gilmour,  D.  G.  &  Co.:  hemlock,  3,037  ft.  at  $24;  pine,  6,725  ft.  at  $42,  1,000  ft.  at  $26,  dressed, 

120  ft.  at  $50,  red,  41,222  ft,  at  $42,  8,877  ft.  at  $38,  white,  1,067  ft.  at  $32,  36,080  ft.  at  $29.50, 

300  ft.  at  $26;  spruce,  from  $45  to  $23  per  M,  403,414  ft.,  $11,679.99;  lumber,  1,960  ft.  at 


Graham  &  Graham  (Drs.):  professional  services .  65  00 

Grant-IIolden-Graham:  oil  suits,  10  doz.,  $262.50;-  rubber  boots,  182  pr.  at  $4.40,  113  pr.  at 

$4.90;  tarpaulin,  $63;  sundry,  $289.57 .  1,969  -57 

Gray-Harvcy  Co.:  4  doz.  axe  handles,  $10;  caulking  cotton,  200  lb.,  $45;  cotton  waste,  757  lb. 
at  12jc.;  dynamite,  19  cases  at  $10,  1  case  at  $11;  2  electric  batteries,  $40;  6  “Jenkins” 
globe  valves,  $35.40;  nails,  $21.35;  manilla  rope,  392  lb.,  $68.16;  pipe,  415|  ft.,  $51.63; 

2-ply  roofing,  10  squares,  $22.50;  shovels,  4  doz.,  $29.20;  steel,  447  lb.,  $50.40;  sundry  $725.81  1,395  08 

Hill,  Jas.:  lumber,  2  M.  at  $25;  1,000  ft.  at  $26;  14  pcs.  sash  primed  and  glazed,  $106;  wedges, 

hardwood,  38  M.  at  $45,  softwood,  6  M  at  $25;  sundry,  $57.11 .  2,099  11 

Independent  Coal  Co.:  coni,  egg,  2,173  t.  at  $7.50,  smith’s,  9-75  t.  at  $7,  steam,  4,04-75  t.  at 

$5.50;  coke,  4  t.  at  $6.75 .  18,618  90 

Jones  &  Girouard:  fir,  at  $36.50  per  M .  460  77 

Kingsbury,  G.  E.:  ice  supplied .  63  83 

Lawson,  Thos.  &  Sons:  labour,  202  h.  at  70c.,  32  h.  at  40c.,  forging  gate,  $35;  rent  of  pig  iron, 

56-375  t.  for  4  m.  9  d.,  $487.24,  286-09  t.,  3  m.  25  d.,  $2,227.42,  102-345  t.,  4|  m.,  $690.84; 
pig  iron  not  returned,  16-855 1.  at  $25;  round  iron,  3,098  lb.  at  4c.;  3  steel  pipe  derricks,  $195; 

sundry,  $161.90 .  4,496  90 

Marsh  &  Ilcnthorn,  Ltd.:  7 friction  screws,  $17.65;  14  friction  block  sets,  $67;  sundry,  $63.05.. .  .  147  70 

McAuliffe-Davis  Lumber  Co.:  fir,  3,008  ft.  at  $55;  lumber,  100,368  ft.  at  $44,  92,281  ft.  at  $43; 

7,500  ft.  at  $24;  sundry,  $24.03 .  8,753  72 

McDougall,  John,  Caledonia  Iron  Works,  Ltd.:  6  buckets,  $99;  8  corner  plates,  32  plates  for 

shields,  etc.,  8,960  lb.  at  55c.;  shields,  gussets,  etc.,  2,890  lb.  at  8§c.;  sundry,  $55.05 .  892  50 

McKinley  &  Northwood:  covering  opening  in  boiler  room,  $76;  fitting  corrugated  iron  on 
smoke  stack,  $35;  16  hose  couplings,  $42;  72  globe  valves,  $166.80;  labour,  9!  h.,  at  $1;  580  h. 

80c.,  355  h.  at  40c.,  30§  h.  at  30c.;  pipe,  3,131!  ft.,  $378.38;  6  doz.  shovels,  $57;  2  tanks,  $98; 

sundry,  $1,924.81 .  3,402  64 

McMahon,  E.:  rent  of  “Holman”  rock  drills,  139  d.  at  $2.50;  rent  of  “Pulsometer”  pump,  97 

d.  at  $1.50;  sundry,  $5.90 .  498  90 

Miller  Bros.  &  Sons,  Ltd.:  driving  wheel  and  4  rope  wheels,  $61;  10  sheaves,  $122;  3  sets  trans¬ 
mission  gears,  $112.50 .  295  50 

Mills,  H.  L.:  carting  pig  iron,  444.81  t.  at  6.50 .  289  13 

M unsens,  Ltd.:  10  Jack  screws .  52  00 

“Nye”  Steam  Pump  &  Machinery  Co.,  sundry  .  valves  and  pump  sections .  79  37 

Ontario-Hughes  Owen  Co.  Ltd.:  sundry  supplies .  115  75 

O’Toole  &  McGillivray:  rent  of  steam  hoist,  156  d.  at  $3;  railway  frogs,  4  at  $15;  sundry, 

$32.50 .  560  50 

Ottawa  Electric  Co.:  electrical  energy,  Aug.  1  to  Jan.  8,  22,466  k.w.,  $1,617.98,  Sept.  30  to  Jan. 

8,  45.66  k.w.,  $329.01;  power  supplied,  Nov.  27  to  Jan.  8,  $17.14;  thawing  apparatus,  Jan. 

27  to  Feb.  28,  $36.26;  10  arcs,  5  m.  at  $4.60  each  per  m.,  16  c.p.  lamps,  250,  $45;  wire,  495 

lb.,  $71.78;  sundry,  $33.30 .  2,380  47 

Peerless  Water  Co.:  supplying  drinking  w’ater,  Sept.  8  to  Feb.  28 .  533  00 

Perkins,  C.  L.:  sundry  machine  v'ork .  789  10 

Popham,  Geo.  H.:  stationery  supplies .  245  75 

Savage  &  MacDonoll,  Co.:  lumber,  7,884  ft.  at  $48,  4,320  ft.  at  $46,  20,283  ft.  at  $35,  9,573  ft. 
at  $30,  156,037  ft.  at  $28,  3  M  at  $25,  2  M  at  $24,  sundry  lumber,  42,360  ft.,  $2,016.47; 

cartage,  $76.28 .  8,159  10 

Shedden  Forwarding  Co.:  cartage  on  pig  iron,  233  t.  at  60c.,  289-22  t.  at  45c .  269  96 

Stew'art,  R.  <k  Son,  premiums  of  insurance  policy  on  boiler,  No.  20548,  $70,  No.  20674,  $10. .  80  00 

Tressider,  E.  G.:  24  bull  dog  guards,  $30;  iron  conduit,  190  ft.,  $22.80;  r.c.  wire,  1,300  ft., 

$39;  w.p.  w-ire,  50  lb.,  $14;  sundry,  $117.88 .  223  68 

Wallace  Bell  Co.,  Ltd.:  renting  drilling  machine,  161  h.  at  $1.66| .  268  33 


Carried  forward 


478,478  27 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V-  81 

SESSIONAL  PAPER  No.  1 


Ottawa:  New  Examining  Warehouse — Concluded.  $  cts. 

Brought  forward .  478,478  27 

Vouchers  paid  under  Foundation  Co.  Supervision — Concluded. 

Williams  &  Wilson,  Ltd.:  supplying  wheels,  iron,  etc .  390  00 

Wright  &  Co.:  cartage,  $52;  cement,  12, 002|  bil. ,  $22, 594. 2G;  crushed  stone,  3,178-44  t.  at  $1.40  27,090  07 

Small  payments:  ambulance  services,  $12;  2  beams,  $24;  1,000  brass  checks,  $35;  medical 
attendance,  $98;  5  jack  screws,  $17.50;  3  h.p.  motor,  $20;  renting  typewriter,  $21;  steam 

piston,  $10;  steel,  $19.35;  sundry,  $358.72 .  615  57 

Vouchers  outstanding:  R.  68384,  Dr.  Watterson,  $7;  R 70436,  Dr.  Parent,  $10;  R  5127,  Ottawa 

General  Hospital,  $121.25;  R  5128,  St.  Lukes,  Hospital,  $22 .  160  25 

Foundation  Co.:  Superintendence  ($4 6,775.86 ). 

12  per  cent  of  paylists  from  July  29,  1913-Mar.  26,  1914,  (total,  $211,337.91,  included  in  paylists 

detailed  above) .  25,360  56 

12  per  cent  of  voucher  paid  under  Foundation  Co.,  supervision  (total  as  above,  $172,693.60)"  20,723  34 

12  per  cent  of  payment  for  express  (account  not  yet  paid,  $67.45) .  8  10 

Rent  of  plant:  July  26,  1913-Mar.  26,  1914 .  683  36 


Total .  553,515  52 

Less — 

Charged  to  1914-15 .  53,270  42 

Charged  to  New  Departmental  Buildings . (Page  V — 19)  1,035  08 

Sale  of  unused  material .  122  49 

■ - —  54,427  99 


Total,  carried  to  page  V — 72 .  499,087  53 


Ottawa:  Fuel-Testing  Laboratory. 

Marshall,  A.  G.:  cable,  80  ft.  at  47c.,  30  ft.  at  37c.;  concrete  work,  157  ft.  at  25c.;  erecting 
6  skylights  and  one  ventilator  as  per  tender,  $1,225;  installing  ventilating  apparatus  with 
variable  speed  control  motor,  as  per  tender,  $825;  labour,  29  h.  at  90c.,  72  h.  at  60c.; 

sundry,  $32.77;  detailed  in  1912-13,  V— 71,  $1,000 . .  . . . .  3,216  52 

Taylor  &  Lackey:  est.  1  to  Mar.  31,  1914,  on  $6,979  contract  for  roaster  building,  and  addition 

to  fuel  shed .  980  00 

King’s  Printer,  $30.61;  advertising,  $181 .66 .  212  27 


Total,  carried  to  page  V — 72 .  4,408  79 


Ottawa:  Mines  Building.  * 

Arnoldi,  Ernest  C.:  diamond  mesh  lath,  27  sheets,  $7.50;  standard  “I”  beam,  2  in  x  65  ft., 

2  lengths,  $135 . - .  142  50 

Baird  &  Tatlock,  London,  Eng.:  plumbing  supplies .  162  26 

Band,  J.  P.:  165  ft.  pipe,  $9.10;  w'iping  solder;  53  lb.,  $16.40;  sundry,  $33.86 .  59  36 

Bertschinger,  A.  H.:  \  in.  alphaduct,  500  ft.,  $30;  cable,  410  ft.,  $102.20;  1-in.  conduit,  50  ft., 

$7;  8  B.  “deep  boxes,’’  61  at  30c.;  250  v  fuses,  126  at  15c.;  16  flush  switches,  $12;  75 
ground  clamps,  $15.75;  13  holophone  shades,  $15.60;  split  knobs,  500,  $10;  tungstoliers, 

1-6  It.,  $9.50,  4-5  It.,  $65.80;  4  in.  tubes,  800,  $12;  wiping  solder,  15  lb.,  $5.25;  r.  c. 

wire,  5,020  ft.,  $212.25;  sundry,  $140.87 .  675  42 

Blakney,  H.  IV.  contract  for  teak  wood  tops,  cupboards,  etc.,  as  per  tender,  $824.40;  extra 

work  on  doors,  $40 .  864  40 

Brown  &  McArthur:  installing  ventilator:  labour,  46}  h.  at  75c.;  material,  $18.18 .  53  25 

Campbell  Bros.,  Steel  &  Iron  Works:  cleats,  79  lb.,  $3.95;  corrugated  iron,  489  sq.  ft.,  $24.45; 
galv.  iron,  1,920  lb.,  $91.20;  installing  machinery  as  per  contract,  $68;  labour,  404*2  h.  at 
60c.;  smoke  pipe,  cold  air  duct  and  “Jacket”  heater  as  per  contract,  $84;  sundry,  $7.10  521  40 

Canadian  Buffalo  Forge  Co.,  Ltd.:  fan,  engine  and  heater,  installed  as  per  contract,  $3,600; 
freight,  $6;  new  housing  for  12  in.  fan,  $50;  2  in.  pump  and  motor,  $385;  less  advance 

of  $2,500,  page  V— 72,  1912-13. . .  1,541  00 

Carson,  W.  J.:  plate  glass  with  polished  edges,  24  Its .  55  44 

Chabot,  A.:  double  cupboards  as  per  contract,  5  at  $18 .  90  00 

Currie  &  Livock:  n.  p.  compression  sink  cocks,  16  at  $1.50;  porcelain  sinks,  2  at  $34.50,  Oat 

$28;  sundry,  $12.50 . .  '  273  50 

Enright.  Jas.  J.:  brass  plates,  89  lbs.  at  40c.;  24  iron  bracketsand  2  railings,  $15.20;  labour,  95}  h. 

at  60c.;  sundry,  $27. 15 .  135  10 

Garrioch,  Godard  &  Co.:  compensator,  220  v.,  60  eye.,  1\  h.  p.,  $57;  sundry,  $6  OS .  63  08 

General  Supply  Co.:  8  in.  bracket  hangers,  2  at  $2.95;  dressed  cork,  21  pcs.  at  75c.;  9  pulleys, 

$22.33;  sundry,  $28.28 . % .  72  26 


Carried  forward .  4,708  97 

1— 6v 


V  82 


auditor  (;i:x niiAL'S  report,  1013-1914 


5  GEORGE  V.,  A.  1915 


Ottawa:  Mines  Building — Concluded.  $  cts. 

Brought  forward .  4,708  97 


Grant-Holden-Graham:  59  blinds  supplied  and  put  up,  $53 ;  sundry,  81c . 

Hill,  Jas.:  10  doors,  $15;  lumber,  d.  4  s.,  150  ft.  at  850,  rough,  1,000  ft.,  $24,  26  pcs.,  $36.60; 
sundry  lumber,  575  ft.,  814.22;  1  in.  pine  flooring.  275  ft.,  $8.25;  t.  &  g.  sheeting,  500  ft. 

at  $35;  moulding,  150  ft.  at  14c. ;  shingles,  4*  M  at  $4;  sundry,  $38 . 

Hull  Wail  Plaster  Co.:  2, 400  sacks  at  10c.;  wall  plaster,  120  t.  at  $6;  less  sacks  returned,  959 

at  ID,- . 

Jones  &  Stevens:  tiling  fume  closets  and  furnishing  slate  for  table  tops,  as  per  tender. 
Laverdure,  E.  .1.:  brass  cup  locks,  2  doz.,  $16;  3  pr.  centre  grate  bars  for  “Gurney  Oxford’’ 

heater,  $25.95;  pipe  vise,  $20;  soil  pipe,  80  ft.,  $12.60;  sundry,  $79.81 . 

McKinley  &  Nortliwood:  4  in.  drain  pipe,  852  lb.  at  9c.;  iron  pipe,  80  ft.  at  U^e.;  galv.  iron 
work  as  per  tender,  $1,936,  less  advance  payment,  1912-13,  page  V — 73,  $1,200;  4  in.  long 
lead  bends,  12  at  $2.10;  plumber’s  work,  132^  h.  at  70e.;  sheet  lead,  2,960  lb.  at  7^0.; 

waste  pipe,  122  lb.  at  10c. ;  sundry,  $59.63  . 

Office  Specialty  Mfg.  Co.:  cabinet,  $21;  chairs,  side,  3  at  $3.75,  tilter,  1  at  $15;  desk,  $18.25; 

oak  ends,  1  pr.,  $9;  sections,  10,  $57.50;  2  tables,  $49.75;  sundry,  $23,75 . 

Otis-Fensom  Elevator  Co.:  contract  complete  for  installation  of  electric  passenger  elevator, 

$4,954;  altering  elevator  doors,  labour,  271j  h.,  $81.45,  material,  $13.72 . 

Reliance  Engineering  &  Mfg.  Co.:  installing  vacuum  plant  as  per  tender,  $2,490;  less  advance 

of  $2,200  in  1912-13,  page  V— 73 . 

Stewart  &  Co.:  g.  o.  umbrella  stands,  28  at  $2.50 . . . 

Thornton  &  Truman:  1  double  wire  gate,  11  ft.  x  5  ft.  x  7  ft.  with  small  gate  in  section 
Small  payments:  cement,  5  brl.  at  $2.20,  17  brl.  at  $1.76;  ;  condulets,  21,  $14.62;  d.  d.  glass, 
21  pcs.,  $24.30;  14  lead  weights,  $14.40;  U  in.  picture  moulding,  117  ft.  at  12c.;  2  rubber 
mats,  $33.40;  6  sections,  $20.40;  sand,  7  1.  at  $2.10;  10  sashes,  $10.25;  stone,  8-32  t., 
$13  69;  table,  $18.50;  waste  pipe,  72  lb.  at  10c.;  sundry,  $68.46 . 


53  81 

200  07 

864  10 
373  00 

154  36 


1,233  66 

205  50 

5,049  17 

290  00 
70  00 
50  00 


294  88 


Total .  13,547  52 

Less — Discounts,  page  V — 113 .  3  38 


Total,  carried  to  page  V — 72 


13,544  14 


Ottawa  Public  Buildings:  Repairs  and  Maintenance. 


Elevator  Attendants . 

Gas  and  Electric  Light,  including  roads  and  bridges . 

Cl  rounds . 

Heating,  including  salaries  of  firemen,  etc . 

Removal  of  snow  (including  Rideau  Hall) . 

Repairs,  including  ventilation,  furniture,  etc . 

Telephone  Service . 

Rideau  Hall:  Allowance  for  Fuel  and  Light . 

Rideau  Hall:  Additions  and  Improvements,  furniture  maintenance,  etc., 
(including  grounds) . 


(Page  V— 83) 

36,253  10 

(  “ 

V— 85) 

64,783  62 

(  “ 

V— 86) 

28,603  23 

•  (  “ 

V— 89) 

146,570  81 

(  “ 

V— 89) 

3,966  02 

-(  “ 

V— 113) 

374,848  54 

(  “ 

V— 116) 

32,908  80 

(  “ 

V— 116) 

9,500  00 

(  “ 

V— 121) 

285,977  11 

Total,  carried  to  page  V — 2 


983,411  23 


Ottawa  Public  Buildings:  Elevator  Attendants. 


Archives:  J.  Bureau:  12  m.  at  $60,  less  $33.04  in  June  and  July . 

Canadian  Building:  E.  Charettc,  y.  $720,  overtime,  $34.13;  C.  McFadden,  12  m.,  $720,  less 
$3.90,  Apr.,  Dec.  and  Jan.;  J.  Piche,  12  m.,  $720,  less  $1.50,  Apr.;  A.  St.  Denis,  12  m., 

$720,  less  $3  in  June . . 

Customs,  Albert  St.:  ,J.  Trepanier,  12  m.,  $720,  overtime,  $3.75 . 

East  Block:  A.  Drapeau,  y.,  $720;  J.  B.  Rioux,  y.,  $960 . 

Langevin  Block:  A.  Brunet,  y.,  $720,  overtime,  $1;  T.  Caron,  y.,  $720;  P.  Kilduff,  y.,  $720, 
overtime,  $3.07;  W.  Palen,  y.,  $720,  overtime,  $4  50;  N.  Proulx,  y.,  $720,  overtime, 

$2.88;  L.  Remillard,  y.,  $720,  overtime,  $2.38 . 

L  ngevin  Block,  Pumps:  engineer,  W.  Marshall,  y.,  $840;  firemen,  C.  Heatherington,  Apr., 

$60,  J-  B.  Mulligan,  May-Mar.,  $660 . 

Militia  and  Defence:  J.  Beaulne:  y.,  $720,  less,  $33.16  in  Jan.  and  Feb . 

Mines:  Jas.  Graham:  y . ’ . 


Parliament  Buildings:  A.  Chevrier,  y.,  $720,  overtime,  $27-25;  J.  Hotte,  y.,  $720,  overtime, 
$24.91;  T.  Lavoie,  y.,  $720,  overtime,  $31.16;  T.  Phillips,  Apr. -June,  Mar.,  $240;  II. 

Viau,  y.,  $720,  overtime,  $5.75;  sundry  overtime,  $18 .75 . 

Post  Office:  J.  Godard,  y.  less  Dec.  and  $3.93  in  Aug.  and  Nov.,  $656.07;  E.  Labclle,  y.,  $720, 
overtime,  $6;  J.  R.  Stoate,  y.,  less  $19  35  in  Jan.,  $700.65,  overtime,  $4;  J.  Whalen,  y., 
$720 . 


Railway  Commission:  R.  Johnston,  y . 

Regal  Block:  Geo.  Vogan,  y.,  $720,  less  $2.90  in  July 


686  96 


2,905  73 
723  75 
1,680  00 


4,333  83 

1 , 560  00 
686  84 
720  00 


3,227  82 


2,806  72 
720  00 
717  10 


Carried  forward 


20,768  75 
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Brought  forward .  20,768  75 

Robinson  Block:  P.  Blondcau,  y.,  S720,  overtime,  $17.04;  T.  Phillips,  July-Feb.,  $480;  A. 

Wilson,  y.,  $720 . .  1,937  04 

Senate:  J.  Trepanier,  overtime,  Feb .  5  oo 

Victoria  Memorial  Museum:  D.  Johnston,  y.,  $720,  overtime,  75c.;  F.  Laroque,  y.,  $720, 

overtime,  75c.;  E.  Pelletier,  overtime,  75c .  1,442  25 

West  Block:  W.  Lachapelle,  y.,  $720;  J.  W.  Lewis,  y.,  less  $2  in  Apr.,  $718;  W.  H.  Guiggs, 

y.,  $720;  I).  St.  Jean,  y.,  $720 .  2,878  00 

Woods  Building:  W.  J.  Connolly,  y.  $720,  overtime  50c;  J.  Godard,  Dec.,  $60;  H.  Mercier, 

y.  $720,  overtime  $18.27:  E.  Pelletier,  y.  $720,  overtime  75c .  2,239  52 

Relief  men:  A.  Baker,  y.  $720,  overtime  $32.13;  H.  Goyette,  y.  $720,  overtime  $4-39;  F. 

Jacques,  y.  $700,  overtime  $2.63;  G.  Lafontaine,  yr.  $720,  overtime  $21.75;  C.  McConnell, 
yr.,  $720;  G.  Tessier,  yr.  $720,  overtime  $3.50;  I.  Trepanier,  y.  $720,  overtime  $1.25; 
sundry,  $1,896.89 .  6,982  54 


Total,  carried  to  page  V— 82 .  36,253  10 


Ottawa  Public  Buildings:  Gas  and  Electric  Light. 

Bertschinger,  A.  H.:  100  heater  porcelains,  $58.80;  40-w  “Mazda”  lamps,  600  at  42c.;  100-w 

tungstens,  50  at  $1;  sundry,  $8.57 . 369  37 

Canadian  Tungsten  Lamp  Co.:  5,000  tungsten  lamps .  1,177  00 

Electrical  Equipment  Co.,  Ltd.:  16  c.p.  carbon  lamps,  500  at  ll§c .  57  50 

Ellacott,  J.  A.  L.:  16-c.p.  carbon  lamps,  250  at  15c.;  “Mazda”  lamps,  100  w.,  250  at  80c., 

60  w.,  250  at  48c.,  40  w.,  250  at  37c.;  40  c.p.  tungstens,  1,000,  $765 .  1,215  00 

Garriocli,  Godard  &  Co.;  16  c.p.  “Linolite”  lamps,  12  at  $1;  “Mazda”  lamps,  500  w.,  6  at  $5.25 
12  at  $4.80,  250  w.,  74  at  $2.40.  150  w.,  74  at  $1 .50,  100  w.,  148  at  $1,  170  at  96c.,  125  at  90c.; 

40  w.,  2200  at  42c.;  Nernst  lamp  glowers,  spring  type,  2,640  at  41fc.;  heating  tubes  for 

Nernst  lamps,  500  at  $1.32;  sundry,  $60  23 .  3,561  15 

Grand  Trunk  Railway  System:  electric  current  supplied  to  the  Board  of  Railway  Commiss¬ 
ioners,  March  1,  1913-March  31,  1914,  9,8605  k.w.  at  6c.;  meter,  $1.25;  sundry,  $1.04...  593  91 

Gravelle,  J.  Geo.  &  Co.:  carbon  lamps,  16  c.p.  amber,  12  at  75c.,  32  c.p.,  clear,  200  at  25c.; 

16  c.p.,  clear,  500  at  18c.;  60  w.  “Mazda”  lamps,  50  at  65  c.;  100  w.  tungstens,  100  at  $1 . 10. .  291  50 

Hiscott,  W.  E.:  caretaker  of  Laurier  Bridge,  12  m.  to  M^rch  31,  1914 .  60  00 

McCallum,  W.  R.:  40  w.  “Mazda”  lamps,  600  at  37£c . ! .  225  00 

NicolasJ  F.  &  Son,  Ltd.:  16  c.p.  carbon  lamps,  2,250  at  11c.;  40  w.  tungstens,  1,500  at  35c. ...  772  50 

Ottawa  City,  Municipal  Electric  Department  ($8,625.64) — 

Agriculture  Dept.,  66  Queen  St.:  white  way  lighting,  15  m.  to  Jan.  1,  1914,  33  ft.  at  5c. 

per  ft.  per  m .  24  75 

Agriculture  Dept.,  Imperial  Bldg.:  whiteway  lighting,  15  in.  to  Jan.  1,  1914,  66  ft.  at  5c. 

per  ft.  per  m . . .  49  50 

Agriculture  Dept.,  S.  W.  cor.  Queen  and  Metcalfe  Sts.:  whiteway  lighting,  11  m.  to  Aug. 

30,  1913,  66  ft.  at  5c.  per  ft.  per  m .  36  30 

Blackburn  Bldg.:  electric  current,  supplied,  at  $2  per  16  c.p.  It.  per  ann.,  Apr.  1-June  30,  340^ 

16  c.p.  Its.,  July  1,  1913-Feb.  28,  ’14,  331  16  c.p.  Its.,  Jan.  1-Mar.  31,  1914,  330  16  c.p.  Its., 

alternating  current  motor,  Apr.  1-June  30,  1913,  5  h.p.  at  $25  per  h.p.  per  ann .  807  83 

Canadian  Bldg.:  arc  light,  Apr.  1-Sept.  30,  1913,  Jan.  1-Mar.  31,  1914,  9  m.  at  $24  per  ann.; 
electric  current  supplied  at  $2  per  16  c.p.  It.  per  ann.,  Apr.  1-June  30,  1,412  of  16  c.p. 

Its.,  July  1-Sept.  30,  1,376  16  c.p.  Its.,  Oct.  1-Feb.  28,  1914,  34,610  k.w.  at  3*0.,  Jan.  1 

-Mar.  31,  1914,  1,367  16  c.p.  Its .  3,306  85 

Customs  Long  Room,  70  Queen  St.:  Jan.  7-Feb.  28,  1914,  734  k.w.  at  3jc .  25  70 

Customs  Dept.,  Robinson  Bldg.,  68  Queen  St.:  whiteway  lighting,  13  m.  to  Jan.  1,  1914, 

64|  ft.  at  5  c.  per  ft.  per  m . . .  42  00 

Egan  Bldg.,  25  Sparks  St.:  electric  current  supplied  at  $2  per  16  c.p.  It.  per  ann.:  Apr.  1, 

1913-Feb.  28,  1914,  4  16  c.p.  Its.;  Jan.  1-Mar.  31,  1914,  3  16  c.p.  Its .  8  84 

French  Translators,  26  Lyon  St.:  electric  current  supplied:  5  m.  to  Jan.  26,  1914,  36  16  c.p. 

Its.  at  $2  per  It.  per  ann.;  Jan.  26-Feb.  28,  1914,  27  k.w.  at  3|c .  30  93 

French  Translators,  105  Yittoria  St.:  electric  current  supplied:  14 - 88  m.  to  Jan.  26,  1914, 

38  16  c.p.  Its.  at  $2  per  It.  per  ann.;  Jan.  26-Feb.  28,  1914,  105  k.w.  at  3^e .  97  92 

Inland  Revenue,  201  Wellington  St.:  whiteway  lighting,  19  m.  to  Jan.  1,  1914,  161  ft.  at  5c. 

per  ft.  per  m .  15  68 

Labour  Dept.:  whiteway  lighting,  13  m.  to  Jan.  1,  1911,  66  ft.  at  5c.  per  ft.  per  m .  42  90 

Marine  &  Fisheries,  Fisheries  Museum:  whiteway  lighting,  19  m.  to  Jan.  1,  1914,  99  ft.  at 

5  cts.  per  ft.  per  m .  94  05 

Militia  and  Defence,  203  Queen  St.:  whiteway  lighting,  15  m.  to  Jan.  1,  1914,  30f  ft.  at  5c. 

per  ft.  per  m .  23  06 

Militia  and  Defence,  11  lj  ltideau  St.:  whiteway  lighting,  18  m.  to  Jan.  1,  1914,5  ft.  at  5c. 

per  ft.  per  m .  4  50 

Militia  and  Defence,  347  Sparks  St.:  whiteway  lighting,  14  m.  to  Jan.  1,  1914,  30j  ft.  at 

5  c.  per  ft.  per  m .  21  35 

Post  Office  Dept.,  Robinson  Bldg.:  Jan.  6-Feb.  28,  1914,  53  k.w.  at  3^e . .  1  86 


Carried  forward .  12,956  95 
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Ottawa  Public  Buildings:  Gas  and  Electric  Light — Continued.  $  ets. 

% 

Brought  forward .  12,950  95 

Ottawa  City,  Municipal  Electric  Dept. — Continued. 

Post  Office  Dept.,  Rideau  Club  Bldg.:  electric  current  supplied,  1  yr.  to  Mar.  31,  1914,  54 

16  c.p.  Its.  at  $2  per  It.  per  ann.;  additional  light,  5-49  k.w.,  &22. 10 .  130  10 

Post  Office  Garage:  electric  current  supplied,  11.85  m.  to  Jan.  3,  1914,  11  10  c.p.  Its.  at  $2 

per  It.  peri*  ann.;  Jan.  3-Feb.  28,  1914,  41  k.w.  at  3^c .  23  17 

Public  Works  Dept.,  cor.  Queen  and  O’Connor  Sts.:  whiteway  lighting,  19  m.  to  Jan.  1, 

1914,  132  ft.  at  5c.  per  ft.  per  m . .  125  40 

Public  Works  Dept.,  Robinson  Bldg.:  electric  current  supplied  at  82  per  10  c.p.  It.  per 
ann.:  Apr.  1 -June 30,  21010  c.p.  Its.;  July  1-Sept.  30, 498  16  c.p.  Its.;  Jan.  1-Mar.  31,  210 

16  c.p.  Its.;  Jan.  8- Feb.  28,  3,397  k.w.  at  3sC .  577  90 

155  Sparks  St.:  whiteway  lighting,  11  m.  to  Aug.  30,  1913,  66  ft.  at  5c.  per  ft.  per  m .  36  30 

Woods  Bldg.,  Queen  St.:  electric  current  supplied  at  $2  per  16  c.p.  per  ann.,  Apr.  1-June  30, 

237  16  c.p.  Its.;  July  1-Sept.  30,  228  16  c.p.  Its.,  Jan.  1-Mar.  31,  1914,  212  16  c.p.  Its.; 

Oct.  1-Feb.  28,  1914,  5,266  k.w.  at  3§c .  522  81 

Woods  Bldg.,  Slater  St.:  arc  light,  Apr.  1-Sept.  30,  1913,  Jan.  1-Mar.  31,  1914,  at  824  per 
ann.:  electric  current  supplied,  at  $2  per  16  c.p.  It.  per  ann.,  Apr.  1-June  30,  998  16  c.p. 

Its.;  July  1-Sept.  30,  1913,  979  16  c.p.  Its.;  Jan.  1-Mar.  31,  1914,  906  16  c.p.  Its.;  Oct.  1 

-Feb.  28,  1914,  31,041  k.w.  at  3§c .  2,575  94 


Ottawa  Electric  Co.:  lighting,  tungstens  and  carbons,  reduced  to  standard  16  c.p.,  12  m.  to 
Mar.  31,  1914,  at  81.75  per  lamp  per  ann.;  Agriculture  Dept.,  Commission  of  Exhibitions, 
35;  Archives,  258  ;  Customs  Laboratory,  60;  Dominion  Observatory,  422;  Fuel  Testing 
Plant,  219;  House  of  Commons  Library,  660;  House  of  Commons  Tower  and  Grounds, 
582;  Interior  Dept.,  Cliff  St.  28;  Interior  Dept.,  Surveyor  General’s  Office,  155;  Laurier 
Ave.  Bridge,  70;  Royal  Mint,  146;  Trafalgar  Bldg.,  445;  Victoria  Chambers,  11;  total, 


3, 091  lights . 5,409  2 

Ottawa  Electric  Co.:  lighting,  tungstens  and  carbons,  reduced  to  standard  16  c.p.  at  81.75 
per  ann. — 

Agriculture  Dept.,  326  Queen  St.:  19  lights,  9  m.  to  Apr.  1,  1914 .  24  95 

Audit  Office,  Journal  Bldg.:  76  lights,  2 \  m.  to  Apr.  1,  1914 .  27  71 

Audit  Office,  McNeill.  Bldg.:  58  lights,  9  m.  to  Jan.  1,  1914 . 76  11 

Birks  Bldg.:  489  lights,  6  m.  to  Oct.  1,  1913;  500  lights,  6  m.  to  Apr.  1,  1914 .  865  36 

Conservation  Commission:  79  lights,  9  m.  to  Jan.  1,  1914,  158  lights,  2  m.  to  Jan.  1,  1914, 

258  lights,  3  m.  to  Apr.  1,  1914 .  262  67 

Corry  Bldg.:  284  lights,  6  m.  to  Oct.  1,  1913,  3  m.  to  Apr.  1,  1914;  286  lights,  3  m.  to  Jan.  1, 

1914 .  497  88 

Customs,  12  Albert  St.:  62  lights,  23  m.  to  Oct.  1,  1913;  88  lights,  6  m.  to  Apr.  1,  1914. . . .  284  96 

Customs  Dept.,  Bank  of  B.N.A.  Bldg.:  34  lights,  13  m.  to  Jan.  1,  1914 .  64  45 

Customs,  241  Wellington  St.:  64  lights,  5  m.  to  April  1,  1914 .  46  67 

Customs,  265-267  Wellington:  50  lights,  6  m.  to  Apr.  1,  1914 .  43  75 

Dominion  Observatory:  5  lights,  5  m.  to  Apr.  1,  1914 .  3  65 

East  Block:  1,549  lights,  6  m.  to  Oct.  1, 1,913;  1,594  lights,  3  m.  to  Jan.  1, 1914;  1,606  lights, 

3  m.  to  Apr.  1,  1914 .  2,755  39 

Fotheringham  &  Popham  Building:  104  lights,  6  m.  to  Oct.,  1913;  112  lights,  6  m.  to  Apr. 

1,  1914.^ .  188  98 

House  of  Commons:  3,110  lights,  6  m.  to  Oct.  1,  1913,  3,234  lights,  6  m.  to  Apr.  1,  1914. .  5,551  00 

Harris-Campbell  Building:  297  lights,  6  m.  Oct.  1,  1913,  299  lights,  6  m.  to  Apr.  1,  1914.  521  52 

Imperial  Building:  269  lights,  9  m.  to  Jan.  1,  1914,  270  lights,  3  m.  to  Apr.  1,  1914 .  471  17 

Indian  Affairs,  Booth  Building:  174  lights,  31  m.  to  Apr.  1,  1914 .  88  80 

Inland  Revenue,  Victoria  Island:  41  lights,  9  m.  to  Jan.  1,  1914 .  53  80 

Interior  Dept.,  Mines  Branch:  16  lights,  9  m.  to  Jan.  1 ,  1914 .  21  00 

Interior  Dept.,  Secretary’s  Branch:  79  lights,  6  m.  to  Oct.  1,  1913 , 80  lights,  3  m.  to  Jan.  1, 

1914 .  104  12 

Interior  Dept.,  25  Sparks  St.:  7  lights,  9  m.  to  Jan.  1, 1914 .  9  19 

Justice  Dept.,  Nagle  Building:  81  lights,  6  m.  to  Oct.  1, 1913,  87  lights,  6  m.  to  Apr.  1, 1914.  147  00 

Langevin  Block:  1,466  lights,  6  m.  to  Oct.  1,  1913,  1 ,496  lights,  3  m.  to  Jan.  1,  1914,  1,498 

lights,  3  m.  to  Apr.  1,  1914 .  2,592  60 

Major  Hill  Park:  300  lights,  6  m.  to  Oct.  1, 1913 .  262  50 

Major  Hill  Park,  Greenhouses:  23  lights,  9  m.  to  Jan.  1, 1914, 12  lights,  3  m.  to  Apr.  1, 1914  35  47 

Marine  and  Fisheries,  Fish  Hatchery:  150  lights,  6  m.  to  Oct.  1,  1913,  198  lights,  6  m.  to 

Jan.  1,  1914.... . . 304  51 

Marine  and  F'sheries,  Sussex  St.:  4  lights,  6  m.  to  Oct.  1, 1913 .  3  50 

Marine  and  Fisheries,  69  Vittoria  St.:  18  lights,  9  m.  to  Jan.  1,  1914 .  23  63 

Militia  and  Defence,  Emmett  St.:  7  lights,  11  m.  to  Mar.  1,  1914 .  11  26 

Militia  and  Defence,  113  Rideau  St.:67  lights,  6  m.  to  Oct.  10,  1912,  87  lights,  12  m.  to  Oct. 

10,1913 . 210  92 

Militia  and  Defence,  Vittoria  St.:  75  lights,  5  m.  to  Oct.  1,  1913,  81  lights,  3  m.  to  Jan.  1, 

1914 . 90  13 

Mines  Branch,  cor.  Bank  and  Sparks  St.:  18  lights,  3  m.  to  Jan.  1,  1914,  8  lights,  3  m.  to 

Apr.  1,1914 . 11  38 

Mines  Branch,  Sussex  St.:  344  lights,  15  m.  to  Apr.  1,  1914 .  752  50 

Naval  Service:  168  lights,  6  m.  to  Oct.  1,  1913,  171  lights,  6  m.  to  Apr.  1,  1914 .  296  62 


Carried  forward .  39,062  99 
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Brought  forward .  39,062  99 

Ottawa  Electric  Co.:  lighting,  tungstens  and  carbons  reduced  to  standard  16  c.  p.  at  SI. 75 
per  annum — Continued. 

Nepean  Point  and  Lady  Grey  Road:  248  lights,  3  m.  to  Apr.  1,  1914 .  108  50 

North  West  Mounted  Police,  128  Wellington  St.:  46  lights,  4  m.  to  Mar.  1,  1913,  72  lights, 

7  m  to  Oct.  1,  1913,  75  lights,  6  m.  to  Apr.  1,  1914 .  165  95 

North  West  Mounted  Police,  Stores:  51  lights,  9  m.  to  Jan.  1, 1914 .  66  92 

Post  Office:  803  lights,  9  m.  to  Jan.  1,  1914,  805  lights,  1  m.  to  Feb.  1,  1914,  733  lights,  2  m. 

to  Apr.  1,  1914 . - .  1,385  14 

Post  Office  Dept.,  223  Queen  St.:  55  lights,  5j  m.  to  Oct.  15,  1913 .  44  11 

Printing  Bureau:  2,225  lights,  6  m.  to  Oct.  1, 1913,  2,269  lights,  6  m.  to  Apr.  1,  1914 .  3,932  26 

Printing  Bureau,  Stores:  20  lights,  8  m.  to  Jan.  1, 1914 .  23  33 

Public  Works  Dept.,  Victoria  Island:  56  lights,  6  m.  to  Apr.  1,  1913,  64  lights,  9  m.  to  Jan. 

1,  1914 .  133  02 

Railways  and  Canals,  124  Wellington  St.:  29  lights,  10-88  m.  to  Jan.  30,  1914 .  46  08 

Regal  Building:  382  lights,  6  m.  to  Oct.  1,  1913,  383  lights,  6  m.  to  Apr.  1,  1914 .  669  34 

Senate:  1,570  lights,  6  m.  to  Oct.  1,  1913,  1,573  lights,  3  m.  to  Jan.  1,  1913,  1,577  lights,  3  m. 

to  Apr.  1,  1914 .  2,751  85 

Supreme  Court:  254  lights,  6  m.  to  Oct.  1,  1913,  273  lights,  6  m.  to  Apr.  1,  1914 .  461  14 

Victoria  Museum:  1,184  lights,  6  m.  to  Oct.  1,  1913,  1,468  lights,  3  m.  to  Jan.  1,  1914,  1,327 

lights,  3  m.  to  Apr.  1,  1914 . .• .  2,258  82 

West  Block:  2,401  lights,  6  m.  to  Oct.  1, 1913,  2,457  lights,  3  m.  to  Jan.  1,  1914,  2,468  lights, 

3  m.  to  Apr.  1,  1914 .  4,255  56 

Ottawa  Electric  Co.:  sundry,  ($2,039.29) — 

Arc  lamps  at  $50  per  annum:  27  for  6  m.  to  Sept.  30,  1913,  23  for  3  m.  to  Dec.  31,  1913, 

less  1  arc  for  §  m.,  26  for  3  m.  to  Mar.  31,  1914 .  1,284  72 

Agriculture  Dept.,  326  Queen  St.:  Apr.  1  to  July  14, 1913,  99  k.w .  7  41 

Biological  Laboratory:  arc  lamp  current,  1  y.  to  Mar.  26,  1914,  -86  h.p.  at  20  per  h.p.  per 

annum;  gas,  July  4,  1913  to  Jan.  31,  1914,  47-4  M.  cu.  ft.,  at  $1.10,  meter  83c .  70  09 

Inland  Revenue,  319  Queen  St.:  electric  current,  Mar.  3  to  Dec.  30,  1913,  1,808  k.w.  at7.2c.; 

meter  86c .  131  03 

Interior  Dept.,  Garland  Building:  electric  current,  Dec.  30,  1912  to  Oct.  9,  1913,  1,098  k.w. 

at  7.2c.;  meter,  79c . „ .  79  84 

Militia  Dept.,  178  Wellington  St.:  electric  current  supplied  at  $20  per  h.p.  per  annum:  5  m. 

to  Dec.  23, 1913,  3- 18  h.p.,  3  m.  to  Mar.  28, 1914,  5-3  h.p .  53  00 

Plaza:  tungsten  lamps  at  $4-37§  each  per  annum,  24  lights,  10-26  m.  to  Apr.  1,  1914,  35 
lights,  9  m.  to  Dec.  31,  1914;  tungstens  reduced  to  standard  16-c.p.  at  $1.75  per  light 

per  annum,  313  lights,  3  m.  to  Apr.  1,  1914 .  341  35 

Victoria  Memorial  Museum:  arc  lamps,  etc.  at  $20  per  h.p.  per  annum:  3  m.  to  July  1,  1913, 

4-9  h.p.,  3  m.  to  Oct.  1, 1913,  4-55  h.p.,  3  m.  to  Jan.  1, 1914,  4  -92  h.p .  71  85 

Perkins  Electric  Co.,  Ltd.:  40  w.  tungstens,  9,925  at  281c. ;  freight,  $6.70 .  2,835  32 

Thornton  &  Truman:  drilling  28  posts,  $53.50;  making  56  lamp  sockets,  $71.80;  making  93  shade 
holders  for  Nepean  Point  Park  posts,  $105.40;  sundry  labour,  681  h-  at  $1,  201  h.  at 

60c.;  sundry,  $59.34 .  370  84 

Trudeau,  Arthur:  apparatus  and  material  for  lighting  Nepean  Point  and  Lady  Grey  Road, 

$2,994.60;  junction  boxes,  6  at  $9.80,  5  at  $7.10;  40-w.  Mazda  lamps,  400  at  42c.;  sundry,  $5.  3,262  50 

Small  payments:  250-w.  tungstens,  15  at  $2.75;  sundry,  $38.45 .  79  70 

King’s  Printers  Account .  6  55 

Wages,  detailed  with  Ottawa  Building  Repairs . (Page  V — 93)  870  20 


Total .  64,829  41 

Less — Discount  (Page  V — 113) .  45  79 


Total,  carried  to  Page  V — 82 .  64,783  62 


Ottawa  Public  Buildings:  Grounds. 

Foreman  of  grounds,  Thos.  E.  Davis:  to  Mar.  31, 1914,  12  m.  at  $121.66 .  1,459  92 

Assistant  foreman,  G.  W.  Rennie:  to  Mar.  31,  1914,  12  m.  at  $100 .  1,200  00 

Arborist,  G.  W.  Alloric:  18 \  d.  at  $3 .  55  50 

Florists  at  $56.27  per  m.:  J.  Rowley,  $670.15;  D.  Smith,  $669.79,  overtime,  $15.34 .  1,355  28 

Gardeners  at  $56.27  per  rn.:  E.  Gagne,  $675.24,  overtime,  $79.96;  D.  Kemp,  $675.24,  overtime, 

$56.32;  Geo.  Munro,  $615.50,  overtime,  $80.63 .  2,182  89 

Birkett,  Thos.  &  Son  Co.,  Ltd.:  400  expansion  shields,  $19;  horse  lawn  mower,  $206.50;  sundry 

$28  -05 .  253  55 

Davies,  Win.  Co.,  lawn  dressing,  7  t.  at  $50 .  350  00 

Graham,  John:  sods,  delivered,  7,510  yd.  at  10c . 751  00 

Graham  Bros.:  bulbs,  $690  09;  grass  seed,  etc.,  $257;  40-in.  horse  lawn  sweeper,  $70;  sundry, 

$92.52 .  1,409  61 


Can  A.d  forward .  9,017  75 
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Gravelle,  J.  Geo.  &  Co.:  cut  outs,  600  v.,  30  amp.,  53  at  60c,,  3  amp.,  75  at  40c;  No.  14  duplex 
wire,  1,000  ft.,  $31;  fuses,  25  at  30c.;  grounding  clamps,  25  at  30c.;  lead  waste  pipe,  186* 
lb.  at  15c.;  string  solder,  32  lb.  at  55c.;  wiping  solder,  80  lb.  at  45c.;  sundry,  $26.21  ; 

voucher  outstanding,  R. 51364,  $417 .  635  59 

Gutta  Percha  Rubber  Mfg.  Co.:  hose,  2*-in.  4-ply  “Lion,”  100  ft.,  $50.63,  2*-in.  unlined  linen 

hose,  100  ft.,  $19.68,  11  in  “Trojan”  fire  hose  309  ft.,  $81;  sundry,  $14.76 .  166  07 

Lawson,  Thos.:  boiler  grates,  170  lb.  at  5c.;  19  brass  castings,  78  lb.  at  30c.;  east  iron  pipe, 

200  lb.  at  4c.;  4  gully  grates,  825  lb.  at  4c.;  improved  hydrant,  $55;  6-in.  valves,  2,  $24.50; 

2  valve  plates  and  frames,  981  lb.  at  4c.;  sundry,  $21.04 .  212  68 

Martin,  J.  S.  &  Co.:  hay,  oats,  beans,  etc .  194  05 

Modern  Electric  &  Mfg.  Co.:  repairing  and  sharpening  6  lawn  mowers,  $11 .75;  repairing  lawn 

sprinklers,  36  h.  at  65c.,  18  h.  at  50c.;  sundry,  $8.48., .  51  63 

Ottawa  Nurseries,  trees  and  shrubs .  490  80 

Richardson,  Cartge  Co.:  teaming,  155  d.  at  $4.75 .  741  00 

Scrim's:  plants,  bulbs,  etc.,  $237. 15;  pots,  etc.,  $13.30 .  250  45 

Steel-Briggs  Seed  Co.:  bulbs,  flowers,  etc . 193  25 

Steel  &  Radiation  Ltd.:  2  centre  grate  bars,  96  lb.  at  8c.;  fourth  section  for  “Improved 

Buffalo”  boiler,  466  lb.  at  10c.;  sundry,  86c .  55  14 

Stone  <fc  Wellington:  sundry  bulbs  and  flowers .  1,051  80 

Strachan,  \\\:  hose,  j  cotton,  650  ft.  at  25c.,  4-ply  rubber,  200  ft.  at  27c.,  700  ft.  at  16c.;  2 

sprayers,  $13;  sundry,  $1.95 . « .  343  45 

Taylor-Forbes  Co.:  cutting  unit  complete  for  “Coldwell”  motor  machine,  $73.25;  4  sections 

of  horse  lawn  sweeper,  $37.15;  1  set  of  6  brushes,  $11 .  121  40 

Wright,  R.  H.:  nicoticide,  6  pints,  $9  50;  smilax,  ferns,  etc.,  $123.25 .  132  75 

Small  payments;  anti-oil,  4  gal.,  $4.20;  cable,  200  ft.  at  5-lc.;  cement,  15  brl.  at  $1.80,  20  brl. 
at  $1  76;  1  gate  valve,  $6;  gasolene,  85  gal.,  $21.50;  d.  d.  glass,  40  pcs.,  $15.85;  24  globes, 

$29.25;  hose,  50  ft.,  $8;  hardware,  $S0. 10;  labour,  20  h.  at  75c.;  ladder,  40  ft.,  $10;  lumber 
200  1.  ft.  at  7c.;  c.  i.  manholes,  950  lb.  at  4c.;  pot  lead  compound,  20  lb.  at  56c.;  sand, 

4  1.  at  $2  10;  spramotor  outfit,  $26;  shoeing  horses,  $16;  1  doz.  shovels,  $9;  “Scotch  ” 
pipe,  20  lens,  at  55c.;  solder,  string,  25  lb.  at  35c.,  wiping,  25  lb.  at  30c.;  sockets,  150  at 
22c.;  tarpaulins,  4  at  $1 .60;  3-ply  waterproof  aprons,  4  at  $3;  zinc,  100  lb.  at  12c.;  sundry, 

$137  86 . ‘ .  613  41 

Wages,  detailed  with  Ottawa  Buildings:  Repairs . (PageV — 93)  14,337  89 


Total .  28,610  11 

Less — discounts  (Page  V — 113) .  6  88 


Total,  carried  to  page  V — 82. ..... .' .  28,603  23 


Oifawa  Buildings:  Keating,  including  Salaries  of  Engineers,  Firemen,  Watchmen,  etc. 

Archives:  firemen  at  $60  per  m.:  F.  Audette,  Apr.,  Nov. -Mar.,  $360;  I.  Fournier,  Apr. -May  2 

$63.87;  I).  Morel,  Nov. -Mar.,  $300 .  723  87 

Bank  of  British  North  America:  firemen  at  $60  per  m.:  D.  Farry,  Apr.,  Nov. -Mar.,  $360  ; 

John  Noyes,  Apr.,  $60;  Geo.  Turpin,  Oct.,  17  d.,  $34 .  454  00 

Cu'toms,  12  Albert  St.:  firemen  at  $60  per  m.:  C.  Goyette.  Apr.,  Nov. -Mar.,  $360;  J.  Marks, 

12  m.  to  Mar.  31,  1914,  $720 .  1,080  00 

Cu-toms,  Wellington  St.:  firemen  at  $60  per  m.:  E.  Leblanc,  Oct.  27-Mar.  31,  1914 .  307  75 

Ea  t  Block:  ashmen,  at  $48  per  m.,  J.  Charron  $7.75,  J.  Corbett  $224.31,  Jas.  Rowe  $49.55, 

W.  Scott  $4.80;  engineers  at  $70  per  m.,  Apr. -Mar.,  J.  B.  Belanger  $840,  Thos.  Haig  $840, 

Oct.  Langlois  $840,  ;  firemen  at  $  50  per  m.,  H.  Brisson,  Apr.,  Nov. -Mar.,  less  1  d.,  $340.33; 

O.  Bouchard,  Apr. -May  2,  $63.87;  J.  Charron,  Nov. -Mar.,  less  Jan.  and  2  d.  in  Nov., 

$235.80;  J.  Corbett,  6  d.  in  Jan.,  $11.61;  T.  Cuddie,  1  d.  in  Dec.,  $2;  A.  Dugal,  Apr., 

Nov  .-Mar.,  $360;  A.  Gordon,  Apr. -May  2,  Nov. -Mar.,  $363.87;  P.  Laliberte,  Nov. -Mar., 
less  2  d.,  $295  93;  F.  X.  Lortie,  Apr.,  Nov. -Mar.,  $360;  A.  Ross,  Apr. -Oct.,  $420;  watch¬ 
man  at  $60  per  m.,  J.  Whitton,  Apr. -Mar.,  less  4  d.,  $712 .  5,971  82 

Egan  Block:  watchman,  at  $8  per  wk.,  O.  Turcotte,  Apr. -Mar .  417  14 

Fuel-testing  plant:  Hugh  Curran,  12  in.  to  Mar.  31,  1914,  at  $60 .  720  00 

Green  house:  fireman  at  $60  per  m.:  J.  Chartrand,  Apr.  $60;  A.  Fauteux,  Apr.,  Nov. -Mar., 

$360;  W.  Staples,  Nov  .-Mar.,  $300.* .  720  00 

Harris-Campbell  Building:  watchman,  at  $60  per  m.,  F.  Girouard,  Apr. -Mar .  720  00 

Imperial  Building:  caretaker,  at  $30  per  m.,  W.  B.  Ralph,  Apr. -Mar .  720  00 

Labelle  Building:  firemen  at  $39  per  m.:  E.  Archambault,  Feb. -Mar.,  1-4  d.  in  Jan.,  $147.10; 

F.  Rock,  Feb. -Mar.,  1-4  d.  in  Jan.,  $147.10 .  294  20 

Langevin  Block:  firemen  at  $60  per  m.:  R.  Cloutier,  Nov. -Mar.,  $109;  A.  Cuddie,  Apr.,  $60; 

E.  Cyr.,  Apr. -May  2,  $63.87;  M.  Larkin,  Nov. -Mar.,  $390;  R.  Marineault,  Nov. -Mar., 

$300;  S.  McElroy,  Apr. -Sept.,  less  2  d.  in  Apr.,  $346;  W.  McLean,  Nov. -Mar.,  $300;  II. 

Proulx,  Nov  .-Mar.,  $300:  A.  Richard,  Apr.,  $60;  G.  Turpin,  Nov. -Mar.,  $300;  T.  Turpin, 

Apr.,  $60:  D.  White,  Apr.,  Oct. -Mar.,  $420 . x .  2,809  87 

Methylated  Spirits  Warehouse:  watchman  at  $60  per  m.,  C.  Hoak,  Apr. -Mar., .  720  00 


Carried  forward .  15,658  65 
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Mines:  engineer  at  $70  per  m.,  Jas.  Ogilvie,  Apr.-Mar.,  less  22  d.,  $808.39;  firemen  at  $60  per 
m.,  W.  A.  Davis,  Apr.-May  2,  Nov.-Mar  21,  $323.23,  A.  Girling,  Apr.-May  2,  $63.87, 

W.  McLean,  May,  16|  d.,  $32.90,  M.  Shankman,  Nov.-Mar.,  $300;  watchman  at  $60  per 

m.,  P.  Creegan,  Apr.-Mar.,  $720 .  2,248  39 

Mint:  firemen  at  $60  per  m.:  I.  Langlois,  Apr.,  Nov.-Mar.,  $360;  T.  McAllister,  Jan.  16- 

Mar.  31,  $150  96;  H.  Millaire,  Apr.,  Nov.-Mar.,  $360;  Jan.  16-Mar.  31,  $149.04 .  1,020  00 

Nagle  &  Imperial  Buildings:  firemen  at  $60  per  m.:  J.  R.  Bunyan,  Apr.-May  2,  Nov.-Mar., 

$363.87;  F.  Langlois,  Apr.,  Nov.-Mar.,  $360 .  723  87 

Naval  Affairs:  engineer  at  $70  per  m.,  W.  A.  Fletcher,  July,  4  d.,  $9.04;  firemen  at  $60  per  m., 

J.  A.  Bastion,  Apr.-May  3,  June  30-Mar.  31,  $607.32,  T.  Dugal,  Apr.,  Nov.-Mar.,  $360. . .  976  36 

Observatory:  watchman  at  $55  per  m.,  A.  Villeneuve,  Apr.-Mar .  660  00 

Parliament  Buildings  ($9,869.19) — 

Ashmen  at  $48  per  m.:  T.  Donoghue,  Apr.,  4  d.,  Nov.-Feb.  26,  $194.98;  N.  Dupuis, 

Apr.-May  2,  Nov.-Mar.,  less  12  d.,  $270.52;  J.  Labelle,  Mar.  28-May  1,  1913,  Nov.- 

Mar.,  $297.53,  overtime,  $6.29 .  769  32 

Engineer  at  $100  per  m.:  Thos.  VVensley,  Apr.-Mar .  1,200  00 

Assistant  engineer,  at  $90  per  m.,  Martin  Clancy,  Sept.  17-Mar.  31 .  5S2  00 

Assistant  engineers,  at  $70  per  m.:  A.  Bourgeois,  Apr.-Mar.,  $840;  E.  Gariepy,  Apr.-Mar. 

$840;  J.  Hennessy,  Apr.-Mar.,  $840;  Geo.  McDonald,  Apr.-Mar.,  $S40 .  3,360  00 

Firemen  at  $60  per  m.:  E.  Benoit,  Apr.-Mar.,  $720;  I.  Granger,  Apr.-Mar.,  $720;  A. 

Guindon,  Apr.-Mar.,  $720;  A.  Hudon,  Apr.-Mar.,  $720;  J.  Leclerc,  Apr.-May  2, 

$63.87;  J.  Reeves,  Apr.-Mar.,  $720;  Wm.  Scott,  Nov.  4-Mar.,  $294 .  3,957  87 

Parliament  Tower:  caretaker  at  $2  per  d.,  Geo.  Vincent,  365  d .  730  00 

Post  Office  ($2,960.34)— 

Engineers  at  $70  per  m.:  F.  Dumoulin,  Apr.-Mar.,  $840:  W.  A.  Fletcher,  Apr.,  Nov.  18- 

Mar.,  $380.34 .  1,220  34 

Firemen  at  $60  per  m.:  J.  B.  Ethier,  Apr.-Mar.,  $720;  J..  Stearns,  Nov.-Mar.,  $300 .  1,020  00 

Watchman,  F.  Moyneur,  Apr.-Mar.,  12  m.  at  $60 .  720  00 

Printing  Bureau  store  room:  watchman,  at  $60  per  m.:  Peter  Lcwicki,  Oct.,  22  d.,  Nov.- 

Dee.  15 .  132  59 

Regal  Building:  fireman  at  $70  per  m.:  T.  Buckley,  12  m.  to  Mar.  31,  1914 .  840  00 

Rideau  Hall:  watchman  at  $60  per  m.:  Fred  Gray,  Apr.-Mar.,  less  1  d .  717  86 

Robinson  Building:  firemen  at  $60  per  m.,  A.  Carter,  Nov.-Mar.,  $300,  J.  C.  Donohue, 

Nov.-Dee.,  $120,  J.  H.  Easton,  Apr.-May  2,  $63.87,  H.  Finisher,  Apr.-May,  $63.87; 
fireman  at  $70  per  m.,  J.  C.  Donohue,  Jan.-Mar.,  $210;  watchman,  at  $60  per  m.,  Apr.- 

Mar.,  less  1  d.,  $718 .  1,475  74 

Supreme  Court:  engineer,  P.  O’Connor,  to  Mar.  31,  1914,  12  m.  at  $70;  fireman,  A.  Masson, 

to  Mar.  31,  1914,  12  m.  at  $60;  watchman,  A.  Nash,  to  Mar.  31,  1914,  12  m.  at  $60 . r  2,280  00 

Topographical  Survey  Building:  firemen  at  $60  per  m.:  G.  Atkinson,  Apr.,  Nov.-Mar.,  $360; 

J.  B.  Huard,  Apr.,  $60;  A.  Joncas,  Nov.-Mar.,  $300 .  720  00 

Union  Bank  Building:  firemen  at  $60  per  m.:  H.  Cole,  Feb. -Mar.,  less  15|  d.,  $86.79;  S. 

North,  Apr.,  $60;  A.  Ross,  Nov.-Feb.,  $240 .  386  79 

Victoria  Island:  firemen  at  $60  per  m.:  Geo.  Shore,  April  to  May  2,  Nov.  to  Mar .  363  87 

Victoria  Memorial  Museum  ($6,449.20) — 

Ashmen  at  $48  per  m.:  A.  Bowman,  April,  Nov.  to  Mar.,  $288;  J.  Way,  April  to  May  2, 

Nov.  10  to  Mar.,  $273.59 .  561  59 

Engineer,  W.  N.  Rice,  to  Mar.  31,  1914,  12  m.  at  $100 .  1,200  00 

Assistant  engineers,  April  to  Mar.,  at  $70  per  m.:  T.  Butterworth,  $840;  T.  Whalen,  $840. .  1,680  00 

Firemen  at  $60  per  m.:  W.  A.  Baker,  April,  Nov.  to  Mar.,  $360;  A.  Carter,  April  to  May 
2,  $63.87;  J.  Donohue,  April  to  May  2,  $63.87;  C.  O.  Heatherington,  Nov.  to  Mar., 

$300;  W.  Easton,  Nov.  to  Mar.,  $300;  W.J.  McDonell,  Nov.  3  to  Mar.,  $296;  W.  McLean, 

April  $60;  J.  Rivers,  April,  $60;  W.  H.  Soles,  Nov.  to  Mar.,  $300;  A.  Turgeon,  April 

to  May  2,  Nov.  to  Mar.,  $363.87 .  2,167  61 

Sterilizer  at  $70  per  m.:  O.  Rivet,  April  to  Mar . : .  840  00 

West  Block  ($6,322.39)— 

Ashmen,  at  $48  per  m.:  P.  Kehoe,  April,  Jan.  7  to  Mar.,  $182.71;  J.  Lacy,  Nov.  to  Dec., 

$96;  J.  Lennon,  April  to  May  1,  Nov.  to  Mar.,  $289.55 . . .  568  26 

Engineers  at  $70  per  m.,  April  to  Mar.:  II.  Bannerman,  $840;  A.  Mignault,  $840;  T.  Timlin, 

$840 . .  2,520  00 

Firemen  at  $60  per  m.:  J.  F.  Bartlett,  April,  Nov.  to  Mar.,  $360;  A.  Lortie,  Apr.,  Nov.  to 
Mar.  $360;  T.  Mason,  April  to  Mar.,  $720;  J.  B.  Mulligan,  April,  $60;  Jas.  O’Dea, 

April,  $60;  A.  Nevan,  Nov.  to  Mar.,  $300;  S.  North,  Nov.  to  Mar.,  $300;  T.  A. 

Robert,  April,  Nov.  to  Mar.,  less  3  d.,  $354.13 .  2,514  13 

Watchman,  It.  Cornwall,  to  Mar.  31,  1914,  12  m.  at  $60 .  720  00 

Woods  &  Canadian  Buildings,  engineers  at  $70  per  m.:  A.  Girling,  July  6  to  Mar.  31,  $616.45; 

Fred.  Way,  April  to  July  5,  $221.67 .  838  12 

Workshop,  engineers  at  $70  per  m.:  J.  Carpenter,  April  to  Oct.,  $490,  G.  Hollingsworth,  Dec. 

10  to  Mar.,  $259.68,  J.  Mahon,  Dec.,  $70;  firemen  at  $60  per  m.,  Geo.  Burk,  April  to  May, 

Nov.  to  Mar.,  less  3  d.,  $414;  assistant  storekeeper,  H.  Mercier,  April  to  Mar.,  12  m.  at 

$75;  watchman,  John  Symes,  April  to  Mar.,  12  m.  at  $60 .  2,853  68 


Carried  forward .  58,227  04 
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Extra  employees  ($3,596.28) — 

Carters,  at  $2.75  per  d.:C.  Carisse,  26j  d.;  Jos.  Gorman,  27  d.;  W.  Lynch,  28  d.;  J.  Plunkett, 

25  d.;  J.  Robillard,  26§  <1 .  305  77 

Coal  inspector,  J.  Manners:  12  m.  to  Mar.  31,  1013,  at  $55 .  060  00 

Engineers:  W.  A.  Fletcher,  Aug.  to  Oct.,  3  m.  at  $70;  A.  Giroux,  Dec.,  $13.62 .  223  62 

Team,  Geo.  Crowe,  26  d.  at  $4.75 .  123  50 

Weighing  coal:  April  to  Mar.,  O.  Joubarne,  1  m.  at  $60,  10  m.  29|  d.  at  $55;  J.  Shea,  12 

m.  at  $70.83 .  1,512  30 

Wood  and  coal  men:  M.  Gorman,  to  Mar.  31,  1913,  12  m.  at  $55;  E.  Quesnel,  1  m.,  2  d. 

at  $48 .  711  09 

Thivierge,  J.  A.,  paymaster:  apparent  over-payment,  July,  1913 .  9  00 

lleney,  (John)  &  Son:  coal  supplied  under  contracts,  ($71,898.96) — 

Contract  of  1912-13,  detailed  in  1912-13,  page  V — 100 .  5,668  10 

Contract  of  1913-14,  coal  supplied  to  June  16, 1914:  “Lackawanna  Anthracite”,  bird’s  eye, 

2,957-46  t.  at  $4.70,  egg,  1,198-165 1.  at  $7.09,  furnace,  7252  -065  t.  at  $6.90,  stove,  430-8  at 
$7.09;  “blue  grass”  cannel,  400-215  t.  at  $7.75;  blacksmith,  10-19  t.  at  $6.50;  less  paid 

in  1914-15,  $12,425.70 .  66,230  86 

Argue  &  Mc-Coll:  coal,  egg,  15  t.  at  $7.50,  stove,  3  t.  at  $8.50,  \  t.  at  $8,  1  t.  at  $7.50;  wood, 

hard,  2  c.  at  $9,  2  c.  at  $8.25,  kindling,  39  c.  at  $4.75,  mill,  97  c.  at  $4;  sundry,  50c .  743  44 

Barrett  Bros.:  hardwood,  ^c.  at  $9;  millwood,  1  c.  at  $6,  6  c.  at  $5.75,  5J  c.  at  $5.50,  25  c.  at 

$5.25,  15  c.  at  $4.50,  69  c.  at  $4 .  550  00 

Heney,  John  <fc  Son:  coal  supplied  outside  of  contract:  bird’s  eye,  429-39  t.  at  $4.75,  lump,  lj  t. 

at  $5.50;  bagging  and  carrying  coal,  23-8  t.  at  50c .  2,058  38 

Independent  Coal  Co.:  coal,  egg,  25-87  t.  at  $7.50,  furnace,  152-96  t.  at  $7.50,  1-19  t.  at  $7.25, 

nut,  3  t.  at  $8.25,  stove,  14-5  t.  at  $7.50,  sundry  coal,  1 1.  at  $5.50;  wood,  1  c.  at  $4;  sundry  85c  1,493  62 

Ottawa  Electric  Co.  ($199.52) — 

Biological  Laboratory,  Experimental  Farm:  current  supplied:  1  heater,  1  yr.  to  Mar.  31, 

1914,  $64;  2  heaters,  1  yr.  to  Mar.  26,  1914,  1  -86  h.p.  at  $20  per  h.p.  per  annum .  101  20 

Militia  and  Defence,  113  Rideau  St.:  current  supplied,  one  heater,  6  m.  at  Oct.  10,  1912. .  2  62 

Speaker’s  Sitting-Room,  House  of  Commons:  current  supplied,  2  heaters,  session,  \\ 

m.  to  June  6,  1913,  7-4  h.p.  at  $12.50  per  h.p .  92  50 

Victoria  Memorial  Museum:  current  supplied  one  heater,  3  m.  to  Jan.  1,  1914,  -64  h.p.  at 

$20  per  h.p.  per  annum .  3  20 

Ottawa  Gas  Co.:  gas  supplied,  12  m.  to  Mar.  31,  1914  ($7.383.44) — 

Agriculture  Department:  500  cu.  ft.  at  $1.10  per  M;  meter,  $2.04 .  2  59 

Archives  Building:  15,300  cu.  ft.  at  $1.10;  meter,  $3 .  19  83 

Canadian  Building:  333,800  cu.  ft.  at  $1.10;  meter,  $12.60 .  379  78 

City  Rost  Office:  47,500  cu.  ft.  at  $1.10;  meter,  $2.40..> .  54  65 

Customs  Dept.,  Bank  of  B.N.A.:  14,000  cu.  ft.  at  $1.10;  meter,  $3 .  18  40 

Customs  Dept.,  Custom  House:  1,400  cu.  ft.  at  $1.10;  meter,  $2.04 .  3  58 

Customs  Laboratory,  41  Lyon  St.:  39,800  cu.  ft.  at  $1.10;  meter,  $1.59 . .  48  37 

Gas  fuel-testing  Plant,  Dolly  Varden  St.:  48,300  cu.  ft.  at  $1.10;  meter,  $3.60 .  56  73 

Gas  Inspector’s  Office:  9,500  cu.  ft  at  $1.10;  meter  rent,  $2.40 .  12  85 

Imperial  Building:  6,900  cu.  ft.  at  $1.10;  meter,  $2.04 .  9  63 

Inland  Revenue,  317  Queen  St.:  208,800  cu.  ft.  at  $1.10;  meter,  $3.60 .  233  28 

Interior  Dept.,  Queen  St.:  3,200  cu.  ft.  at  $1.10;  meter,  $2.04 .  5  56 

Interior  Department,  Surveyor’s  Branch:  45,500  cu.  ft.  at  $1.10;  meter,  $3 .  53  05 

Interior  Dept.,  Trafalgar  Bldg.:  17,400  cu.  ft.  at  $1.10;  meter,  $2.01 .  21  18 

Interior  Department,  104  Wellington  St.:  3,000  cu.  ft.  at  $1.10;  meter,  $2.04 .  5  34 

Langevin  Block:  63,100  cu.  ft.  at  $1.10;  meter,  $6 .  75  41 

Mines  Dept.,  Sussex  St.:  336,800  cu.  ft.  at  $1.10;  meter,  $12 .  382  48 

Medical  Stores:  293,400  c.  ft.  at  $1.10;  meter,  $3.60 .  326  34 

Nagle  Block:  700  cu.  ft  at  $1.10;  meter,  $3 _ : .  3  77 

Naval  Service:  meter  rent .  2  04 

Pari,  and  Dept.  Bldgs.:  1,030,500  cu.  ft.  at  $1.10;  additional  gas  supplied  in  1912-13, 

200,000  cu.  ft.  at  $1.10 .  1,353  55 

Printing  Bureau:  3,793,300  cu.  ft.  at  $1.10 .  4, 172  63 

Public  Works  Dept.,  Corry  Bldg.:  5  400  cu.  ft.  at  $1.10;  meter,  $2.04 .  7  98 

Regal  Building:  11,500  cu.  ft.  at  $1.10;  meter,  $2.04 .  14  69 

Royal  Mint:  7,900  cu.  ft.  at  $1.10;  meter,  $2.04 .  10  73 

Supreme  Court:  18,800  cu.  ft.  at  $1.10;  meter,  $3.60 .  24  28 

Testing  Dept.,  Cliff  St.:  54,600  cu.  ft.  at  $1.10;  meter,  $2.04 .  62  10 

Victoria  Memorial  Museum:  16,200  cu.  ft.  at  SI. 10;  meter,  $4.80 .  22  62 

Ottawa  Gas  Co.:  gas  supplied  ($147-94) — 

Biological  Laboratory,  Experimental  Farm:  July  4,  1913  to  Jan.  31,  1914,  47,550  cu.  ft. 

at  $1.10;  meter,  58c .  52  89 

Customs  Department,  241  Wellington  St.:  July  3,  1913  to  April  1,  1914,  800  cu.  ft.  at  $1.10; 

meter,  $1.53 .  2  41 

Inland  Revenue,  Testing  Branch,  McKay  &  Dufferin  Sts.:  Aug.  14,  1913  to  April  1,  1914, 

26,000  c.  ft.  at  SI. 10;  meter,  $1.35 .  29  95 


Carried  forward 


146,244  93 
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Ottawa  Buildings:  Heating,  including  Salaries  of  Engineers,  Firemen,  Watchmen,  $  cts. 

etc. — Concluded. 


Brought  forward .  146,244  93 

Ottawa  Gas  Co.:  gas  supplied — Concluded. 

Medical  Stores,  Emmett  and  Lewis  Sts.:  July  25,  1913  to  April  1,  1914,  3,200  cu.  ft.  at 

$1.10;  meter,  $1.53 .  5  05 

Militia  Dept.,  174  to  178  Wellington  St.:  April  12,  1913  to  April  1,  1914,  8,800  cu.  ft.  at  $1.10; 

meter,  $1.35 .  11  03 

Observatory,  Experimental  Farm:  July  4, 1913 — April  1,  1914,  31,500  cu.  ft.  at  $1.10;  meter, 

$2.25 .  30  90 

Thistle  Building:  April  1,  to  May  1,  1913;  8,600  cu.  ft.  at  $1.10;  meter,  25c .  9  71 

Taylor,  Edith:  extra  heating,  3  flats,  Corry  Building  (not  provided  for  in  lease  of  April  30, 

1909)— 

May  1  to  31,  Sept.  21  to  30,  1913,  41  d.  at  $4.2$ .  174  25 

King’s  Printer,  $9.80;  advertising,  $7.80 .  17  60 

Small  payments:  charcoal,  50  bush,  at  20c.,  208  bush,  (less  sacks  returned)  at  16c.;  insurance 

premiums  on  h.w.  boilers,  $28.06 .  71  34 


Total,  carried  to  Page  V — 82 .  146,570  81 


Ottawa  Buildings  (including  Rideau  Hall):  Removal  of  Snow. 


Wages  detailed  with  Rideau  Hall,  Addition,  Improvements,  etc .  (Page  V — 121) 

Wages,  detailed  with  Ottawa  Building  Repairs, .  (Page  V — 93) 


Small  payments:  concrete  brooms,  2doz.,  $14;  lumber  $22X5;  putty,  5  tins,  $15;  salt,  20  bags  at 
80c.;  sand,  5  loads  at  $2.10;  snow  shovels,  4  doz.,  $28.20;  sundry,  $12.28 . 


1,740  64 
2, 107  40 

118  63 


Total.... .  3,966  67 

Less — Discounts,  Page  V — 113 .  65 

Total,  carried  to  page  V — 82 .  3,966  02 


Ottawa  Buildings:  Repairs:  Pay-Lists. 


Foremen ,  Timekeepers,  etc.  {$33,210 .31). 


Supervisor  of  painting  staff,  J.  Randall:  12  m.  to  Mar.  31,  1914,  at  $105 . 

Foreman  of  bell-hangers,  J.  Devine:  12  m.  to  Mar.  31,  1914,  at  $95 . 

Foreman  of  carpenters,  J.  H.  Ellis:  12  m.  to  Mar.  31,  1914,  at  $100 . 

Foremen  of  painters,  12  m.  to  Mar.  31,  1914:  A.  Crevier,  $1,200;  S.  Robitaille,  $1,200 . 

F’oremen  of  electric  light:  W.  Jenkins,  12  m.  at  $95;  N.  Smith,  12  m.  at  $112.50 . 

F'oreman  of  masons,  J.  A.  Seguin:  12  m.  to  Mar.  31,  1914,  at  $114.06 . 

F'oreman  of  roofers,  A.  Spenard:  12  m.  to  Mar.  31,  1914,  at  $89.58,  less  $41.81  in  Sept . 

Foreman  of  labourers:  R.  Henault:  12  m.  to  Mar.  31,  1914,  at  $80 . 

F'oremen  of  engineers:  M.  Clancy,  Apr. -Sept.  16,  at  $90,  $498;  J.  C.  McDonald,  12  m.  at  $100. 

Asst,  foreman  of  carpenters,  D.  Lafortuno:  1*2  m.  at  $90 . 

Asst,  foreman  of  painters,  J.  Digner:  12  m.  at  $90 . 

Asst,  foreman  of  masons,  John  Kane:  12  m.  at  $90 . . 

Asst,  foremen  of  labourers:  N.  Arial,  12  m.  at  $75;  It.  Birch,  53  d.  at  $3.60;  D.  G.  Boyd, 
Feb.-Mar.,  2  m.  at  $100;  J.  J.  Hackland,  53  d.  at  $3.50,  13  d.  at  $3;  M.  Ivilloran,  67-3  d.  at 
$3.50,  17-4  d.  at  S3;  G.  C.  Palmer,  45-0  d.  at  $4.50;  W.  Sales,  13  d.  at  $3,  281-3  d.  at  $3.50. 

Asst,  foreman  of  engineers:  W.  E.  Allan,  Oct.-Mar.,  6  m.  at  $90 . . . 

F'oremen  time-keepers:  R.  de  Beaumont,  12  m.  at  $53.22,  less  $1.72  in  Jan.;  P.  A.  Dion. 
Apr. -July,  4  m.  at  $60.83;  C.  N.  Poirier,  12  m.  at  $58.33,  less  $24.83  in  Mar.;  G.  B.  ReidJS) 

9  m.  20  d.  at  $100;  C.  Tressider,  12  m.  at  $60.83 . 

Asst  time-keepers:  I',  l'aradais,  July  1-Jan.  20,  $412.09;  G.  H.  Lowe,  Oct.-Mar.,  6  m.  at  $80; 

"  il.  Itcid,  Jan.  10-Mar.  31,  1914,  $205.56 . . 

Langevin  Block,  foreman  engineer:  N.  H.  Perkins,  12  m.  at  $100 . 

Langcvin  Block,  asst,  foreman  engineers:  S.  H.  Bartlett,  Mar.,  1  m.  at  $75;  A.  Dugal,  12  m. 


at  $70 . . . . 

Inspecting  engineer,  W.  Mansfield:  12  m.  at  $108.33 . 

Superintendent  of  buildings:  J.  W.  Feathers  ton,  Aug.  18-Mar.  31,  1914,  at  $150  perm . 

Care  of  shop  machinery  and  storeman:  J.  Ferguson,  12  m.  at  $100 . 

Acting  messengers,  11  m.  at  $56.70,  1  m.  at  $61.70:  P.  J.  Grace,  $685.40;  D.  Killeen,  $685.40; 

S.  McKenna,  $685.40;  W.  Stewart,  $685.40 . 

Clerk,  E.  Gamble:  14  d.  at  $1.7o . 


1,260  00 
1,140  00 
1,200  00 
2,400  00 
2,490  00 
1,368  72 
1,033  15 
960  00 
1,698  00 
1,080  00 
1,080  00 
1,080  00 


3,031  98 
540  00 


3,252  00 

1,097  65 
1,200  00 

915  00 
1,299  96 
1,117  75 
1,200  00 

2,741  60 
24  50 


33,210  31 


Carried  forward . 
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Ottawa  Building^:  Repairs:  I’ay-Lists— Continued.  $  cts. 

Brought  forward .  33,210  31 

Mechanical  Staff  ($38,581 .97). 

Bell-hanger  at  $75  per  m.:  M.  Mahon .  897  50 

Bell-hanger  at  $70  per  m.:  H.  C.  Nolan .  770  00 

Blacksmiths  at  $75  per  m.:  J.  B.  Bazinett,  $187.99;  Jas.  Latimer,  $877.17;  M.  Whalen,  $900..  2,205  10 

Blacksmith  at  $2.50  per  d.:  T.  H.  Smith .  170  80 

Blacksmith’s  helper  at  $2. 10  per  d.:  W.  Scott . . .  7  47 

Electricians  at  $80:  J.  O.  Garceau .  212  42 

Electricians  at  $75:  S.  H.  Bartlett,  $335;  B.  J.  Nolan,  $150 .  485  00 

Electricians  at  $70:  H.  Hardy,  $35;  J.  Jessup,  $70;  C’has.  Masson,  $4.50 .  109  50 

Electricians  at  $65:  Jas.  Lafrance,  $159.15;  V.  G.  Todd,  $131.93 .  291  08 

Night  electricians  at  $75:  A.  Tranche .  900  00 

Assr.  night  electrician  at  $70:  A.  Riendeau .  708  87 

Engineers  at  $75  per  m.:  A.  Dunlop .  739  08 

Engineers  at  $70  per  m.:  .J.  Carpenter,  $70;  D.  Stratton,  $140 .  210  00 

Fireman  at  $00  per  m.:  Geo.  Burk .  300  00 

Fireman  at  $30  per  m.:  J.  P.  Neville .  137  69 

Firemen  at  $2.50  per  d.:  W.  Hinton,  $81.42;  J.  Lewis,  $27.78 .  109  20 

Firemen  at  $2.10  per  d.:  T.  Binks,  $338.59;  P.  St.  Dennis,  $2.10;  G.  Taylor,  $338.59 .  079  28 

Machinists  at  $05  per  m.:  R.  Casgrain,  $253.79;  A.  Giroux,  $763.24 .  1,017  03 

Machinists  at  $60  per  m.:  W.  Daley,  $298;  L.  Laroche,  $00;  J.  Mahon,  $058.93..., .  1,016  93 

Machinists  at  $58:  W.  Daley .  58  00 

Mechanics  at  $3.50  per  d.:  Thos.  Shore .  238  00 

Mechanics  at  $3  per  d.:  It.  Reynolds .  51  00 

Pattern-makers  at  $75  per  m.:  Thos.  Ferguson .  833  48 

Plumbers  and  pipe-fitters  at  $75  per  m.:  F.  A.  Burden,  $854.00;  A.  Desjardins,  $900;  M. 

Flannigan,  $897.58;  F.  Jacques,  $870.76;  D.  Lang,  $569. 15;  A.  Riendeau,  $75 .  4,107  09 

Plumbers  and  pipe-fitters  at  $70  per  m.:  J.  BoSsell,  $840;  W.  L.  Evoy,  $007.47;  D.  Lang, 

$288.06;  T.  Pilon,  $840;  W.  Starrs,  $831.77 . 3,407  30 

Plumbers  at  $3.50  per  d.:  F.  Duncan,  $094. 17;  E.  Evoy,  $94.50 .  788  07 

Plumbers’ helpers  at  $60  per  m.:  E.  Burden.  $705.33;  H.  Cain,  $300;  N.  Charbonneau, 

$716.14;  W.  Daly,  $300;  J.  Dube,  $720;  W.  Ferreman,  $598.07;  T.  Gorman,  $420;  W. 

Hyland,  $675.10;  I).  J.  Kennedy,  $715.52;  J.  Laroche,  $049.82;  W.  Montgomery,  $165.32; 

R.  N.  Murphy,  $415.55;  B.  Romp,  $00;  O.  Sabourin,  $720;  W.  Whalen,  $719.03 .  7,939  88 

Plumbers’  helpers  at  $58  per  m.:  W.  Ferreman .  58  00 

Steam-driller,  A.  Graham:  5  d.  at  $2.50 .  12  50 

Steam-fitters  at  $3.50  per  d.:  R.  Murphy .  255  51 

Steam-fitters  at  $2.10  per  d.:  F.  Binks,  $31.50;  G.  Taylor,  $58.80 .  90  30 

Wiremen  at  $75  per  m.:  A.  Catallier,  $900;  B.  J.  Nolan,  $707.50 .  1,607  50 

Wiremen  at  $70  per  m.:  O.  Cousineau,  $834.37;  C'.  Isner,  $799.47;  J.  Jessup,  $757.86;  ('has. 

Masson,  $834.33;  T.  J.  Mills,  $808.50;  J.  F.  Smith,  $547.97 .  4,582  50 

Wiremen  at  $65  per  m.:  J.  Aubry,  $780.67;  S.  N.  Bartlett,  $97.50;  R.  Casgrain,  $441.07; 

D.  Hobbs,  $768.76;  A.  Roy,  $748.39;  O.  Seguin,  $258.38;  V.  G.  Todd,  $60  80 .  3,155  57 

Wiremen  at  $60  per  m.:  J.  Poitras . .  249  00 

General  Repairs  Pay  Lists  ($145,407 .54)- 

Cabinet-makers  at  $67.50:  T.  Campbell,  $600;  N.  C.  Fournier,  $607.50 .  1,207  50 

Carpenters  at  $74.25  per  m.,  or  $2.75  per  d.:  S.  Nichol,  $90.14;  L.  Picard,  $444.13;  H.  Rock, 

$90.14 . . .  624  41 

Carpenters  at  $67.50  per  m.,  or  $2.50  per  d.:  J.  Auger,  $795;  J.  A.  Baril,  $807.50;  N.  Belanger, 

$80f.38;  J.  Bergeron,  $810;  J.  Berube,  $738.62;  O.  Berube,  $807.50;  W.  Berube,  $67.50; 

F.  Boucher,  $798.88;  J.  Boville,  8147.50;  T.  Campbell,  $200;  C.  Chartrand,  $807.50; 

Z.  C'hatrand,  $807.50;  W.  Chitty,  $783.75;  F.  Coset te,  $805;  Ls.  Cote,  $592.50;  P.  Dionne, 

$807.50;  A.  Fortin,  $787.50;  C.  N.  Fournier,  $202.50;  W.  Gervais,  $214.65;  J.  Gruson,  $810; 

W.  Hanley,  $160;  H.  Howell,  $786.25;  C.  Isabelle,  $795;  W.  It.  Ingram,  $804.50;  A. 

Joubarne,  $810;  H.  L’Heureux,  8S03.75;  D.  Martin,  $807.50;  D.  McGuire,  $98;  D. 

McVicar,  $777.37;  S.  II.  Myers,  $37.50;  N.  Mulligan,  $132.50;  A.  Nadeau,  $808.75; 

S.  Nicol,  $30;  J.  Normand,  $802.50;  J.  O’Connor,  $810;  N.  Osborne,  $805;  L.  Picard, 

$444.38;  T.  Price,  $136.25;  L.  Pruneau,  $272.50;  C.  Regembal,  $795;  J.  Richard,  $810; 

C’.  A.  Rivers,  $792.50;  H.  Rock,  $27.50;  T.  Shea,  $497.50;  J,  Smith,  $22.50;  J.  B.  St. 

Laurent,  $810;  D.  Sullivan,  $810;  N.  Thebcrge,  $813.25;  A.  Thibeault,  $795.13;  Jas. 

Tremblay,  $773.75;  C.  Tyers,  $762.50;  T.  Walton,  $390 .  30,813  66 

Carpenters  at  $47.25  per  rn.:  A.  Alexander,  $21;  W.  Boileau,  $24.50;  C.  Desrosier,  $16.63; 

A.  Hedgkinson,  $25.37;  T.  H.  Ladouceur,  $21.88;  J.  B.  Langevin,  $24.50;  W.  H.  McEwan, 

$24.50;  W.  McCoy,  $24.50;  J.  Morin,  $17.50;  W.  Moran,  $24.50 .  224  88 

Carpenter  at  $3.75  per  d.:  Geo.  Low .  252  75 

Carpenters  at  $3.60  per  d.:  J.  Armstrong,  $121.70;  T.  Davidson,  $46.30;  G.  Fleury,  $235.50; 

A.  Graham,  $235.40;  P.  Green,  $327.50;  J.  Lancaster,  $125.70;  W.  McGuire,  $119.80; 

G.  McLaren,  $96.75;  L.  Pombert,  $120.30;  H.  Rock,  $208;  Geo.  Itoss,  $7.60;  A.Veronder, 

$226.60;  J.  W.  Whalen,  $125.65 .  1,996  80 


Carried  forward 
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General  Repairs  Pay  Lists — Continued. 

Carpenters  at  S3. 50  per  d.:  J.  Armstrong,  S101.50;  P.  Green,  $24.50;  J.  Lancaster,  $115.50; 

Geo.  Law,  $185.50;  C.  McLaren,  $245.35;  L.  Pombert,  $115.50;  J.  Verondcr,  $21;  J.  W. 

Whalen,  $113.75 .  922  60 

Carpenters  at  S3  per  d.:  E.  Anderson,  $123;  It.  S.  Crain,  $45;  F.  Crowley,  $567;  H.  Gordon, 

$45;  A.  McLaughan,  $48;  C.  O’Neil,  $152 .  980  00 

Carters  at  S74.25  per  m.,  or  $2.75  per  d.:  G.  N.  Crowe,  $279.13;  Mrs.  C.  Gagne,  $847.01;  H. 

Green,  $870.52;  R.  Halpenny,  $88;  T.  Landry,  $715.62;  J.  Lewis,  $566.05;  W.  O’Neil, 

$115.50;  P.  Pauze,  $885.50;  Mrs.  S.  Sauve,  $885.50;  J.  Sngrne,  $49.50;  O.  Sngrne,  $108.63; 

J.  Wigmore,  $890.25 . 6,301  21 

Charwomen:  Mrs.  Allan,  $28;  Miss  B.  Johnston,  $60;  Mrs.  Meicklcjohn,  $21.50;  sundry 

services,  $27. 10 .  136  60 

Janitor’s  services:  W.  J.  Allan .  7  00 

Labourer  at  $58.05  per  m.,  or  $2.15  per  d.:  C.  Cote .  652  54 

Labourers  at  $56.70  per  m.,  or  $2.10  per  d.:  E.  Anderson,  $44.10;  F.  Arbourg,  $6.30;  C.  H. 

Bainbridge,  $60.90;  A.  Baird,  $44.10;  N.  Barclay,  $125.07;  T.  Binks,  $102.90;  John 
Bowes,  $4.20;  J.  Bradley,  $94.50;  Thos.  Brown,  $56.70;  T.  Carr,  $33.60;  A.  Chenier, 

$50.40;  P.  D.  Collins,  $92.63;  J.  Davidson,  $122.03;  F.  Deavy,  $3.50;  J.  Dooley,  $49.35; 

N.  Dupuis,  $137.43;  J.  M.  Dwyer,  $106.17;  D.  Filion,  $104.30;  J.  Fitzgerald,  $32.44;  F. 

Fobert,  $114.80:  M.  Foley,  $117.61;  E.  Gorman,  $679.35;  J.  Gudge,  $124.13;  T.  Hackett, 

$121.80;  Wm.  Hambrooke,  $125.07;  P.  Flayden,  $24.70;  A.  Herbst,  $36.64;  J.  Huard, 

$170.10;  J.  Jordan,  $57.75;  J.  Kearns,  $59.50;  T.  Knight,  $2.10;  A.  Lalonde,  $137.43; 

A.  Lamoureux,  $8.40;  A.  Lampka,  $125.07;  F.  Love,  $181.77;  J.  Lynch,  $117.60;  E. 

Martel,  $26.13;  J.  McKay,  $171.97;  A.  McTee,  $114.45;  H.  Moore,  $125.07;  Jas.  Morin, 

S33.60;  J.  Morris,  $14.70;  Wm.  Moxley,  $113.86;  H.  Mulligan,  $17.50;  J.  Ollernshaw, 

$102.20;  A.  Patenaude,  $96.60;  N.  Perrier,  $25.20;  J.  Pollock,  $70.35;  R.  Reynolds, 

$99.75;  A.  Rice,  $22.75;  A.  Rivington,  $121.80;  A.  J.  Rivington,  $127.16;  C.  Robinson, 

$37.80;  M.  Rondeau,  $120.75;  A.  Rostuk,  $123.90;  8.  Rostuk,  $48.30;  C.  S.  Saylor, 

$27.30;  H.  Sarazin,  $56.70;  W.  Scharf,  $69.30;  W.  Scott,  $138.37;  J.  Sicka,  $70.47;  J. 

Sickman,  $21;  Ed.  Schenzel,  $12.60:  Geo.  Smith,  $50.43;  P.  St.  Denis,  $94.03;  Jas. 

Stinson,  $81 .90;  F.  Tapp,  $37.80;  G.  Taylor,  $320. 13;  P.  Towhey,  $123.90;  M.  Villeneuve, 

$6.30;  J.  Way,  $14.70 .  6,213  21 

Labourer  at  $55  per  m.:  J.  B.  Bazinet .  165  00 

Labourers  at  $54  per  m.,  or  $2  per  d.:  A.  Bouchard,  $686.50;  A.  E.  Cote,  $54;  A.  Dugal, 

$343.75;  H.  Dunn,  $61;  D.  Farry,  $90;  A.  Fauteux,  $359.71;  A.  Fortier,  $641.19;  J. 

Fortier,  $69.04;  A.  Hedgkinson,  $272.69;  D.  Kemp,  $28;  A.  Laurin,  $648;  A.  Lortie, 

$288  70;  H.  McCann,  $648;  J.  O’Connor,  $132;  Z.  Ouellette,  $376;  J.  B.  Seguin,  $129.20; 

G.  Turpin,  $28;  T.  Turpin,  $319.09 .  5,174  87 

Labourers  at  $51 .30  per  m.,  or  $1 .90  per  d.;  J.  Addy,  $7  60:  D.  Ballantyne,  $50.35;  W.  Bar¬ 
nard,  $52.25;  A.  Belanger,  $26.60;  J.  Belanger,  $588  05:  II.  Beckwith,  $76;  J.  Blake, 

$56  05;  T.  Bowes,  $57;  L.  Bois,  $59.85;  J.  Brooks,  $38;  T.  Brown,  $40.85;  W.  H.  Burge, 

$563.35;  J.  Burnett,  $46.55;  H.  Burton,  $79.80;  F.  Puttier,  $49.40;  F.  Candle,  $7.60; 

A.  Cassidy,  $68.40;  S.  Charbonneau,  $87.40;  G.  Chinn,  $33.25;  L.  Cundell,  $73.15; 

J.  Curran,  $84.55;  W.  Daley,  $26.60;  G.  Daze,  $14  25;  E.  Demers,  $19;  E.  Desjardins, 

95c.;  M.  F.  Dewey,  $303.05;  P.  Denelle,  $18.05;  C.  Dennoll,  $13.30;  C.  Dooley,  $102.60; 

R.  Donoghue,  $102.60:  H.  Dorion,  $37  05;  W.  Douglas,  $47  50;  W.  Dudley,  $41  80; 

E.  Duffield,  $577.60;  II.  Dumoulin,  8571  90;  J.  Elborg,  $15  20;  A.  Evans,  $14.25;  J. 

Farmer,  $42  28;  G.  Faulkner,  $524.40;  I.  J.  Foisy,  $615.63;  F.  Gagne,  $3.80;  A.  Gallion, 

$19-  A.  Gariepy,  $57.95;  N.  Gariepy,  $51.30;  C.  W.  Garwood,  $1  90;  A.  Gelen,  $63.65; 

A.  Giles,  $45.60;  A.  Groulx,  $17.10;  T.  Hackett,  $81.70:  H.  Hart,  $39  90;  P.  Hayden, 

$564.30;  C.  Herbst,  $29  45;  S.  A.  Hillman,  $596  50;  R.  Holden,  $41  80;  H.  Huard,  $1.43; 

C.  Johnston,  $31 .35;  J.  Jones,  $29.45;  C.  King,  $41 .80;  A.  Labby,  $61 1.80;  J.  Lacelle,  $3.80; 

F.  Lavergne,  $73.15;  J.  Lepage,  $5  70;  N.  Lockyear,  $38;  J.  Massey,  $13.30;  L.  Massey, 

$9.50;  J.  Masson.  $1.43;  C.  McCoy,  $60.80;  F.  McCoy,  $56.05;  Jas.  McCurry,  $490.20; 

A.  G.  McGuire,  $9  50;  A.  Meunier,  $589;  W.  Moran,  $83  60:  B.  Mullins,  $7  60;  A:  Neeley, 

$228.95;  S.  Nichol,  $86.45;  E.  Norton,  $24  70;  Wm.  O’Neil,  $15  20;  R.  Palen,  $98.80; 

W.  Paquette,  $40  85;  M.  Pennington,  $56  05;  E.  Pepin,  $458.68;  P.  l’louffe,  $16.15;  W. 

Portugais,  $373.35;  A.  Primeau,  $28 .50;  C.  Purvis,  $11  40;  Ls.  Quesncl,  $456  10;  R. 

Regimbal,  S9  98;  D.  Ritchie,  $20  90;  S.  Ritchie,  826  60;  G.  Robeau,  $19  95;  T.  Rose, 

$205.20;  C.  Rounebah,  $48  45;  R.  Russell,  $63.65;  G.  Sayle,  $62.70;  W.  Saunders,  $65  55; 

J.  Scharf,  $19;  E.  Seguin,  $19  95;  J.  B.  Seguin,  $523.45;  Z.  Seguin,  $31  35;  P.  Sheehan, 

$83  60;  H.  Smith,  $52.25:  J.  Smith,  $28.50;  W.  Smith,  $47  50;  Ed.  Sparrow,  $24  70; 

A.  Standing,  $43.70;  G.  Standing,  $26  60;  S.  Standing,  $39  90;  J.  Stanley,  $44  65;  II. 

Stanley,  $1  90;  E.  Sullivan,  $74  10;  J.  Sullivan,  $57;  A.  Tapp,  $612  75;  D.  Thomas, 

$26  60^  Darcy  Thomas,  $34  20;  E.  Thomas,  $24  70;  F.  Tremblay,  $49  40;  P.  Turpin, 

$24  70;  R.  Turpin,  $27  55;  T.  O.  Villeneuve,  $90  25:  C.  White,  $102.60;  H.  Wicker, 

$95  95;  L.  Williams,  $34.20;  J.  Wilson,  $55  10:  H.  C.  Wooley,  $57.95;  Wm.  Worth, 

122.80 . .  13,800  53 

Labourer  at  $49  95  per  m .,  or  $1 .85  per  d.:  T.  McMarten . ■. .  26.8  25 

Carried  forward . 
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Brought  forward . ; . 

General  Repairs  Pay  Lists — Continued. 

Labourers  at  $47.25  per  in.,  or  SI. 75  per  d.:  C.  Ade,  88c.;  A.  Alexander,  $99.75;  A.  Auger, 
$558.95;  T.  Batterton,  $528.09;  W.  G.  Baker,  $304.04;  A.  Behind,  $345.42;  II.  Beland, 
$24.50;  P.  Bedard,  $108.50;  Ls.  Bertrand,  $435.20;  E.  Bisson,  $500;  D.  Blanchet,  $17.50; 
J.  Boil'eau,  $91 ;  W.  Boileau,  $143.50;  Ls.  Bois,  $259.88;  Ths.  Bois,  $15.75;  Ls.  Bond,  $10.03; 
W.  Bottomley,  $525;  John  Bowes,  $71.70;  A.  Bowman,  $338.89;  T.  P.  Brown,  $13.13; 
J.  P.  Brown,  $205.89;  F.  Brazeau,  $507;  L.  Broult,  $029.05;  W.  H.  Burge,  $5.25;  F.  B. 
Butler,  $51  03;  J.  Byrne,  $225.77;  N.  Carisse,  $101.88;  J.  B.  Campeau,  $22.75;  J.  Carvel, 
$280.89;  A.  Charlebois,  $10.50;  U.  Chevricr,  $009;  A.  Chouinard,  $01.25;  R.  Cloutier, 
$120. 78*  H.  Cole,  $314.13;  R.  Cote,  $524.23;  T.  Cousineau,  $S5. 75;  W.  Cousineau,  $470.27; 
A.  Cud'die,  $255.50;  Thos.  Cuddie,  $190.89;  W.  J.  Davis,  $540.75;  G.  Daze,  $135.03; 
J.  B.  Delorme,  $339.51;  Jas.  Defayette,  $509.03;  S.  Desjardins,  $7;  E.  Demers,  $101; 
C.  Desrosier,  S8G.74;  P.  Dinelle,  $31.50;  J.  Dorval,  $319.50;  VV.  Douglas,  $10.50;  A. 


$  cts. 
141,534  09 


Jas.  Fitzgerald,  $24.50;  J.  Fortin,  $115.50;  W.  Galarneau,  $530.07;  F.  Gallager,  $24.50; 
G.  Gallager,  $42;  E.  Gamble,  $70;  M.  Gascon,  $1.05;  N.  Gariepy,  $141.70;  A.  Gauvreau, 
$540.75'  R.  Gauvreau,  $24.50;  P.  Giroux,  $31.50;  J.  Goulet,  $559.91;  C.  Gorman,  $84.01; 
Jas.  Gorman,  $233.03;  H.  Gray,  $94.31;  A.  Green,  $117.25;  J.  Haydn,  $377  13;  P.  Haydn, 


P.  Legare,  $507.01;  O.  Letourneau,  $388.50;  N.  L.  Limoges,  $20.13;  Jas.  Little,  $94.50; 
T.  Little,  $9.03;  A.  Lortie,  $100.04;  F.  X.  Lortic,  $340.73;  F.  X.  Maringer,  $8.75;  J. 
Masson  $10.03;  T.  McAllister,  $457.35;  Jas.  McCorkell,  $8.75;  C.  McCoy,  $8.75;  F. 
McCoy,  $305  06;  T.  McCoy,  $8.75;  W.  H.  McEwan,  $87.50;  T.  McLaughlin,  $22.75; 
\\.  McLean,  $325.43;  S.  Mellor,  $0.13;  R.  Miller,  $119  97;  N.  Millare,  $45.50;  W.  Moran, 
$137. 3S;  J.  Morin,  $125  63;  W.  Moxley,  $15.75;  A.  Neeley,  $22.75;  J.  Nicol,  $388.50; 
B.  Normand,  $74.38;  W.  Ouimet,  $50;  W.  Ouellette,  $68.25;  W.  Orton,  $371.63;  A.  Pear¬ 
son  $354.38;  N.  Peirier,  $7.88;  D.  Planchet,  $518.55;  A.  Plouffe,  $556.03;  N.  Pothier, 
$37^63;  F.  X.  Prevost,  $500;  C.  Proulx,  $281.75;  A.  Prindeville,  $28;  A.  Pruneau,  $403. 96< 
E.  Quesnel,  $23.63;  Ls.  Quesnel,  $153.90;  J.  Quinlan,  $191.64;  T.  Quinlan,  $17.50;  A.  Rice, 
$390.42;  R.  Regimbal,  $28;  C.  Robinson,  $10.03;  C.  Rodrique,  $98;  D.  Roy,  $567;  R. 
Russell,  $452.04;  L.  Sabourin,  $65.53;  H.  Sarazin,  $378.02;  J.  Scarfe,  $359.81;  T.  Sauriol, 


34,659  75 

Labourer  at  $2.25  per  d.:  J.  B.  Bazirxet .  137  25 

Labourer  at  $1.33  per  d.:  A.  Dugal .  37  29 

Labourer  at  $1  per  d.:  S.  Rodier . 324  00 

Locksmith,  at  $80  per  m.:  Geo.  Low .  957  42 

Lockmiths’  help,  at  $00  per  m.:  J.  Rigby,  $717. 7S;  W.  Tierney,  $097.80; .  1,415  58 

Ma.-ons,  at  $87.75  per  m.,  or  $3.25  per  d.:  E.  Auborne,  $1,053;  A.  Agssang,  $1,051.38;  J.  Beihler, 

$1  053;  R.  Briggs,  $1,040;  A.  Carisse,  $1,036.75;  C.  Do wsley,  $1,027;  T.  Knight,  $014.25; 

J.  E.  McGuire,  $008.40;  O.  Monette,  $1,053;  A.  W.  Sturgess,  $1,053 .  9,589  78 

Mason,  at  $4-68  per  d.;  R.  Matthews .  23  40 

Mason,  at  $4.16  per  d.:  E.  Spence .  14  50 

Painter,  at  $71  55  per  m.:  W.  Gervais .  643  95 

Painters  at  $07.50  per  m.,  or  $2.50  per  d.:  W.  M.  Bowen,  $67  50;  J.  N.  Charlebois,  $07.50; 

N.  Dery,'$07.50;  O.  Desjardins,  $67.50;  E.  Faucher,  $07  50;  F.  Foisy,  $67.50;  J.  V. 

Gauthier,  $521.10;  S.  Hebert,  $810;  E.  Kelly,  $71.23;  A.  Langlois,  $07.50;  J.  Lemieux, 

$114.30;  G.  Lenghen,  $67.50;  A.  McKra,  $07.50;  A.  E.  Porter,  $67.50;  W.  Potter,  $76.80; 

E.  Schroeder,  $07.50;  J.  Shephard,  $67.50;  A.  J.  Wilson,  $07.50 .  2,470  93 

Painters,  at  $04.80  per  m.,  or  $2.40  per  d.;  P.  Bedard,  $210;  W.  H.  Boone,  $147.00;  W.  M.  Bowen, 

$089*70;  J.  H.  Charlebois,  $710.10;  A.  E.  Cote,  $043.20;  N.  Dery,  $744.30; 

O.  Desjardins,  $710.10;  A.  Dussault,  $736.80;  T.  Fancy,  $133.20;  E.  Faucher,  $008.23; 


Schroeder,  $098.10;  J.  Shephard,  $014.10;  A.  J.  Wilson,  $707. 70. . .  10,515  97 

Painter,  at  $58  05  per  m.:  C.  Cote .  30  10 

Painter,  at  $2.70  per  d.:  R.  Bassette .  290  25 

Plasterers  at  $81  per  m.:  Jas.  Foley,  S971.33;  A.  Green,  $240;  W.  Williamson,  $931.22 .  2, 142  55 

Upholsterer  at  $81  per  m.:  II.  A.  Trudel .  972  00 

Roofers  at  $70.74  per  m.:  O.  Mayer,  $857.70;  A.  Monette,  $841.02 .  1,098  72 


Carried  forward 
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General  Repairs  Pay  Lists — Continued. 

Roofer  at  $60.75  per  iu.:  T.  W.  French . .  726  75 

Store-keepers  at  $2.10  per  d.:  Wm.  Doran,  $464.82;  R.  Dunn,  $337.21 .  802  03 

Teams  at  $4.87  per  d.:  W.  Smith .  43  83 

Teams  at  $4.75  per  d.:  II.  W.  Brooks,  $42.76;  H.  Breen,  $156.76;  T.  Landry,  $178.13;  W. 

Moran,  $128.25;  J.  W.  Wigmore,  $128.53 .  634  43 

Turner  at  $67.50:  T.  Walton .  372  50 

Watchmen  at  $60  per  m.:  D.  Farry,  $243.75;  P.  Lewicke,  $150 .  393  75 

Watchmen  at  $2.10  per  d.:  F.  Carr,  $720.79;  Geo.  Taylor,  $29.40 .  750  19 

Water  boy  at  $1.25  per  d.:  P.  Laverdure .  18  75 


217, 199  82 

Error  in  pay-lists .  78 


Total,  distributed  below .  217,199  04 


Charged  to  the  following  votes: — 

Ottawa  Buildings:  Repairs,  etc . (Page  V — 93)  161,991  42 

Astronomical  Observatory . (  “  V — 13)  8,410  86 

Eastern  Departmental  Block:  Addition . (  “  V — 15)  3,313  36 

Grounds  at  Ottawa . (  “  V — 86)  14,337  S9 

Lavatories . (  “  V — 75)  4,476  35 

Lighting . (  “  V — 85)  870  20 

Lover’s  Walk . (  “  V — 76)  8,248  78 

New  Departmental  Buildings . (  “  V — 19)  11,793  34 

Parliament  Buildings:  Improvements . (  “  V— 76)  529  30 

Paving . (  “  V— 77)  1,120  14 

Removal  of  snow . (  “  V — 89)  2,107  40 


Total,  as  above . . .  217,199  04 


Ottawa  Buildings:  Repairs,  Furniture,  etc. 


Wages — 

Detailed  with ‘Ottawa  Buildings:  Repairs:  Pay-lists’ . (Page  V — 93) 

Accidents  ($144.25) — 

Aubry,  Dr.  E.  S.,  services  to  A.  Thibault,  $40;  Dr.  J.  L.  Chabot,  services  to  J.  Aubry,  $4. 

Demers,  Dr.  L.  C.,  services  to  N.  Osborne,  $10.25;  Dr.  H.  H.  Gordon,  services,  $15 . 

Shillington,  Dr.  J.  W.,  services,  $25;  Dr.  J.  C.  Woods,  services,  $50 . 

Agriculture  Department  ($4,319.87) —  ^ 

Ackroyd,  P.:  16-in.  oscillating  fans,  6 . 

Band,  J.  P.  &  Co.:  3  centrifugal  traps,  $29.05;  enamel  basin,  $10.05;  sundry,  $39.27 . 

Bertschinger,  A.  H.:  conductor  cable,  $20.58;  12  station  phones,  11,  $243.10;  tungstoliers, 

5-lt.,  6,  $98.38,  4-1 1.,  4,  $81.33,  3-lt.,  $10.98;  sundry,  $27.51 . 

Bryson-Graham:  2  blinds,  $12.78;  cork  carpet,  59  y.,  $67.07;  sundry,  $38.15 . 

Capital  Office  Supply  Co.:  3  bases,  $27;  3  desks,  $67.40;  sections,  2  at  $8,  10  at  $3.25;  2 

tables,  $38.90;  3  tops,  $12;  9units,  $114 . . ..! . 

Dowsley,  A.  H.:  r.  t.  desk.  $50;  2  oak  partitions,  $213;  sections,  1  at  $27,  31  special,  $400; 

2  vertical  tray  outfits,  $53;  sundry,  $2 . . . 

Ellacott,  J.  A.  L.:  4  annunciators,  $15.50;  \  in.  galvaduct,  500  ft.,  $35;  6-circuit  panel  board, 

$52;  4  lamps,  $14.58;  3  It.  tungstoliers,  13,  $179.83;  sundry,  $25.61 . 

Garrioch,  Godard  &  Co.:  ‘Benjamen’  cluster,  3  at  $8.50;  4  desk  lamps,  $20;  desk  phone, 

$22;  4-lt.  tungstoliers,  8  at  $13;  sundry,  $10.60 . 

Gravelle,  J.  Geo.  &  Co.:  4-lt.  ‘Benjamen’  clusters,  12  at  $8;  desk  lamp,  $8.25;  3-lt.  tung¬ 
stoliers,  $10.30;  sundry,  $15 . 

Harris  &  Barry:  chairs,  1  at  $21.50,  1  at  $10,  1  at  $8.10,  6  at  $2.50;  r.  t.  desk,  $35.10;  table, 

$18.90 . 

Luke,  S.  A.:  brass  binding,  240  ft.  at  10c.;  carpet,  100*  yd.  at  $1.60;  10  tin  rollers,  $17; 

sundry,  $26.75 . . . 

Mason,  Geo.  M.,  Ltd.:  pine,  3.037  ft.  at  $35 . 

McCallum,  W.  R.  &  Co.:  1 1  desk  lamps,  $27.20;  1}  in.  iron  conduit,  200  ft.,  $36.46;  r.  c.d.b. 

stranded  wire,  650  ft.,  $61.15;  sundry,  $11.08 . 

Office  Specialty  Mfg.  Co.:  2  chairs,  $16.25;  desk  rack,  $7.50;  7  sections,  $24.50;  sundry, 

$36.45 . 

Ottawa  Typewriter  Co.,  Ltd.:  r.  and  t.  chair,  $12.15;  desks,  f.  t.,  $20.25,  g.  o.,$22;  sundry, 

$7.35  . 

Rea,  A.  E.  &  Co.,  Ltd.:  carpet,  40  yd.  at  $1.60,  45J  yd.,  $74.30;  linoleum,  19  yd.,  $20.90; 

rug,  $36.50;  sundry,  $29.87 . 

Savage  &  MacDonell  Co.:  pine,  d.  2s.,  t.  and  g.,  4  M.at$32;  cartage,  $2 . 


161,991  42 
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165, 71667 
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Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  eta. 

Brought  forward .  165,716  65 

Agriculture  Department — Concluded. 

Stanley,  L.  E.  &  Co..:  cork  carpet,  60f  yd.  at  $1;  rug,  $50;  sundry,  $14.55 .  125  22 

Steel  Equipment  Co.:  2  vertical  cabinets,  $60;  freight,  $2.08 .  62  08 

Stewart  &  Co.:  chairs,  arm,  $14.18;  rev.,  3,  $50.40,  3  at  $10.80;  t.  w.  desk,  $45;  sundry, 

$4.95 . . .  146  93 

Storey,  D.:  7  chairs.  $56.15;  t.  w.  desk,  $30;  sundry,  $13 .  99  15 

Small  payments:  asbestos,  $10.50;  2  brass  plates  engraved,  $29;  cupboard,  $28;  clock,  $12, 
t.  w.  desk,  $36.45;  8  desk  trays,  $12.80;  fire  basket,  $9;  glass,  $12.30;  4  lamps,  $19.10; 

teaming,  10^  d.,  $30.35;  sundry,  $106.01 .  305  51 

Agriculture  Department.  Biological  Laboratory  ($537.25) — 

Library  Bureau  of  Canada,  Ltd.:  10  chairs,  SS4.70;  g.  o.  cornices,  6  at  $3;  g.  o.  sections,  12, 

$225.60 . . ; . . . .  328  30 

Office  Specialty  Mfg.  Co.:  cabinet  for  microscope  slides,  $60;  4  sections,  $45.75 .  105  75 

Small  payments:  awnings,  16.  $45.45;  12-in.  oscillating  fans,  2  at  $19;  sundry,  $19.75 .  103  20 

Agriculture  Department,  Canadian  Building  ($2,484.91) — 

Dowsley,  A.  H.:  2  tables .  72  00 

Library  Bureau  of  Canada,  Ltd.:  2  bases,  $15.50;  1  book  case,  $33;  4  book  case  units,  $100; 
card  cabinet,  $18;  2  chairs,  $12.10;  r.  t.  desk,  $75;  30  ends,  $15;  4  hat-trees,  $40;  10 

sections,  $126.25;  3  stands,  $18;  wardrobe,  $22;  sundry,  $28 .  502  85 

Office  Specialty  Mfg.  Co.:  9  bases,  $72;  book  case,  $15;  cupboard,  $21;  t.  w.  chair,  $7.50;  12 
ends,  $56;  2  file  holders,  $10.50;  2  hat-trees,  $11;  sections,  53,  $843.50;  book  cases,  4, 

$15;  cupboards,  7,  $105.75;  shelves,  3  at  $15,  upright,  21  at  $21;  3  tables,  $62;  tops, 

10,  $43;  30  tray  stands,  $9;  2  trays,  $16;  vertical  cabinet,  $21;  sundry,  $90.37 .  1,884  62 

Small  payments:  4  blinds,  $11.40;  sundry,  $14.04 .  25  44 

Agriculture  Department:  Journal  Building  ($113) — 

Office  Specialty  Mfg.  Co.:  2  cupboards,  $37.50;  ends,  1  pr.,  $9;  2  vertical  cabinets,  $42; 

sundry,  $24.50 . ' .  113  00 

Agriculture  Department,  66  Queen  St.  ($3,098.55) — 

Federal  Typewriter  Co.:  chairs,  1  r.  and  t.,  $14.85,  t.  w.,  $7.45,  t.  w.  desk,  $36.45 .  58  75 

Library  Bureau  of  Canada:  bases,  13  at  $18,  5,  $86-25;  book  case,  $22.50;  book  desk,  13 
sections  at  $16;  cupboard,  $13;  chairs,  desk,  $18.70,  r.  and  t.,  $18.70,  3  at  $16.50; 
desks,  2  f.  t.,  $160;  glass  doors,  13  pr.  at  $9;  9  sections,  $116;  13  backs  for  sections, 

$68.25  ;  2  telephone  stands,  $20;  sundry,  $142.10 .  1,274  00 

Office  Specialty  Mfg.  Co.:  bases,  14  $77.25;  cabinets,  5  at  $21;  desk,  $40;  ends,  2  pr., 

$18;  1,100  folders,  $30;  85  sections,  $904;  11  tops,  $32.75;  sundry,  $228.70 .  1,435  70 

Stanley,  L.  E.  &  Co.:  brass  binding,  46  ft.  at  21c.;  215  ft.  at  10c.;  cork  carpet,  141  yd.  at 

$1;  labour,  23  h.  at  50c.;  sundry,  $7.05 .  190  71 

Small  payments:  asbestos,  $12.63;  chairs,  2  at  $6.75;  labour,  17  h.  at  70c.,  17  h.  at  50c.  ; 
lavatory,  $10.25;  pigeon  holes  for  vaults,  2  sets,  $30;  4-lt.  tungsten  clusters,  2  at  $7.50; 

sundry,  $37.61 .  139  39 

Archives  ($683.^)— 

Cleghorn  &  Beattie:  ‘Sunday’ cleaner .  90  00 

Grant-Holden-Graham,  Ltd.:  repairing  44  awnings .  54  59 

Gurney  Foundry  Co. :  3  sets  of  grate  bars  and  one  bearing  bar .  84  03 

McFarlane-Douglas  Co.:  contract  for  copper  door .  5,3  00 

Office  Specialty  Mfg.  Co.:  sections,  3,  $49.50,  cupboard,  $13.50,  2  vertical,  $63;  2  tilter 

chairs,  $43.50;  sundry,  $47.20 .  216  70 

Rea,  A.  E.  &  Co.:  2  rugs,  $53.07,  $31.11;  sundry,  $3.57 .  87  75 

Wright  &  Co.:  cement,  12J-  brl.,  $21.50;  pipe,  15-in.  drain,  4  lengths,  $7,  6-in.  Scotch,  70 

lengths,  $38.50;  sundry,  $3.50 .  70  50 

Small  payments:  desk,  $20.25;  sundry,  $6.50 .  26  75 

Audit  Office  ($1,172.11) — 

Bryson-Graham:  carpet,  31  yd.,  $47.25;  rug,  $40;  sundry,  $13.81 .  101  06 

Capital  Office  Supply  Co..  Ltd.:  2  f.  t.  desks,  $65;  24  sections,  $38.40;  sundry,  $12.80 .  116  20 

Federal  Typewriter  Co.:  chair,  $14.85;  f.  t.  desk,  $41.92 .  56  77 

Office  Specialty  Mfg.  Co.:  4  bases,  $18.50;  13  sections,  $164.50  ;  3  tops,  $12.75 .  196  75 

Ottawa  Typewriter  Co.:  bases,  3  at  $5;  cabinets,  8  at  $8;  16  filing  drawers,  $88;  ‘Macey’ 

shells,  4  at  $8;  ‘Macey’ units,  8  at  $5 .  239  00 

Stewart&Co.:  2  bases,  $18;  2  tops,  $9;  lOunits,  $190 .  217  00 

Small  payments:  cartage.  $23;  3  ‘Century’  coolers,  $37.50;  2  fixtures,  $16;  linoleum,  39 
yd.  at  $1;  radiator,  $25.16;  6-lt.  tungstoliers,  2  at  $19;  ventilator,  $10.80;  sundry, 

$55.87 .  245  33 

Audit  Office,  Canadian  Building  ($198) — 

Office  Specialty  Mfg.  Co.:  3  bases,  $8.75;  sections,  4  at  $18,  8  at  $13;  3  tops,  $13.25 .  198  00 

Audit  Office,  Journal  Building  ($221.75) — 

Office  Specialty  Mfg.  Co.:  2  bases,  $24.50;  7  sections  with  lock,  $52.75;  14  sections,  $119; 

2  tops,  $8.50;  sundry,  $17 .  221  75 

Audit  Office,  McNeill  Building  ($780.05) — 

Grant-Holden-Graham:  14  awnings,  $64.95;  repairs,  $1.60 .  66  55 
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175,030  98 


Audit  Office,  McNeill  Building — Concluded. 

Office  Specialty  Mfg.  Co.:  bases,  4  at  $21,  4  at  $5,  6  at  $4.25;  cabinets,  2  at  $21;  5,000  cards, 
$12.50;  sections,  16  at  $16.50,  1  at  $15.50,  3  at  $15,  13  at  $8,  8  at  $5.50;  6  tops,  $21.50; 

sundry,  $35.50 . 

Awnings  ($130 — 

Grant-Iiolden-Graham  Ltd.:  storage  of  awnings,  131  at  $1 . 

Bank  of  British  North  America  Building  ($22.03) — 

McKinley  &  Northwood:  plumbing  supplies . 

Birks  Building($52.50) — 

Chabot,  A.:  stands  for  fire  extinguishers,  15  at  $3.50 _ 1 . 

Blackburn  Building  ($77.21) — 

Grant-Holden-Graham,  Ltd.:  awnings  taken  down,  stored  and  put  up,  36  at  $1.45  ; 

awnings  taken  down  and  stored,  21  at  $1;  sundry,  95c . 

Small  payments:  sundry . 

Booth  Building  ($40) — ■ 

Chabot,  A.,  building,  setting  up  and  painting  2  cupboards . 

Canadian  Building  ($886.33) — 

General  Supply  Co.  of  Canada:  labour,  67  h.  at  75c.,  67  h.  at  40c.:  sundry,  $14.80 . 

Grant-Holden-Graham,  Ltd.:  awnings,  taken  down,  stored  and  put  up,  48  at  $1.45  ; 

repairs,  $8.08 . 

McFarlane-Douglas  Co.:  installing  ventilating  system,  as  per  contract . 

Small  payments,  sundry . 

Canadian  and  Woods  Building  ($53) — 

Ellacott,  J.  A.  L.:  shades,  148,  $37;  switches,  18,  $7.20;  sundry,  $8.80 . 

Chimneys  ($65.25)— 

Mercer,  W.  J.,  sweeping  chimneys . 

Civil  Service  Commission  ($764.90) — 

Bryson-Graham,  Ltd.:  carpet,  39  yd.,  $60.40;  sundry,  $5.04 . 

Library  Bureau  of  Canada:  3  bookcase  units,  $22.50;  section,  $12;  sundry,  $20 . 

Lord  Furniture  Co.:  t.  w.  desk . 

Office  Specilaty  Mfg.  Co.:  2  bases,  $8.50;  8  sections,  $39.20;  sundry,  $8.50 . 

Oliver,  J.  &  Sons,  Ltd.:  tables,  folding,  150  at  $2,  t.  w.,  60  at  $3 . 

Small  payments:  2  desk  lamps,  $14.70;  sundry,  $24.06 . 

Conservation  Commission  ($4,314.15) — 

Cleghorn  &  Beattie:  carpet  lining,  185  yd.  at  8c.;  29  shades,  $79;  sundry,  $6 . 

Currier,  T.  W.  &  Co.:  chairs,  4  at  $16.35,  3  at  $7.45 . 

Dowsley,  A.  H.:  f.  t.  desk . 

Ellacott,  J.  A.  L.:  portable  lamps,  3  at  $2.75;  27  shades,  $14.54;  3-lt.  tungstoliers,  25, 

$260.44 . 

Federal  Typewriter  Co.:  desks,  f.  t.,  $54,  t.  w.  2  at  $36.45 . 

Garrioch,  Godard  &  Co.:  4-lt.  tungstoliers,  8  at  $12.25;  sundry,  $4.05 . . . 

Gravelle,  J.  Geo.  &  Co.:  2-pt.  annunciators,  13,  $29.25;  tungstoliers,  4-lt.,  4,  $62,  2-lt. ,  2, 

$31;  sundry,  $22.75 . 

Gray-Harvcy  Co.:  drawer  locks,  6  doz.,  $34.50;  hat  hooks,  12  doz.,  $9;  sundry,  $6.76.. 
Library  Bureau  of  Canada,  Ltd.:  22  backs,  $115.50;  4  book  stacks,  $129;  14-unit  book 
stacks,  $535;  card  cabinet,  $11;  7  chairs,  $84;  12  desk  trays,  $24;  dividers,  $13.80; 

19  sections,  $012.75;  table,  $25;  2  telephone  stands,  $20;  sundry,  $30 . 

Luke,  S.  A.:  chairs,  3  at  $12,  1  at  $10.25;  desks,  f.  t.,  $43,  t.  w.,  $40 . 

Murphy-Gamble,  Ltd.:  carpet,  21J  yd.  at  $1.85,  19J  yd.  at  $1.65;  sundry,  $12.40 . 

Office  Specialty  Mfg.  Co.:  14  bases,  $78.75;  cabinet,  $43;  chairs,  arm,  $23.80,  filter, 
$30.40;  8  cupboards,  $43.50;  desks,  1  at  $54,  2  at  $40.50,  1  at  $21.75;  sections,  74, 

$585.75;  table,  $65;  16  tops,  $45;  sundry,  $27.20;  apparently  overpaid,  $1 . 

Richardson  Cartage  Co.,  use  of  moving  van,  19  d.  at  $5.75 . 

Steel  Equipment  Co.:  cartage,  $9.05;  4-drawer  cabinets,  3  at  $35;  setting  up  cases,  62  h. 

at  65c . 

Small  payments:  chair,  $23;  2  coolers,  $22;  glass,  $32.13;  sash  hooks,  1  doz.,  $7.80; 

sundry,  $31.77 . 

Corry  Building  ($38.45) — 

Grant-Holden-Graham,  Ltd.:  awnings  taken  down,  stored  and  put  up,  20 at  $1.45.;  repairs, 

75c . 

Customs  Department  ($3,488.05)— 

Barrett  Bros.,  1,500  ft.  pine,  $63;  Wigmore,  J.,  cartage,  $179.03 . 

Bertschinger,  A.  H:  tungstoliers,  7-light,  3,  $69,  5-lt.,  1,  $17,  4-lt.,  3,  $40;  sundry,  $2.34. 

Bryson-Graham:  41  yd.  linoleum,  $47.15;  sundry,  $15.25 . 

Davidson,  Estate  Jas.:  30  doors,  $81.75;  lumber,  $18.85 . 

Dominion  Radiator  Co.:  6  radiators,  $63.59;  sundry,  $5.49 . 

Ellacott,  J.  A.  L.:  4-lt.  tungstoliers,  12,  $147;  tungsten  clusters,  4-lt.,  22,  $165,  3-lt.,  3, 

$23.10;  9  goose-necks,  $27;  sundry,  $41.86 . 

Esmonde,  J.  P.  &  W.  F.:  10  coolers,  1119.50;  sundry,  $12.95 . 

Harris  &  Barry:  3  chairs,  $31.50;  desk,  $20;  22  stools,  $154;  sundry,  $5 . 

Library  Bureau:  2  chairs,  $35  20;  2  desks,  $129.42;  table,  $25;  sundry,  $14 . 
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Customs  Department — Concluded. 

McCallum,  W.  R.:  16  goose-necks,  $48;  tungstoliers,  5-lt.,  2,  $19.60;  4-lt.,  6,  $46.50; 

sundry,  $31.07 . 

Office  Specialty  Co.:  2  chairs,  $17.25;  3  desks,  $97.05;  731  guides,  $73.10;  18  sets  guides, 

$45;  3  tables,  $64.50;  cabinet  sections,  $501.75;  sundry,  $41 . 

Otis-Fensom  Elevator  Co.,  hand  power  elevator . • . 

Ottawa  Typewriter  Co.:  chair,  $10.12;  2  desks,  $74.43 . 

Stewart  &  Co.:  chairs,  24,  $64.80,  one  revolving,  $18 . 

Small  payments:  10  awnings,  $39.25;  3  fire  extinguishers,  $30;  15  grate  bars,  $36.75  ; 

cabinet  section,  $18;  desk,  $39;  27  shades,  $17.55;  sundry,  $327.35 . 

Dominion  Police  ($163.84) — - 

Chabot,  A.,  stands  for  fire  extinguishers,  20  at  $3.50 . 

Small  payments:  2  cupboards,  $10;  3  fire  extinguishers,  $24;  12  shades,  $16.80;  sundry, 
$43 . 04 . 


East  Block  ($504.73)— 

Coldrey  &  Chapman:  40  dart  unions,  $20;  “Jenkins”  valves,  36,  $50.40;  sundry,  $37.44 
Grant- Holden-Graham,  Ltd.:  awnings,  taken  down,  stored  and  put  up,  44  at  $1.45  ; 

repairs,  $13.71 . 

Mercer,  W.  J.:  sweeping  chimneys,  79  at  75c. .’. . 

Perolin,  A.:  “Perolin”  boiler  treatment,  1  brl . 

Small  payments:  cupboard,  $23;  engineering  services,  $23;  glass  desk  top,  $17;  putty, 
600  lb.,  $15;  rubber  mat,  $39.49;  sand,  7  loads,  $14.70;  uniform  for  elevator  attendant 

$20;  sundry,  $45.20 . 

Egan  Block  ($185.25) — 

Carnochan,  John,  re-roofing  building,  5,700  ft.  at  $3.25 . 

Elevators  ($100.55) — 

Otis-Fensom  Elevator  Co.:  changing  armature,  $17.10;  repairing  armature,  $43.90; 

sundry,  $23.40 . . . 

Small  payments:  “Arctic”  cup  grease,  120  lb.  at  10c.;  sundry,  $4.15 . 

Exchequer  Court  ($461 .74) — 

Harris  &  Barry:  3  bases,  $10.80;  leaded  sections,  17,  $106.64;  3  tops,  $6.96 . 

Rea,  A.  E.  Co.:  carpet,  44?  yd.  at  $2.95;  sundry,  $7.77 . 

Smart-Woods,  Ltd.:  35  awnings . 

Small  payments:  clock,  $13.20;  pipe,  304  ft.,  $20.45;  tungstoliers,  3-lt.  2,  $20.60,  2-lt.,  2, 

$15.50;  sundry,  $32.29 . 

Experimental  Farm  ($182.37) — 

Grant-Holden-Graham,  Ltd.:  awnings  taken  down,  stored  and  put  up,  64  at  $1.45 . 

Ontario-May-Oatway  Fire  Alarms:  fire  extinguishers,  3  at  $10,  6  at  $8 . 

Small  payments:  sundry . 

External  Affairs  ($67.70) — 

Storey,  D.:  2  t.  w.  desks,  $31-05,  $30 . 

Small  payments,  sundry . 

Examing  Warehouse  (new)  ($52.80) — 

Small  payments:  galv.  boxes,  1  doz.,  $12;  6  “Jenkins”  valves,  $12;  hardware,  $19.20  ;  . 

repairing  3  syphons,  $9.60 . . . 

Finance  Dept.  ($3,363.51) — 

Cleghorn  &  Beattie:  carpet,  69  yd.  at  $1.85;  rugs,  2  at  $160,  1  at  $83,  1  at  $57;  sundry, 
$27.15 . 


Dowsley,  A.  H.:  5  cupboards  made  to  order,  $301.50;  f.  t.  desk,  $95 . 

Gravelle,  J.  Geo.  &  Co.:  tungstoliers,  5-lt.,  2  at  $17.95,  4-lt.,  1  at  $12.75;  sundry.,  $4.94.. 
Library  Bureau  of  Canada:  chairs,  1  at  $18.70,  4  at  $15.40,  2  at  $14.30,  15  at  $12.10; 
cornices,  7  at  $3;  desks,  f.  t.,  2  at  $90,  t.  w.,2  at  $35,  mahogany,  $67;  hat  trees,  $12; 
leg  bases,  7  at  $7.50;  sections,  7  at  $17,  7  at  $15;  tables,  4  at  $25;  2  wardrobes,  $34; 

sundry,  $69. 15 . . 

McKinley  &  Northwood:  elbows,  94,  $54.36;  galv,  iron  pipe,  200  ft.  at  15c.,  200  ft.  at 

1  l|c. ;  sundry,  $42 . 

Murphy-Gamble,  Ltd.:  rug . . 

Office  Specialty  Mf’g.  Co.:  chair,  $8.25;  t.w.  desk,  $37;  3  sections,  $58.50,  sundry  $7.50 _ 

Rubenstein  Bros.:  2  bronze  grills,  $95;  sundry,  $1.20 . 

Slack,  J.  H.:  building  ash  partition,  29  ft.  at  $10 . 

Stanley,  L.  E.  &  Co.:  corner  boxes,  10  at  $5.10 . 

Watt,  C'has.:  brass  rings,  12  at  $2.25:  “Yale”  locks,  16,  $19.60;  sundry,  $9.50 . 

Small  payments:  4  brass  rods,  $19.85;  “Century”  cooler,  $12.75;  centrifugal  trap  $8.33; 
10  cocoa  mats,  $13.50  chair,  $7.25;  2  cupboards,  $26;  t.w.  desk,  $36;  electrical  supplies, 
$18  80;  sundry  plumbing  supplies,  $66.26;  steel  mat,  $17.85;  4-lt  tungstolier,  $13.33;  2 

trucks,  $22.50;  2  ventilators,  $15.70;  sundry,  $96.54 . 

Finance  Dept.,  Minister’s  Room,  II.  of  C.  ($79.65) — 

Office  Specialty  Mf’g.  Co.:  2  chairs,  $48.60,  $31.05 . 

Finance  Dept.,  Insurance  Branch  ($148.75) — 

Small  payments:  10  awnings,  $37;  2  book  cases,  $30;  21  blinds,  $41.75;  t.w.  desk,)!  2; 
sundry,  $8 . ; . 
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Brought  forward .  190,988  24 

Fire  Protection  ($406.51) — 

Laverdure,  E.  J.:  expansion  rings,  64  at  25c.;  hose,  2\  in.  1,600  ft.,  $244.80,  2-in.,  50  ft., 

$7.40,  Hin.,  50  ft.,  $6 .  274  20 

lied  Diamond  Polish  Co.,  Ltd.:  metal  polish,  3  gross  at  $33.40 .  100  20 

Small  payments:  sundry . 32  11 

French  Translators’  Office  ($604.82) — 

Lord  Furniture  Co.:  book-cases,  3  at  $12.65;  couch,  $30;  r.t.  desks,  10  at  $27.75;  sundry, 

$2.10 .  347  85 

Luke,  S.  A.:  rugs,  2  at  $25.50 .  51  00 

Stanley,  L.  E.  &  Co.:  carpet,  43  yd.  at  $1.75,  18|  yd.  at  $1.50;  rug,  $45;  sundry,  $6.43 .  155  01 

Small  payments:  “Century”  cooler,  $12.75;  15  lamp  shades,  $7.50;  22  window  blinds, 

$17.50;  sundry,  $13.21 .  50  96 

Governor  General’s  Secretary’s  Office  ($167.63) — 

Office  Specilaty  Mf’g.  Co.:  desk,  $115;  glass  desk  top,  $16 .  131  00 

Small  payments:  muresco,  1  brl.,  $16.63;  plumbing  supplies,  etc*,  $20 .  36  63 

Graham  Building  ($48) — 

Kingsland,  N.:  type  “B”  wireles  cable  tester  with  extra  exploring  coil .  48  00 

Grounds  at  Ottawa  ($98.51) — 

Garrioch,  Godard  &  Co.:  9  doz.  “Alba”  globes .  65  25 

Small  payments:  24  shades,  $18.72;  12  water  bottles,  $11;  sundry,  $3.54 .  33  26 

Harris-Campbell  Building  ($54.28) — 

Small  payments:  awnings  taken  down,  stored  and  put  up,  32  at  $1.45;  sundry,  $7.88 .  54  28 

Hawkesbury  Building  ($45.01) — 

Small  payments:  crushed  stone,  $7.01;  lime,  $12.25;  sand,  8  loads  at  $2.10;  sundry,  $8.95. .  45  01 

House  of  Commons  ($6,252.46) — 

Bertschinger,  A.  H.:  electricians’  time,  52  h.  at  80c.;  tungstoliers,  6  It.,  1  at  $19.16,  5  It.,  5 

at  $17.35,  4-lt.,  7  at  $13.60,  3-lt. ,  10  at  $11.65;  sundry,  $17.46 .  376  67 

Bryson-Graham:  13  blinds,  $10.96;  carpet,  34§  yd.  at  $1.50;  rug,  $35;  rubber  matting, 

11|  yd.,  $28.75;  sundry,  $9.69 .  136  16 

Canadian-Allis-Chalmers,  Ltd.:  duplex  brass-fitted  pump .  81  00 

Canadian  Consolidated  Rubber  Co.:  corrugated  rubber  matting,  37  yd .  59  25 

Capital  Office  Supply  Co.  Ltd.:  cabinet  $37;  chairs,  2  at  $14.25;  2  at  $11.80;  sectional 

book  case,  $14.80;  2  tables,  $29.50 . .  133  40 

Cleghorn  &  Beattie:  carpet,  7  yd.  at  $2.50,  60  yd.  at  $1.50;  3  rugs,  $300,  $45,  $25;  sundry, 

$29.83 . .  507  33 

Coldrey  &  Chipman:  6  gun  metal  union  cocks,  $99.96;  6  globe  valves,  $82.32;  sundry, 

$12.15 .  194  43 

Davidson,  Jas.  Estate:  basswood,  200  ft.  at  $90;  t.  and  g.  lumber,  250  ft.  at  $30;  white- 

wood,  300  ft.  at  $120;  cartage,  25c .  61  75 

Davidson  &  Crooks:  3  plates  and  3  brackets,  $72.98;  sundry,  $5.68 .  78  66 

Diamond  Grate  Bar  Co.:  20  grates,  1,396  lb.  at  6c.;  freight,  $16.80 .  100  56 

Ellacott,  J.  A.  L.:  portable  lamps,  7  at  $2.75;  telephone  wire,  1,000  ft.,  $19.50;  sundry, 

$24.18 .  62  93 

Esmonde,  J.  P.  &  F.  W.:  “Century”  coolers,  3  at  $12.75,  2  at  $10.75;  sundry,  $2.25 .  62  00 

Federal  Typewriter  Co.,  Ltd.:  r  and  t.  chair,  $22;  r.  t.  desks,  1  at  $56.70,  6  at  $38.50, 

1  at  $25.99 .  335  69 

Fleck,  Alex.  Ltd.:  11  castings,  for  man-hole  covers,  etc .  50  97 

Garrioch,  Godard  &  Co.:  air  heater,  $13;  fixtures,  4  at  $30;  sundry,  $36.92 .  169  92 

Gravelle,  J.  Geo.  &  Co.:  4  pt.  annunciators,  2,  $9.60;  Benjamen  cluster,  5-lt.,4,  $33.32,  4-lt, 

12,  $82.32 ;  8  desk  lamps,  $20 ;  holophane  shades,  45  at  $1 ;  10  h.p.  motor, 

$11.70;  sundry,  $27.98 .  229  92 

Gray-Harvey  Co.:  88  cylinder  locks .  53  17 

Gurney-Foundry  Co.:  fire  bricks,  3  sets,  $30.75;  rings  and  plates,  3  sets,  $19.50;  sundry, 

$1.20 .  51  45 

Harris  &  Barry:  chairs,  3  arm,  $106.95,  3  side  $50.25,  1  rev.,  $38.65;  desk,  $160;  tables,  12 

at  $9.65;  sundry,  $72.15 .  543  80 

Lawson,  Thos.  &  Sons:  labour,  24  h.  at  70c.,  14  h.  at  60c.;  pipe,  950  lb.  at  4c.;  sundry, 

$10.10 .  73  30 

McCallum,  W.  R.  &  Co.:  9  lamps,  $64.19;  telephone  wire,  500  ft.,  $12.25 .  76  44 

Murphy-Gamble,  Ltd.:  carpet,  16  yd.  at  $2.75,  19^  yd.  at  $2.50,  25  yd.  at  $1.60,  20|  yd. 
at  $1.35;  cork  carpet,  88  yd.  at  $1.30;  cloth,  15  yd.  at  $2.50;  laying  carpet,  88yd.  at  15c.; 

sundry,  $11.78 . .  337.53 

Nicolas,  F.  &  Co.  Ltd.:  “Ozonair”  machine .  57  50 

Office  Specialty  Mf’g.  Co.:  cabinet,  $30;  desks,  4  r.t.,  $102.60,  2  t.w.,  $48.60;  sections, 

$15.50;  sundry,  $23.20 . 219  90 

Otis-Fensom  Elevator  Co.:  babbitt,  18J- lb.,  $11.10;  6  gate  rollers,  $24;  labour,  113  h. 

at  60c.;  sundry,  $29.35 .  132  25 

Ottawa  Wine  Vault  Co.:  coolers,  10  at  $9;  “Tally-ho”  water,  225  demi-johns,  $67.50 .  157  50 

Perolin  Co.:  1  brl.  “Perolin”  boiler  treatment .  62  74 
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Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  cts. 

Brought  forward .  196,819  22 


House  of  Commons — Concluded. 

Rea,  A.  E.  it  Co.:  carpet,  165  yd.  at  SI. 95;  cocoa  matting,  $20;  linoleum,  89  yd.  at  90c., 

16  yd.  at  65c.,  8  vd.  at  50c..;  4  rugs,  $19;  sundry,  $17.50;  apparently  overpaid_$3 . 

Shore  it  C-ockburn,  3  clocks,  $36;  regulating  office  clock,  $23;  winding  tower  clock,  2  yr.  to 

Mar.  31,  1914,  $300;  sundry.  $1.50 . 

Stanley,  L.  E.  it  Co.:  brass  binding,  49  ft.  at  21c.;  cotton,  126  yd.  at  12 j  c.;  felt,  10  yd.  at 

$2.25;  sundry,  $3.05 . 

Strachan,  W.:  145  lb.  cold  rolled  copper,  $50.75;  sundry,  $5.35 . 

Tyrell  Filter  &  Cooler  Co.:  water  coolers,  8  at  $17 . 

Wigmore,  J.:  moving  safe  from  66  Queen  St.  to  House  of  Commons,  $125;  sundry  cartage, 

$38.63 . - . . 

Small  payments:  4  awnings,  $21;  basswood,  250  ft.,  $15;  desks,  f.t.,  $21.95,  t.w.,  $25;  7 
flags,  $18;  4  fuses,  $10.40,  9  “Jenkins”  valves,  $22.05;  hardware,  $13.99;  labour,  19  h. 
at  70c.;  52^h  h.  at  60c.,  19  h.  at  50c.;  plate  glass,  $24.75;  plumbing  supplies,  $20;  h.w. 
radiator,  $16;  10  truck  wheels,  $21.60;  recovering  2  couches,  $24;  repairing  3  awnings,  $9; 
wallpaper,  $14.70;  sundry,  $271.18 . 

House  of  Commons  Library  ($246.39) — 

May,  Geo.  &  Sons:  green  trimming  leather,  6  hides  at  $16.05;  sundry,  $1.65 . 

Small  payments:  f.  t.  desk,  $18.50;  library  brushes,  12  at  $1.50;  labour,  28  h.  at  70c.;  3 
“Simplex”  treatments  of  floor,  $44.90;  4-lt.  tungstoliers,  2,  $27.10;  sundry,  $20.34 _ 

Imperial  Building  ($140.40) — 

Mac  Electric  Co.:  repairing  armature,  labour,  63  h.  at  70c.;  material,  $6 . 

Storey,  D.:  arm  chairs,  3  at  $13;  desk.  $19 . . . 

Small  payments:  repairing  elevator,  $13.25;  storing  awnings,  $18.70:  sundry,  35c . 

Indian  Affairs  ($3,941.81) — 

Bertschinger,  A.  II.:  portable  lamps,  20  at  $2.50;  sundry,  $6.15 . 

Capital  Office  Supply  Co.:  bases,  13,  $41.05;  25  book  case  units  $84.80;  rev.  book  case, 

$38.25;  17  sections,  $113;  13  tops,  $27.75;  sundry,  $3 . 

Federal  Typewriter  Co.,  Ltd.:  chair,  $13.50;  desk,  $47.25 . 

Murphv-Gamble  Ltd.:  brass  binding,  65  ft.  at  10c.;  cork  carpet,  59  yd.  at  $1;  sundry, 

$18.40 . 

Ottawa  Typewriter  Co.:  10  bases,  $26.60;  chairs,  1  at  $11.81,  2  at  $14.85;  desks,  3  f.  t., 
$142.70,  8  r.  t.,  $419.30;  102  doors.,  $606.90;  m.  s.  files,  10  at  $16;  “Macey”  shells,  72, 
$914.90;  metal  clips,  408,  $33.04;  204  partitions,  $68.85;  sections,  40,  $140.13;  7  tops, 

$20.14 . . . . 

Rea,  A.  E.  Co.:  carpet,  66  yd.,  $191.29;  curtains,  5  pr.  lined  and  put  up,  $130.65;  5  shades, 

$16.50;  wall  paper,  $14.40;  sundry,  $29.20 . 

Rideau  Electric  Supplies:  6  annunciators,  $43.50;  9  bell  blocks,  $23.75;  24  call  bells,  $18; 

sundry,  $22 . 

Storey,  D.:  10  hat-trees,  $40.50;  wardrobe,  $23.80;  sundry,  $3.05 . 

Small  payments:  blinds,  8  at  $3.60;  cabinet,  $30;  cartage,  $23;  12-in.  desk  fan,  $25;  galv. 
iron,  $9.78;  labour,  30  h.  at  50c.;  2  mats,  $15;  12  skylight  covers,  $27.50;  tungstolier, 
$12.25;  sundry,  $116.06 . , . 

Indian  Affairs:  Booth  Building  ($1,573) — 

Grant-Holden-Graham  Ltd.:  114  window'  blinds . 

Library  Bureau  of  Canada  Ltd.:  book  case,  $27.50;  chairs,  4  at  $9.90,  1  at  $12.10;  desks, 

2  f.  t.,  $97.20,  $55,  2  r.  t.  at  $75;  8  desk  trays,  $16;  table,  $20;  sundry,  $4 . 

Office  Specialty  M’fg.  Co.:  6  book  case  sections,  $38.50;  cabinet,  $21;  desk,  $32;  ends,  1  pr., 
$9;  moving  steel  cases  from  East  Block  to  Booth  Building,  $661;  table,  $23;  sundry, 

ST'  vi  .  . 

Small  payments:  13  annunciators,  $26;  6  desk  trays,  $9.60;  sundry,  $41.70 . 

Inland  Revenue  ($2,976.89) — 

Canada  Floors,  Ltd.:  “Magna”  asbestos  flooring,  2,017  ft.  at  30c . 

Capital  Office  Supply  Co.  Ltd.:  desk,  $54;  table,  $37.80 . 

Davidson  &  Crooks:  21  roller  steel  frames  and  64  rollers,  $25.88;  labour,  171  \  h.  at  60c.; 

sundry,  $11.83 . 

Ellacott.  J.  A.  L.:  4-lt.  tungstoliers,  8,  $66.05;  sundry,  $10 . 

P’ederal  Typewriter  Co.:  r.  and  t.  desk . . . 

Grant-Holdc  i-Graham,  Ltd.:  taking  down,  storing  and  putting  up  awning,  32  at  $1.45; 

sundry,  $15.01 . 

Harris  &  Barry:  r.  t.  desks,  2  at  $37.25 . 

Office  Specialty  M’fg.  Co.:  bases,  9  leg,  $46.75,  with  locks,  3  at  $21.75;  2  cabinets,  $40; 
chair,  $7 .75;  140  steel  guides,  $42;  moving  steel  cases,  $43.95;  34  sections,  $499.25; 

table,  $18.50;  11  tops,  $46.75;  wardrobe,  $24;  sundry,  $29.70 . 

Ontario  May-Oatway  Fire  Alarms:  n.p.  “Pyrene”  fire  extinguishers,  12  at  $8.75 . 

Pask,  John:  11  castings,  965  lb.  at  3^c.;  machinists’  time,  93  h.  at  70c . 

Rea,  A.  E.  &  Co.:  rugs,  1  at  $115,  2  at  $95,  1  at  $16.50,  3  at  $11,1  at  $10,  1  at  $8.50,  4  at 

$4  50 . 

Wright  &  Co.:  cement,  5  brls.,  $9;  crushed  stone,  31  1  t.  at  $1.40 . 


475  75 

360  50 

51  59 
56  10 
136  00 

163  63 


602  67 

97  95 
148  44 

50  10 
68  00 
32  30 

56  15 

307  85 
60  75 

83  90 


2,574  13 

382  04 

107  25 
67  35 


302  39 

243  00 
421  40 


831  30 
77  30 


605  10 
91  80 

140  61 
76  05 
50  65 

61  41 
74  50 


863  90 
105  00 
98  87 

391  00 
52  57 


Carried  forward 


207,178  52 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 99 


SESSIONAL  PAPER  No.  1 


Ottawa  Buildings:  Repairs,  Furniture,  etc.— Continued.  $  cts. 

Brought  forward .  207,178  52 

Inland  Revenue — Concluded. 

Small  payments:  4  brass  rods,  $14.80;  2  chairs,  $23.80;  2  desk  lamps,  $10;  labourer,  15^  h. 
at  70c.;  plumbing  supplies,  $84.32;  6  rugs,  $65.50;  3-lt.  tungstoliers,  6,  $56.81;  ventilator, 

$24;  sundry,  $75.35 .  365  43 

Inland  Revenue:  Birks  Building  ($7) — 

Greville,  J.  Geo.  &  Co.:  2  flex,  goose-neck  lamps .  7  00 

Inland  Revenue:  Office  of  Inspector  of  Gas  and  Electricity  ($106.75) — 

Office  Specialty  Mfg.  Co.:  6  sections,  $03;  base,  top,  etc.,  $13.75 .  106  75 

Interior  Department  ($8,514.92) — 

Barrett  Bros.:  pine,  t.  &  g.,  d.  2  s.,  1,500  ft.  at  $42,  d.  2  s.,  1,500  ft.  at$40,  d.,  50  pcs.,  $17.25; 

sundry,  $3.75 . x. .  144  00 

Bertschinger,  A.  H.:  tungstoliers,  4  It.,  $14.50,  3  It.,  4  at  $12.55 .  64  70 

Blakeney,  H.  G.  &  Co.:  building  ash  partition,  84  1.  ft.  at  $6.75 .  567  00 

Bryson  Graham:  112  blinds,  $184.50;  carpet,  36|  yd.,  $52.08;  linoleum,  40  yd.  at  $1; 

rug,  $25;  tin  rollers,  7  at  $5.10;  sundry,  $31.90 .  369  18 

Capital  Office  Supply  Co.,  Ltd.:  6  bases,  $59. 10;  3  card  index  cabinets,  $49.50;  2  f.  t.  desks, 

$46.60;  6  sections,  $110.75;  2  shelves,  $27;  table,  $8.65;  6  tops,  $24.50;  2  trucks, 

$55.40;  12  units,  $170;  sundry,  $32.70 .  584  20 

Chabot,  A.:  constructing  7  cupboards  and  one  step  ladder .  191  00 

Cleghorn  &  Beattie:  brass  binding,  104  ft.  at  10c.;  cork  carpet,  1732  yd.  at  $1;  linoleum, 

27  yd.  at  $1.35;  rug,  $52.50;  sundry,  $36.32 .  309  17 

Dowsley,  A.  H.:  8  cupboards,  $204:  desk  and  draughting  table,  $300 .  504  00 

Ellacott,  J.  A.  L.:  20  aluminum  shades,  $10.77;  cord,  60  ft.,  $10;  fender,  $18;  2  fire-sets, 

$27;  4  lamp  brackets,  $35;  goose-necked  lamps,  33  at  $3;  scuttle,  $12;  4-lt.  tungsten 

clusters,  4,  $30;  sundry,  $59.29 .  301  06 

Esmonde,  J.  P.:  brass  wire  cloth,  63  sq.  ft.  at  55c.;  “Century”  coolers,  1  at  $16.75,  7  at 

$12 . 75;  sundry,  $14 . 42 . . ; .  155  07 

Esmonde  Mfg.  Co.:  brass  wire  cloth,  18  sq.  ft.  at  55c.;  cooler,  $13 .75  ;  7  waste  paper  cans, 

$29.75 .  53  40 

Federal  Typewriter  Co.,  Ltd.:  chair,  $14.85;  2  tables,  $52.64 .  67  49 

Garrioch,  Godard  &  Co.:  G.  &.  W.  arms,  9  at  $4,  20  at  $3.50;  2  brackets,  $20;  sundry, 

$22.80 .  148  80 

Gravelle,  J.  Geo.  &  Co.:  5-lt.  “Benjamen”  cluster,  $8.50;  lamps,  “Anywhere,”  6,  $56.35, 

9  desk,  $22.05;  4-lt.  tungstoliers,  4,  $53.10;  wire,  $15.63;  sundry,  $55.76 .  211  39 

Harris  &  Barry:  3  chairs,  $62.90;  4  cushions,  $17;  2  desks,  $67.50,  $64.80;  3  sections, 

$12.75;  3  stools,  $14.55;  table,  $18.90;  sundry,  $27.50 .  285  90 

Kyles  Cabinet  Works,  Ltd.:  fitting  roller  on  drawers,  $126;  wall  case  cabinet,  $5.52.  .  . .  678  00 

Library  Bureau  of  Canada:  3  cabinets,  $225;  4  card  sections,  $90;  chair,  $18.70;  cupboard, 

$10;  2  desks,  $110,  $75;  sundry,  $55.75 .  584  45 

Luke,  S.  A.:  carpet,  32i*  yd.  at  $1.75,  27  yd.  at  $1.65,  30§  yd.  at  $1.20;  14  map  rollers, 

$58.87;  rug,  $35;  sundry,  $19.20 . .- .  250  86 

McCalluin,  W.  R.:  electric  soldering  irons,  2  at  $10.50;  7  flex,  goose  neck  lamps,  $20.76; 

9  desk  lamps,  $25.20;  25  shades,  $13.47;  sundry,  $55.44 .  135  87 

Murphy-Gamble:  2  rugs,  $31,  $25.50 .  56  50 

Office  Specialty  M’fg.  Co.:  bookcase,  $50;  cupboard  base,  $21 .75;  chair,  $8.25;  18  sections, 

$227;  table,  $35;  sundry,  $90.63 .  432  63 

Ottawa  Typewriter  Co.:  chairs,  2,  $20.76,  4  tilter,  $67.46;  3  desks,  $69.45,  $41.51, 

$29.70;  2  tables,  $29.70;  2  wardrobes,  $49.30;  sundry,  $3.40 .  311  28 

Rea,  A.  E.,  &  Co.:  carpet,  62f  yd.  at  $1.85,  27?  y.  at  $1;  linoleum,  5Lyd.,  $58.65;  27  map 

rollers,  $111.78;  rug,  $52;  sundry,  $17.18 .  383  21 

Rideau  Electric  Supplies  Co.:  5-lt.  “Benjamen”  cluster,  $6;  indirect  fixtures,  3  at  $14.50; 

lamps,  2  at  $10,  12  at  $6;  sundry,  $46.08 .  187  58 

Steel  Equipment  Co.:  3  metal  table  rails,  $42;  nickel  tubing,  88  ft.  at  $1;  repairing  cabinet 

and  cases,  $32;  sundry,  $20 .  182  00 

Stewart  &  Co.:  3  chairs,  $37.80;  2  tables,  $27.45,  $20.70;  sundry,  $9.95 .  95  90 

Stewart,  P.:  picture  moulding,  50  lengths,  $18;  wire  glass,  64  Its.,  $77.40;  sundry,  $3.30  98  70 

Storey,  D.:  chairs,  5  g.  o.,  $29.20,  7  r.  and  t.,  $88.90;  desk,  $32.40;  table,  $22.40;  sundry, 

$3.40 .  176  30 

West  Disinfecting  Co.:  soap  dispensers,  26  at  $2 .  52  00 

White,  L.  T.:  “Jenkins”  rev.  map  rack  and  stand .  135  00 

Small  payments:  “Alexalite”  fittings,  3  at  $12.92;  9  awnings,  $36.15;  45  brass  locks,  $50.79; 

2  clocks,  $23;  2  coolers,  $19;  carpet  runner,  $13;  7  desk  lamps,  $17.50;  portable  lamps,  11 
at  $4. 25;  hardware,  $50.21;  linoleum,  12yd.  at  90c.;  lumber,  $37.70;  plate  glass,  2  pcs., 

$20  10;  plumbing  supplies,  $55.92;  rubber,  $20.42;  supplying  and  straightening  rods, 

$37.05;  sheet  lead,  $21.15;  trimming  leather,  $12.15;  ventilator,  $13.50;  sundry, 

$274.33 .  798  28 

Interior  Dept.:  Birks  Building  ($169.20) — 

Office  Specialty  M’fg.  Co.:  8  sections,  $73.50;  sundry,  $15 .  88  50 

Small  payments:  4  Ilex,  lamps,  $12;  3-lt.  tungstoliers,  4  at  S10.30;  sundry,  $27.50 .  80  70 
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Interior  Dept.:  Blackburn  Building  ($2,266.69) — 

Chabot,  A.:  cabinets,  4  at  $35 .  140  00 

Currier,  T.  W.  &  Co.;  3  desks,  $104.60;  4  tables,  $81;  sundry,  $11.06 .  196  66 

Cleghorn  &  Beattie:  linoleum,  21ij  yd.  at  $1.50;  22  yd.  at  $1;  sundry,  $2.19 .  56  69 

Dowsley,  A.  H.:  f.  t.  desk .  60  00 

Library  Bureau  of  Canada,  Ltd.:  8  bases,  $36.50;  2  bookcases,  $90;  7  bookcase  units, 

$172. i0;  10  chairs,  $93.50;  cabinets,  $43;  7  cupboards,  $90.75;  desks,  3  at  $75,  1  at  $45, 

7  at  $40;  ends,  11  pr.,  $45;  map  rack,  $55;  22  sections,  $249.75;  2  tables,  $50;  2  ward¬ 
robes,  $24;  sundry,  $79.80 .  1,579  SO 

Ontario  Hughes-Owens  Co.,  Ltd.:  drawing  tables,  2  at  $36;  2  swing  drawers,  $10 .  82  00 

Small  payments:  12  awnings,  $42.78;  cooler,  $10;  “emeralite”  lamps,  1  at  $15,  1  at  $9.80, 

3  at  $8.33;  2  telephone  stands,  $13;  sundry,  $35.97 .  151  54 

Interior  Dept.:  Canadian  Bldg.  ($1,795.78) — 

Chabot,  A.:  building  cupboard .  65  00 

Cleghorn  &  Beattie:  carpet,  36  yd.  at  $1 .75;  cork  carpet,  36£  yd.  at  $1;  sundry,  $13.73.  112  98 

Currier,  T.  W.  &  Co.:  chairs,  r.  and  t.,  4  at  $12.15,  1  at  $23.75,  til  ter,  $10.67;  desks,  f.  t., 

3  at  $40. 50,  standing,  2  at  $22.60;  tables,  2  at  $15.55,  2  at  $13. 50 .  307  82 

Laurentian  Spring:  5  water  coolers . .  50  00 

Library  Bureau  of  Canada:  2  bookcases,  $50;  3  chairs,  $14.85;  desks,  3  at  $45,  4  at  $25; 

6  sections,  $85;  table,  $25;  sundry,  $7 .  416  85 

Office  Specialty  M’fg.  Co.:  chairs,  arm,  3  at  $7.50,  tilter,  $9;  desk,  $50;  14  sections,  $177.25;  . 

tables,  4  at  $23;  sundry,  $57.35 .  408  10 

Stanley,  L.  E.  &  Co.:  brass  binding,  240  ft.  at  10c.;  cork  carpet,  181  yd.  at  95c.;  sundry, 

$30.15 .  226  10 

Steel  Equipment  Co.:  moving  7  cases  and  repairing  two .  84  00 

Small  payments:  3-lt.  ’‘Benjamen”  clusters,  3  at  $8.35;  3  blinds,  $19.91;  repairing  clock, 

$12;  truck,  $22;  table,  $15.55;  sundry,  $30.42 .  124  93 

Interior  Dept.:  Dominion  Observatory  ($196.50) — 

Blodgett  Clock  Co.:  electric  clocks,  12  at  $10 .  120  00 

Small  payments:  2  chairs,  $33.80;  pine,  dr.  red.,  500  ft.,  $15,  dr.  white,  500  ft.,  $25; 

sundry,  $2.70 .  76  50 

Interior  Dept,.:  Imperial  Bldg.  ($266.66) — 

Grant-Holden-Graliam,  Ltd.:  25 blinds .  52  00 

Library  Bureau  of  Canada,  Ltd.:  desk,  $35;  3  sections,  $54.50;  5  tables,  $85;  sundry,  $6.75  181  25 

Small  payments:  2  chairs,  $16.40;  2  grates,  $13.51;  sundry,  $3.50 .  33  41 

Interior  Dept.:  Journal  Bldg.  ($1,521.62) — 

Chabot,  A.:  building  2  cupboards .  50  00 

Cleghorn  &  Beattie:  carpet,  37*  yd.  at  $1.75;  sundry,  $7.50 .  72  69 

Evening  Journal:  installing  4  extra  basins  and  extra  water  connection .  622  00 

Office  Specialty  M’fg.  Co.:  2  cupboard,  $43.50;  cupboard  base,  $12;  desk  rack,  $7.50; 

12  sections,  $137.75;  moving  steel  cases  from  Canadian  Bldg,  to  Journal  Bldg.,  $140; 

table,  $18.50;  3  tops,  $13;  sundry,  $32.50 .  404  75 

Taylor,  J.  &  J.:  fireproof  and  burglar-proof  safe .  260  00 

Small  payments:  cartage,  $46.01;  coat  trees,  5  at  $4.05;  cooler,  $10;  desk,  $25;  sundry, 

$10.92 .  112  18 

Interior  Dept.  253  McKay  St.  ($20) — 

Ontario  May-Oatway  Fire  Alarm:  chemical  fire  extinguishers,  2  at  $10 .  20  00 

Interior  Dept.:  25  Sparks  St.  ($24.30) — 

Federal  Typewriter  Co.,  Ltd.:  r.  and  t.  chair,  $10.80;  table,  $13.50 .  24  30 

Interior  Dept.:  Topographical  Survey  Bldg.  ($164) — 

Grant-Holden-Graham,  Ltd.:  awnings  stored,  42  at  $1.45;  awnings  re-covered,  10  at 

$3.60 .  96  90 

Small  payinents:  cooler,  $12.75;  hardware,  $13.35;  labour,  8  h.  at  70c.;  sundry,  $35.40..  67  10 

Interior  Dept.:  Union  Bank  Bldg.  ($241.81) — 

White,  L.  T.:  2  map  racks .  180  00 

Small  payments:  r.  and  t.  chairs,  $8.78;  f.t.  desk,  $29.03;  moving  steel  case,  $20;  sundry, 

$4 .  61  81 

Interior  Dept.:  104  Wellington  St.  ($8.70) — 

Small  payments:  awnings  stored,  6  at  $1.45 .  8  70 

Interior  Dept.:  Woods’  Bldg.  ($9.50) — 

Small  payments:  sundry .  9  50 

Journal  Bldg.  ($20) — 

Chabot,  A.:  building  cupboard .  20  Oo 

Justice  Dept.  ($4,944.19) — 

Barrett  Bros.:  basswood,  500  ft.  at  $37;  cement,  1  brl.,  $8.50;  pine,  400  ft.  at  $45,  1,500 

ft.  at  $40 . 105  00 

Bertschinger,  A.  II.:  annunciators,  5  at  $2.35;  3-lt.  “Benjamen”  clusters,  5  at  $3;  5-lt. 

tungstoliers,  2,  $34.01;  sundry,  $19.25 .  80  01 

Bryson-Graham,  Ltd.:  6  blinds,  $10.63;  carpet,  31  yd.  at  $1 .80, 19  yd.  at  $1 .75,  20J  yd.  at 

$1.65;  velour  carpet,  35£  yd.,  $88.75;  sundry,  $80.93 .  303  19 
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Justice  Dept. — Concluded. 

Capital  Office  Supply  Co.:  book-case,  $25.15;  chairs,  arm  $32.40,  leather  $45.25,  12  side 
$115.50,  r.  and  t.  $39. 15;  desks,  f.t.,  $54,  t.w.  $45;  davenport,  $121.50;  11  sections,  $213; 

2  tables,  $89.65;  3  tops,  $24.50;  wardrobe,  $36.45;  sundry,  $62.05 . 

Cleghorn  &  Beattie:  cloth,  30  yd.  at  $1.50;  rug,  $350;  sundry,  $33.10 . 

Ellacott,  J.  A.  L.:  fender,  $15;  fire  set,  $12;  fire  brick  lining,  $15;  labour,  14  h.  at  50c.; 

sundry,  $33.32 . 

Garland,  J.  M.,  Son  &  Co.:  rugs,  1  at  $123.20,  1  at  $55,  1  at  $11,  8  at  $8.80 . 

Library  Bureau  of  Canada:  2  rev.  bookcases,  $70;  tilter  chair,  $11.10 . 

Luke,  S.  A.:  carpet,  16?  yd.  at  $1.75,  19  yd.  at  $1.65;  4  rugs,  $15.75;  sundry,  $4.48 . 

McCalluin,  VV.  R.  &Co.:  annunciators,  3  at  $5;  wire,  fixture,  3, 000  ft.  at  $12.50,  telephone, 

1,035  ft.  at  $25;  sundry,  $4.65 . 

Murphy-Gamble,  Ltd.:  rugs,  1  at  $60,  3  at  $22,  1  at  $20 . 

Ottawa  Electric  Co.:  electric  heater,  $16.50;  semi-indirect  bowl,  $50;  sundry,  $1.50 . 

Ottawa  Typewriter  Co.:  chairs,  2  at  $6.40;  2  desks,  $35,  $28.35;  sundry,  $2.50 . 

Slack,  A.:  2  oak  window  frames . 

Stanley,  L.  E.  &  Co.:  cloth,  5§  yd.  at  $1.50,  49§  yd.  at  90c.;  sundry,  $6.78 . 

Stewart  &  Co.:  bookcase,  $54;  3  chairs,  $78.50;  clock,  $10;  davenport,  $63;  covering 
davenport  with  leather,  $35;  desk,  $135;  glass  desk  top,  $32.85;  furniture  for  minister’s 
room,  $805;  2  leather  cushions,  $16.50;  3  mahogany  diners,  $35.85;  waste-paper 

basket,  $9 . 

Thornton  &.  Truman:  21  window  screens . 

Small  payments:  4  awnings,  $15;  2  brass  rods,  $18.65;  2  cabinets,  $7.50;  clock,  $16; 
coolers,  2  at  $12.75;  cupboard,  $40;  desk,  $33.75;  10-lt.  fixture,  $22.05;  galv.  iron,  33 
sheets,  $25.74;  glass,  36  panes,  $17.40;  hardware,  $12.83;  2  locks,  $14.50;  lumber, 
$34.25;  mirror,  $9.50;  plumbing  supplies,  $77.76;  h.w.  radiator,  $20.40;  5  steel  mats, 

$26.35;  table,  $12.15;  2  tungstoliers,  $36.85;  sundry,  $194.08 . 

Labour  Dept.  ($895.12) — 

Library  Bureau  of  Canada,  Ltd.:  desk,  $45.75;  2  tables,  $50;  sundry,  $6 . 

Office  Specialty  Mfg.  Co.:  5  bases,  $29.75;  2  cabinets,  $60;  2  t.w.  chairs,  $15;  24  sections, 

$165;  40  steel  guides,  $12;  4  tops,  $9;  sundry,  $26.25 . 

Rea,  A.  E.  &  Co.:  carpet,  137  yd.,  $236.10;  2  rugs,  $35,  $34.50;  sundry,  $15.23 . 

Small  payments:  4  chairs,  $47.10;  electrical  supplies,  $33.58;  pine,  400  ft.  at  $50;  water 

cooler,  $14;  sundry,  $40.86 . 

Langevin  Block  ($1,044.39)— 

Floor  Finishers,  Ltd.:  “Simplex”  treatment  of  corridor  floors . 

Perkins,  C.  L.:  overhauling  elevators:  labour,  425  h.  at  70c.,  315|  h.  at  50c.;  material, 

$21.90 . . 

Perolin  Co.:  1  brl.  “Perolin”  boiler  treatment . 

Small  payments:  awnings  stored,  15  at  $1.45;  cylinder  oil,  1  brl.,  $37.60;  electrical 

supplies,  $10.50;  leather,  $21.03;  plate  glass,  $19;  sundry,  $66.63 . 

Major’s  Hill  Park  ($20.78)— 

Small  payments:  cedar,  7  pcs.,  $10.08;  12  globes,  $8.50;  sundry,  $2.20 . 

Marine  and  Fisheries  Dept.  ($2,161.76) — 

Bertschinger,  A.  H.:  tungstoliers,  5-lt.,  3,  $50.80,  3-lt.,  2,  $20.60;  sundry,  $4.22 . 

Birkett,  Thos.  &  Son  Co.,  Ltd.:  79  locks,  $42.61;  3  ventilators,  $13.50;  sundry,  $11,73... 

Currier,  T.  W.  &  Co.:  chairs,  4  at  $14.60;  sundry,  $3.60 . 

Dowsley,  A.  H.:  3  mahogany  cases  and  5  stands . 

Gravelle,  J.  Geo.  &  Co.:  goose-neck  lamps,  3  at  $3;  4-lt.  tungstoliers,  8  at  $12.25;  sundry, 
$13.65 . 


Laverdure,  E.  G.  &  Co.:  plumbing  supplies. .  . . 

Library  Bureau  of  Canada:  2  bases,  $12;  sections,  10  at  $16;  2  tops,  $6 . 

Office  Specialty  Mfg.  Co.:  4  bases,  $19.50;  2  chairs,  $17.25;  desk,  $32;  23  sections, 

$457.75;  2  tables,  $35;  14  tops,  $20 . 

Ottawa  Typewriter  Co.,  Ltd.:  2  chairs,  $20.46;  desks,  2  f.t. ,*$54,  $27.63,  r.t.,  $49.28; 

table,  $78.75 . . 

Rideau  Electric  Supplies:  4-pt.  annunciator,  $14.70;  4  desk  lamps,  $11;  electric  stove, 

$30;  sundry,  54c . 

Trudeau,  Arthur:  4-lt.  electroliers,  12,  $138.18;  16  circuit  panel  board,  $26.07 . 

Small  payments:  2  brass  plates,  $45.25;  3  chairs,  $22.25;  3  cushions,  $9.75;  desk,  $39.95; 
fire  irons,  2  sets,  $12;  glass,  4-lts.  at  $3;  green  baize,  35  yd.  at  65c.;  electrical  supplies, 
$40;  linoleum,  20  yd.  at  $1.25;  plumbing  supplies,  $20;  roofing,  400  ft.  at  3}c.;  water 
cooler,  $12.75.;  sundry,  $129.59 . 

Marine  and  Fisheries  Dept.:  Birks’  Bldg.  ($401.85) — 

Chabot,  A.:  building  cabinet . 

Garrioch,  Godard  &  Co.:  flex,  neck  lamps,  16  at  $3.25 . 

Office  Specialty  Mfg.  Co.:  17  sections,  $141.25;  sundry,  $27.25 . 

Small  payments:  4-lt.  tungstoliers,  4,  $49;  repairing  2  steel  cases,  $35;  sundry,  $12.35. . .. 


Marine  and  Fisheries  Dept.:  Canada  Bldg.  ($27.50) — 
Library  Bureau  of  Canada:  bookcase . 
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581  50 

230  12 

56  24 
164  25 


405  29 

85  00 
52  00 
168  50 
96  35 

27  50 


Carried  forward 


232,372  97 
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Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  eta. 

Brought  forward . .  232,372  97 

Marino  and  Fisheries  Dept.:  Fisheries  Museum  ($2,823.74) — 

Gurney-Massey  Co.,  Ltd.:  h.w.  boiler .  183  26 

Kyles'  Cabinet  Works,  Ltd.:  wall  cases,  153  ft .  1,433  00 

McLennan,  J.  R.:  14  angle  valves,  $28;  block  pipe,  685i  ft.,  $109.01:  20  dart  union  blocks, 

$20;  20  gate  valves,  $45;  20  globe  valves,  $25;  radiators,  185-5  ft..,  $548.45;  sundry, 

$129.52.. .  904  98 

Savage  A  MacDonell  Co.:  12  standards . '. .  160  00 

Watts,  E.  R.  A  Son:  cabinet,  $27.50;  drawing  table,  $23.40;  sundry,  $3.50 .  54  40 

Small  payments:  expansion  tank,  $14.50;  plumbing  supplies,  $50.85;  sundry,  $22.75 .  88  10 

Marine  and  Fisheries  Dept.:  McNeill  Bldg.  ($18.25) — 

Esmonde,  J.  P.  A  F.  W.:  ice  box,  $5.50;  water  cooler,  $12.75 .  18  25 

Militia  and  Defence  ($5,373.67) — 

Barrett  Bros.:  pine,  100  pcs.,  $28.14,  t.  and  g.,  2,250  ft.,  $94.50,  sheeting,  750  ft.,  $31.50..  154  14 

Bryson-Graham :  baize,  33  yd.,  $21.45;  37  blinds,  $96.03;  brass  binding,  125  ft.  at  10c.; 

carpet,  $11;  linoleum,  138  yd.,  $128.70;  16  screens,  $7.20;  sundry,  $35.93 .  312  81 

Capital  Office  Supply  Co.,  Ltd.:  2  desks,  $53,  $45;  sundry,  $21 .  119  00 

Currie-Livock,  Ltd.:  16  dart  unions,  $19.60;  elbows,  36  ft.,  $11.40:  pipe,  392  ft.,  $37.68; 

sheet  lead,  2,468  lb.  at  9c.;  wiping  solder,  50  lb.  at  35c.;  sundry,  $62.61 .  370  91 

Currier,  T.  W.  A  Co.:  chair,  $11.15;  2  desks,  $23.65,  $18.90 .  53  70 

Dowsley,  A.  H.:  2  f.  t.  desks,  $110,  $60 .  170  00 

Ellacott,  J.  A.  L.:  18  aluminum  shades,  $9.90;  6  desk  lamps,  $16.17;  4-lt.  tungstoliers,  5, 

$60  03;  wire,  150  ft.  at  10c.;  sundry,  $12.37 .  113  47 

Federal  Typewriter  Co.,  Ltd.:  desks,  f.  t.,  $54,  2  t.  w.,  $62.10;  sundry,  $8 .  124  10 

Gravelle,  J.  Geo.  &  Co.:  6  goose-neck  lamps,  $18;  2  telephone  arms,  $14.59;  sundry, 

$23.29 .  55  88 

Harris  &  Barry:  2  chairs,  $30.45;  2  f.t.  desks,  $54,  $50;  sundry,  $18.15 .  152  60 

Higinan,  Geo.  A  Sons:  d.  d.  glass,  24  Its.,  $21.60;  sundry,  $37.30 .  58  90 

Hill.  Jas.:  pine,  d.  4  s.,  2  M.  at  $50;  cartage,  50c .  100  50 

Library  Bureau  of  Canada:  bookcases,  2  at  $27.50;  2  chairs,  $16.50;  desk,  $70;  sundry, 

$41.79 .  183  29 

Lord  Furniture  Co.:  2  desks,  $42;  2  tables,  $40.50 .  82  50 

Luke,  S.  A.:  carpet,  28i  yd.  at  $1.95,  22\  yd.  at  $1 .60;  cork  carpet,  10  yd.  at  $1.05;  rug, 

$25;  sundry,  $7.75 .  134  34 

Murphy-Gamble,  Ltd.:  2  rugs,  $37.50,  $30 .  67  50 

Office  Specialty  Mfg.  Co.:  9  bases,  $37;  bond  box.  $25;  4  cabinets,  $91 .50;  10  M.  cards, 

$27.50;  ends,  3  pr.  at  $9;  moving  shelving,  $87;  42  sections,  $728.75;  10  tops',  $32  ; 

sundry,  >-20.65 . 1,076  40 

Otis-Fensom  Elevator  Co.:  repairing  elevator:  labour,  73  h.  at  60c.;  materials,  $71.70..  115  50 

Ottawa  Car  Co.,  Ltd.:  trucks,  2  at  $30 .  60  00 

Ottawa  Typewriter  Co.,  Ltd.:  3  chairs,  $63.45;  r.t.  desk,  $49.28;  lathe,  $10.46 .  123  19 

Rea,  A.  E.  A  Co.:  carpet,  22  yd.  at  $1 .85,  34^  yd.  at  $1 .75,  46  yd.  at  $1 . 60,  32  yd.  at  $1.35; 

sundry,  $70.95 .  288  83 

Slack,  R.:  book  case,  $57;  extra  work  on  drawing  cabinet,  $39.65;  2  pigeon  holes,  $100. .  196  65 

Stanley,  L.  E.,  &  Co.:  brass  binding,  95  yd.  at  21c.,  89  yd.  at  10c.;  carpet,  48j  yd.  at  $1.50; 

linoleum,  68  yd.  at  $1.15;  sundry,  $19.66 .  199  09 

Steel  Equipment  Co.:  cabinet,  $30;  repairing  locks,  $12;  sundry,  $8.50 .  50  50 

Taylor,  J.  &  J.,  safe .  415  00 

Small  payments:  2  brass  plates,  $23.75;  cartage,  $37.75;  clock,  $22.50;  cleaning  carpets, 

$18.30;  cupboard,  $25;  desk,  $19;  hardware,  $43.37;  electrical  supplies,  $37.87;  12 
gooseneck  lamps,  $35.46;  lumber,  $50.05;  plumbing  supplies,  $38.26;  plate  glass,  $21; 
repairing  elevator,  $12;  table,  $30;  ventilator,  $10.40;  windows  sashes,  $16.50;  sundry, 

$153  66 .  594  87 

Militia  &  Defence  Dept.,  12  Emmett  St.  ($166.30)— 

Office  Specialty  Mfg.  Co.:  2  bases,  $10;  cabinet,  $23;  moving  steel  shelving,  $35;  6  sections 

$76.50;  top,  $3.50 .  148  00 

Small  payments:  2  awnings,  $7.30:  wall  paper,  $10.20;  sundry,  80c .  18  30 

Militia  A  Defence  Dept.,  136  Emmett  St.  ($31.45) — 

Stanley,  L.  E.  &  Co  :  cork  carpet,  27  yd.  at  $1;  sundry,  $4.45 .  31  45 

Militia  &  Defence  Dept.,  113  Rideau  St.  ($59.75) — 

Grant-Holdcn-Graham:  awnings  taken  down,  stored  and  put  up,  40  at  $1.45 .  58  00 

Small  payments,  sundry .  1  75 

Militia  A  Defence  Dept.,  174-178  Wellington  St.  ($18.94) — 

Currie-Livock  Co.,  plumbing .  18  94 

Mines  Dept.  t$3,299.04)— 

Ackroyd,  P.:  5  h.p.  motor .  140  00 

Band,  J.  P.:  3  fountains,  $41.25;  60  gas  cocks,  $45;  sundry,  $25.70 .  Ill  95 

Brown  &  McArthur,  installing  extraction  system  in  Assay  Room .  115  00 

Campbell  Steel  A  Iron  Works,  Ltd.:  4  tables,  $76.50;  sundry,  $6.50 . *  83  00 

Davidson,  Jas.,  Estate:  cedar,  14  pcs.,  $15.12;  pine,  89  pcs.,  $20.64,  t.  A  g.,  600  ft.  at  $28, 

dr.  2  s.,  1,000  ft.  at  $42;  sundry,  S13.70 .  108  26 


Carried  forward .  241,423  28 
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Ottawa  Buildings:  Repairs,  Furniture,  etc.— Continued.  $  eta. 

Brought  forward . 241,423  28 

Mines  Dept. — Concluded. 

Foisy,  H.:  brackets,  40  at  45c.;  butts  and  hinges,  60  pr.  at  35c.;  door  pulls  and  catches, 

§11.67;  gate  valves,  2  at  $6.50;  show-case  locks,  36  at  $1.75;  sundry,  $32.62 .  159  29 

Garrioch,  Godard  &  Co.:  8  brackets,  $24.80;  45  floor  plates,  $17.10;  90  fuses,  $18.90  ; 

sundry,  $48.92 . .  109  72 

Gravelle,  J.  Geo.  &  Co.:  sundry  electrical  supplies .  67  13 

Library  Bureau  of  Canada:  2  bookcases,  $45;  3  card  cabinets,  $60;  desk,  $45;  hat  tree, 

$10;  4  sections,  $60;  2  tables,  $45;  sundry,  $21.50 .  286  50 

Munderloh  &  Co.,  Ltd.:  watchman’s  control  clock .  50  00 

Office  Specialty  Mfg.  Co.:  desk,  $35;  7  sections,  $51.50,  14  with  shelves,  $314;  table, 

$18.50;  2  trucks,  $50;  sundry,  $19 .  488  00 

Ottawa  Typewriter  Co.:  4  bookcase  sections,  $13.60;  4  card  cabinets,  $30;  chairs,  4, 

$21.98,  arm,  $10.27,  3  r.  and  t.,  $48.17;  4  tilter  chairs,  6  office  chairs  and  2  desks, 

$81.67;  3  desks,  $96.02;  glass  desk  top,  $22.27;  periodical  case,  $90;  46  sections, 

$220. 57;  4  tables,  $39.12;  sundry,  $50.13 . . .  723  80 

Smart-Woods,  Ltd.:  awnings,  14  at  $3.15,  16  at  $3.10,  15  at  $2.80 .  135  70 

Storey,  D.:  chairs,  12  at  $4.75;  f.  t.  desk,  $19 .  76  00 

Small  payments:  awnings  stored,  $15.95;  2  bevelled  plate  mirrors.  $41.65  ;  6  blinds, 

$21.72;  12  call  bells,  $15;  electrical  supplies,  $37.01;  6  galv.  iron  pans,  $25.50;  7 
goose-neck  lamps,  $27.44;  hardware,  $37  .61;  hose,  75  ft.  at  25c.;  labour,  17  h.  at  60c.; 
lumber,  $78.20;  piumbing  supplies,  $48.53;  rubber  mat,  $38.20;  table  top,  $12  ; 
uniform  for  elevator  attendant,  $20;  water  cooler,  $12.75;  2  wardrobes,  $35;  sundry, 

$149.18 .  644  69 

Mines  Dept.:  Fuel  and  Testing  Branch  ($45) — 

Small  payments:  3  sections,  $10.75;  wooden  settee,  $19;  sundry,  $15.25 .  45  00 

Mines  Branch:  Queen  St.  ($260.50) — 

Ottawa  Typewriter  Co.,  Ltd.:  5  bases,  $86.75;  19  sections,  $155.50;  5  tops,  $18.25 .  260  50 

Molsons  Bank  Building  ($23.20) — 

Grant-Holden-Graham:  awnings  taken  down,  stored  and  put  up  16  at  $1.45 .  23  20 

Nagle  Block  (80c.) — 

Small  payments,  sundry .  0  80 

Naval  Service  ($633.20) — 

Federal  Typewriter  Co.:  chair,  $11.50;  desk:,  $40.50 . .  52  00 

Office  Specialty  Mfg.  Co.:  base,  $21;  bond  box,  $7.50;  3  desk  racks,  $22.50;  21  sections, 

$199.75;  6  tops,  $23.25;  sundiy,  $48 .  322  00 

Stewart  &  Co.:  base  with  lock,  $21;  top,  $4.50;  5  units,  $57.50 .  83  00 

Small  payments:  awnings  stored,  21  at  $1.45;  cooler,  $17.50;  desk,  $25;  10  flex,  neck 

lamps,  $44.10;  radiator,  $19;  ventilators,  3  at  $3.35;  sundry,  $30.10 .  176  20 

New  Departmental  Buildings  ($493.50) — 

Brown  &  McArthur:  installing  “Lackawanna”  furnace .  205  00 

McAvity,  Allen  G.:  engineering  services:  advices  re  ventilation .  140  00 

McLennan,  J.  R.:  pipe,  $15.47;  sundry,  $38.42 . . .  53  89 

Small  payments:  lumber,  2,200  ft.,  $30.67;  2  slate  table  tops,  $26.85;  sundry,  $37.09 .  94  61 

North  West  Mounted  Police  ($583.37) — 

Esmonde,  J.  P.  &  F.  W.,  “Century”  coolers,  4  at  $12.75,  1  at  $10.75 .  61  75 

Harris  &  Barry,:  leather  chair,  $45;  table,  $18.30 .  63  30 

Hill,  Jas  :  doors,  7  at  $3.50;  41  window  sashes,  $70.60;  sundry,  $1.25 .  96  35 

Mason,  Geo.  M.,  Ltd.:  pine,  2  M.  at  $35;  cartage,  $1 . . .  •  71  00 

Small  payments:  17  blinds,  $23.78;  carpet,  16§  yd.  at  $1.50;  cartage,  $45.49;  electrical 
supplies,  $43.61;  glass,  $47.06;  moving  3  steel  cases,  $28.25;  radiator,  $10.78;  sundry, 

$66.87 .  290  97 

Post  Office  Department  ($5,508.48) —  , 

Bryson-Graham:  20  blinds,  $20.44;  carpet,  37  yd.,  $64.75;  linoleum,  9|  yd.  at  $1.45;  5  map 

rollers,  $11.25;  net,  $14.85;  tubing,  120  ft.  at  10c.;  sundry,  $28.05 .  164  58 

Capital  Office  Supply  Co.:  chair,  $13.40;  desks,  5,  $132.25,  f.  t.,  2  at  $20.50,  37  at  $15.50,  10 

at  $10.50;  2  filing  cases,  $210;  tables,  14  at  $13.50;  2  trucks,  $42;  sundry,  $25.70 .  1,331  85 

Chabot,  A.;  building  cupboards,  70  ft.  at  $6 .  420  00 

Cleghorn  &  Beattie:  curtains,  18)  vd.  at  $1.50;  rug,  $55;  sundry,  $41.68 .  124  43 

Currier,  T.  W.  &  Co.:  chairs,  3  at  $10.40,  4  at  $7.83,  4  at  $7.10,  r.  &  t.,  $14.85,  tilter,  $13.37; 

table,  $14  90 . > .  134  04 

Dowsley,  A.  H.:  f.  t.  desk,  $60;  filing  cabinet,  $54  .  114  00 

Ellacott,  J.  A.  L.:  cord,  $7.50;  desk  lamp,  $18;  sundry,  $25.50 .  51  00 

Esmonde,  J.  P.  &  F.  W.:  5 ‘Century’ water  coolers,  $63.75;  sundry,  $3. 85 .  67  60 

Federal  Typewriter  Co.:  4  chairs,  $48.50;  rug,  $42;  3  sections,  $10.45;  sundry,  $17.50 .  118  45 

Gravelle,  J.  G.  &  Co.:  desk  lamp,  $6;  2  telephone  arms,  $12.37;  40-w.  tungsten  lamps,  75 

at  60c.;  9  tungstoliers,  $101.35;  sundry,  $31.90 .  196  62 

Harris  &  Barrv:  3  chairs,  $49.40;  desk,  $54;  4  stools,  $33;  wardrobe,  $18;  sundry,  $13.75. .  168  15 

Hill,  Jits.:  lumber,  700  ft.  at  $60  ,  500  ft.  at  $50,  500  ft.  at  $40  ,  500  ft.  at  $35;  sundry,  75c .  105  25 

Laverdure,  E.:  t.  &  g.  pine,  5  M.  at  $26 .  130  00 

Library  Bureau  of  Canada,  Ltd.:  3  f.  t.  desks . .  140  00 

Luke,  S.  A.:  chairs,  8  at  $30.50,  rocking,  $68.25;  mahogany  table  with  glass  top,  $165; 

stationery  case,  $38.50 .  515  75 


Carried  forward .  249,985  40 
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C ‘  +awa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  cts. 

Brought  forward .  249,985  10 

Post  Office  Department — Concluded. 

Office  Specialty  Mfg.  Co.:  equipping  2  trucks,  §120;  moving  gallery  and  steel  desks  in 

Accountant’s  office,  $55;  section,  §18;  table,  §23;  2  trucks,  $100;  sundry,  $9.55 .  325  55 

Savage  &  MacDonell  Co.:  building  o  wickets  in  partition .  50  00 

Steel  Equipment  Co.:  moving  8  steel  cases,  $23.38;  2  trucks,  $90;  sundry,  50c .  113  88 

Wigmore.J.:  cartage . .  678  91 

Small  payments:  brass  plate,  $9.50;  8  cabinet  sections,  $23.60;  cork  linoleum,  30  yd.  at 
SI,  29 5  yd.  at  90c.;  20  doz.  coat  hooks,  $16;  cloth,  5|  yd.  at  $2.25;  1  clock,  $23;  3  desk 
lamps,  $8.25;  2  door  frames,  $11.75;  electrical  supplies,  $10.54;  ‘Emeralite’  lamp,  $18; 

4  goose  neck  lamps,  $11.76;  hair,  50  lb.  at  54c.;  lumber,  $14.80;  plate  glass,  $48.33; 
plumbing  supplies,  $50.06;  soap  dispensers,  9  at  $2;  2  telephone  tables,  $11.50;  5-lt. 

tungstoliers,  2,  $34.44;  sundry,  $153.49 .  558  42 

Post  Office  Department:  Blackburn  Building  ($2,072.05) — 

Bryson-Graham:  100  blinds,  $109.72;  putting  up,  $10.17 .  119  89 

Currier,  T.  W.  &  Co.:  2  r.  t.  desks,  $67.50,  $54.;  5  tables,  $57.25 .  178  75 

Esmonde,  J.  P.  &  F.  W.:  ‘Century’  water  coolers,  6  at  $12.75 .  76  50 

Federal  Typewriter  Co.:  f.  t.  desks,  4  at  $18.90;  oak  tables,  6  at  $12.83 .  152  58 

Library  Bureau  of  Canada:  3  bases,  $19.50;  cards,  25  M.  at  $1.90;  card  sections,  4  at  $30; 
celluloid  automatic  index,  1  set,  $137.50;  guides,  355  at  6c.;  3  sections,  $38.25;  sundry, 

$15.35 .  399  40 

Office  Specialty  Mfg.  Co.:ll  bases,  $48.35;  cabinet,  $9.50;  ends,  1  pr.,  $9;  moving  steel  cases 
from  Langevin  Block  to  Blackburn  Building,  $504;  8  sliding  shelves,  $59;  repairing  case 
$37.50;  17  sections,  $200.25;  2  sorting  cases,  $30;  table,  $23;  8  tops,  $41.50;  sundry, 

$7.43 .  969  53 

Oliver,  J.  &  Sons,  Ltd.:  chairs,  60  at  40c.;  tables,  30  at  $2.65 .  103  50 

Small  payments:  f.  t.  desk,  $21.50;  plate  glass,  $29.40;  soap  despensers,  9  at  $2;  sundry, 

§3  71  90 

Post  Office  Garage  ($207.95) — 

Esmonde,  J.  P.  &  F.  W.:  galv.  iron,  2661b.  at  7|c .  19  95 

Luke,  S.  A.:  7  blinds,  $10.50;  chiffonier,  $11.50;  curtains,  $22.75;  6  chairs,  $10.95;  desk, 

$15.50;  4  rugs,  $33.25;  sundry,  $83.55 .  188  00 

Post  Office  Department:  Hope  Building  ($211.19) 

Office  Specialty  Mfg.  Co.:  3  sections,  $24;  3  tables,  $69;  sundry,  $14.75 .  107  75 

Small  payments:  7  awnings,  $22.05;  17  blinds,  $48.75;  chair,  $11;  8  map  rollers,  $18; 

sundry,  $3.64 .  103  44 

Post  Office  Department:  Rideau  Club  Building  ($17) — 

Office  Specialty  Mfg.  Co.:  3  sections,  $11.50;  sundry,  $5.50 .  17  00 

Post  Office  Department:  Robinson  Building  ($3,263.65) — 

Capital  Office  Supply  Co.:  5  units,  $91.50;  sundry,  $12 .  103  50 

Currier,  T.  W.  &  Co.:  5  tables,  $88.29;  sundry,  $6.03 .  94  32 

Grant-Holden-Graham,  Ltd.:  16  awnings  stored,  $16;  14  awnings  supplied,  $67 .  83  00 

Office  Specialty  Mfg.  Co.:  trucks,  2  at  $45 .  90  00 

Perolin  Co.  of  Canada:  ‘Perolin’  boiler  treatment,  1  brl.  $66;  freight,  $2.10 .  68  10 

Savage  &  MacDonell  Co.:  white  wood  partitions,  5,496 J  sq.  ft.  at  50c .  2,748  38 

Small  payments:  clock,  $12;  soap  dispensers,  6  at  $2;  table,  $10.60;  4-lt.  tungstoliers,  3  at 

$12.25;  sundry,  $5 .  76  35 

Ottawa  City  Post  Office  ($2,021.65) — 

Anderson,  J.  W.:  overhauling  pump,  $40;  repairing  pump  motor,  $58.35 .  98  35 

Davidson,  Jas.:  lumber,  100  pcs.,  $20;  spruce,  400  pcs.,  $174.69;  cartage,  $2 .  196  69 

Dowsley,  A.  H.:  alterations  to  building  as  per  tender .  425  00 

Foisy,  H.:  galv.  iron  pipe,  130J  ft.,  $87.15;  92  galv.  iron  tees,  $18.20;  150  galv.  iron  elbows, 

$26.82;  valves,  12  gate,  $19.20;  14  ‘Jenkins’  globe,  $23.90,  ‘Thermograde’  auto,  12  at 

$11.50;  2  wash  basins,  $19;  sundry,  $30.21 .  362  48 

General  Supply  Co.  of  Canada:  asbestos  pipe  covering,  72  ft.  at  30c.;  4-in.  Mason  iron  body 

reducing  valve,  $104;  sundry,  $12.54 .  138  14 

Gravelle,  J.  Geo.  &  Co.:  6  condulets,  $15;  2-in.  steel  conduit,  120  ft.  at  30c.;  stranded  wire, 

375  ft.  at  9c.;  sundry,  $8.46. .  J: .  93  21 

Office  Specialty  Mfg.  Co.:  labour,  40  h.  at  75c.,  32  h.  at  50c.;  section,  top  and  base,  $24.25; 

sundry,  $6.70 . 76  95 

Rubenstein  Bros.:3  brass  grills,  $115;  sundry,  $7.20.  ...... .  122  20 

Small  payments:  awnings  stored,  9  at  $1.45;  brass  binding,  54  ft.,  $11.34;  cleaning  and 
lacquering  10  grills  at  $3, 10  plates  at  $1 ;  duck,  50  yd.  at  74c.;  hardware,  $42.70;  labour 
55  h.  at  60c.;  lumber,  $18.83;  oil-spraying  tank  and  patent  nozzle,  $35;  plumbing 
supplies,  $30  ’.repairing  grate  bars,  $30.66;  stationery  cupboard,  $25;  uniform  for 
elevator  attendant,  $20;  r.  c.  wire,  2,000  ft.,  $25;  waste  paper  baskets,  3  at  $6;  sundry, 

$129.05 .  508  63 

Printing  Bureau  ($7,505.91) — 

Ackroyd,  P.:  100  condulets,  $18.51;  174  fuses,  $62.02;  200  key  sockets,  $34.71;  lamp  cord, 

300  yd.,  $11.97;  16  c.p.  lamps,  1,000,  $176;  panel  boards,  20-circuit,  2,  $140;  1 2-circuit 
$49.50;  steel  conduit,  i  in,  500  ft.,  $34.65,  3-in.,  1,500  ft.,  $81.18;  r.  c.  d.  b.  wire,  8,000 
ft.,  $116.29;  sundry,  $42.07 .  766  90 
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Printing  Bureau — Concluded. 

Band,  J.  P.:  galv.  iron  pipe,  640  ft.,  S74.28;  5  gate  valves,  $10.50;  sundry,  $23.76 . 

Barrett  Bros.:  t.  &  g.  basswood,  1,000  ft.,  $55;  pine,  500  ft.,  $17.50 . 

Bertschinger,  A.  H.:  semi-indirect  fixtures,  14  at  $27 . 

Campbell  Steel  and  Iron  Works,  Ltd.:  attaching  and  repairing  steam  dumper  system, 

labour,  177  h.  at  70c.,  material,  $3.30;  steel  tank,  $72 . 

Davidson,  Jas.,  Estate:  brick,  150  ft.,  $22.50;  lumber,  460  pcs.,  $54.80;  pine,  d.  4s.,  110  pcs., 

$87.88;  t.  &  g.,  1,500  ft.,  at  $42;  6  table  tops,  $54.40;  sundry,  $15.95 . 

Desrivieres,  J.  L. ‘.constructing  31  platforms,  248  ft.  at  50c . 

Ellacott,  J.  A.  L.:  r.  c.  cable,  530  ft.,  $109.95;  conduit,  2-in.,  100  ft.,  $38,  -J-in.,  1,000  ft.,  $80; 
36  dry  batteries,  $18;  2-in.  elbows,  12,  $17.40;  fender,  $20;  fire-screen,  $42;  r.  c.  wire, 

2,000  ft.,  $18;  sundry,  $67.28 . 

Fleck,  Alex.,  Ltd.:  floor  plates,  38  castings,  340  lb.  at  4c.,  882  lb.  at  3gC.;  grates,  2,064  lb.  at 

3|c.;  labour,  7  h.  at  80c,  32  h.  at  70c.;  sundry,  $8.68 . 

Foisy,  Honore:  pipe,  431g  ft.,  $41.84;  sundry,  $33 . 

Garioch,  Godard  &  Co.:  carbons,  500,  at  4c.;  condulets,  2  at  $5.23,  8  at  $5.13,  6  at  $5.03,  2 
at  $2.45.  2  at  $2.25;  §-in.  galv-duct,  200  ft.  at  7|c.;  guards,  8  at  $2.63;  r.  c.  wire,  1,000 

ft.,  $12.50;  sundry,  $36.70 . 

Gilmour,  D.  G.  &  Co.:  basswood,  d.  2s.,  1,000  ft.  at  $75;  pine,  t.  &  g.  d.  2s.,  500  ft.  at  $36; 

cartage, 50c . 

Grant-Holden-Graham,  Ltd.:  awnings  stored,  20  at  $1.45;  tarpaulins,  2  at  $19.80 . 

Hill,  Jas.:  basswood,  1,200  ft.,  $36.50;  pine,  914  ft.,  $73.87;  24  pcs.,  $23.50;  sundry  lumber, 

847  ft.,  $28.88;  sundry,  $2.47 . 

Holophane  Co.,  Ltd.:  lighting  fixtures,  20-in,  3  holes  with  fixture  complete,  14 . 

Howe,  W.  S.:  glass,  181  Its . 

Laverdure,  E.  J.:  galv.  iron  roofing,  34  squares,  $329;  sundry,  $27.42 . 

Lord  Furniture- Co.:  2  desks,  $32.40;  $22 . . . 

Luke,  S.  A.:  carpet,  23  yd.  at  $1.75,  21  yd.  at  $1.65;  rug,  $39;  sundry,  $5.65 . 

Mason,  Geo.  M.,  Ltd.:  flooring,  2,202  ft.  at  $55;  pine,  d.  4  s.,  36  pcs.,  $103.68,  d.  2  s.,  2,258 

ft.  at  $38,  V-joint,  1,500  ft.  at  $21;  spruce,  40  pcs.,  $18.05;  sundry,  $31.11 . 

May,  Geo.  &  Sons:  leather  belting . 

McKinley  &  Northwood:  covering  pipe  fitting  with  4-ply  asbestos,  $193;  pipe,  240  ft., 

$28.92;  sundry,  $28.36 . 

Rideau  Electric  Supplies  Ltd.:  electrical  materials  furnished  as  per  tender . 

Schwab  Boiler  Heating  Co.:  contract  for  equiping  boilers  with  iron  work,  $2,310;  addition¬ 
al  work,  $331.83;  less  paid  in  1912-13,  V' — 76,  $2,200 . 

Standard  Supplies  Ltd.:  fire  bricks,  5  M.  at  $33.75;  labour,  30  h.  at  40c.;  magnesia  pipe 

covering,  243  ft.,  $56.87;  sundry,  $19.44 . 

Trudeau,  Arthur:  12-circuit  panel  board,  3,000  ft.  r.  c.  wire,  900  ft.  steel  conduit,  etc., 
$204;  30  carbon  plates,  111  condulets,  1,000  soft  core  arc  lamp  carbon,  etc.,  $313.50.  . . 

Walkerville  Hardware  Co.:  cement-seal,  49 J  gal.  at  $2.60 . 

Wilson,  Win.  C.  &  Co.:  cylinder  oil,  90*  gal.  at  90c . 

Wright  &  Co.:  15-in.  drain  pipe,  15  ft.  at  70c.;  6-in.  scotch  pipe,  75  ft.  at  55c . 

Small  payments:  2  brass  plates,  $41.60;  cabinet  section,  $33.50;  3  chairs,  $37.95;  electrical 
supplies,  $42;  fuses,  95  at  20c.;  hardware,  $107.13;  hoisting  cable,  375  ft.  at  10c.; 
lumber,  1,800  ft.,  $89.15;  plumbing  supplies,  $36.40;  rubble,  4  loads,  $13.80;  sand,  20 
loadsat  $2.10;  white  mureno,  1  bbb,  $16.60;  2  window  screens,  $17.60;  sundry,  $111.05. . 

Printing  Bureau:  Hawkesbury  Bldg.  ($55) — 

Barrett  Bros.:  cement,  100  bags  at  55c . 

Printing  Bureau:  Labelle  Bldg.  ($2,617.40) — 

Bertschinger,  A.  H.:  78  “Benjamen”  clusters,  $425.40;  84  pendant  switches,  $37.80;  5-lt. 

tungstoliers,  2  at  $16;  “Veluria”  units,  4  at  $28;  sundry,  $6.72 . . 

Hill,  Jas.:  lumber,  \'-joint,  1,785  ft.,  $55,07;  sunary,  $9.26 . 

Kyle  Cabinet  Works:  6  tables  as  per  tender . . .  _ . 

Steel  Equipment  Co.:  moving  steel  cases  from  Printing  Bureau  to  Labelle  Building . 

Small  payments:  friction  tape,  $14;  telephone  wire,  500  ft.,  $12.50;  sundry,  $20.65 . 


Privy  Council — 

Dowsley,  A.  H.:  base,  $15;  book  case,  $150 . . . . 

Library  Bureau  of  Canada,  Ltd.:  book  case,  $40;  cabinet,  $42:  7  chairs,  $268;  2  desks 
$101,  $90;  glass  desk  top,  $21;  glass  table  top,  $35;  moving  book  case,  $12.50;  3  tables 

$195;  table  top,  $23;  sundry,  $9.50 . 

Murphy-Gamble  Ltd.:  cloth,  13*  yd.  at  $2.50;  rugs,  1  at  $180,  2  at  $100,  1  at  $48,  l  at  $28 
2  at  $8.25 . 


Office  Specialty  M’fg.  Co.:  book-case,  $15;  2  chairs,  $35.25;  desks,  2  f.  t.,  $63.15,  system 

$35;  table,  $18.50;  sundry,  $17.85 . 

Stanley,  L.  E.  &  Co.:  cork  carpet,  34  yd.  at  $1.35;  33  yd.  at  $1;  sundry,  $14.45 . 

Stewart  &  Co.:  3  pr.  of  curtains,  brass  rods,  etc . . . 

Small  payments:  “Century”  cooler,  S12.75;  engineer’s  services  rc  ventilation,  $40;  enamel 
basin,  $12;  flooring,  400  ft.,  $18;  labour,  24  h.  at  60c.;  plate  glass,  $26.20;  rug,  $9.50 
tungstoliers,  5-lt.,  2,  $34.37,  4-lt.,  $39.30;  weather  strip,  276  ft.  at  8c.;  sundry,  $94.69.  . . 


108  54 
72  50 
378  00 
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298  53 
124  00 


410  63 

153  39 
74  84 


195  82 

93  50 
68  60 

165  22 
432  60 
184  16 
356  42 
54  40 
119  55 


391  25 

89  10 

250  28 
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441  83 

257  06 

517  50 
128  70 
81  45 
51  75 


645  28 


55  00 


613  92 
64  33 
282  00 
1,610  00 
47  15 


165  00 


837  00 

505  63 

184  75 
93  35 
120  00 
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Brought  forward .  271,912  93 

Public  Works  Dept.  ($16,608.47) — 

Ackroyd,  P.:  eondulets,  100  at  30c.;  fixture,  $26.92;  J-in.  galvaduct,  1,000  ft.  at  8c.;  iron 

studs,  100  at  45c.;  oscillating  fans,  16-in.,  12,  $263.42,  12-in,  12,  $223.44;  sundry,  $32.94.  701  72 

Band,  J.  P.  &  Co.:  sundry  supplies  for  lavatory .  64  29 

Baron,  .Tas.  H.:  d.d.  glass,  28  cases,  $279.29;  plate  glass,  1  It.,  $20;  sundry,  $13.61 .  312  90 

Bertschinger,  A.  H.:  bellcord,  4,135  ft.,  $73.19;  flex.  n.c.  cord,  5,000  ft.,  $125;  100  “Hubbcl” 

plugs,  $25;  tungstoliers,  5-lt.,  3,  $51.79,  4-lt.,  $13.29,  3-lt. ,  $11.65;  sundry,  $36.15 .  336  07 

Bryson-Graham  Ltd.:  18  blinds,  $26.54:  linoleum,  12*  yd.,  $18.13;  rugs,  2  at  $q0,  1  at  $48, 

1  at  $30;  6  small,  S29.50:  sheeting,  122  yd.,  $51.54;  sundry,  $114.05 .  417  76 

Canadian  Alexalite  Co.:  2  “Alexalite”  bronze  fittings .  74  48 

Canadian  Buffalo  Forge  Co.  Ltd.:  “Ccnoidal”  alternating  fan .  120  00 

Capital  Office  Supply  Co.:  base,  $28;  2  rev.  book  cases,  $55.20;  cabinet,  $29.50;  chairs,  11, 

$164.94,  arm,  $12,  r.  &  t.,  2  at  $14.85,  1  at  $14.25:  desks,  2  f.t.,  $79.50,  2  t.w.,  $63.55; 

4,000  folders,  $29;  500  guides,  $32.75;  6  sections,  $45;  4  units,  $78;  sundry,  $54.25 .  715  64 

Chabot,  A.:  building  3  cupboards,  52  ft.  at  $3.50 .  1S2  00 

Coldrey  &  Chapman:  4  gate  valves,  $10;  radiator,  84  sq.  ft.,  $33.60;  sundry,  $11.15 .  54  75 

Cleghorn  &  Beattie:  rugs,  1  at  $35,  1  at  $22.50,  3  at  $5 . 72  50 

Cockburn,  It.  E.:  engraving  2  bill  blocks  and  159  letters,  $16.94;  repairing  2  clocks,  $35.50.  52  44 

Commission  of  Transcontinental  Railway:  arithmometer,  $75;  desk,  $35;  table,  $20;  sundry, 

$10 . : .  Hooo 

Currie-Livock,  Ltd.:  300  elbows,  $45.50;  100  g.  i.  tees,  $11.75;  sundry,  $40.77 .  98  02 

Currier,  T.  W.  &  Co.:  3  chairs,  $27.05;  2  t.w.  desks,  $58.73 .  85  78 

Davidson,  Jas.  Estate:  2  doors,  $21;  partition  with  18  glazed  Its.,  $42.50;  sundry,  $7.50. ...  71  00 

Dowsley,  A.  H.:  building  oak  counter  and  screen,  25  ft.  at  $15,  less  material  supplied  by 

department  $50;  6  planks,  $8.75 .  333  75 

Eclipse  Manufacturing  Co.:  moving  desks,  drawer  cases,  etc.,  143  h.  at  75c .  107  25 

Ellacott,  J.  A.  L.:  5  annunciators,  $21;  brass  fender,  $18;  fire  irons,  1  set,  $12;  fixtures,  special 
$35,  3-lt,  25  at  $10,  “Alexalite”,  10  at  $21.50;  40- vv  lamps,  80,  $52;  12-circuit,  panel 
board,  $58;  spark-guard,  $10;  tungstoliers,  5-lt. ,  2  at  $16,  1  at  $8.50,  3-lt.,  2  at  $10.30; 

sundry,  $93.17 .  825  27 

Enright,  Jas.  J.:  repairing  elevators:  labour,  485  h.  at  70c.,  469  h.  at  40c.;  material,  $13.39. .  540  49 

Esmonde,  J.  P.  &  F.  W.:  coolers,  6  at  $12.75;  g.  i.  waste  paper  cans,  11  at  $4.25;  sundry, 

$28.80 .  152  05 

Federal  Typewriter  Co.:  chair,  $7.05;  3  desks,  $42.60,  $32.50,  $32;  sundry,  $4 .  118  15 

Foisy,  Honore:  iron  pipe,  225  ft.,  $14.36;  sheet-lead,  296  lb.,  $27.55;  sundry,  $46.99 .  88  90 

Garrioch,  Godard  &  Co.:  auxiliary  for  mercury  lamp,  $21;  electric  iron,  $8;  2  telephone  arms 

$12;  transformer  and  choke  for  mercury  lamp,  $25.50;  sundry,  $30.91 .  97  41 

General  Supply  Co.  of  Canada:  asbestos  pipe,  113  ft.,  $9.94;  labour,  26  h.  at  70c.,  26  h.  at  59c.; 

sundry,  $34.13 .  75  27 

Grant-Holden-Graham:  2  awnings,  $15.90;  bunting,  840  yd.  at  17*  c.;  blinds,  etc.,  $25 .  187  90 

Gravelle,  J.  Geo.  &  Co.:  eondulets,  50  at  55  -.,  50  at  52c.,  50  at  48c.;  goose-neck  lamps,  7 
at  $3;  mercury  vapour  lamps,  6  at  $22;  100  “Hubbell”  plugs,  $25;  100  indicating 
switches,  $40;  tungstoliers,  4-lt,  2,  $25.80,  3-lt,  3  at  $10.30;  r.c.  wire,  186  ft.,  $21.88; 

sundry,  $71.75 .  445  83 

Gray-Harvey  Co.:  2-wheel  scavenger  buckets,  6  at  $33.50;  sundry,  $3.67 .  204  67 

Gutta-Percha  &  Rubber  M’fg.  Co.:  rubber  mat,  92*  lb .  67  46 

Hall,  John  H.  &  Sons  Ltd.:  No.  6  pipe  machine,  $625;  sundry,  $60 .  685  00 

Harris  A  Barry:  base,  $18;  chairs,  2  office,  $45,  4  rev.  $37.20,  t.w.,  $7.75;  desks,  2  r.t., 

$90.70,  2  t.  w.,  $82.50;  table,  $12.85;  sundry,  $29.75 .  323  75 

Library  Bureau  of  Canada:  chairs,  4  arm,  §31.90,  tilter,  2  at  $18.70:  cupboard,  $10;  desks, 

4  f.  t.,  $245,  standing,  $35;  7  desk  trays,  $19.25;  9  oak  trays,  $18;  3  sections,  $27.75; 

table  and  11  trays,  $62;  hall-stack,  $16;  sundry,  $43.95 .  546  25 

Luke,  S.  A.:  carpet,  16*-  yd.  at  $2.25,  33*-  yd.  at  $1.15;  3  rugs,  $45;  sundry,  $4.16 .  125  11 

Ma^  Electric  Co.:  bronze  gear,  $45;  labour,  45  h.  at  70c.;  steel  cable,  440  ft.,  at  12jc.;  sundry, 

$2.80 .  134  30 

McCallum,  W.  R.:  10-pt.  annunciators,  $12.50;  conduit,  500  ft.,  $27.50;  flex  cord,  1,200  ft. 

$29.40;  flex,  neck  lamps,  8  at  $3;  600  fuse  plugs,  $30;  4-in.  galv.  pipe,  22  ft.,  $12.94;  50 
“hubbell”  attachment-plugs,  $12.25;  3,000  insulated  staples,  $10;  90  zincs,  $45;  5 
lamps,  $16;  tungsten  clusters,  5-lt.,  $10,  3-lt.,  $7.25;  telephone  wire  cord,  8,000  ft.,  $200; 

r.c.  wire,  4,000  ft.,  $78;  sundry,  $94.70 .  009  54 

McKinley  &  Northwood:  injector,  $12;  sundry,  $49.35 . 61  35 

McLennan,  J.  IL:  hinges,  6  pr.  at  $3;  solder,  25  lb.,  $7.35;  sundry,  $21.38 .  46  73 

McMorran,  R.  M.:  sheeting,  82f-  yd.  at  50c.,  86  yd.  at  45c.,  91J  yd.  at  40c .  116  78 

Modern  Electric  A  M'fg.  Co.:  repairing  pump  motor,  $41.10;  sundry,  $11.67 .  52  77 

Moxley,  S.  N.:  n.c.  cord,  2,400  ft.,  $58.80;  sundry,  $14.26 . 73  06 

Murphy-Gamble,  Ltd.:  carpet,  20*  yd.  at  $1.85,  20|  yd.  at  $1.65,  30.1  yd.  at  $1.25;  cork 
carpet,  158£  yd.  at  $1;  repp.,  28  yd.  at  §1.50;  3  rugs,  $97.75;  towels,  10  doz.,  $25.50; 

sundry,  $118.67 .  551  07 

Nicolas,  F.  &  Co.,  Ltd.:  “Ozonair”  generators,  50  at  $57.50 .  2,875  00 
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Public  Works  Dept. —  Concluded. 

Office  Specialty  Mfg.  Co.:  base,  $21;  4  cabinets,  $145.50;  6  chairs,  $93.25;  5  desks,  $249; 

6  desk  trays,  $10.50;  ends,  2  pr.  at  $9;  1,000  folders,  $10;  13,500  ledger  cards,  $49.50; 

31  sections,  $274.25;  moving  3  steel  cases,  $179;  table,  $10;  4  telephone  stands,  $26.75; 

sundry,  $114.35;  apparently  overpaid,  50c .  1,201  60 

Otis-Fensom  Elevator  Co.:  laborer,  69  h.  at  60c.;  36  switch  handles,  $18;  sundry,  $57.20..  116  60 

Ottawa  Typewriter  Co.:  cabinet,  $104;  desk,  $38.37;  26  locks,  $18;  22  sections,  $77.72; 

table,  $14.17;  sundry,  $17.04 .  269  30 

Pcrolin  Co.  of  Canada:  “Perolin”  boiler  treatment,  1  brl .  66  00 

Rea,  A.  E.  &  Co.:  carpet,  15  yd.  at  $2,  32  yd.  at  $1.35,  32§  yd.,  $47.13;  rug,  $32;  24  doz. 

towels,  $54.30;  sundry,  $39.20 .  245  83 

llideau  Electric  Supplies:  1*  in.  conduit,  350  ft.,  $70;  2  fixtures,  $60;  flex,  cord,  600  ft., 

$11.76;  91  fuses,  $35.63;  r.c.  wire,  5,700  ft.,  $215;  sundry,  $99.51 .  491  90 

Stanley,  L.  E.  &  Co.:  cork  carpet,  57*  yd.  at  $1;  8  map  rollers,  $16;  sundry,  $11.68 .  85  18 

Storey,  D.:  2  r.t.  desks,  $107.50;  table,  $12.85;  sundry,  $5.50 .  125  85 

West  Disinfecting  Co.:  euchrelyptum,  3  brl.,  155  gal.,  at  $1.75 .  271  25 

Small  payments:  l*-in.  brass  plugs,  24  at  $1.10;  2  brass  plates,  $15.25;  burlap,  30  yd.  at 
75c.,  46  yd.  at  30c.;  cleaning  carpet,  $10.55;  2  t.w.  chairs,  $15;  cooler,  $11.25;  4  clocks, 

$48.50;  elevator  shoes,  1  set,  $18;  glass,  $50. 10;  leather,  $15.60;  laborer,  30  h.  at  60c.; 

6  letter  trays,  $12;  oil,  1  brl.,  $8.80;  plumbing  supplies,  $20.33;  36  sash  locks,  $36; 

3  tables,  $61.10;  uniform  for  elevator  attendants,  $20;  sundry,  $367.32 .  790  50 

Public  Works  Dept.:  Birks’  Bldg.  ($412.30) — 

Federal  Typewriter  Co.:  2  desks .  69  50 

Office  Specialty  Mfg.  Co.:  cabinet,  $40;  2  filter  chairs,  $23.85;  14  sections,  $123.75; 

sundry,  $35.50 .  223  10 

Small  payments:  f.t.  desks,  $25;  engraved  brass  plate,  $22;  10  map  rollers,  $22.50;  rug, 

$32;  water  cooler,  $12.75;  sundry.  $5.45 .  119  70 

Public  Works  Dept.:  Blackburn  Bldg.  ($1.10) — 

Small  payments:  sundry .  1  10 

Public  Works  Dept.:  Corry  Bldg.  ($53.25)— 

Small  payments:  electrical  supplies,  $22;  6  sections,  $27;  sundry,  $4.25 .  53  25 

Public  Works  Dept.:  Cement  Laboratory  ($378.06) — 

Ottawa  Typewriter  Co.,  Ltd.:  autoclave,  tests,  percolators,  etc.,  $340;  4,000  cards,  $11.20; 

6  guides,  $18.80 .  370  00 

Small  payments,  sundry . 8  06 

Public  Works  Dept.:  Harris-Campbell  Bldg.  ($249.53) — 

Collie-Cockerill  Mfg.  Co.:  3  cabinets,  $78.50;  desk,  $30;  ends,  3  pr.  at  $9;  guides,  4  sets, 

$16,  400,  $14;  sundry,  $10.40 . .  175  90 

Library  Bureau  of  Canada,  Ltd.:  9  desk  trays,  $18;  3  sections,  $26.25;  sundry,  $6.75. . ..  51  00 

Small  payments:  table,  $20;  sundry,  $2.63 .  22  63 

Public  Works  Dept.:  Journal  Bldg.  ($12.15) — 

Small  payments:  coat  tree,  $4 .05;  chair,  $8.10 .  12  15 

Public  Works  Dept.:  Nepean  Point  ($3.30) — 

Small  payments,  hardware .  3  30 

Public  Works  Dept.:  Popham  Bldg.  ($147.15) — 

Library  Bureau  of  Canada,  Ltd.:  bookcase,  $27.50;  cabinet,  $30;  2  chairs,  $16.50;  2  f.t. 

desks,  $50;  sundry,  $15.90 .  139  90 

Small  payments,  coat  tree .  7  25 

Public  Works  Dept.:  Robinson  Bldg.  ($5,449.46) — 

Canadian  Buffalo  Forge  Co.,  Ltd.:  “Conoidal”  blower,  107v.,  60  cycle,  single  phase  with 

cork  pad . 120  00 

Canadian  Fairbanks-Morse  Co.:  “McDougall’s”  engine  lathe  with  cushion  chuck,  $795; 

12  straight  steel  and  12  adjustable  metal  edges,  $94.20;  4  steel  guides,  $17 .  906  20 

Currier,  T.  W.  &  Co.:  2  desks,  $48.90;  stool,  $8.15 .  57  05 

Floor  Finishers,  Ltd.:  “Simplex”  treating  floors,  813  sq.  ft.  at  8c .  65  00 

Grant-Holden-Graham:  awnings,  10  at  $5.20,  20  at  $3.15 .  127  00 

Gravelle,  J.  Geo.  &  Co.:  galvaduct,  160  ft.,  $48;  d.b.  r.c.  wire,  500  ft.  at  11c.;  sundry, 

S.5 . 05 . . . . . . . .  108  05 

Library  Bureau  of  Canada,  Ltd.:  card  cabinet,  $30;  12  desk  trays,  $24 .  54  00 

Luke,  S.  A.:  carpet,  34*  yd.  at  $2,  24f  yd.  at  $1;  desk,  $17.75;  12  stools,  $12;  sundry, 

$6.50 .  129  92 

Murphy-Gamble,  Ltd.:  4  cabinets,  $157;  4,000  cards,  $26.60;  chairs,  t.w.,  2  at  $9.50, 
til  ter  $22.50;  2  cupboard  bases,  $42.75;  3  t.w.  desks,  $105.75;  3  office  desks,  $117.50; 

18  desk  trays,  $31.50;  2  desk  racks,  $15;  600 guides,  $21;  11  sections,  $111 .25;  5  tables, 

$83.50;  sundry,  $162.38 . ;•••; . . .  915  ‘ ^ 

Ontario-May-Oa'tway  Fire  Alarm:  n.p.  “Pyrene”  fire  extinguishers,  100  at  $8.75;  1,200 

re-fill  charges  for  extinguishers,  $300 . . .  1,  L  5  00 

Savage  A  MacDonell  Co.:  altering  partition,  $58.20;  3  doorways,  $133.70;  filing  case, 

$550  ;  6  filing-case  sections,  $200;  5  partitions,  $421 .40;  sundry,  $19  15 .  1,382  45 

Strachan,  W.:  2  flanges,  $11  18;  3-in.  pipe,  163  ft.,  $38.34;  sundry,  $5.27 .  54  <9 

West  Disinfecting  Co.:  “Cologne”  liquid  soap,  40  gal.  at  $2.50 .  100  00 
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Brought  forward . '  394,973  48 

Public  Woiks  Dept.,  Robinson  Bldg. — Concluded. 

Small  payments:  2  chairs,  $12.00;  2  “Century”  coolers,  $25.50;  12-in.  electric  fans,  2  at 
$21;  electrical  supplies,  $17.74;  expander  for  hose  couplings,  $13;  3  gross  key  blanks, 

$42;  sundry,  $101.43 .  254  27 

Public  Works  Dept.:  25  Sparks  St.  ($2.10) — 

Currie-Livock,  Ltd.,  sundry .  2  10 

Public  Works  Dept.:  Victoria  Island  Shipyard  ($31.95) — 

Bertschinger,  A.  H.,  electrical  supplies .  31  95 

Railways  and  Canals  Dept.  ($2,418.22) — 

Band,  J.  P.:  2  enamel  basins,  $21;  radiator,  66|  ft.,  $22.66;  sundry,  $12.10 .  55  76 

Bertschinger,  A.  H.:  annunciators,  6-pt.,  2  at  $7,  4-pt.  $5.50;  5-lt.  tungstoliers,  2  at  $17.35-  54  20 

Bryson-Graham,  Ltd.:  carpet,  6  yd.  at  $1.60;  8  rugs,  $137.50;  sundry,  $23.32 .  170  42 

Cleghorn  &  Beattie:  carpet,  45  yd.  at  $1.60;  rug,  $50;  sundry,  $5.75 .  127  75 

Ellacott,  J.  A.  L.:  2  brass  stems,  $19.80;  6  portable  lamps,  $16.50;  4-lt.  tungstoliers,  $89.18; 

sundry,  $31 .94 . 157  42 

Foisy,  H.:  centrifugal  traps,  3  at  $9;  2  enamel  wash  basins,  $22;  sundry,  $14.85 .  63  85 

Garrioch,  Godard  &  Co.:  4-lt.  tungstoliers,  7  at  $13 .  91  00 

Gravelle,  J.  Geo.  &  Co.:  4-lt.  tungstoliers,  8  at  $12.60;  sundry,  $1.96 .  102  76 

Luke,  S.  A.:  rug,  $70;  4  shades,  $11.68;  sundry,  $6.50... .  88  18 

Office  Specialty •  Mfg.  Co.:  6  bases,  $56.75;  card  cabinet,  $9.50;  2  steel  cabinets,  $86; 

2  chairs,  $16.60;  r.t.  desk,  $67.50;  moving,  cases,  $12;  sliding  shelf,  $10;  17  sections, 

$156.50;  2  tables,  $41 .50;  6  tops,  $18.75;  sundry,  $46.50 . . .  521  60 

Rea,  A.  E.  &  Co.:  carpet,  36  yd.,  $52;  cork  carpet,  81  sq.  yd.,  $76.95;  sheeting,  49 1  yd.  at 

40c.,  43  V  yd.  at  35c.,  42  yd.  at. 30c.;  sundry,  $33.60 .  210  18 

Storey,  D.:  r.  &  t.  chair,  $9;  2  desks,  $76.35 . 85  35 

Small  payments:  9  brass  plates,  $51.80;  chair,  $9;  “Century”  coolers,  1  at  $13.75,  2  at 
$12.75,  2  at  $10.75;  cloth,  $38.25;  desks,  f.t.  $22.60,  4  t.w.  $113.55;  8  desk  lamps, 

$19.00;  lumber,  16  pcs.,  $11.20;  plumbing  supplies,  $49.25;  radiator,  52  ft.,  $20.80; 

3  sections,  $30;  telephone  cabinet,  $47.25;  2  ventilators,  $24.20;  sundry,  $191.50 .  689  75. 

Railways  and  Canals:  Bilks  Bldg.  ($34.55) — 

La  verdure,  E.  G.  &  Co.:  sheet  lead,  198  lbs.,  $21.35;  sundry,  $13.50 .  34  55 

Railway  Commission  ($3,748.85) — 

Ackroyd,  P.:  12-in.  electric  fans,  3  at  $19 .  57  00 

Bertschinger,  A.  H.:  12-in.  electric  fans,  3,  $73.50;  sundry,  $3.60 .  77  10 

Capital  Office  Supply  Co.:  bookcase,  $9.50;  cabinet,  $26;  2  r.  &  t.  chairs,  $30.50;  table, 

$20.60;  sundry,  $22.57 .  109  17 

Chabot,  A.:  building  7  cupboards .  180  00 

Ellacott,  J.  A.  L.:  3  coal  baskets,  $16.50;  3  fenders,  $82;  3  spark  guards,  $31.50 .  130  00 

Grand  Trunk  Railway  Co.:  altering  rooms  for  offices  of  Commissioners,  additional  work 
performed  by  Messrs.  P.  Lyall  &  Sons:  court  room,  dais,  $857;  plumbing  and  heating 

alterations,  $978.50;  wood  and  coal  bins,  $29.55;  sundry,  $18.05 .  1,883  10 

Grant-Holden-Graham:  awnings  taken  down,  stored  and  replaced,  127  at  $1.45 .  184  15 

Library  Bureau  of  Canada:  3  book  cases,  $67.50;  cupboard,  $12;  2  sections,  $25.50;  20 

units,  $363.50:  sundry,  $79.45 . 547  95 

Office  Specialty  Mfg.  Co.:  folders,  7,000,  $41;  3  sections,  $12;  table,  $12;  sundry,  $4.25. ...  69  25 

Rea,  A.  E.  &  ( 'o.:  carpet,  77  yd.  at  $1.85;  sundry,  $2.50 . * .  144  95 

Ross,  C.  Co.:  3  rugs,  $75,  $32.50,  $11.50;  sundry,  $4.58 .  123  58 

Storey,  D.:  7  chairs .  107  10 

Small  payments:  4  blinds,  $15.33;  r.  &  t.  chairs,  3  at  $16.35;  9  flex,  neck  lamps,  $26.45; 

repairing  tile  floor,  $15;  sundry,  $29.67 .  135  50 

Regal  Building  ($62.65) — 

Grant-Holden-Graham:  awnings  taken  down,  stored  and  put  up,  43  at  $1.45;  sundry ,  30c. . .  62  65 

Rosenthal  Building  ($7.25) — 

Grant-Holden-Graham:  awnings  taken  down,  stored  and  put  up,  5  at  $1.45 .  7  25 

Royal  Commission  on  Records  ($2.40) — 

Bryson-Graham:  sundry .  2  40 

Royal  Mint  ($1,184.35)— 

Allan.  W.  E.:  sheet  lead,  807  lb.,  $55.60;  sundry,  $5.78 .  61  38 

Canada  Floors,  Ltd.:  asphalt  flooring,  381  sq.  ft.  at  30c .  114  30 

Davidson,  Jas.,  Estate:  pine  flooring,  1,500  ft.  at  $50;  sundry,  50c .  75  50 

Ellacott,  J  A.  L.:  2  fenders,  $30;  lead-covered  wire  cable,  250  ft  ,  $72  03;  sundry,  $30.50. .  132  53 

General  Supply  Company  of  Canada:  labour,  32  h.  at  70c.,  32  h.  at  50c.;  sundry,  $15.98 _  54  38 

Lavedure,  E.  J.:  drinking  fountain,  $13;  9  gate  valves,  $11.15;  galv.  pipe,  1,120  ft.,  $64.28; 

sundry,  $46.51 .  134  94 

Standard  Supplies ,  Ltd.:  firebricks,  1,301 .  54  55 

West  Disinfecting  Co.:  euchrelyptum,  2  brl . . . . . . . .  176  75 

Small  payments:  awnings  stored,  19  at  $1.45;  1.  c.  cable,  50  ft.  at  30c.;  4-in.  drain  pipe,  40 
lengths  at  30c.;  8  doors,  $19;  electrical  supplies,  $40.34;  2  globe  valves,  $13.82;  grates, 

2  sets,  $41.52;  lumber,  700  ft.,  $28;  roofing,  3  ply,  6  squares  at  $3.25;  copper,  3  sheets, 

$19.57;  repairing  elevator  armature,  $22.38;  wire  cable,  100  ft.,  $19.72;  sundry,  $101.61  380  01 


Carried  forward .  302,720  07 
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Secretary  of  State  Department  ($2,054.37) — 

Bryson-Graham,  Ltd.:  rug,  $37.50;  sundry,  $16.61 .  54  44 

Library  Bureau  of  Canada,  Ltd.:  chair,  r.  &  t.,  $43.75;  cupboard,  $13;  6  desk  trays,  $15; 

table,  $110;  glass  table  top,  $30;  sundry,  $17.75 .  229  50 

Murray- Kay,  Ltd.:  3  rugs,  $385,  $85,  $49.50 . .- .  549  59 

Ranger,  O.  B.:  “Chesterfield”  lounge  and  6  mahogany  chairs .  700  00 

Taylor,  J.  &  J.:  safe .  230  00 

Small  payments  cartage,  $48.89;  cleaning  carpet,  $24.80;  cork  carpet,  41  yd.  at  $1.15;  8 
curtains  dyed  and  cleaned,  $16;  5-lt.  fixture,  $17;  plumbing  supplies,  $22.54;  repairing 
locks,  $37.50;  “Simplex”  treating  floors,  $38.96;  soldering  iron,  $10.78;  tungstoliers, 

5-lt.,  $17.35,  3-lt.,  $11.43;  sundry,  $28.86 .  321  26 

Senate  ($5,543.97)— 

Bertschinger,  A.  H.:  tungstoliers,  5-lt.,  15  at  $17.35,  3-lt.,  1  at  $11.86,  4  at  $11.65 .  318  71 

Capital  Office  Supply  Co.,  Ltd.‘  t.  w.  chairs,  4  at  $7.05;  t.  w.  desk,  4  at  $34.45;  truck, 

•18 .  184  00 

Currier,  T.  W.  &  Co.:  desks,  3  at  $18.25 .  54  75 

Federal  Typewriter  Co.:  2  desks .  55  00 

Lapierre,  I.:  “Speaker’s”  chair .  456  94 

Gravelle,  J.  Geo.  &  Co.:  tungstoliers,  5-lt.,  2  at  $17.95,  4-lt  ,  2  at  $13.55 .  63  00 

Harris  &  Barry:  2  chairs,  $65.25;  2  desks,  $86.60;  lounge,  $25 .  176  85 

Library  Bureau  of  Canada,  Ltd.:  r.  &  t.  chair,  $18.70;  4  sections,  $54;  sundry,  $22.70 .  95  40 

Luke,  S.  A.:  6  chairs,  $70.89;  lounge,  $44.50;  table,  $10.95;  wardrobe,  $33 .  459  34 

Office  Specialty  Mfg.  Co.:  2  bases,  $10;  cabinet,  $27.50;  f.  t.  desks,  2  at  $18.55;  4  sections, 

$58.50;  table,  $23;  2  tops,  $14;  sundry,  $64.95  .  235  05 

Rea,  A.  E.  &  Co.:  curtains,  3  pr.,  $9.75;  settee,  $45;  sundry,  $88.35 .  143  10 

Ross,  C.  Co.:  carpet,  85  yd.  at  $2;  1,681  yd.  at  $1.88;  carpet  lining,  300  yd.  at  12c.;  sundry, 

$10.50 . 3,376  78 

Stewart  &  Co.:  36  oak  chairs,  $81;  sundry,  $8.16 .  89  16 

Storey,  D.:  2  r.  t.  desks,  $67.50,  $32.40 . 99  90 

Wright  &  Co.:  12-in.  drain  pipe,  187 ^  ft.  at  50c.;  sundry,  $4.80 .  98  55 

Small  payments:  cleaning  carpet,  631  yd.  at  4c.;  cloth,  8?  yd.  at  $2.50;  door  knobs,  12  pr., 

$14.70;  2  enamel  sinks,  $39.48;  gas  stove,  $35;  h.  w.  radiator,  69|  ft.,  $23.79;  12 

valves,  $36;  sundry,  $41.98 .  237  44 

Supreme  Court  ($1,162.56) — 

Bertschinger,  A.  H.:  6-lt.  tungstoliers,  3,  $57.30;  sundry,  $3 .  60  30 

Gravelle,  J.  Geo.  &  Co.:  tungstoliers,  6-lt.,  3  at  $19.90,  3-lt.,  12  at  $10.30,  2-lt.,  6  at  $7.75 .  229  80 

McCallum,  W.  R.:  fixtures,  3-lt.,  5  at  $7.30,  2-lt.,  5  at  $6;  25  holophane  shades,  $25;  sundry, 

$7.90 .  99  40 

Stewart  &  Co.:  easy  chair,  $136;  office  chair,  $51.30;  sofa,  $202.50 .  389  80 

Small  payments:  12  blinds,  $8.88;  cork  carpet,  35  yd.  at  $1.05,  33^  yd.  at  $1;  desk,  r.  t. 

$33.75,  t.  w.,  $31.05;  doors,  6  pr.,  $16.25;  20  grate  bars,  $24.50;  hardware,  $27.55; 
pump,  $35.30;  plumbing  supplies,  $23;  repairing  cabinet,  $10;  storage  of  20  awnings,  $29; 

2  telephones,  $27;  sundry,  $46.89 .  383  26 

Trafalgar  Building  ($130.96) — 

Carson,  Hugh  &  Co.:  repairing  6  trunks,  $6;  10  trunks  supplied,  $50 .  56  00 

Grant-Holden-Graham,  Ltd.:  awnings  taken  down,  stored  and  replaced,  51  at  $1.45 .  73  95 

Small  payments:  sundry .  1  01 

Trade  and  Commerce  Department  ($270.03) — 

Slack,  A.:  gothic  frames  and  sashes  for  corridor,  2  at  $65 .  130  00 

Small  payments:  4  awnings,  $16.60;  cork  carpet,  20|  yd.  at  $1;  glass,  21  Its.,  $12.18; 

plumbing  supplies,  $10.40;  4  rugs,  $18;  truck,  $20;  sundry,  $42.18 .  140  03 

Upper  Ottawa  Storage  Commission  ($32) — 

Bristow,  M.  G.:  t.  w.  desk .  32  00 

Victoria  Memorial  Museum  ($940.19) — 

Bertschinger,  A.  II.:  3-lt.  tungstoliers,  5 .  61  15 

Bryson-Graham,  Ltd. :  cork  carpet,  68  yd.  at  $1;  sundry,  $12.40 .  80  40 

Foisy,  Honore:  radiators,  132  ft .  51  74 

Higman,  Geo.  &  Soas:  plate  glass,  21  Its .  Ill  98 

Laverdure,  E.  G.:  soil  pipe,  80  ft.,  $16;  sundry,  $38.99 . 54  99 

Mason,  Geo.  M.,  Ltd.:  flooring,  1,000  ft.  at  $45;  spruce,  2,003  ft.  at  $27 .  99  08 

McCallum,  W.  R.:  cord,  300  ft.,  $29.40;  3-lt.  tungstolier,  $10.68;  sundry,  $24.48 .  64  56 

West  Disinfecting  Co.:  “euchrelyptum”,  104  gal.  at  $1.75 .  182  00 

Small  payments:  3  awnings,  $13.59;  crushed  stone,  3-95  t.,  $8.11;  5  chairs,  $26.70;  freight, 

$10.44;  hardware,  $28.71;  muresco,  1  brl.,  $17.15;  12-in  oscillating  fan,  $24;  plumbing 
supplies,  $27.76;  2  valves,  $29.30;  sundry,  $48.53 .  234  29 

National  Art  Gallery  ($547.22) — 

Higman,  Geo.  &  Sons:  muresco,  1  brl.,  $16.63;  wire  glass,  90  Its.,  $234 .  250  63 

Taylor,  J.  &  J.:  safe,  $216;  freight,  $8.90 .  224  90 

Small  payments:  basswood,  400  ft.,  $14;  pine  flooring,  800  ft.,  $25.60;  rolled  copper,  4  sheets, 

$20.86;  sundry,  $11.23 .  71  69 


Carried  forward .  313,401  37 
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Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  cts. 

Brought  forward .  313,401  37 

West  Block  ($2,091.90)— 

Canada  Floors,  Ltd.:  laying  floor  in  east  and  west  corridors:  damp-proof  under  layer, 

2,000  ft.  at  10c.;  asbestos  flooring,  100  sq.  ft.  at  30c.;  asbestos  and  rubber  flooring, 

4,727  sq.  ft.  at  25c .  1,411  75 

Grant-Holden-Graham,  Ltd.:  awnings  stored,  109  at  $1.45;  awnings  recovered,  40  at 

$3.95;  sundry,  $17.17. . .  333  22 

Mercer,  Wra.  J.:  sweeping  chimneys,  134  flues  at  75c .  100  50 

Perolin  Co.:  1  bbl.  “Perolin”  boiler  treatment .  02  73 

Troude,  Alex.  Co.:  regulator  for  furnace .  150  00 

Small  payment:  labour,  12  h.  at  $1;  4  leather  mats,  $14;  sundry,  $7.70 .  33  70 

Woods  Building:  ($222.40) — 

Grant-Holden-Graham:  awnings  stored,  82  at  $1.45;  new  awnings,  12  at  $2.90;  sundry, 

$15.45 .  169  15 

Small  payments:  d.d.  glass,  21  pcs.,  $20.20;  repairing  armature,  $30.14;  sundry,  $2.97 _  53  31 

Old  Woods  Building,  66  Queen  St.  ($157.68) — 

Otis-Fensom  Elevator  Co.:  repairing  elevator  and  changing  controller:  labour,  143  h., 

$85.80;  condulet,  brushings,  etc.,  $11.40;  wire,  360  ft.  at  3c.;  sundry,  $8.58 .  116  58 

Small  payments:  awnings  stored,  24  at  $1.45;  sundry,  $6.30 .  41  10 

Stores:  Electrical  supplies  ($8,312.33) — 

Ackroyd,  P.:  oscillating  fans,  16-in.,  19  at  $22.40,  12-in.,  100  at  $19;  wire,  5,000  ft.,  $55; 

sundry,  $5.88 .  2,386  48 

Anderson,  J.  W.:  2|  k.w.  Auto  transformer,  $107.50;  £  h.p.  “Century”  motor,  $58.50  . . .  166  00 

Bcrtschinger,  A.  H.:  50  condulets,  $14.25;  flex,  conduit,  500  ft.,  $15;  300  fuse  plugs,  $12; 

fuses,  3,800  enclosed,  $76.50,  2,500  volt,  $45.36;  r.c.  wire,  6,000  ft.,  $80;  sundry,  $66.70. .  309  81 

Ellacott,  J.  A.  L.:  350  condulets  and  covers,  $145.95;  n.c.  cord,  900  ft.,  $18;  300  fuses,  $15, 

1-in.  galvaduct,  400  ft.,  $36:  1,000  ft.  galvaduct,  100  condulets,  5,100  ft.  n.c.  cord,  etc.,  ' 
as  per  quoted  price,  $288.48;  8  portable  lamps,  $32;  “Samson”  carbons,  1  gross, 

$64.80;  “Samson”  zincs,  1  gross,  $36;  “tungsten”  fixture,  $10.30;  sundry,  $30.50..  677  03 

Garrioeh,  Godard  &  Co.:  5-in.  conduit,  200  ft.,  $14.50;  5-in.  condulet  and  covers,  175,  $16.50; 
fixtures,  4-1 1. 13  at  SS.25,  3-lt . ,  3  at  $7.30, 1-lt.,  3  at  $2.50;  30  fuses,  $10.50;  holophane shades, 

64  at  $1.15,  60-w.  “Mazda”  lamps,  70  at  85c.;  transformers,  11  at  $5;  wire,  duplex, 

250  ft.,  $9.75,  r.c.,  5,000  ft.,  $119.15;  sundry,  $123.41 .  618  56 

Gravelle,  J.  G.  &  Co.:  100  cleat-rosettes,  $23;  30  fuses,  $15;  600  fuse  plugs,  $42;  210  v.. 

spring  type  glowers,  100,  $42;  l.c.  wire,  100  ft.,  $23;  sundry,  $46.36 .  191  36 

Goold,  C.  C.  :  r.c.  wire,  7,000  ft.,  $106;  sundry,  $18.10- .  124  10 

McCallum,  W.  R.:  flex,  cord,  1,000  ft.,  $20;  reinforced  cord,  500  ft.,  $27.50;  200  rosettes,  $40; 

wire,  r.c.,  5,000  ft.,  $75;  telephone,  5,000  ft.,  $75;  sundry,  $91.58 .  329  08 

Modem  Electric  and  M’fg.  Co.:  sundry  supplies .  60  60 

Moxley,  S.  N.:  200  cleats,  $36;  conduit,  3,000  ft.,  $180;  5-in  galvaduct,  1,000  ft.,  $80;  r.c. 

wire,  3,000  ft.,  $40.50;  sundry,  $162.94 .  499  44 

Rideau  Electric  Supplies:  sundry .  80  40 

Trudeau,  Arthur:  annunciator  wire,  1095  lb.,  $43.80;  800  heater  tubes,  $1,008;  700  heater 

wafers,  $882;  200  shades,  $72;  210  v.  spring  type  glowers,  1,700,  $714;  sundry,  $58.67. . . .  2,778  47 

Small  payments:  conoidal  fan,  $35;  36  contact  plates,  $21.60;  48  elbows,  $14.40;  4  standard 

lamps,  $20 .  .  91  00 

Stores:  Furniture  ($9,138.29) — 

Bristow,  M.G.:  chairs,  288  at  $3.75;  rev.,  306  at  $9 . ^ .  3,834  00 

Collie-Cockerill  M’fg.  Co.:  desks,  sanitary,  26  at  $30,  system,  50  at  $27.50 .  2, 155  00 

Dowsley,  A.  H.:  desks,  33  at  $30 .  990  00 

Federal  Typewriter  Co.:  desks,  f.  t.,  12  at  $34.50,  t.w.,  $32.50;  section,  $19.50  .  466  00 

Harris  &  Barry:  chairs,  1  at  $14.60,  3  at  $12.65;  r.t.  desk,  $51.30 .  103  85 

Lindsay  Library  and  Office  Fittings,  Ltd.:  7  desks,  $200.65;  freight,  $6.99 .  207  64 

Lord  Furniture  Co.:  t.w.  chairs,  12  at  $6;  desk,  $18.25;  stools,  18  at  $6.30,  42  at  $4.80 .  405  25 

Ottawa  Typewriter  Co.:  bookcase,  $23.32;  2  chairs,  $18.90;  desk,  $49.75;  sundry,  $50 .  141  97 

Stanley,  L.  E.  &  Co.:  mirrors,  24  at  $2.15 .  51  60 

Stewart  &  Co.:  2  cabinets,  $27,  $24.75;  6  desks,  $133.20;  48  mirrors,  $113.40;  6  stools,  $36.45; 

sundry,  $74.73 . 409  53 

Storey,  D.:  book  case,  $1*1.75;  chairs,  24  at  $6;  stools,  12  at  $4.80 .  213  35 

Small  payments:  chairs,  24  at  40c.;  desk,  $29;  2  sets  of  rubber  strips  with  felt  edges,  $40; 

6  stools,  $31.70;  tables,  2  at  $8.05,  12  at  $2.25;  sundry,  $5.50 . ' _  160  10 

Stores:  Hardware,  Paints,  Plumbing,  etc.  ($15,171) — 

Allan,  W.  E.:  100  dart  unions,  $61.25;  sundry,  $22 .  83  25 

Baron,  Ja<.  H.:  burlap,  20  yd.  at  65c.:  d.d.  glass,  15  cases,  $124.90;  glue,  1  bbl.,  $112.50; 
muresco,  1  bbl  ,  $17.50;  oil,  1  bbl.,  $31,  hard,  12  gal.,  $30;  white  lead,  2  t.,  $335;  sundry, 

$226.65 . 890  55 

Birkett,  Thos.  &  Son  Co..  Ltd.:  nails,  5  kegs,  $13.55;  72  night  latches,  $73.51;  3  doz.  sash 

plates,  $12.60;  screws,  36  gross,  $7.44;  sundry,  $44.28 .  151  38 

Canadian  Oil  Co.  Ltd..:  oil,  dynamo,  1  bbl.,  $21.80,  engine,  §  bbl.,  $10.50,  light,  1  bbl., 

S8. 80 ;  sundry,  $42.23. . .  . .  83  33 

Capital  Warehousing  Co.:  oil,  1  bbi.,  astral,  $8.98,  43-6  gal.  hard,  $38.37;  sundry,  $5.50 _  52  85 


Carried  forward 


334,585  39 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 111 

SESSIONAL  PAPER  No.  1 


Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  eta. 

Brought  forward .  334,585  39 

Stores:  Hardware,  Paints,  Plumbing,  etc. — Concluded. 

Carson,  W.  .J.:  gla<=s,  d.d.,  4  Its,  S17.57,  wired,  2  Its,  $34,  rough  cast,  23}  sq.  ft.  at  $3;  lead, 

2  tons,  $330;  oil,  2  bbl.,  $57.83;  turpentine,  1  bbl.,  $28.09;  sundry,  $178 .  715  49 

Central  Hardware  Co.:  brass  sash  pulls,  24  at  $1.25;  nuts,  300  lb.,  $85.90;  sundry,  $81.65.  . . .  197  55 

Currie-Livock  Ltd.:  250  elbows,  $26.25;  pipe,  block,  1,520  ft.,  $75.51,  galv.,  l,007f  ft.,  $138.47; 

sundry,  $94.11 .  334  34 

Cuzner  Hardware  Co.:  locks,  18  doz.,  $106.80,  “Yale”,  1  doz.,  $20;  galv.  iron,  40  sheets, 

$39.88;  sundry,  $249.07 .  415  75 

Dominion  Machine  and  Supply  Co.:  16  brass  rods .  62  45 

Enright  &  Co.:  repairs:  labour,  135  h.  at  60c.,  90  h.  at  40c.;  iron  gates,  2  pr.,  $132;  sundry, 

$19.83 .  268  83 

Esmonde,  J.  P.  &  F.  W.:  “Century”  coolers,  2  at  $12.75;  2  doz.  locks,  $16;  46  metal  waste 

paper  cans,  $195.50;  sundry,  $44.70 . r .  281  70 

Foisy,  Honore:  hose,  12  ft.,  $18.20;  “Jenkins”  globe  valves,  24  at  $2.80;  pipe,  250  ft.,  $23.14; 

sundry,  $176.71 .  285  25 

General  Supply  Company  of  Canada:  emery  stand,  $25;  leather  belting,  58  ft.,  $15.26;  pipe¬ 
threading  machine,  $166.50;  white  waste,  1,062  lb.,  $122.56;  sundry,  $139.90 .  469  22 

Gray-Harvey  Co.:  sundry  supplies .  149  59 

Green-Mountain  Works,  Ltd.:  steel,  24  bars,  1,480  lb.  at  35c.;  exchange,  $12.37 .  530  37 

Gutta-Percha  and  Rubber  M’fg.  Co.:  rubber  sheeting,  $53.27 .  53  27 

Helvetia  Tool  Co.:  18  doz.  files .  268  40 

Higman,  Geo.  &  Sons:  d.d.  glass,  $224.99;  Indian  red,  300  lb.,  $45;  muresco,  8  bbl.  at 
$16.63;  oil,  3  bbl.,  boiled,  $96.47,  1  bbl.  floor,  $29.25;  turpentine,  1  bbl.,  $29.92;  white 

lead,  1  ton,  $170;  sundry,  $311.21 . : .  1,039  88 

Howe,  W.  S.:  boiled  oil,  2  bbl.,  $71.37;  d.d.  glass,  9  cases,  $109.10;  3  bbl.  turpentine, 

$107.29;  sundry,  $97.90 .  385  66 

Keil,  Francis  £  Son:  locks  and  keys  supplied .  64  84 

Laverdure,  E.  J.:  “Jenkins”  valves,  12  at  $2.50;  sundry  supplies,  $120.39 .  150  39 

May,  Geo.  &  Son:  leather  belting,  69}  ft.,  $21.96;  leather,  1  hide  and  2  sides,  $32.70; 

imitation  leather,  1  roll,  $30;  sundry,  $63.18 .  147  84 

McColl  Bros.  &  Co.:  boiler  compound,  1  bbl.,  $81.34;  oil,  1  bbl.  cylinder,  $32.63,  1  bbl. 

engine,  $23.18 . 137  15 

McKinlev  &  North  wood:  100  hose  racks,  $265;  }-in  thermograde  valves,  6,  $52.50;  sundry, 

$92.62 . ; .  410  12 

McLennan,  J.  R.:  1  spt  of  grate  bars,  $26.50;  “Jenkins”  rubber  packing,  52  lb.,  $49.40; 

sundry,  $82.57 .  158  47 

Metropolitan  Oils  and  Soaps:  oil,  1  bbl.  cylinder,  $35.39,  1  bbl.  engine,  $21.53 .  56  92 

Mulhall  Hardware  Co.:  1  bbl.  fish  glue,  $47.03;  30  doz.  locks,  $230.70;  6  doz.  night  latches, 

$90;  2  doz.  padlocks,  $32.40;  sundry,  $417.27. .  817  40 

Perkins,  C.  L.:  repairing  machinery,  making  castings,  etc .  164  40 

Rankin,  W.  L.:  “Century”  coolers,  2  at  $12.75;  6  doz.  coil  springs,  $67.50;  50  sheets  galv. 

iron,  $45;  192  “Lepage”  door  checks,  $1,195.20;  solder,  50  lb.,  $18;  sundry,  $254.02. . . .  1,605  22 

Standard  Supplies,  Ltd.:  firebricks,  10  M  at  $33.75 .  337  50 

Star  Hardware  Co.:  3  cylinder  keys,  $36:  sundry  hardware,  $211.79 .  247  79 

Stewart,  P.:  furniture  varnish,  1  bbl.,  $92;  glass,  17  cases  d.d.,  $166.35;  64  Its.,  wire,  $77.40; 

2  bbl.  shellac,  $192.03;  white  lead,  2,000  lb.,  $165;  sundry,  $501.91 .  1,194  69 

Storr,  J.:  glass,  192  Its.,  $74.19;  oil,  2  bbl.,  floor,  $69.70,  hard,  12  gal.,  $22.20,  2  bbl.,  boiled, 

$54.31:  turpentine,  1  bbl.,  $30.60;  2  bbl.  varnish,  $75.60;  1  ton  white  lead,  $165;  sundry, 

$398.86 . 890  46 

Strachan,  W.:  plumbing  supplies .  480  04 

Strathcona  Oil  Co.:  oil,  1  bbl.  cylinder,  $30,  1  bbl.  engine,  $23 .  53  00 

Thornton  &  Truman:  3  gross  “Yale”  key  blanks,  $36;  10  wire  screens,  $36.65;  sundry, 

$252.81 .  325  46 

Watt,  Chas.:  sundry  hardware .  295  52 

Wilson,  Wm.  C.  &  Co.:  cylinder  oil,  8  bbl.,  $336.60;  sundry,  $30 .  366  60 

Wright  &  Co.:  cement,  25  bbl.,  $49;  drain  pipe,  125  ft.,  at  50c.;  sundry,  $13.83 . , . .  125  33 

Small  payments:  12  brass  castings,  $13.50;  9  doz.  cable  brooms,  $45;  2  cases  of  metal 

polish,  $19;  }  bbl.  “Regal”  oil,  $15.50;  tarpot  and  furnace,  $18;  sundry,  $311.75 .  422  75 

Stores:  Lumber  ($10,679.05) — 

Avery,  H.  &  Sons:  doors,  73  pr.,  $149.50;  28  pcs.  sash,  $70;  sundry,  $195.97 .  415  47 

Barrett  Bros.:  }-in.  basswood,  3  M.  at  $40;  lumber,  t.  &  g.,  d.  2  s.,  6,012  ft.,  $258.50; 

sheeting,  1  M.  at  $45;  sundry,  $32.55 .  456  05 

Davidson,  Jas.  Estate:  basswood,  5  M.  at  $45;  cedar,  d.  4s.,  360  ft.,  $43.20;  t.  &  g.,  lumber, 

2,600  ft.  at  $35,  spruce  roofing,  500  ft.  at  $35;  sundry,  $100 .  476  70 

Elmitt  Lumber  Co.:  ash,  2,100  ft.  at  $50;  birch,  4,138  ft.  at  $40;  basswood,  3,100  ft.  at 
$42;  oak,  1,020  ft.  at  $90,  4,241  ft.  at  $70;  pine,  sheathing,  4  M  at  $35;  white  pine,  4,200 
ft.  at  $35;  plank,  4  M  at  $35;  2,050  ft.  at  $28;  sycamore,  1,200  ft.  at  $85;  sundry,  $7.75. .  1,383  54 

Frazer,  W.  F.:  basswood,  1,500  ft.  at  $50,  800  ft.,  $27;  dr.  pine,  806  ft.,  $31.24;  t.  &  g. 

sheeting,  1,000  ft.  at  $35;  sundry,  $113.34 .  281  58 


Carried  forward .  351,508  37 
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Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  cts. 

Brought  forward .  351, 50S  37 

Stores:  Lumber — Concluded. 

Gilmour,  D.  G.  &  Co.:  basswood.  4,107  ft.,  $137.75;  pine,  t.  &  g.,  d.  2s.,  4  M  at  $28,  f-in. 
v-joint,  2  M  at  $3G,  white,  6,289  ft.  at  $85,  5,036  ft.  at  $80;  spruce,  2,287  ft.  at  $25; 

sundry,  $76.97 .  1,393  35 

Hill,  Jas.:  pine,  2  M  at  $30,  clear,  500  ft.  at  $75,  500  ft.  at  $70;  sheathing,  4  M  at  $35;  sundry, 

$192.63 .  465  13 

Laverdure,  E.:  basswood,  2  M  at  $60,  2  M  at  $48.75,  Mat  $55;  pine,  2,753  ft.,  $168.60 .  441  10 

Leetham,  E.  S.:  basswood,  5,795  ft.  at  $40,  6  M  at  $25;  birch,  1,254  ft.  at  $60;  white  pine, 

5,990  ft.  at  $32 .  648  72 

Mason,  Geo.  M.,  Ltd.:  beech  flooring,  5,385  ft.  at  $48;  t.  &  g.  lumber,  3,030  ft.  at  $29;  pine, 

6,002  ft.  at  $84,  6,001  ft.  at  $82,  4,010  ft.  at  $28,  2  M  at  $27 .  1 , 508  88 

Reliance  Moulding  Co.:  moulding,  1,287  ft .  65  57 

Savage  &  MacDonell  Co.:  basswood,  5  M  ft.  at  40.  4  M  at  $35:  oak  3  885  ft  at  $72;  dr. 
pine,  16,045  ft.  at  $83.50,  6,002  ft.  at  $70,  6  M  at  $65,  2  M  at  $60,  4  M  at  $38; 

plank,  1,000  ft  at  $30;  sundry,  $29.75 .  3,101  36 

Small  payments:  metallic  lath,  320  yd.  at  13c .  41  60 

Stores:  Sundry  ($6,255.54) — 

Arkley.Jas.:  uniforms,  45  at  $18.15 .  816  75 

Brigham,  T.  G.:  cement,  20  brl.,  $45;  sundry,  $41.24 .  86  24 

Capital  Office  Supply  Co.:  liquid  soap,  1  brl.,  $96;  60  soap  containers,  $132.50 .  228  50 

Higman,  Geo.  &  Sons:  1  brl.  muresco,  $16.63;  1  bale  of  sponges,  $142.50;  12  gal.  floor 

varnish,  $48 .  207  13 

McMorran,  It.  M.:  cotton,  200  yd.  at  10c.;  sheeting,  60  yd.  at  45c.;  sundry,  $3.40 .  50  40 

Munderloh  &  Co.,  Ltd.:  ‘Watchmans’  clocks,  1  at  $62.50,  2  at  $50;  sundry,  $4 .  166  50 

Murphy-Gamble,  Ltd:  baize,  59  yd.  at  90c.;  carpet,  180^  yd.,  $317.81;  repp.,  406x2  yd.  at 

$1.50;  rug,  $45;  sundry,  $239.13 . #. .  1,264  18 

Rea,  A.  E.  &  Co.  Ltd.:  repp.,  30 yd.  at  $1.50,  54  yd.  at  $1.40;  sundry,  $42.20 .  162  80 

Richardson  Cartage  Co.:  cartage .  60  37 

Stanley,  L.  E.  &  Co.:  repp.,  272  yd.  at  $1.50;  sheeting,  114  yd.,  $41.19;  sundry,  $29.52 .  478  72 

Strachan,  W.:  blk.  pipe,  1,528  ft.,  $104.51;  sundry,  $2.40 .  106  91 

Viau,  Henri.:  time  register.... .  195  00 

West  Disinfecting  Co.:  22  brl.  euchrelyptum . 1,970  50 

Small  payments:  2  engraved  brass  plates,  $16;  methylated  spirits,  10  gal.,  $15;  rubber, 

9  yd.,  $22.50;  1  brl.  sal-ammoniac,  $24.42;  6  waste  paper  cans,  $25.50;  sundry,  $358.12. .  461  54 

Insurance  ($112.50) — 

Dube  &  Laperri6re:  premium  of  insurance  in  Rimouski  Fire  Insurance  Co.  policy  No 

830946,  amount,  $3,000,  (Oct.  24,  1913) .  112  50 

Sundry  Accounts  ($10,001.79) — 

Canadian  Pacific  Railway  Co.:  freight,  express,  etc .  77  13 

Canadian  ‘Pyrofugont”  Flooring  Co.:  “pyrofugont”  flooring,  2,555  sq.  ft.,  and  black 

border,  5001.  ft.,  $842.70;  repairing  old  floor,  193  h.  at  65c .  968  15 

Collector  of  Customs:  duty  on  Blodgett’s  Clock  Co.  invoice  of  Apr.  17th,  $36;  sundry, 

$24.55 . 60  55 

Grand  Trunk  Railway  Co.:  freight,  express,  etc .  81  03 

Kingsbury,  G.  E.:  ice  supplied  daily:  May  1  to  Nov.  1,  1912,  5,165  lb.,  100  lb.  extra  during 

June  and  July,  SI, 772. 64;  Nov.  1,  1912  to  May,  24,  1913,  700  lb.,  $573.30 .  2,345  94 

Kingston,  A.  G.:  disbursements .  63  50 

Marshall,  E.  W.:  cleaning  rugs,  carpet,  etc .  57  91 

McColl  Bros.  &  Co.:  1  brl.  special  boiler  compound .  186  20 

Ontario-May-Oatway  Fire  Alarm:  May-Oatway  fire  extinguishers,  140  at  $10 .  1,400  00 

Perolin  Co.  of  Canada:  Perolin  boiler  treatment,  4  brl.  at  $60.50,  1  brl.  at  $66;  sundry 

$58 . 94 .  366  94 

Trudeau,  Arthur:  100  heater  tubes,  $126;  100 glowers,  $42;  sundry,  $2. 50 .  170  50 

Twin  City  Ice  Co.:  ice  supplied  daily  from  May  23  to  Aug.  31,  1913,  5,710  lb.,  Aug.  31  to 
Oct.  31,  1913,  6,315  lb.,  Nov.  1  to  Dec.  31,  1913,  1,500  lb.,  Jan.  1  to  Feb.  28,  1914,  1,660 

lb,  $1,935.61;  sundry,  extra  ice,  $123 .  2,058  61 

Wahl-Henius  Institute  of  Fermentology,  Chicago:  examination  of  2  samples  of  water .  50  15 

Small  payments:  6  ash  boxes,  $42;  blue  print  arc  lamp,  $48.50;  hand  cart,  $30;  time 

charts,  1  box,  $15;  sundry,  $184.79 .  320  29 

King’s  Printer,  $1,553.88;  advertising,  $22.40 .  1,576  28 

Vouchers  outstanding:  R51158,  J.  P.  Band,  $58.50;  R78277,  Gutta  Percha  Mfg.  Co.,  $4; 

R81078,  J.  R.  McLennan,  $156.11 .  218  61 


Carried  forward .  375,543  91 
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Ottawa  Buildings:  Repairs,  Furniture,  etc.— Concluded.  $  cts. 

Brought  forward .  375,543  91 

Detailed  with  other  votes — 


Parliament  Buildings:  Improvements . (Page  V —  76)  50  00 

Victoria  Memorial  Museum . . (  “  V —  20)  570  00 

620  00 
376,163  91 


1,315  37 

Total,  carried  to  page  V — 82 .  374, 84S  54 


Total . 

Bess: 

Charged  to  East  Departmental  Block:  Addition . (Page  V —  15)  32  42 

Charged  to  Ottawa  Building,  Fittings . (  “  V —  74)  582  50 

Charged  to  Victoria  Memorial  Museum . (  “  V —  20)  60  78 

Discounts  for  cash . (  “  V — 113)  570  16 

Refunds: 

A.  Fraiche,  windows  broken  in  Canadian  Building .  10  00 

Ottawa  Building  Co.:  repairs  to  building .  46  96 

Schwab  Boiler  Co:' re-setting  displaced  boiler .  12  55 


Ottawa  Buildings:  Discounts  deducted  from  Accounts,  for  Cash  Payment. 

Three  per  cent:  Coldrey  &  Chapman  $1.79;  Gutta  Percha  and  Rubber  Mfg.,  Co.  $9.35; 

Spramotor  Co.,  93c . 

Two  and  one-half  per  cent:  Central  Hardware  Co . . 

Two  per  cent:  P.  Ackroyd,  15c.;  W.  E.  Allan,  $2.32;  H.  Avery,  $8.34;  J.  P.  Band  &  Co.,  $3.74; 
B.  H.  Baldwin  &  Co.,  92c.;  Jas.  H.  Baron,  $26.22;  Barrett  Bros.,  $22.23;  A.  H.  Berts- 
chinger,  $30.34;  Thos.  Birkctt  &  Ron,  $6.53;  Butterworth  &  Co.,  5c.;  Canadian  Alexalite 
Co.,  $1.49;  Canadian  Consolidated  Rubber  Co.,  $1.07;  Canadian  Telephone  Supply  Co.,  5c. , 
Capital  Office  Supply  Co.,  32c.;  Carleton  Hardware  Co.,  80c.;  W.  J.  Carson,  $6.33;  Central 
Hardware  Co.,  24c.;  Coldrey  &  Chapman,  $5.54;  Currie-Livock,  Ltd.,  $14.47;  Cuzner 
Hardware  Co.,  $10.86;  Jas.  Davidson  Estate,  $13.75;  Davis  &  Hill,  5c.;Dominion  Rad¬ 
iator  Co.,  $2.79;  J.  A.  L.  Ellacott,  $15.62;  Elmitt  Lumber  Co.,  $12.44;  J.  P.  Esmonde, 
$3.49;  Esmonde  Mfg.  Co.,  6c.;  H.  Foisy,  $10.66;  W.  Frazer,  $5.16;  Garrioeh,  Godard  & 
Co.,  $64.02;  General  Supply  Co.,  $6.48;  D.  G.  Gilmour  &  Co.,  $7.45;  J.  Geo.  Gravelle  & 
Co.,  $17.45;  Gray-Harvey  &  Co.,  $5.08;  Helvetia  Tool  Co.,  $5.36;  Geo.  Higrnan &  Ron, 
$25.36;  Jas.  Hill,  $24.90;  W.  R.  Howe,  $10.01;  W.  King,  7c.;  E.  Laverdure,  $11.76;  E.  J. 
Laverdure  &  Co.,  $16.71;  Maas  Bros.,  40c.;  G.  M.  Mason,  $13.14;  W.  R.  McCallum,  $10.36 
McKinley  &  Northwood,  $22.96;  J.  R.  McLennan,  $9.38;  R.  N.  Moxley,  $4.17;  Mulhall 
Hardware  Co.,  $14.67;  Ottawa  Electric  Co.,  $1.33;  Otis-Fensom  Elevator  Co.,  5c.;Plant 
Hardware  Co.,  30c.;  W.  A.  Rankin,  $34.28;  Rideau  Electric  Supplies,  $15.25;  Thos. 
Robertson  <fe  Co.,  $1.06;  Savage  &  MacDonell  Co.,  $37.99;  Standard  Supplies,  68c.;  Star 
Hardware  Co.,  $5.32;  P.  Stewart,  $17.58;  W.  Strachan,  $15.56;  J.  Storr,  $13.28;  A. 

Trudeau,  $59:37;  H.  Viau,  $3.90;  Chas.  Watt,  $2.49 . . . 

One  per  cent:  Canadian  Oil  Co.,  Ltd.,  56c.;  R.  M.  McMorran,  $5.93 . 


12  07 
6  00 


684  20 
6  49 


Total,  distributed  below .  708  76 


Deducted  from  the  following  votes: — Observatory,  (V —  14),  $5.75;  Eastern  Block,  (V —  15), 

$29.94;  New  Dept.  Buildings,  (V —  19),  $0.66;  Victoria  Museum,  (V —  20),  $6.36;  Lava¬ 
tories,  (V —  75),  $4.78;  Lover’s  Walk,  (V —  76),  $9.03;  Parliament  Grounds,  Paving, 

(V —  77),  $1.72;  Parliament  Buildings:  Improvements,  (V —  76),  $11.23;  Mines  Building, 

(V—  82),  $3.38;  Printing  Bureau  Chimney,  (V—  72),  43c.;  Ottawa  Buildings,  Lighting, 

(V —  85),  $45.79;  Grounds,  (V —  86),  $6.88;  Ottawa  Buildings,  Removal  of  Snow, 

(V —  89),  05c.;  Ottawa  Building,  Repairs,  (V — 113),  $570.16;  Rideau  Hall,  (V — 121),  $6...  708  76 


Ottawa  Public  Buildings:  Telephone  Service:  12  Months  to  Mar.  31,  1911. 

Agriculture  Department  ($1,116.92) — 

Office  telephones  (including  arrears  on  4232,  4  m.  to  Sept.  30,  1912) . 

Residences:  Minister,  $40;  Deputy,  $35;  Asst.  Deputy,  $35;  accountant,  $35;  C.  W.  Bato 
$35;  J.  Bright,  from  Nov.  15,  $13.24;  T.  K.  Doherty,  $35;  W.  Ide,  $40;  Veterinary 

Director  General,  from  Dec.  15,  1912,  $56.20 . 

Auditor  General's  ($597.51) — 

Office  telephones  (including  arrears  on  5375,  Feb.  7,  1912-Mar.  31,  1913) . 

Residences:  Auditor,  $35;  F.  Hayter,  from  Dec.  1,  $13.32 . 

Census:  office,  $80;  residence,  commissioner,  $35 . ’. . 

Civil  Service  Commission  ($340.19)— 

Office  telephones . 

Residences:  Dr.  Shortt,  $35;  M.  G.  Larochelle,  $35;  W.  Foran,  from  Oct.  25,  1912,  $52.40 
Clerk  of  Crown  in  Chancery:  offices,  $90;  residence,  J.  G.  Foley,  $35 . 

Carried  forward . 

1— 8v 


792  48 


324  44 

519  19 
48  32 
115  00 

217  79 
122  40 
125  00 

2,264  62 
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Ottawa  Public  Buildings:  Telephone  Service:  12  Months  to  Mar.  31, 1914 — Continued.  $  eta. 

Brought  forward .  2,264  62 

Commission  of  Conservation  ($304.17) — 

Offices,  including  arrears  on  2  telephones  from  Jan.  20,  1013 .  264  17 

Residence,  Secretary .  40  00 

Commission  on  Cost  of  Living:  office,  from  Jan.  9 .  9  14 

Custom's  Department  ($1,019.78) — 

Offices,  including  arrears  on  one  telephone  from  Dec.  30,  1912,  and  on  one  June  22-Sept. 

30,1912 . 788  61 

Residences:  Minister,  $16.88;  Commissioner,  $35;  asst.  Commissioner,  $35;  J.  S.  Roe, 

$40;  J.  A.  Watson,  16  m.,  $54  29:  Mr. .Wilson,  15  m.,  $50  .  231  17 

Dominion  Police  ($603.74) — 

Office  telephones . 498  74 

Residences:  commissioner,  $35;  Insp.  Hogan,  $35;  Insp.  Parkinson,  $35 .  105  00 

Exchequer  Court  ($164  11) — 

Office,  including  arrears  on  3107  from  Oct.  9,  1912 .  124  11 

Residence,  Mr.  Justice  Audette .  40  00 

External  Affairs  ($272.22) — 

Offices,  including  arrears  on  2710  from  Sept.  13,  1912 .  213  79 

Residences:  Under  Secretary,  from  May  22,  $49.68;  W.  H.  Walker,  from  Jan.  1,  $8.75 _  58  43 

Finance  Department  ($695.34) —  t 

Offices,  including  arrears  on  2,377,  session  1912-13 .  550  34 

Residences:  Deputy,  $35;  H.  T.  Ross,  $35:  J.  A.  Russell,  $35;  R.  B.  Viets,  $40 .  145  00 

Governor  General’s  offices  and  Rideau  Hall  ($775  49) — 

Offices,  including  private  exchange  and  private  line  to  Rideau  Hall .  620  85 

Residences:  military  secretary-,  $63;  steward,  $17.50;  W.  M.  Hutchinson,  $35;  Mr.Mulhig 

$1  14:  A.  F.  S laden,  $35 .  151  64 

House  ofCommons  ($836  34) — 

Offices,  including  4207,  Nov.  26-Mar.  31,  1913 .  750  43 

Residences:  Law  clerk,  Apr. -Oct.,  $20;  W.  C.  Bowles,  $35;  T.  B.  Flint,  Nov.  12-Oct.  1, 

1913,  $30.91 .  85  91 

Indian  Affairs  ($598.53) — 

Offices,  including  arrears  on  8502,  Apr.  13-Sept.  30,  1912 .  511  87 

Residences:  F.  Pedley,  7  m.  to  Oct.  31,  1913,  $32.91;  D.  C.  Scott,  Nov. -Mar.,  $18.75; 

J.  D.  McLean,  $35 .  86  66 

Inland  Revenue  ($700  57) — 

Offices,  including  arrears  on  5169,  session  1912-13 .  543  43 

Residences:  Minister,  $35;  Deputy,  $37.14;  M.  La  flam  me,  $50;  C.  W.  Taylor,  from  June 

30,  $17.50;  J.  E.  Valin,  from  June  30,  $17.50 .  157  14 

Interior  Department  ($3,887.01) — 

Offices,  including  arrears  from  Feb.  13,  1913,  on  8417  and  5940  from  Feb.  6,  1913  on  7285  3,355  80 

Residences:  Minister,  5  m.  to  Mar.  31,  1913,  6  m.  to  Mar.  31,  1914,  $32.08;  Deputy,  $50  ; 
asst.  Deputy,  yr.  to  Mar.  31,  1913,  less  Nov.  1-20,  Nov.  14  to  Mar.  31,  1914,  $46.09, 
summer  season,  Britannia,  $20;  Surveyor  General,  $35;  F.  C.  Blair,  9  m.,  $26.25  ; 

J.  E.  Featherstone,  $35;  L.  N.  Fortier,  Apr.,  $2  27;  R.  A.  Gibson,  $40;  J.  W.  Green- 
way,  $35;  J.  B.  Harkin,  $35;  Dr.  W.  F.  King,  $40;  .1.  G.  Mitchell,  Nov.  10-Mar.  31, 

1912,  yr.  to  Mar.  31,  1914,  $55  55;  L.  Pereira,  $35;  J.  S.  Robins,  from  Oct.  9,  $23.97, 

summer  season,  $20 . ’ .  531  21 

Justice  Department  ($1,130.68) — 

Offices,  including  arrears  session  1912-13  on  125.8,  Nov.  29-Sept.  30,  1913,  on  4199,  and  6m. 

to  Mar.  31,  1913  on  8023  .  651  37 

Residences:  Minister,  $50;  Solicitor  General,  from  Jan.  1,  $10;  Chief  Justice,  $63;  Deputy 
$35;  accountant,  $42 .04;  A.  G.  Cawdron,  $35;  P.  M.  Cote,  $35;  E.  R.  Cameron,  from 
Sept.  19,  $21.34;  R.  G.  Davis,  $45;  Scrgt.  Giroux,  $35:  J.  F.  Haclcett,  $35;  C.  Morse, 

$35;  J.  A.  Schryburt,  Jan.  20-Mar.  31,  1913,  $8;  private  secretary,  from  May  24,  $29.93  479' 31 

Labour  Department  ($465  30) — 

Offices,  including  arrears,  for  session  1912-13,  on  5816,  for  Oct. -Mar.,  1913,  on  4369,  and 

for  Dec.  23-Mar.  31,  1913,  on  5509 . .N .  340  60 

Residences:  Minister,  $40;  Deputy,  $44.70;  G.  H.  Brown,  $40 .  124  70 

Library  of  Parliament  ($120) — 

Office,  $50;  residences,  A.  Decelles,  $35;  M.  J.  Griffin,  $35 . . .  120  00 

Marine  and  Fisheries  ($1,670.62) — 

Offices,  including  arrears,  session  1912-13  on  5231 .  979  00 

Residences:  Minister,  Oct.  30,  1912-Sept.  30,  1913,  Jan,  12-Mar.  31,  1914,  $57.68;  Deputy 
$40;  Asst.  Deputy,  $35;  chief  engineer,  $35;  purchasing  agent,  $40;  A.  Boyle,  $35  ; 

W.  A.  Found,  $37.01;  F.  A.  Ferguson,  from  June  3,  $28.95;  E.  W.  Gilbert,  from  Oct. 

1,  $17  50;  M.  Gilbert,  from  Dec.  1,  $13.32;  J.  B.  Ilalkett,  June  1-Sept.  30,  1913,  $11.66; 

G.  Hcidrnan,  $35;  Capt.  Lindsay,  from  Sept.  21,  1912,  $61  08;  J.  G.  McPhail,  $35  ; 

H.  O’Brien,  $35;  J.  A.  Rodd,  from  July  5,  1912,  $61.25;  H.  Thompson,  $37.50;  A.  R. 

Tibbits,  from  Oct.  1,  $20;  A.  de  B.  Tremaine,  from  Nov.  9,  1912,  $55.67 .  691  62 


Carried  forward .  15,517  66 
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Ottawa  Public  Building:  Telephone  Service:  1?  Months  to  Mar.  31, 1914— Continued.  $  eta. 

Brought  forward . -. .  15,517  66 

Militia  and  Defence  ($2,860.69) — 

Offices,  including  arrears,  session  1912-13  on  5526,  Dec.  23,  1912-Mar.  31,  1913,  on  3013, 

Dec.  4-Mar.  31,  1913,  on  517,  Dec.  16  to  Mar.  31,  1913,  on  4677,  Mar.,  1913  on  2297,  and 

Nov.  15  to  Mar.  31,  1913,  on  2393 .  2,370  02 

Residences:  Deputy,  $55.25;  F.  Beard,  $30;  Lt.-Col.  Biggar,  $55;  H.  W.  Brown,  $48;  H. 

N.  P.  Chesley,  $35;  E.  F.  Jarvis,  $35;  A.  G.  Lewis,  Oct. -Mar.,  1913,  $8.75;  Lt.-Col. 

Maunsell,  $45;  Brig.-Gen.  MacDonald,  $35;  Lt.-Col.  McDonald,  $40;  Major  Mc¬ 
Kenzie,  6  m.  to  Sept.,  $26.17;  C.  L.  Panet,  $40;  Col.  Rutherford,  6  m.  to  Sept., 

$17.50;  Col.  Williams,  6  m.  to  Sept.  30,  $20 .  490  67 

Mines  Department  ($1,014  SO) — 

Offices,  including  arrears,  from  Nov.  12,  1912,  on  2034,  and  from  Nov.  28,  1912,  on  4181..  774  61 

Mines  Branch,  private  exchange  service . . .  150  19 

Residences:  Deputy,  $35;  R.  W.  Brock,  $35;  N.  G.  Spangenberg,  6  m.  to  Sept.,  $20 .  90  00 

Naval  Service  ($672.91) — 

Offices,  including  arrears  from  Oct.  18,  1912.  on  1494  and  from  Feb.  26,  1913,  on  6095 .  563  31 

Residences:  Deputy,  $35;  L.  J.  Beausoleil,  $35;  R.  J.  Ling,  May  17-Sept.  30,  $4.60;  J.  A. 

Wilson,  $35 .  109  60 

North  West  Mounted  Police  ($256.31) — 

Offices .  153  81 

Residences:  Comptroller,  6  m.  to  Sept.,  $17.50;  L.  du  Plessis,  $45;  L.  K.  Fortescue,  $40.  102  50 

Post  Office  Department  ($1,687.60) — 

Offices,  including  arrears,  session,  1912-13  on  2902,  from  Nov.  4,  1912,  on  3998,  from  Jan. 

31,  1912  on  1429,  from  Jan.  31,  1913  on  768 .  1,424  88 

Residences:  Minister,  $40;  Deputy,  $35;  Asst.  Deputy,  $40;  Comptroller  R.  M.  Service, 

$35;  S.  T.  Bastc-do,  $35;  A.  Bolduc,  $35;  E.  L.  Fiset,  $33.97;  P.  A.  Gouin,  Jan. -Mar., 

133,  SS.75 .  262  72 

Privy  Council  ($509.12) — 

Offices,  including  arrears  from  Nov.  27,  1912  on  4153,  from  Nov.  11,  1911  on  2457,  and 

from  Jan.  10,  1912  on  3254 .  372  87 

Residences:  clerk,  $35;  A.  E.  Blount,  $35;  F.  Iv.  Bennetts,  $35;  A.  H.  Tabor,  $31.25....  136  25 

Printing  and  Stationery  Department  ($3,165.86) — 

Offices,  including  arrears  from  Jan,  8,  1913  on  5460 .  1,017  94 

Switchboard,  5§  m.  to  Sept.,  1911,  $374;  cost  of  operating,  July-Nov.,  1911,  $160;  private 

exchange,  18  m.  to  Mar.  31,  1913,  $1,315  50 .  1,849  50 

Residences:  King’s  Printer,  $35;  accountant,  $35;  asst,  superintendent  stores,  $35;  F. 

Boardman,  $35;  C.  J.  Baldwin,  from  Nov.  12,  1912,  $48.42;  R.  E.  Cook,  $40;  J.  O. 

Patenaude,  $35;  H.  F.  Smith,  $35 .  298  42 

Public  Works  Department  ($3,786.97) — 

Offices,  including  arrears  from  Oct.  31,  1912  on  4023,  from  Oct.  18,  1912  on  2419,  from  Jan. 

4,  1913  on  5428,  from  Feb.  6,  1913  on  4234,  from  Nov.  29,  1912  on  4228,  from  Nov.  30, 

1912  on  4189,  from  Oct.  26,  1911  on  311,  from  Dec.  5,  1912  on  4756,  from  Dec.  18,  1912 
on  4761,  from  Nov.  8,  1912  on  1323,  from  Dec.  2,  1912  on  4223,  from  Dec.  19,  1912  on 
4891,  from  Jan.  14,  1913  on  7096,  June  28  to  Oct.  1,  1912  on  1379,  from  Feb.  6,  1913  on 

904,  from  Feb.  24,  1913  on  218,  and  from  Feb.  27,  1913  on  6070 .  2,896  04 

Residences:  Minister,  from  Nov.  6,  1912,  $56.09;  Deputy,  $45;  Asst.  Deputy,  $35;  Chief 
Architect,  $35;  Chief  Engineer,  $64;  Collector  of  Revenue,  $35;  G.  Buskard,  from 
Nov.  18,  1912,  $54.76;  K.  M.  Cameron,  from  Nov.  1,  1913,  $14.58;  J.  A.  Chasse,  $35; 

T.  Cote,  $35;  L.  Cousineau,  $40;  J.  Desrosiers,  $50;  A.  R.  Dufresne,  $45:  J.  Dumoulin 
$35;  E.  B.  Godwin,  $35;  J.  C.  MacDonald,  $35;  S.  E.  O’Brien,  $35;  T.  Schwitzer, 

$35;  J.  Shearer,  $35;  N.  M.  Smith,  $35;  J.  M.  Somerville,  $40;  H.  G.  Spangenberg, 

Nov.  5  to  Mar.  31,  1913,  Oct.  9  to  Mar.  31,  1914,  $35.25;  W.  Wiley,  from  July  1,  $26.25  890  93 

Public  Service  Commission:  offices,  to  Dec.  31,  1913 .  44  60 

Railways  and  Canals  ($1,232.29)— 

Office^,  including  arrears,  session  1912-13  on  4668,  from  Jan.  27,  1913  on  3146,  and  Sept.  7 

to  Oct.  1,  1912,  on  2418 .  877  27 

Residences:  Minister,  from  Oct.  22,  1912,  $50.54;  Cons,  engineer,  $35;'  H.  F.  Alward,  $35; 

G.  A.  Bell,  $35;  W.  A.  Bowden,  $40;  G.  V.  Cope,  $35;  C.  IJerome,  from  Mar.  11, 

1913,  $36.98;  L.  Lavoie,  $35;  A.  O’Leary,  6  m.  to  Oct.  1,  $17.50;  J.  L.  Payne,  $35. . . .  355  02 

Secretary  of  State  ($712.89) — 

Offices,  including  arrears,  session  1912-13  on  5453,  from  Nov.  4,  1912  on  3990,  and  from 

Jan.  14,  1913  on  .5569  .  492  41 

Residences:  Minister,  $50;  Under  Secretary,  $44;  Dr.  Doughty,  from  Oct.  1,  $17.50;  Mr. 

Paradis,  from  Dec.  23,  1912,  $69.92;  P.  Pelletier,  $39.06 .  220  48 

Senate  ($468.83) — 

Offices..- . .  394  23 

Residences:  E.  St.  O.  Chapleau,  from  Sept.  12,  $22.10;  S.  Lelievre,  from  Oct.  1,  1912, 

$52.50 .  74  60 


Carried  forward . .* .  31,930  53 
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Ottawa  Public  Buildings:  Telephone  Service:  12  Months  to  3Iar.  31,  1911— Concluded.  $  cts. 

Brought  forward . .  31,930  53 

Trade  and  Commerce  ($501.06) — 

Offices . . .  341  00 

Residences:  Minister,  $50;  Deputy,  $35;  T.  J.  Code,  $35;  R.  Griggs,  $40 .  100  00 

Detailed  in  1912-13,  V— 125 .  484  2 1 


Total . . . .  32,915  80 

Less,  Bell  Telephone  Co.,  underpaid . . .  7  00 


Total,  as  on  page  V — 82 .  32,908  80 


Kideau  Hall:  Allowance  for  Fuel  and  Light. 

II is  Royal  Highness,  The  Duke  of  Connaught:  allowance,  1  y.  to  Mar.  31,  1914 .  9,500  00 


Kideau  Hall,  including  Grounds:  Additions,  Improvements,  etc. 

Clerk  of  works  at  $5  per  d.:  Win.  Ashe,  July-Dee.,  141  d.;  Harry  Burgess,  Aug.-Oct.,  82  d.. .  1, 115  00 

Ashman:  A.  Roby,  4  m.  at  $58.90,  5  m.  at  $51.30,  28  d.  at  $1.90,  49  h.  at  3Gc.,  10  h.  at  30c.; 

F.  Stevenson,  2  m.  at  $58.90,  10  m.  at  $51.30,  overtime  $19.23 . •. .  1,215  97 

Bricklayers:  J.  McGuire,  3  d.  at  $3.25,  2  d.  at  $2.92};  Chas.  Schultz,  307  h.  at  55c.;  73  h.  at 

50c.*  220  95 

Carpenters:  T.  Ambridge,  12  m.  at  $74.25,  overtime  $23.85;  E.  Bambrick,  12  m.  at  $67.50, 
overtime  $28.80;  A.  Begin,  869-3  h.  at  35c.;  P.  Brown,  11m.  at  $67.50,  24  d.  at  $2.50,  35  h. 
at  45c.;  R.  Daly,  12  m.  at  $67.50,  overtime  $25.75;  Geo.  Giddis,  63  h.  at  53c.,  604  h.  at 
35c.;  R.  S.  Giddis,  51  h.  at  53c.,  854  h.  at  35c.;  W.  Hollington,  23  h.  at  53c.,  1,364  h.  at 
35c.;  II.  Monette,  118  h.  at  35c.;.  E.  Palen,  11  m.  at  $67.50,  26  d.  at  $2.50,  38  h.  at  45c.; 

Geo.  Reid,  12  m.  at  $74.25;  J.  Smith,  85  h.  at  53c.,  2, 147}  h.  at  35c .  7,325  79 

Carters:  J.  Brennan,  6  m.  at  $76.95,  12  d.  at  $2.85,  17  h.  at  36c.;  M.  Green,  12  m.  at  $79.65, 
extra  horse  130  h.  at  $1.25,  extra  time  10  h.  at  40c.,  40  h.  at  35c.;  J.  Lillico,  18  d.  at  $5.50; 

M.  Quinn,  12  m.  at  $76.95,  extra  time,  1  d.  at  $2.85,  12  h.  at  36c .  2,667  89 

Charwomen  at  $1.25  per  d.:  Mrs.  Benbow,  18  d.;  Mrs.  Clark,  18  d.;  Mrs.  Dooley,  3}  d.;  Mrs. 

Kearns,  3}  d.;  Mrs.  O’Meara,  36}  d.;  Mrs.  Ouimet,  1  d.;  Mrs.  Ouimet,  2  d.  at  $1 .  102  64 

Electricians:  J.  O.  Garccau,  26  d.  at  $2.86,  36  d.  at  $2.58,  1325  h.  at  45c.;  M.  Mahon,  12  h.  at 
45c.;  H.  Nolan,  1  m.  at  $70,  133  h.  at  45c.;  J.  F.  Smith,  3  m.  at  $70,  24  d.  at  $2.34,  139 

h.  at  45c . .  690  74 

Engineers:  T.  Atkinson,  12  m.  at  $70;  W.  Smith,  35  d.  at  $2.50 .  927  50 

Firemen  at  $60.83  per  m.:  C.  Banning,  Apr.,  May,  Nov  .-Mar.;  F.  Misson,  Apr.-May,  Oct.- 
Mar.,  9  d.  in  Sept,  at  $2.03;  L.  Roy,  Apr.,  Nov  .-Mar.,  18  d.  in  May  at  $2.03;  A.  Roby, 

Jan. -Feb.;  J.  Simard,  Apr.-Dec .  2,001  37 

Forester:  T.  Doyle,  Apr.-Nov.,  8  m.  at  $55,  services,  removing  snow,  Dec.-Feb.,  3  m.  at 

$55,  March,  25  d.  at  $1.77,  overtime,  9  h.  at  36c.,  47  h.  at  21c .  662  36 

Gardener,  G.  Muhlig,  12  m.  at  $95 . . .  1, 140  00 

Assistant  gardeners:  D.  Bell,  9  m.  at  $65,  3  m.  at  $60,  overtime  93c.;  L.  Schroeder,  12  m.  at 

855,  overtime  $33.27;  C.  Schroenher,  12  m.  at  $75 .  2,359  20 

Kitchen  gardener:  H.  Sims,  Apr.-Nov.,  8  m.  at  $60,  services  as  caretaker  of  rinks,  Dec.- 

Mar.,  4  m.  at  $60,  overtime,  $18.75 .  738  75 

Labourers — 

Bambrick,  F.,  6  m.  at  $51.30,  6  m.  at  $47.25,  overtime  $17.01 .  608  31 

Banning,  C.,  3  m.  at  $51.30,  1  m.  at  $60.83,  15  d.  at  $2.03,  13}  d.  at  $1.90,  5  h.  at  30c .  272  33 

Bartlette,  A.,  6  m.  at  $51.30,  6  m.  at  $47.25,  overtime  $20.25 .  611  55 

Barrow,  E.,  6  in.  at  $51.30,  6  m.  at  $47.25,  overtime  $21.64 . ._ .  612  94 

Bottomley,  W.,  5  d.  at  $1.75;  L.  Brault,  2}  d.  at  $1.75 .  13  13 

Cardiff,  N.,  4  m.  at  $51.30,  4  m.  at  $47.25,  43}  d.  at  $1.90,  40d.at$1.75,  overtime,  $4.20.  551  05 

Dagenais,  F.,  6  m.  at  $51.30,  6  m.  at  $47.25,  overtime  $15.96 .  607  26 

Gauvreau,  M.,  11  m.  at  $51.30,  26}  d.  at  $1.90,  42  h.  at  36c.,  10  h.  at  30c.,  15  h.  at  21c .  635  92 

Gibson,  A.,  10  m.  at  $51.30,  42  d.  at  $1.90,  5  h.  at  30c.;  W.  Hayes,  268  h.  at  24c .  658  62 

Hillman,  S.  A.,  6}  d.  at  $1 .90;  J.  S.  Huard,  49  h.  at  36c.,  5  h.  at  30c.,  1,427  h.  at  24c .  373  97 

Hughes,  W.,  12  m.  at  $51 .30,  48  h.  at  36c.,  5  h.  at  30c.,  24  h.  at  21c .  639  42 

Kuske,  N.:  1704  m.  at  $51.30,  36  h.  at  36c.,  1,777  h.  at  24c.,  5  h.  at  21c .  527  89 

Liberge,  F.,  6  m.  at  $51 .30,  6  m.  at  $47.25,  overtime  $4.50 .  595  80 

Little,  Win.,  1,447  h.  at  24c.;  F.  Lalonde,  305  h.  at  24c .  420  48 

Lacroix,  J.,  2  d.  at  $1.75;  E.  Merkel,  1,563  h.  at  24c .  •  378  62 

Mison,  F.,  2  m.  at  $51 .30,  1  m.  at  $60.82,  19  d.  at  $1.90;  Wm.  Mould,  41  h.  at  36c.,  796  h.  at 

24c .  405  34 

O’Donnell,  M.,  11  m.  at  $51.30,  26}  d.  at  $1 .90,  52  h.  at  36c.,  10  h.  at  30c.,  24  h.  at  21c .  641  41 

PloufY,  Z.,  49  h.  at  36c.,  241  h.  at  30c.,  645  h.  at  24c .  244  74 

Quesnel,  Ls.,  1}  d.  at  $1.90;  T.  Quinlan,  14  h.  at  36c.,  650  h.  at  24c .  163  89 

Rameau,  G.,  G  m.  at  $51.30,  6  m.  at  $47.25,  overtime  $19.83;  A.  Robert,  585  h.  at  24c. . .  751  53 

Roy,  L.,  3  m.  at  $51.30,  15  d.  at  $2.03,  54-5  d.  at  $1.90,  9  h.  at  36c.,  10  h.  at  30c .  294  14 


Carried  forward .  31 , 176  50 
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Kideau  Hall,  including  Grounds:  Additions,  Improvements,  etc.— Continued.  $  cts. 


Brought  forward 


31,  170  50 


Labourers — Concluded. 

Savard,  H.,  11  in.  at  $51.30,  1  m.  at  $47.25,  overtime  $12.06;  Simard,  J.,  49  d.  at  $1.90, 

8  h.  at  50c.,  15  h.  at  21c . 723  80 

Sleeman,  G.  S.,  8  m.  at  $47.25;  J.  F.  Sterling,  12  m.  at  $51.30,  overtime  $2.88 .  996  48 

Soucis,  U.,  49  h.  at  36c.,  586  h.  at  24c.,  341  h.  at  30c.;  A.  Tapp,  If  d.  at  $1 .90 .  263  43 

Windt,  J.,  12  m.  at  $51.30,  overtime  $17.43;  A.  Wollenschlagct,  1,279  h.  at  24c .  939  99 

Masons:  It.  Briggs,  4  d.  at  $3.25;  T.  Knight,  9  d.  at  $3.25 .  42  25 

Foreman  painter:  J.  Handy,  12  m.  at  $85,  overtime,  53  h.  at  50c . ! .  1,046  50 


Painters — 

Bandvin,  E.,  53  li.  at  45c.,  345  h.  at  30c.;  J.  Beland,  26  d.  at  $2.40,  53  h.  at  45c.,  327  h. 

at  30c . . . 

Bordeleau,  G.,  22  d.  at  $2.40,  53  h.  at  45c.,  327  li.  at  30c.;  J.  Boulet,  45  h.  at  53c. ,354  h. 

at  30c . 

Couvrette,  J.,  53  h.  at  45c.,  345  h.  at  30c.;  S.  Desjardins,  39  h.  at  45c. ,518  h.  at  30c . 

Fancy,  T.,  22  d.  at  $2.40,  33  h.  at  45c.,  159  h.  at  30c.;  W.  Furnivale,  8  m.  at  $64.80,  27  d. 

at  $2.40,  53  h.  at  45c . 

Jacques,  C.,  13  h.  at  45c.,  159  h.  at  30c.;  T.  Kingston,  4  m.  at  $64.80  ,  50  d.  at  $2.40,  53  h. 

at  45c.,  1, 113  h.  at  30c . 

Leduc,  O.,  53  h.  at  45c.,  309  h.  at  30c.;  M.  Miskill,  44  d.  at  $2.40,  18  h.  at  45c.,  778  h.  at 

30c . 

Masson,  J.,  53  h.  at  45c.,  336  h.  at  30c.;  A.  Morphy,  1  m.  at  $64.80,  23  d.  at  $2.40;  150§  h. 

45c  659  li  <tt  30c* 

Parent,  E.,  651  d.  at  $2.40,  43  h.  at  45c.;  H.  Shea,  2  m.  at  $64.80 . 

Trafford,  A.,  1  m.  at  $64.80,  49  d.  at  $2.40,  44  h.  at  45c.,  873  h.  at  -30c . 

Plasterer:  S.  Brooks,  90  h.  at  45c . ! . : . . 

Plumber:  S.  Perkins,  12  m.  at  $75,  overtime  $4;  J.  Simard,  1  m.  at  $58.90 . 

Repairs:  J.  Dexter,  1  d.  at  $1.25;  A.  Lachapelle,  2  d.  at  $1.25;  S.  Maxwell,  2  m.  at  $36.45, 

9  m.  at  $32.40,  40  h.  at  20c.,  324  h.  at  15c.;  Mrs.  Ouimet,  32f  d.  at  $1 .25 . 

Shinglers  at  $2.50  per  d.:  M.  Goyer,  20-1  d.;  M.  M^yeau,  20- 1  d . 

Lyall,  Peter:  contract  complete  for  addition  and  alterations  to  Rideau  Hall,  $125,000;  bonus 
for  completing  work  before  specified  time,  $5,000;  extra  work,  water-tank,  doors,  etc., 
$7  ,050;  contract  complete  for  electric  wiring,  $2,900;  extra  lights,  etc.,  $949;  contract 
complete  for  installing  heating  and  ventilating  system,  $10, 000;  extra  work  altering  position 
of  radiators,  $175;  additional  alterations,  carving  coat  of  arms,  $9,007.46,  cement  stuc¬ 
coing  $2,720,  oak  flooring  in  dining-room  $918,  hanging  “Holland”  linen  $697,  parquet 

flooring  main  hall  $1,950,  excavation  $14,420 . 

H.R.If.,  Duke  of  Connaught:  tapestry  purchased  in  England . 

American  Express  Co.,  express  charges . ! . 

Anderson,  J.  W.:  cast-iron  lamp  standard,  $45;  single  stage  centrifugal  pump,  connected  with 

“Century”  motor,  complete,  $220 . 

Barrett  Bros.:  asbestos  finish,  8  bags,  $7;  cement,  1,309  bags,  $686.40;  plaster  of  paris,  8  brl., 

$17.80 . . . 

Behar,  H.,  London,  Eng.:  7  Persian  rugs,  “Cabristans”  and  “Kazaks”,  one  Persian  meshed 

carpet,  and  one  Persian  “Terashan”  carpet . 

Bell  Telephone  Co.:  cable,  95  ft.  at  19c.;  wire  switch  board,  318  ft.,  $34.81;  duck  clay 
conduits,  780  ft.,  $50.54;  erecting  vent  pipe,  and  putting  in  underground  cable,  $77.33; 

labour,  $8.76;  wire,  1,500  ft.,  $68.82;  sundry,  $11.71 . 

Bertschinger,  A.  H.:  annunciators,  1-8  pt.,  $8.50,  1-10  pt.,  $12;  15  condulets,  $9.30;  n.c.  cord, 
300  ft.  at  3c.;  28  flush  switch  plates,  $11.75;  20  flush  switches,  $19;  “Hubbell”  receptacles, 
40  at  $2;  36  key  sockets,  $9;- 3  steel  junction  boxes,  $10.50;  wire  d.b.,r.c.,  2,974  ft.,  $75.53, 

r.c.  fixture,  100  ft.,  $10;  sundry,  $86.95 . ^ . 

Bishop,  A.  F.  &  Co.:  bouillon  cups,  200  at  30c.;  caraffes,  36  at  75c.,  12  at  50c.;  chamber  sets,  2  at 
$16,  2  at  $12;  cups  and  saucers,  3  doz.  at  $9.50,  10  doz.  at  $2,  20  doz.  at  $1.50;  dinner  set,  $16, 
egg  cups,  2  doz.  at  $3.60;  jugs,  cream,  14,  $10.20,  glass,  1  at  $10.80,  6  at  $1,  milk,  12,  $12.90; 
sundry,  2  doz.  and  7,  $30.85;  luncheon  trays,  12  at  $5.50;  morning  sets,  4  at  $3.50;  7 
muffin  dishes,  $20;  plates,  5  doz.  at  $8.80,  10  doz.  at  $2.50,  1  doz.  at  $6,  1  doz.  at  $15, 
15  at  $2;  2  tea  sets,  $21.40;  tumblers,  23f  doz.  at  S3,  2f  doz.  at  $2.50,  1  doz.  at  $1.50,  12 

at  $3;  10  at  75c.;  water  bottles,  60  at  $1.20;  sundry,  $57.40 . 

Brule,  E.  D.:  sods,  250  yd.  at  12fc.;  replacing  and  planting  trees,  511  at  $1,  less  paid  in  1912-13, 

V— 127,  $270.50 . 

Bryson-Graham  Ltd.:  beds,  3  at  $6.50,  5  at  $6,  6  at  $4,  8  at  $4.27f,  3  at  $3.50;  blinds,  58,  $77.90; 
bricks,  $16.75;  carpet,  6  squares,  $66.85,  13f  yd.  at  $1.30,  230f  yd.,  $192.76;  cocoa  matting, 
51  yd.,  $31.95;  covering  “Twin”  comfort  in  silk,  $18.70;  12  chiffoners,  $114.60;  cups  and 
saucers,  24£  doz.,  $33.12;  curtains,  10  pr.,  $28.35;  3  dressers,  $34.20;  glasses,  600,  $40.80; 
linoleum,  58 i  yd.,  $30.92;  making  and  laying  carpet,  $7.38;  matting,  26  yd.,  $11.70; 
mattresses,  8  at  $4.95,  3  at  $3.75,  6  at  $3.50;  6  mirrors,  $10.35;  morocco,  6  skins,  $15;  plates, 
etc.,  $24.53;  pillows,  8  pr.  at  $2.50;  repp.,  13  yd.  $12.35;  sateen,  108  yd.  at  16c.;  9  tables, 

$36.20;  wall  paper,  $23.53;  sundry,  $472.91 . . 

Canada  Electric  Co.:  G-lt.  solid  cast  brass  fixtures,  wired  complete  as  per  specifications, 
$352;  less  48  candles  not  supplied,  $7.20 . 
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Carried  forward 
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Brought  forward . ; .  227,297  64 

Canadian  General  Electric  Co.:  conduit,  cable,  etc.,  $346.32;  No.  3  conductor  lead-covered 
cable,  less  reel  returned,  $260;  2  manhole  covers,  $45;  7-panel  switch  board,  $1,760; 

transformers,  3  at  $200;  sundry,  $2 .  3,  513  32 

Carnochan,  John:  roofing,  building,  1,425  ft.  at  7c .  99  75 

Carson,  W.  J.:  glass,  d.d.,  300  ft.  at  6 -3c.,  one  diamond,  $7;  lead,  1,100  lb.  at  8*c.;  putty,  500 
lb.  at  4c.;  shellac,  5  gal.  at  $3;  turpentine,  40 gal.  at  75c.;  varnish,  2  gal.  at  $6;  wall  paper, 

88  rolls,  $15.40;  whiting,  2  brl.,  $10.08;  sundry,  $35.75 .  257  63 

Central  Hardware  Co.:  6  “Colonist”  ranges  with  warming  closets,  $162;  galv.  iron,  $20;  2 
grates,  $7;  hose,  400  ft.,  $109.50;  hose  couplings,  3  pr.,  $16;  labour,  208j  h.  at  70c.;  “Oak” 
heater,  $14.40;  2  stoves,  $20.09;  stove  pipe,  $15;  screws,  $8.40;  ware,  $6.75;  wire  nails,  11 

kegs,  S3 1  .Go;  wiping  solder,  $20;  sundry,  $213.89 .  790  63 

Cleghorn  &  Beattie:  carpet,  52  yd.  at  $1.75,  61  yd.  at  $1.35;  2  hassocks,  $6;  rubber  mat,  $42.50, 

70  shades  to  order,  $131.73;  putting  up  shades,  $16.50;  sundry,  $32.97 .  403  05 

Costello  &  Crowe:  No.  6  three-Conductor,  lead-covered  paper-insulated  cable,  700  ft.  at  25sc.; 

3  wire  potheads,  $13;  sundry,  $2.44 .  193  94 

Davidson,  Jas.  Estate:  12  doors,  $33;  lumber,  cedar,  450  ft.  at  $50,  840  pcs.,  $37.80,  pine, 

d.  2.  s.,  1,375  ft.  at  $55,  500  ft.  at  $50,  sheeting,  4  M.  at  $30,  t.  &  g.,  1,600  ft.  at  $60;  sundry, 

$49 . . . .' .  458  92 

Donnelly,  C.:  fertilizer,  77  loads .  87  75 

Dowsley,  A.  H.:  2  black  walnut  dinner  waggons,  and  2  enamelled  tables  as  per  tender,  $255; 

6  mahogany  seats,  $157;  8  tables,  $164 .  576  00 

Emery,  Chas.:  massage  treatment  of  A.  Sturgess,  Sept.  30  to  Nov.  9 .  50  00 

Esmonde  M’fg.  Co.:  12  willow  baskets  with  galv.  linings,  $54;  willow  wine  baskets,  6  at  $2.75; 

sundry,  $3 .  73  50 

Esmonde,  J.  P.  <fc  F.  W.:  8  aluminum  saucepans,  $9.59;  baskets,  3  at  $6.75;  bricks,  3  sets  at 
$9;  brass  beds,  2  at  $14;  brass  fire  sets,  4  at$10.59;  carpet,  3  squares  at  $9;  12  coal  scuttles, 
at  $1.25;  4  fire  backs  for  range,  $9.95:  fire  screens,  3  at  $40.25;  grates,  2  sets,  $44.75,  7  at 
$2.75;  galv.  iron  refrigerator,  $26.50;  labour,  66*  h.  at  60c.,  52  h.  at  30c.,  14^  h.  at  25c.; 

4  plates,  3  rings  and  covers,  etc.,  635  lb.  at  10c.;  retinning  and  repairing  kitchen  utensils, 

$141.71;  repairing  and  overhauling  kitchen  and  scullery  ranges,  $131.40;  stove,  $23;  wood 

baskets,  4  at  $2.50;  sundry,  $183.17 .  1,001  86 

Federal  Stone  &  Supply  Co.:  2-in.  crushed  stone,  40-33  t.  at  $1.65 .  66  47 

Fleck,  Alex,  Ltd.:  8  castings  for  manho’e  covers .  59  73 

Floor  Finishers  Ltd.:  “Simplex”  treatment  of  bowling  alley,  3  d.  at  $20 .  60  00 

Forbes,  Jas.  F.:  furnishing  and  installing  2  “Forbes”  water  sterilizers,  $554,  $1,490 .  2,044  00 

Garrioch,  Godard  <fc  Co.:  20  amp.  flush  receptacles  with  brush  brass  plates  and  plugs,  $30.60; 
conduit,  iron,  200  ft.  at  16c.,  flex.,  500  ft.  at,  4  -5c.;  condulcts,  12  at  $1.12;  cord,  150  ft.  at  8c  ,  250 
ft.  at  5c.,  300  ft.  at  3c.,  1,010  ft.  at  2c.;  l|-in.  elbows,  12  at  $1;  fixtures  wire,  10,150  ft.  at 
lc.,  2,000  ft.  at  1-lc.;  flush  push  switches  and  plates,  24  at  $1.25;  fuses,  80  at  15c.;  fixtures, 
shades,  lamps,  etc.,  for  clock  room  as  per  specifications,  $390;  labour,  17d.  at  $3;  re-model¬ 
ling  17  fixtures,  $10.40;  steel  shades,  8  at  $1.10;  wire,  w.p.,  87|  lb.,  $24.50,  r.c.,  5,040  ft.  at 

$1.05,  500  ft.  at  $2.50,  d.b.,r.c.,  2,100ft.  ,$59.15;  sundry,  $672.85 .  1,611  86 

General  Supply  Co.:  25  elbows,  $10.50;  4  flanges,  $21.60;  4  gate  valves,  $27.60;  pipe,  85  ft.  at 

34c.,  936  ft.  at  30c.,  216  ft.  at  151c.;  water  alarm,  $23.75;  sundry,  $22.72 .  448  85 

Goulden  Carpet-Cleaning  Co.:  alterations,  24  h.  at  50c.;  cleaning  carpet,  722  yd.  at  4c.;  laying 
carpet,  543  yd.  at  4c.;  sewing,  6  h.  at  25c.;  vacuum  cleaner  and  2  men,  59  h.  at  $1;  sundry, 

$8.80 . 131  90 

Graham  Bros.:  bulbs  and  plants,  $375.60;  bone  meal,  1,000  lb.,  $22.50;  flower  boxes,  200,  $40; 
hose,  200  ft.,  $26;  lawn  mowers,  1  at  $13.50,  2  at  $12;  nicotine,  30  bottles  at  $2;  peat,  12 
bags  at  $3;  pots,  2,772,  $69.50;  seeds,  grass,  $10.85,  flower,  $26.55,  vegetable,  $133.76;  2 

thermometers,  $9;  sundry,  $83.95 .  931  21 

Grand  Trunk  Railway  System:  freight .  59  14 

Gray-Harvey  Co.:  brass  bolts,  3  doz.,  $11.25;  brooms,  1  doz.,  $7.80;  3  extension  ladders, 

S22;  galv.  iron,  10  sheets,  $9;  hat  and  coat  hooks,  8  doz.  at  $1.10;  2-ply  roofing,  12  rolls, 

$27;  screws,  23  gross,  $30.71;  wrapping  paper,  $7.50;  sundry,  $108.30 .  232  36 

Gu  ney-Massey  Co.:  h.-w.  boilers,  3,  $802.61;  twin  connection  for  h.  w  boiler,  $136.85 .  739  46 

Gutta  Percha  &  Rubber  M’fg.  Co.:  12  rubber  bumpers,  145f  lb.  at  $1.05;  3  rubber  mats,  287 

lb.  at  20c . . . . . . .  210  44 

Harris  &  Barry:  altering  3  pr.  curtains  and  valances,  $24.50;  cutting  and  making  loose  cover  for, 
easy  chairs,  8  at  $4.75;  ottoman,  1  at  $4.50;  gilt  chairs,  6  at  $4.50;  shadow  cloth,  24|  yd. 

$3.25;  sundry,  $7.25 .  180  88 

Hastey,  W.  E.,  cartage,  53|  d.  at  $5.30;  Healey  Co.:  cartage,  $135.90 .  419  45 

Higman,  Geo.  &  Sons:  alum,  bronze,  2  lb.,  $6.40;  gold  bronze,  12  lb.,  $32.40;  18  brushes,  $20.25; 
glass,  12  x  24,  2  cases  at  $3.70,  12  x  28,  3  cases  at  $3.95,  16  x  16,  2  cases  at  $4.65,  16  x  32, 

1  case  at  $5.95,  16  x  16  d.d.,  2  cases  at  $7.50,  34  x  16,  12  Its.  at  45c.,  20  x  30,  12  Its.  at  57c., 

36  x  18,  12  Its  at  70c.,  18  x  40,  12  Its  at  75c.,  26  x  30.  12  Its  at  87c.,  20  x  48,  6  Its  at  $1.15, 

24  x  44,  4  Its.  at  $1.35,  30  x  33,  4  Its  at  $1.40;  d.d.,  2,590  ft.,  $145;  Jap-a-lac,  2  gal.  at  $3.60, 
kalsomine  brushes,  4  at  $6,  2  at  $4.75;  oil,  boiled,  92  gal.  at  $1.07;  linseed,  40  gal.  at  60c.; 
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sponges,  24  at  40:\;  shellac,  orange,  21  lb.  at  $2.35,  white,  3  gal.  at  $2.50;  turpentine 
50  gal.  at  $1;  white  lead,  1,000  lb.  at  9c.,  1,500  lb.  at  8|c.,  1,500  lb.  at  8£c.;  whiting,  1,848 

lb.  at  1  |c. ;  sundry,  $131.29;  less  9  jars  returned,  $3.70 .  1,083  06 

Jenkins,  B.  M.  &  T.:  2  mahogany  wall  clocks  with  brass  dials,  $75,  $65 .  140  00 

Keystone  Supply  Co.:  labour,  12  h.  at  90c.;  mosaic  on  floor,  39|  sq.  ft.  at  80c.;  tiling  hearth 

and  facing,  12  sq.  ft.  at  75c.;  white  wall  tiles,  110  sq.  ft.  at  80c.;  sundry,  $4.75 .  144  15 

King  Construction  Co.:  ventilating  machinery .  76  02 

Lawson,  Tlios.  &  Sons:  6  brass  flanges  and  8  lock  nuts,  45  lb.  at  30c.;  castings,  534  lb.  at  4c.; 
drilling  5  conduit  and  man-hole  covers,  1,180  lb.  at  4c.;  4  transformer  covers,  310  lb.  at 
4 i c . ;  hydrant  valve  seats,  2  at  $3.50;  labour,  28  h.  at  70c.,  15  h.  at  60c.;  range  rings  and 

plates,  570  lb.  at  4c.;  sundry,  $18.85 . .  173  26 

Marshall,  A.  G.:  construction  of  fence,  contract  complete,  $6,400;  extra  stone  pier,  $150  ; 
detailed  in  1912-13,  V — 127,  $3,067.94;  labour,  122  h.  at  70c.,  35  h.  at  50c.;  2  stop  stones, 

$8;  sundry,  $28.83 . / . . .  9,757  67 

Marshall,  E.  W.:  binding  carpet,  $7;  cleaning  carpet,  15  rugs,  $25.75,  dining  room  rug  (twice), 

$30,  ball-room  carpet,  $15,  tennis  court  carpet,  $12,  carpet  generally,  7,052  yd.  at  4c.;  felt, 
paper,  190  yd.  at  10c.;  labour,  150  h.  at  50c.;  remaking  hair  mattress  and  carpet,  $11.50 

sundry,  $26.16;  apparent  underpayment,  80c .  502  69 

Mason,  Geo.  M.:  cedar,  1,250  ft.  at  $23,  4,219  ft.  at  $20.50;  pine,  1,655  ft.  at  $37.50,  3,130  ft. 

at  $30.50;  shingles,  55  M.  at  $4  25;  sundry,  $3.25. .  509  78 

Mayeau,  M.:  shingling  roof  of  curling  rink,  35^  M.  shingles  at  $1.50 .  53  25 

MacLeod,  Neil,  M.D.:  medical  attendance  for  Arthur  Sturgess,  July  12,  1912  to  Dec.  1,  1912  100  00 

McAuliffe- Davis  Lumber  Go.,  Ltd.:  lumber,  m.  c.,  1,000  ft.  at  $24,  t.  and  g.,  d.  1  s.,500  ft. 

at  $25;  spruce,  2,000  ft.  at  $26,  1,000  ft.  at  $30;  sundry,  $1.15 . .  119  65 


McKinley  &  North  wood:  asbestos  cement,  6  bags  at  $2;  boilers,  2  at  $6  50;  bl’k  tin,  15  lb. 
at  75c.;  cans,  4-gal.,  4  at  $2.50;  corner  beading,  440  ft.  at  5c.;  centre  box,  $12.50;  copper 
tank  as  per  tender,  $55;  covering  door,  $9.75;  covering  greenhouse  roof,  $30;  covering 
sloping  portions  of  roof  with  galv.  iron,  as  per  tender,  $1,639;  covering  front  portion  of 
roof,  9  sq.  at  $13.59;  copper  boiler  and  heater  supplied  and  installed,  $1,760;  copper,  211b. 
at  45c.,  28  lb.  at  40c.;  13  fire  guards,  $29;  fitting  up  radiators  in  cloak  room,  telephone 
room  and  lavatory  as  per  tender,  $181;  gate  valves,  “Jenkins,”  1  at  $11,  10  at  $2.25,  10 
at  90c.,  “Nelson,”  1  at  $14,  8  at  $11,  9  at  $4.50,  3  at  $3.50,  6  at  $3,  30  at  $2.25,  4  at  $2, 

12  at  $1 .55,  30  at  90c.,  12,  $19.70,  “brass  Yale,”  10  at  $4.25;  galv.  dart  unions,  3  at  $2.40, 

12  at  $1,  12  at  90c.,  12  at  60c.,  36  at  45c.,  24  at  37*c.;  galv.  gutter,  100  ft.  at  8c.,  130  ft.  at 
7c.;  hose,  206  ft.  at  25c.;  iron,  channel,  8  bars  at  $1,  168  lb.  at  5c.,  galv.,  240  lb.  at  6c., 

987  lb.  at  7c.;  labour,  620  h.  at  70c.,  96  h.  at  80c.;  packing,  10  lb.  at  $1;  pipe,  galv. ,200  ft. 
at  15c.,  300  ft.  at  9jc.,  200  ft.  at  5c.,  brass,  22j  lb.  at  35c.,  “B.I.,”  100  ft.  at  16c.,  soil,  50  ft. 
at  25c.,  “Scotch,”  134  lengths  at  55c.,  assorted,  $50;  2  pipe  vises,  $19.75;  “rainbow  ” 
rubber,  16  lb.  at  $1;  sheet  lead,  1,938  lb.  at  7^c.;  2  smoke  stacks,  $34;  w.  solder,  169  lb. 
at  32c.,  70  lb.  at  10c.;  , ‘Toledo”  stocks  and  dies  1  set  No.  2,  $73.75;  h.w.  thermometer, 

$9;  vapour  pans,  9  at  $2.50,  30  at  $1.75;  sundry,  $1,117.40 .  6,854  96 

McLennan,  J.  R.:  bath  tub,  $19;  bends,  120  ft.  at  9c.;  dart  flange  unions,  4  at  $3.20,  100  at 
72c.,  12  at  64c.,  100  at  48c.;  c.  i.  elbows,  353,  $48.12;  headers,  20  cluster,  $31.80,  41,  $22.06; 
pipe,  3-i*s  54£  ft.  at  25c.,  U-in.,  416J  ft.  at  7c.,  7,570  ft.  (assorted)  as  per  tender,  $395;  pipe 
coil  stays,  20  pr.  at  82c.;  pipe  bowrs,  10  sets,  $48;  trombone  stays,  6  sets,  $21;  sundrj'  $87.63  883  08 

Morgan,  Henry  &  Co.,  Ltd.,  Montreal:  difference  in  price  between  velour  returned  and 

velour  finally  chosen,  54  yd.  at  $2.50;  detailed  in  1912-13,  V — '127,  $508.81 . .  643  81 

Mulhall  Hardware,  Ltd.:  brooms,  1  doz.,  $7.20;  nails,  4  kegs,  $11;  tarred  paper,  30  rolls  at 

80c.;  sundry,  $52.95 .  95  15 

Murphy-Gamble,  Ltd.:  aprons,  21  at  85c.,  15  at  70c.;  bath  towels,  24  at  60c.,  24  at  50c.;  bath 
blankets,  24  at  $1.50;  bath  sheets,  12  at  $2.25,  12  at  $1.75;  bed-spreads,  12  at  $5.50  ; 
blankets,  3  at  $4.80,  6  at  $5.60,  11  at  $6;  china  cloths,  10^  doz.  at  $4.75,  12  doz.  at  $3.25; 
comforters,  13  at  $7.50;  cotton,  62  yd.  at  17c.;  dust  covers,  13  at  $7.60,  7  at  $7.20,  36  at 
$3  60,  36  at  $1.80;  kitchen  cloths,  144  at  30c.;  kitchen  rubbers,  12  doz.  at  $3.75;  pillow 
cases,  24  at  $1,  36  at  60c.;  satin,  8J  yd.  at  $2.50;  sheets,  linen,  34  at  $8.75,  cotton,  36  at 


$1  40,  24  at  90c.;  toilet  covers,  24  at  $1.50;  sundry,  $30.32 .  1,449  19 

Northern  Electric  &  Mfg.  Co.:  No.  14  fire  alarm  box,  2  rain  pipes  and  rain  cap .  125  00 

Otis-Fonsom  Elevator  Co.:  removing  old  and  installing  new  dumb  waiter .  153  20 

Ottawa  Brass  Mfg.  Co.:  carved  wood  brackets,  3  pcs.  at  $50;  refinishing  brackets,  18  at  $6.75; 

sq.  switch  plates,  to  order,  11  at  $1.25;  sundry,  $22.25 .  307  50 

Ottawa  City:  cartage,  5  h.  at  59c.,  9  h.  at  30c.;  labour,  40  h.  at  25c.;  rent  of  steam  roller, 

35  h.  at  $1 .  50  65 

Ottawa  Electric  Co.:  3-lt.  brackets,  16  at  $19;  "Benjamen”  clusters,  3  at  $3.50;  copper 
brackets,  3  at  $3.50;  5-amp.  flush  switches,  18,  $13.50;  lamps,  16  c.p.,  60  at  5c.,  8  c.p., 

12  at  45c.,  50  at  40c.,  60  at  35c.,  flex,  portable,  12  at  $3  75,  1  at  $10,  “Mazda,”  100-W.,  3 
at  $1.20,  60-W.t  71  at  75c.,  40-W.,  20  at  65c.,  “Osram,”  40-W.,  72  at  70c.,  stand,  2  at  $3.50, 

table,  10  at  $3.50,  5  at  $3;  semi-indirect  fixture,  $14;  sundry,  $165.94 .  800  09 

Ottawa  Paint  Works:  oil,  linoline,  88-88  gal.  at  60c.;  pure  Venetian,  2,572  lb.  at  7c .  233  31 


Carried  forward 


266,255  31 


V— 120 


AID ITOli  GENERAL'S  REPORT ,  1913-19U 


5  GEORGE  V.,  A.  1915 


Rideau  Hall,  including  Grounds:  Additions,  Improvements,  etc.— Continued.  $  cts. 

Brought  forward .  266,255  21 


Parker,  R.  &  Sons.:  cleaning  46  chair  covers,  $34.50,  44  curtains,  $29.50,  9  comforters,  $6.75, 
6  furniture  covers,  $6.75,  12  rugs,  $6.75,  48  shades,  $4.80,  15  sofa  covers,  $18.75,  sundry, 

$}•>  2);  dy<  in  t,  carp  >t  $31.10,  9  pr.  curtains  $18,75,  sundry  $13.50 . 

Perry,  Jas.:  delivering  sod,  450  yd.  at  12c.;  grading  and  sodding,  2,350  yd.  at  20c . 

Plouffe,  Marcil:  supplying  ice,  975  blocks  at  9}c . 

Rankin,  \V.  A.:  15  brushes,  $15.75;  coal  oil,  i  brl.,  $8.85;  24  cold  blast  lanterns,  $18;  2  door 
sets,  $8;  door  knobs,  1  doz.,  $7;  galv.  screening,  5  rolls  at  $6;  nails,  3-in..  6  kegs,  $15.85, 
assorted,  12  kegs,  $32.25;  poultry  netting,  4  rolls,  $33;  rope,  $14.80;  tar  paper,  20  rolls, 

$24  45;  whiting  sprayer,  $13.50;  sundry,  $246.03 . 

Rea,  A.  E.,  &  Co.:  basin  cloths,  6  doz.  at  $3.75;  baskets,  8  at  $2.50;  beds,  8  at  $21.45;  carpet, 
141a  yd.,  $346.26,  337}  yd.  at  $1.75;  laying  carpet,  850  yd.  at  10c.;  chairs,  16  at  $2.75; 
china  cloths,  12  doz.  at  $4.25;  12  doz.  at  $3.50;  chests  of  drawers,  8  at  $17.75;  curtains, 
24  pr.  at  $8.50;  doylies,  3  doz.  at  $3.75;  dressing  tables,  8  at  $18.50;  dusters,  12  doz.  at 
$2  40;  felt  paper,  400  yd.  at  5c.;  insurance  on  rugs,  $7;  kitchen  cloths,  12  doz.  at  $3.50; 
pillow  cases,  54  at  $1.25,  36  at  40c.;  quilts,  6  at  $6.95;  stable  rubbers,  12  doz.  at  $3.75, 
6  doz.  at  $2.75;  sheets,  12  pr.  at  $7.95,  24  pr.  at  $2.65;  sheeting,  42  yd.  at  35c.;  somnoes, 
8  at  $6.25;  tables,  8  at  $9.25;  table  cloths,  6  at  $3.25,  12  at  $2.70,  12  at  $2.35;  towels, 
bath,  2  doz.  at  $4.80,  bedroom,  12  doz.  at  $3.50,  roller,  72  at  $1.30;  wardrobes,  2  at  $21; 

sundry,  $21.25 . 

Robertson,  Jas.  Co.,  Ltd.:  glass  towel  bars,  5  at  $2.80;  glass  shelves,  1  at  $3.60,  5  at  $3  25; 
mirrors,  1  at  $15.40,  5  at  $8.50;  soap  holders,  5  at  $1.90;  sponge  holders,  3  at  $3.60;  sundry 

$4.35 . 

Rockeliffe  Sand  and  Gravel  Pit  Co.:  sand,  38  loads  at  $2.10 . 

Ross,  C.,  Co.,  Ltd.:  carpet,  36  yd.  at  $2.75,  12}  yd.  at  $2,  120}  yd.  at  $1 .85,  156}  yd.  at  $1.65; 
carpet  lining,  700  yd.  at  5c.;  door  mats,  2  at  $11.50;  laying  carpet,  $12.80;  sewing  carpet, 
$27.65;  sateen,  203?  yd.  at  25c.;  7  shades,  $27.30;  sheeting,  361  yd.  at  37c.;  sundry  carpet¬ 
ing,  curtains,  valances,  etc.,  as  per  orders,  $1,225.32;  sundry,  $59.55 . 

Savage  &  McDonell  Co.:  basswood,  205  ft.  at  $60;  birch,  red,  1,000  ft.  at  $30,  flooring,  1-in., 
1,000  ft.  at  $53,  350  ft.  at  $50,  200  ft.  at  $45,  650  ft.  at  $44,  }-in.,  200  ft.  at  $47;  64  brackets, 
$8.80;  cedar,  325  ft.  at  $38,  7,020  ft.  at  $25,  682  ft.  at  $24,  5,570  ft.  at  $22,  1,535  1.  ft.  at  8c.; 
14  coal  screens,  $175.90;  doors,  2  pr.,  $37.28;  maple,  700  ft.  at  $80;  pine,  beaded,  2,000  ft. 
at  $38,  760  ft.  at  $36,  1,400  ft.  at  $35,  dressed,  1,310  ft.  at  $55,  3,170  ft.  at  $52,  1,525  ft. 
at  $50,  3,371  ft.  at  $45,  135  ft.  at  $35,  dr.  4  s.,  270  ft.  at  $55,  830  ft.  at  $52,  320  ft.  at  $50, 
2,675  ft.  at  $45,  dr.  2  s.\  450  ft.  at  $55,  634  ft.  at  $48,  414  ft.  at  $45,  dr.  1  s.,  920  ft.  at  $45.50, 
546  ft.  at  $30,  deals,  1,500  ft.  at  $42,  337  ft.  at  $40,  2,265  ft.  at  $30;  clapboards,  3,350  ft.  at 
$32,  500  ft.  at  $28,  flooring,  700  ft.  at  $55,  3,425  ft.  at  $50  ,  540  ft.  at  $42,  1,000  ft.  at 
$38,  800  ft.  at  $30,  red,  195  ft.  at  $32,  2,722  ft.  at  $30,  1,000  ft.  at  $29, 1,120  ft.  at  $28,  rough, 
1,000  ft.  at  $28,  1,160  ft,  at  $26,  t.  and  g.,  380  ft.  at  $36,  500  ft,  at  $33,  1 ,500  ft.  at  $32,  12,947 
ft,  at  $30,  250  ft.  at  $28,  500  ft.  at  $22,  t.  and  g.,d.  2  s.,  500  ft.  at  $35,  5,730  ft.  at  $32,  white, 
1,625  ft.  at  $32,  white  p.  laths,  16  M.  at  $3.25,  sundry  pine,  1,000  ft.  at  $42,  275  ft.  at  $35, 
325  ft.  at  $33,  1,020  ft.  at  $32,  1,258  ft.  at  $30,  1,320  ft,  at  $2S,  7,885  ft.  at  $25,  1,000  ft.  at 
$22,  1,000  ft.  at  $16;  8  each  of  sashes,  fanlights  and  transoms,  $195;  shingles,  16}  M.  at 
$4  50,  6  M.  at  $4.15,  35  M.  at  $4,  13  M.  at  $3.50;  spruce,  775  ft.  at  $25,  flooring,  300  ft.  at 
$40;  sundry  lumber,  1,105  ft.  at  $32,  634  ft.  at  $30,  440  ft.  at  $28;  8  table  legs,  $22.32;  wall 

pin  rafters  and  parlin  ridge,  840  ft.  as  per  tender,  $217;  sundry,  $506.37 . 

Scott,  Jas.  M.:  modelling  royal  coat  of  arms,  48  days  at  $8 . 

Scrim’s:  bone  meal,  6  bags  at  $2.25;  cultivator,  $8;  seeds,  etc.,  $60.19 . 

Sherry,  Jas.  P.:  equipping  boilers,  with  “O’Neil”  patent  smoke  consumer  and  fuel  saver. . . 
Snipper  Bros.:  candlesticks,  2  pr.  brass,  $36,  2  bronze,  $13.50,  1  pr.  antique,  $22.50;  china- 
ware  bottles,  1  pr.,  $54;  2  French  clocks,  $27,  $22.50;  grandfather’s  clock,  $130;  English 
mantel  clock,  $90;  flower  tubs,  2  brass,  $36;  jardiniere,  1  copper,  $22.50;  jardiniere  stands, 

1  pr.,  $36;  “Labrock”  bronze  statue,  $27;  mahogany  sideboard,  $125;  2  rose  jars,  $58.50; 

vases,  1  pr.  blue  mounted,  $13.50,  3  china,  $24.30,  1  pr.  cut  glass,  $18,  Japanese,  3,  $31.50, 
“Wedgewood,”  1  pr.,  $18;  sundry,  $34.20 . 

Stewart,  P.:  d.  d.  glass,  12  x  24,  300  ft.,  $18,  4  boxes,  $22.75;  lead,  2,200  lb.  at8}c.;  oil,  boiled, 
91  gal.  at  75c.,  raw,  3  gal.  at  75c.;  16  paint  brushes,  $21 .50;  putty,  200  lb., $8;  paint,  50  lb. ,$10; 
shellac,  3  gal.  at  $2  50,  3  gal.  at  $2.25;  sponges,  2  doz.  at  $9;  turpentine,  25  gal.  at  75c.; 

wall  paper,  63  rolls  at  50c.,  124  rolls  at  25c.,  90  rolls  at  15c.;  sundry,  $36.82 . 

Stewart  <fc  Co.:  candlesticks,  2  brass,  $45,  2  wood,  818;  5  candle  stands,  $49.50;  cabinet,  $67.50; 
chairs,  2  arm,  $108,  4  easy,  $243,  gilt,  36  at  $4.75,  4  satin  wood,  $108,  sundry  chairs,  11, 
$302.30;  clock,  145;  commode,  $45;  2  desks,  $135,  $40.50;  fire  screen,  $27;  mattress,  $11; 
mirrors,  1  antique,  $45,  2  crystal,  $270,  2  wall,  $90;  2  ottomans,  $54;  palm  stand,  $36; 

2  settees,  $76.50,  $40.50;  sofa,  $135;  sideboard,  $108;  stands,  music,  $18,  rosewood,  $67.50; 

6  tables,  $229.50 . 

Thornton  &  Truman:  10  automatic  door  springs  and  1  special  bracket,  $65.70;  2  “Rixon” 

door  checks,  $17.60;  sundry,  $36.80 . 

Topley  Co.-  30-cyl.  “Berkefeld”  filter,  $234;  6  cylinders  for  filter,  $19.50;  sundry,  $3  57 _ 

Trudeau,  Arthur:  1-lt.  brackets,  3  at  $4.75,  3  at  $4;  fixture  for  port-eochere,  $97.50;  furnishing 
and  installing,  fixtures  as  per  tender,  $1,399;  labour,  259  h.  at  60c.;  porch  lantern,  $22  ; 
special  finish  on  x-ray  reflectors,  $71.10;  semi-indirect  fixture,  $10;  lamps,  40-w.  frosted 
spherical,  75  at  75c.,  20-w.  tungsten,  106  at  75c.;  sundry,  $19.69 . 


212  35 
524  00 
92  63 


467  48 


2,746  95 


116  40 
79  80 


2,078  90 


5,119  80 
384  00 
81  69 
850  00 


840  00 


501  57 


2,585  80 

120  10 
257  07 


1,936  69 


Carried  forward 


285,250  44 


PUBLIC  WORKS  DEPART M EX T :  EXPENDITURE 


V— 121 


SESSIONAL  PAPER  No.  1 


R’deati  Hall,  including  Grounds:  Additions,  Improvements,  etc.— Concluded.  $  cts. 

Brought  forward .  285,250  44 


Van’t  Hof  &  Blokkor,  Holland:  bulbs,  shrubs,  etc . 

Wilson,  Jas.,  &.  Co.:  framing  portraits,  etc.,  $68;  labour,  24  h.  at  60c.;  sundry,  $6.50 . 

Wright  &  Co.:  cement,  1  brl.  at  $8.50,  6j  bags,  $13.75;  crushed  stone,  2-in,  35-905  t.  at  $1.65, 
|-in.,  6-625  t.  at  $2.05;  c.c.and  f.  c.  stone,  59-6  t.  at  $1.60;  d.  sc.  c.  stone,  10-42  t.  at  $2.; 

spa w Is,  54-45  t.  at  90c . 

Waring  &  Gillow:  panel  of  “Aubusson”  tapestry,  packing,  etc . 

Travel  and  outlay:  J.  H.  Ralph,  $54.65;  R.  C.  Wright,  $43.97 . 

Small  payments:  asbestos  millboard,  $20;  automatic  dampers,  1  doz.,  $18;  bowling  pins,  $16; 
cartage,  $55.50;  dyeing  curtains,  etc.,  $13.50;  electrical  supplies,  $48.88;  face  brick,  3M. 
at  $14;  fire  clay,  7  bags  at  $1.32;  labour,  11  h.  at  75c.,  19  h.  at  70c.,  52  h.  at  50c.;  lumber, 
800  ft.  at  $50,  250  ft.  at  $32,  1,000  ft.  at  $24;  making  chimney  irons,  $15.80;  moving  safe, 
$38.85;  modelling  clay,  |  ton,  $22  50;  removing  old  shingles  and  laying  new,  24J  M.  at 
$1.65;  russet  leather,  $6.43;  standard,  $31.50;  stove,  $24;  taking  down  billiard  table 

$8;  sundry,  $285.88 . 

King’s  Printer,  $29.06;  advertising,  $362.46 . 


624  03 
86  90 


260  30 
195  88 
98  62 


816  06 
391  52 


Total . . . . . . .  287,723  <5 

Less:  charged  to  Ottawa  Buildings:  Snow  (page  V— 89) .  1,740  64 

Discounts,  page  V — 113 .  6  00 

-  1,746  64 


Total,  carried  to  page  V— 82 


285,977  11 


Ottawa  Buildings:  Tower,  &c. 


Ottawa  City,  Municipal  Electric  Department  ($3,860.33)— 

Blackburn  Building:  current  supplied  a.c.  motors  at  $25  per  li.p.  per  ann.:oi^e  motor  5  h.p. 
and  11  inotors,  |  h.p.  each,  3  m.  to  Mar.,  1913,  14  motors,  1  h.p.  each,  Apr.-June, 

1913 . . . 

Canadian  Building:  current  supplied  3  d.c.  motors,  14.8  h.p.  each,  Jan.,  1913-Feb.,  1914, 

9  m.  at  $30  per  h.p.  per  ann.,  5  m.  at  $20 . 

Canadian  Building:  current  supplied  a.c.  motors  at  $25  per  h.p.  per  ann.:  Jan.-Mar.  36  of 
i  h.p.  each,  one  of  4  h.p.;  Apr.-June,  40  of  |  h.p.,  one  of  \  h.p.,  one  of  f  h.p.;  July- 

Sept.,  32  of  |  h.p.;  9  m.  to  Sept.  30,  one  of  7§  h.p . 

Canadian  Building:  current  supplied  a.c.  motors  at  $20  h.p.  per  ann.,  5  m.  to  Feb.  28,  1914, 

32  of  i  h.p.  ,one  of  7\  h.p . . . . 

Robinson  Block:  current  supplied  d.c.  motors,  14.8  h.p.  and  one  of  8  h.p.  14  m.  to  Feb. 

28,  1914,  9  m.  at  $30  per  h.p.  per  ann.  5  m.,  at  $20 . - . 

Robinson  Building:  current  supplied  8  a.c.  motors,  £  h.p.  each,  8  m.  to  Feb.  28,  1914:  3 

m.  at  $25  per  h.p.  per  ann.  5  m.  at  $20 . 

Woods  Building,  Queen  St.:  current  for  d.c.  motor,  14.8  h.p.,  14  m.  to  Feb.  1914,  9  m.  at 

$30  per  h.p.  per  ann.,  5  m.  at  $20 . 

Woods  Building,  Queen  St.:  current  for  a.c.  motors,  14  m.  to  Feb.  1914:  3  of  1  h.p.  each, 
9  m.  at  $25  per  h.p.  per  ann.,  5  m.  at  $20;  3  of  §  h.p.  and  one  of  \  h.p.,  3  m.  to  Sept.  30, 

at  $25  per  h.p.  per  ann . . . . . . 

Woods  Building,  Slater  St.:  current  for  2  d.c.  motors,  14.8  h.p.  each,  14  m,  to  teb.  28, 

1914,  9  m.  at  $30  per  h.p.  per  ann.,  5  m.  at  $20 . 

Woods  Building,  Slater  St.:  current  for  a.c.  motors  at  $25  per  h.p.  per  ann.,  one  of  J  h.p., 
Jan.-Mar.,  2  of  i  h.p.,  Apr.-June,  3  of  f  h.p.,  July-Sept.;  apparently  overpaid  $4.69. . 

Ottawa  Electric  Co.  ($6,489.01) — 

Biological  Laboratory:  current  for  centrifugal  machine,  .08  h.p.,  yr.  to  Mar.  26,  1914  . ; 

Cement-testing  Laboratory:  current  for  motor  generator,  etc.,  yr.  to  Mar.  ,1914,  26  05 

Fu eb testing  Plant:  current  for  motors,  etc.,  9  m.  to  Jan.  10,  1914,  57' 11  h.p.  at  $20  per  ann. 
House  of  Commons  and  Senate,  during  session,  m.  to  June  6,  1913,  current  at  $12.50 
per  h.p.,  for:  elevators,  36*  1  h.p.;  fans,  7*4 1  h.p.;  fan  motor,  14  07  h.p.;  electric  oven, 

134;  iron  in  kitchen,  -6;  oven,  1-1;  pump  in  boiler  room,  2-01;  urn,  1-6.. . 

Militia  and  Defence,  113  Rideau:  current  for,  elevator,  yr.  to  Mar.,  1914,  6-26  h.p.  at  $20, 
cloth-testing  machine,  yr.  to  Mar.,  -55  h.p.  at  $20,  4  fans  yr.  to  Mar.,  1914,  6  fans,  6  m. 

to  Oct.,  1913,  $17-50 . . . •  . . 

Militia  and  Defence,  347  Sparks:  motor  current,  1  h.p.,  yr  to  Mar . . . . 

Militia  and  Defence,  178  W’ellington:  current,  20-94  h.p.,  8  m.  to  Mar.  23,  1913,  at  $20  per 

ann.;  arc  lamps,  2-12  h.p.,  5  m.  at  $20  per  ann . . . . . . 

Observatory:  electric  clock  service,  18  m.  to  Mar.  31,  1914,  6  clocks  of  -31  h.p.  each,  one 

clock,  -15  h.p. at  $20  per  ann . 

Printing  Bureau:  motor  current,  76-84  h.p.,  yr.  to  Mar.,  1914,  at  $20 . 

Printing  Bureau,  Dalhousie  St.:  elevator  current,  6-15  h.p.,  Mar.,  1914,  at  $20  per  ann. . . 


50  78 
1,369  00 

242  22 
95  83 
703  00 
5  48 
456  33 

15  64 
912  67 

9  38 

1  60 

651  24 
856  65 

802  88 

153  70 
20  00 

296  87 

60  30 
1,536  SO 

10  25 


Carried  forward 


8,250  62 
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AUDITOR  (,'U\ URAL'S  REPORT,  1913-1911 


5  GEORGE  V.,  A.  1915 


Ottawa  Buildings:  Power,  &c. — Concluded.  $  cts. 

Brought  forward .  8,250  62 


Ottawa  Electric  Co. — Concluded. 

Victoria  Memorial  Museum:  current  supplied  at  $20  per  ann.:  yr.  to  Mar.,  1914,  elevators, 

52-99  h.p.,  fans,  15-94,  drill.  •  35,  glue-pot,  -5,  iron,  -5,  pumps,  10-76,  saw,  -85,  vacuum, 

13-17;  arc  lamp,  3-17  h.p.,  3  m.  to  Mar,  1914;  heater,  -64  h.p.,  Apr  .-Sept.,  Jan.-Mar.; 
lathe,  1-04  h.p.,  9  m.  to  Mar.;  mercury  arcs,  -37  h.p.,  Apr  .-Sept.,  Jan.-Mar.,  *69  h.p., 

9  m.  to  Mar .  1,958  15 

Current  for  desk  fans,  4  m.  to  Sept.,  1913:  Archives,  4  fans,  SI. 75;  Birks  Bldg.,  15,  $7-5$; 

Conservation  Comm.,  9,  $4.67;  Corry,  15,  $7.58;  East  Block,  15,  $7.58;  Fothering- 
ham  A  Popham,  4,  $1.75;  Harris-Campbell,  12,  $6.42;  Imperial  Bldg.,  2,  $1.17; 

Interior,  Secretary’s,  5,  $2.33;  Langevin,  44,  $23.34;  Mines,  6,  $2.92;  Nagle  Block, 
one.,  58c;  Naval  Affairs,  15,  $7.58;  Observatory,  5,  $2.33;  Post  Office,  3,  $1.75; 

Printing  Bureau,  2,  $1.16;  Regal,  16,  $8.75;  Supreme  Court,  8,  $2.33,  Trafalgar,  8, 

$4.08;  Victoria  Chambers,  2,  $1.17;  Victoria  Island,  one,  58c.;  Victoria  Museum,  3, 

$1.75;  West  Block,  78,  $41.42 .  140  57 


Total .  10,349  34 

Less — charged  to  Harbours  Generally  . (Page  V — )  325  62 


Total,  carried  to  Page  V— 188 . .  10,023  72 


Ottawa  Buildings:  Bents, 

Allan  &  Fleming:  Marine  A  Fisheries,  Victoria  Chambers;  12  m.  to  Mar.  31,  1914 .  1,045  00 

Bate,  H.  N.  A  Sons,  Ltd.:  Customs  Warehouse,  10  &  12  Albert  St.:  18  m.  to  Apr.  30,  1914, 

at  $1,600  per  ann  . .  2,400  00 

Bell  Telephone  Co.:  clock  line  service:  1  yr  to  Mar.  31,  1914,  6  m.  at  $380  per  ann.,  6  m.  at 
$395  per  ann.:  clock  line  service,  Victoria  Museum,  Dec.  20,  1912-Mar.  31,  1913,  at  $30 

per  ann .  395  89 

Birks,  Henry  A  Sons:  Marine  &  Fisheries,  Birks  Bldg.:  15  m.  to  Mar.  31,  1914,  at  $17,000 

per  ann .  21,250  00 

Blackburn,  R.:  Mines  Dept.,  cor  Bank  &  Sparks  Sts.:  Nov.,  1912-Apr.,  1913,  6  m.  at  $800 

per  ann.,  May,  1913-Jan.-1914,  9  m.  at  $350  per  ann .  662  50 

Blackburn,  It.  L.  &  R.:  Union  Bank  Bldg.:  Metcalfe  St.,  1  yr.  to  Jan.  6,  1914,  at  $13,000; 

Eastern  Portion,  6  m.  to  Jan.  16,  1914,  at  $28,986  per  ann.;  Room  105,  Jan.  23-Apr.  30, 

1913,  3i  m.  $71.24 .  27,564  24 

Booth  &  Holbrook:  Voucher  outstanding  (R.  81,111) .  200  00 

Brennen,  J.  C.:  Trafalgar  Bldg.:  ($15,405.14) — 

Lease  7,639:  Feb.  1-May  1,  1913 .  2,991  00 

Leaes  9,391:  9  m.  to  Feb.  1,  1914 .  12,000  00 

Rooms  104,  112,  213,  214  A  404:  Feb.  1-May  1,  1913 .  299  73 

Rooms  212:  Sept.  1,  1913-Feb.  1,  1914 .  114  41 

Clark,  E.  W.:  Militia  Stores:  1  yr.  to  Sept.  30,  1913,  at  $480;  extra  for  insurance,  $22 .  502  00 

Dewar,  Barrett  P.:  Militia,  Aylmer  Annex:  R.  No.  5,  Feb. -Dec.,  1913,  10  m.  at  $45,  1  at 

$52.50;  R.  No.  7,  1  yr.  to  Dec.  31,  1913,  at  $30  per  m .  862  50 

Duford  A  Charleson:  Militia,  111  A  113  Rideau  St.:  1  yr  to  Feb.  20,  1914 .  7,053  60 

Earlscourt  Realty  ('<>.:  Agriculture,  Lyon  St.:  Oct.,  1912-Mar.,  1913 .  450  00 

Finnie  &  Morris:  128  Wellington  St.,  N.W.M.  Police:  15  m.  to  Feb.  20,  1914,  at  $4,000  per  ann.  5,000  00 

Fleming,  Thos.:  Militia,  347  Sparks  St.:  1  yr.  to  Dec.  31,  1913 .  960  00 

Garland  A  Co.:  Interior,  Imperial  Bldg.:  1  yr.  to  Oct.  31,  1913 .  2,500  00 

Grand  Trunk  Ry.  System:  Railway  Comm.,  Central  Stn.:  1  yr.  to  Jan.  31,  1914 .  19,500  00 

Great  N.W.  Telegraph  Co.:  Conservation  Comm.:  Lease  248,  Jan.-Sept.,  1913 .  315  00 

Hanna,  -I.  E.:  Regal  Bldg..:  15  m.  to  Mar.  11.  1914 .  20,119  65 

Hope,  Jas.:  Hope  Bldg.:  1  yr.  to  Jan.  29,  1914 .  2,500  00 

Imperial  Realty  Co.,  Ltd.:  Canadian  &  Woods  Bldgs.:  1  yr.  to  Mar.  31,  1914 .  78,468  98 

Jarman,  Frank:  Agriculture,  Queen  St.:  1  yr.  to  Mar.  31,  1914 .  1,560  00 

Lamb,  J.  B.  A  W.  A.:  Inland  Revenue,  317-321  Queen  St.:  1  yr.  to  Mar.  31,  1914 .  2,660  00 

Laurin,  J.  P.:  Printing  Bureau,  95  George  St.:  9  m.  to  Feb.  1,  1914,  at  $1,000  per  ann .  750  00 

Masonic  Temple,  Ltd.:  Conservation  Comm.:  2  m.  to  Mar.  15,  1914 .  2,047  00 

McNeill  &  Stewart  :Audit  Office,  198-200  Queen  St.:  1  yr.  to  Jan.  5,  1914 .  1,849  98 

Mills,  A.  K.  A  Son:  Public  Works  Stores,  188  Slater  St.:  1  yr.  to  Jan.  31,  1914 .  573  31 

Molsons  Bank:  Conservation  Comm.:  Lease  7,748,  Jan. -Nov.,  1913 .  2,145  00 

Morris,  W.  D.:  Medical  Stores,  cor.  Lewis  and  Driveway:  Apr.  17-Jan.  31,  1914 .  1,182  53 

Mv  Wardrobe  A  Valet:  174-178  Wellington,  Militia  A  Defence:  1  yr.  to  Mar.  4,  1914 .  900  00 

Ottawa  Bldg.  Co.,  Ltd.  (S8,340  00> — 

Interior:  102-104  Wellington  St.:  1  yr.  to  Feb.  28,  1914 .  1,840  00 

Interior:  Slater  &  Metcalfe  Sts.:  1  yr.  to  Jan.  31,  1914 .  4,000  00 

Justice:  98  A  100  Wellington  St.:  1  yr.  to  Jan.  31,  1914 .  2,500  00 


Carried  forward .  229,162  32 
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Ottawa  Buildings:  Rents— Concluded.  S  cts. 

Brought  forward .  229,162  32 

Ottawa  City:  Taxes  for  1913  on  rented  properties — 

Clarke  Est.,  $146.22;  Corry  Bldg.,  $782.88;  Imp.  Realty  Co.,  $7,579.24;  Lamb  Property, 

8462.97;  Ottawa  Bldg.  Co.,  $1,485.15;  Ottawa  Investment  Co.,  $897.50;  Seybold 

Bldg.,  8652.65;  Slate^  Est.,  $440.04. . 12,446  65 

Ottawa  Investment  Co.:  Agriculture,  94-96  Queen  St.:  1  yr.  to  Jan.  31,  1914 .  1,000  00 

Pearson,  E.  A.:  Interior  Dept.,  Imperial  Bldg.:  13  m.  to  Mar.  31,  1914,  at  $450 .  5,850  00 

Quebec  Bank:  Railways  &  Canals,  Lease  2,458-1,  May,  1913-Jan.,  1914,  9  m.  at  $1,200  per  aim.  900  00 

Rideau  Club:  Rural  Mail  Service:  Lease  9,372,  May,  1912-Jan.,  1914,  21  m.  at  $150 .  3,150  00 

Robinson,  Hiram:  Robinson  Bldg.:  1  yr.  to  Feb.  28,  1914 . * . *. .  14,000  00 

Rochester,  J.  L.:  Interior  and  Public  Works.  124  Queen  St.:  1  yr.  to  Mar.  15,  1914 .  6,200  00 

Royal  Trust  Co.:  Mines,  Thistle  Chambers:  6  m.  to  Mar.  31,  1914 .  275  00 

Slater  Estate:  Public  Works,  Lot  11,  Wellington  St.:  1  yr.  to  Jan.  1,  1914 .  360  00 

Slater  &  Sherwood  ($1,470.) — 

Mounted  Police,  172  Wellington  St.:  Oct.  15,  1912-Jan.  15,  1914,  at  $1,140  per  ann .  1,425  00 

Board  of  Conciliation:  193  Sparks  St.:  Dec.,  1912 .  45  00 

Taylor,  Miss  Edith:  Corry  Bldg.:  Feb.  1-Oct.  31,  1913,  $7,650;  less  paid  in  1912-13,  $694.25.  6,955  75 

Detailed  with  1912-13  (Page  V — 131) .  12,367  23 


294,136  95 

Less — charged  to  1914-15 .  3,800  00 


Total,  carried  to  Page  V — 188 .  290,336  95 


Dominion  Buildings:  Maintenance. 


Dominion  Public  Buildings,  renewals,  repairs,  etc. — 

Maritime  Provinces .  19,949  84 

Quebec . : .  30,008  28 

Ontario .  29,003  96 

Manitoba .  3,815  83 

Saskatchewan .  1 1 . 1 38  02 

Alberta .  11,924  11 

British  Columbia .  15,073  22 

Dominion  Public  Buildings — 

Fittings  and  general  supplies  and  furniture .  130,016  14 

Heating .  164,821  53 

Lighting .  154,902  50 

Power  for  running  elevators .  22,721  26 

Rents .  464,991  35 

Salaries  of  caretakers,  engineers,  firemen,  etc .  344,920  65 

Supplies  for  caretakers,  engineers,  etc .  21,981  09 

Water .  35,016  58 


Total,  carried  to  page  V — 2 . 1 , 460, 284  36 

Also  detailed  with  Dominion  Buildings  Maintenance— 

Halifax  Dominion  Buildings:  Improvements . (Page  V — 28)  4,986  48 

St.John  Dominion  Buildings:  Improvements . (Page  V — 31)  12,390  30 

Montreal  Public  Buildings:  Improvements,  etc . (PageV — 35)  25,032  33 

Toronto  Dominion  Buildings:  Improvements,  etc . (Page  V— 52)  9,012  41 

Winnipeg  Dominion  Buildings:  Improvements,  etc . (PageV — 55)  25,982  57 


Total,  detailed  under  Dominion  Buildings  Maintenance . 1,537,688  45 


Amherst  Public  Building  ($2,219.79)— 

Caretaker,  J.  II.  Chapman,  yr.,  $399.96;  care  of  clock,  $96.66 . 

Canada  Electric  Co.:  lighting,  Apr.-Dec.,  1913,  $1,155.64;  sundry  supplies,  $5.70 . 

Holmes  &  Trenholm:  14  cd.  wood,  $74.50;  sdndry,  $9.35 . 

Maritime  Coal,  Railway  &  Power  Co.:  42-1  t.  coal . •• . 

Electric  supplies.  $35.70;  fuel,  $20.40;  grill,  $24.55;  rubber  mat,  $20;  repairing  p.o.  boxes, 

$48.30;  sweeping  compound,  $22;  6  m.  water  rates,  $16;  sundry,  $140 . - . 

Annapolis  Royal  Public  Building  ($1,271.80) — 

Caretaker,  John  McKay,  12  . . 

Annapolis  Town:  lighting,  yr.  1913,  $147;  water,  9  m.  to  Feb.  $30 . 

Hatt,  B.  E.,  painting,  etc.,  $151.50;  Hawkesworth,  G.  E.,  44-2  t.  coal  $274.10 . 

Ritchie,  H.  T.:  painting  brickwork  $50;  sundry  $56.38 . 

Cabinet  $26;  kalsomining  $36;  clean  sweep  $11;  sundry  $89. 86 . 

Carried  forward . 
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Brought  forward .  3,521  59 


Antigonish  Public  Building  ($1,204.13) — 

Caretaker,  J.  C.  Fraser,  yr.,  $399.96;  care  of  clock  $50 . 

Antigonish  Electric  Co.:  light,  yr.  to  Feb.,  $413.04;  lamps  $19.50 . 

Antigonish  Town,  2}  yr.  water  rates  $75;  Haley,  E.,  50}  t.  coal  $251.28 . 

Fuel  $15. OS;  plumbing  $27.96;  sundry  $12.31 . 

Arichat  Public  Building  ($522.19) — 

Caretaker,  Mrs.  A.  DeRoche,  yr.,  $150;  LeBrun,  J.,  carbide  $57 . 

Terris,  T.  P.:  30  t.  coal  $262.50;  wood  $11;  cartage  $1 . 

Six  rubber  mats  $10;  sundry  $30.69 . 

Baddeck  Public  Building  ($716.79)— 

Caretaker,  D.  Munro,  12  m.  to  Mar.  31 . 

McDonald,  J.  J.:  40  t.  coal  $190;  wood  $10 . 

McLeod  &  Sons:  190}  gal.  kerosene  $42.86;  sundry  $35.95 . 

Pointing  cement  $18;  rebuilding  3  mantles  $18;  sundry  $2.02 . 

Bridgewater  Public  Building  ($1,294.42) — 

Caretaker,  T.  Cohoon,  yr.,  $399.96;  care  of  clock  $8.33 . 

Bridgewater  Town:  light,  1913,  $232.20;  water,  1913,  $31.50;  lamps  $41.15 . 

Intercolonial  Coal  Mining  Co.:  22-72  t.  coal . 

McCarthy  &  Anderson:  work  on  tower  $319.50;  sundry  $33.67 . . 

Fuel  $32;  3  door  checks  $20.25;  sundry  $48.63 . 

Canso  Public  Building  ($1,023.82)— 

Caretaker,  G.  A.  Pyche,  yr.  $399.96;  repairs,  J.  L.  Talbot  $75.50 . 

Whitman  &  Son:  30  t.  carbide  $132.50;  35  t.coal  $270.75;  8  cd.  wood  $52;  sundry  $11.65.. 

Cartage  $10;  cleaning  tank  $17;  sundry  $54.46... . 

Dartmouth  Public  Building  ($1,123.89) — 

Caretaker,  I.  C.  Henley,  1  y.  $450;  Cunard  &  Co.,  19  t.  coal  $84.80 . 

Dartmouth  Gas,  Electric  Light  and  Power  Co.:  light,  Mar.  15-Feb.  28,  1914 . 

Lahey,  J.  F.:  painting  and  papering  janitor’s  quarters . 

Lamps  $32.50;  sweeping  compound  $22;  water  rates,  yr.  to  May  1,  $23.50;  sundry  $89.05 
Digby  Public  Building  ($1,406.46)— 

Caretaker,  F.  Dennison,  yr.,  $399.96;  water  rates,  Digby  Town,  yr.,  $64 . 

Daley,  J.:  light,  Apr.-Dec.  $256.08;  lamps  $4. 75 . 

Van  Blarcom,  W.  E.,  50  t.  coal  $312.50;  Woodworth,  L.,  repairs  $234.25 . 

Desk  $18.50;  repairing  clock  $22.15;  cleaning  and  repairing  furniture,  etc.,  $46.09;  sundry 


$48.18 . 

Glace  Bay  Public  Building  ($1,558.45)— 

Caretaker,  Mrs.  J.  A.  Currie,  yr.,  $600;  Don).  Coal  Co.,  62  t.  coal,  $249.95 . 

Glace  Bay  Town:  light,  yr.  to  Dec.  15,  1913,  $579.60;  water,  9  m.  to  Dec.  31,  $33 . 

Lamps  $22;  labour  $11;  sundry  $62.90 . . 

Guvsboro  Public  Building  ($2,767.79)— 

Caretaker,  Mrs.  T.  Hadley,  yr.  $120;  care  of  clock,  1913,  $60 . . . 

Donington,  L.:  well  $240;  retaining  wall  $240;  trench  from  pump  to  building  $95.25; 

sundry  $3 . 

Hart,  Lewis  &  Co.:  12  blinds  $14.40;  2  t.  carbide  $190;  32  t.  coal  $194;  sundry 

$138.40 . : . . . 

McDonald  &  Co.:  cleaning  water  pipes,  drains,  etc . 

Thompson-Sutherland :  2  boilers  $520.40;  4  gate  valves  $48;  labour  $178.70;  sundry 

$175.73 . 

Walsh,  W.  R.:  pipe  and  fittings  for  well  $135. 10;  sundry  $65.81 . 

Labour  $48.60;  painting,  etc.,  $21 .40;  sundry  $23.65 . 

Halifax  Appraiser’s  Office  ($2,774.16) — 

Caretaker,  M.  O’Neil,  yr.,  $649.92;  Cunard  &  Co.,  50  t.  coal  $267.50 . 

Farquhar  Bros.,  gas  fixtures  and  plumbing . 

Halifax  City,  water,  Sept.  4-Mar.  4,  1913,  $57.67;  Horne  &  Sons,  repairs  $292.60 . 

Halifax  Electric  Tramway:  light,  yr.  to  Feb.  21,  1914 . ! . 

Walker,  J.:  rent  of  building,  13  m.  to  Feb.  1.  1914 . 

Opening  and  repairing  vault  $35;  guides  and  folders  $42.25;  sundry  $70.04 . 

Halifax  Archives  Office  ($481 .75) — 

Eastern  Canada  Savings  &  Loan  Co.:  rent,  Sept.  16,  1912-Apr.  1,  1914,  $346.25;  light 

$1.50;  cleaning  $9 . ■ . 

N.  S.  Furnishing  Co.:  bookcase  $26;  cabinet  $36.80;  clock  $22.20;  sundry  $40 . 

Halifax  Custom  House  ($12,703.94) — 

Caretaker,  J.  F.  Sullivan,  yr.,  $508.26;  elevator  man,  yr.,  $649.92 . 

Care  of  clock,  yr.,  $100;  firemen,  yr.,  $1,919.76;  cleaning  $2,219.45 . 

Bateman,  G.  C\:  iron  partition  in  strong  room . 

Carmichael  &  Son:  building  shelves,  laying  floors,  etc . 

Cunard  &  Co.,  147-2  t.  coal  $717.40;  Perrier,  G.  A.,  plumbing,  etc.,  $241.38 . 

Dumaresq,  S.  P.:  architectural  services  re  Keefe  contract,  6}  days . 

Farquhar  Bros.:  installing  lights  $130.74;  safe  $270;  lamps  $82.64;  sundry  $223.96 . 

Francis  T.  H.  &  W.  F.:  chair  $15.75;  4  chairs  and  2  tables  $125;  6  bookcases  $115.50;. 
4  desks  $158;  3  filing  cabinets  $117;  4  trucks  $92.50;  sundry  $55.50 . 
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Dominion  Buildings:  Maintenance— Continued.  $  ctg. 

Brought  forward .  26,740  08 

Halifax  Custom  House — Concluded. 


Halifax  Electric  Tramway  Co.:  electric  light,  yr.  to  Feb.  20, 1914,  $652.61;  gas,  yr.  to  Feb. 

21,  1914,  $12;  power,  yr.  to  Mar.  23,  1914,  $204.45 . 

Halifax  City:  fire  protection,  yr.  to  May  15,  $500;  water,  yr.  to  Sept.  2,  1913,  $79.13 . 

Horne  &  Son:  concrete  floor  in  basement  $1,075;  sundry  $59.40 . 

Nova* Scotia  Furn.  Co.:  cabinet  $60;  20  trucks  $1,080;  sundry  $53.60 . 

Office  Specialty  Co.:  6  cabinets  $56.65;  5  chairs  $24.25;  sundry  $10.09 . 

Cleaning  windows  $31.40;  painting  and  glazing  $62.75;  removing  partition,  cutting  door, 
etc.,  $67.70;  painting  and  whitewashing  basement  and  2  rooms  $70;  telephone  exchange 
service,  Mar.,  May-Oct.,  $51.66;  removing  ashes  and  waste  paper  $61.20;  21  tungstens 

$12.20;  sweeping  compound  $22;  sundry  $170.21 . 

Halifax  Immigration  Buildings  ($6,276.19) — 

Firemen,  yr.  to  Mar.  31:  J.  Brennan  $649.92,  J.  Oxley  $769.92 . 

Farquhar  Bros.,  lamps,  etc.,  $100.50;  Halifax  City,  water,  14  m.  to  Nov.  10,  1913,  $823.60 
Halifax  Electric  Tramway  Co.:  electric  light,  yr.  to  Feb.,  $2,538.90;  gas,  11  m.  to  Jan., 

$81.40 . r . 

Mackenzie,  H.  D.  Co.:  219  t.  coal  $1, 193.75;  sundi’y$7.20 . . . 

Starr,  Son  &  Co.,  300  lamps,  25  watt . 

Halifax  Immigration  Hospital  ($1,369.93) — 

Acadia  Co.,  33-78  t.  coal  $135.14;  McKenzie  Co.,  100  t.  coal  $525,  wood  $7 . 

Halifax  City:  fire  protection,  6  m.  to  May,  1914,  $30;  water,  yr.  to  Sept.,  1913,  $455.57; 

less  $75  paid  in  1912-13 . 

Halifax  Electric  Tramway:  electric  light,  yr.  to  Feb.,  1914 . v . 

Twelve  incandescent  lamps . ’ . 

Halifax  Marine  Office  ($1,043.50) — 

Dennis  Realty  Corp.:  rent,  Oct.-Dec . ., . • . 

Office  Specialty  Co.:  steel  case  $185;  cabinet  $8.25 . 

Two  chairs  $14.25;  2  desks  $50;  2  tables  $8 . 

Halifax  Militia  and  Defence  ($1,000) — 

Brookfield,  S.  M.,  on  account  partitions  in  Dennis  Bldg . 

Halifax  Post  Office  ($11,843.08) — 

Engineer  $750;  elevator  men  $1,329.54;  firemen  $1,299.84;  watchmen  $758.24;  cleaning 

$1,368.50 . 

Bateman,  G.  C.,  repairs,  etc.  $74.45;  Cunard  &  Co.,  114-7  t.  coal  $613.61 . 

Carmichael  &  Son:  shelving  for  parcel  post  $227;  shelving  for  vault  $65;  3  pigeon-hole 

racks  $90;  sundry  $188.87 . 

Farquhar  Bros.:  repairs  to  freight  elevator  $194.71;  sundry  $241.38 . 

Grant  &  Co.,  supplies  $80.03;  Starr,  Son  &  Co.,  wiring  motor  $76.43 . 

Halifax  City:  fire  protection,  y.  to  May,  1914,  $500;  water  rates,  y.  to  Sept.  1913,  $72.72. 
Halifax  Elect.  Tramway  Co.:  elec,  light,  y.  to  Feb.,  $2,585.28;  power,  y.  to  Mar.  23,  $647.53 

Nova  Scotia  Furn.  Co.:  2  chairs  $9.50;  8  w.p.  baskets  $40;  sundry  $24.75 . 

Office  Spec.  Co.,  bag  rack  $60,  freight  $1.54;  Walsh  Bros.,  painting  &c.  $223.32 . 

Wonnacott,  J.:  glazing  p.o.  boxes  &c.  $51.05;  sundry  $7.50 . 

Telephone  service,  Mar. -Dec.,  $40.14;  sweeping  compound  $44;  removing  rubbish 

$27.15;  marble  slab  $20;  sundry  $131 . 

Halifax  Railway  Station  ($171.49) — 

Brown,  W.  N.,  repairs  to  trucks  $105;  Office  Spec.  Co.,  truck  $66.49 . 

Halifax  Buildings  Generally  ($97.10) — 

Tremain,  H.  S.,  travel  and  outlay . .. . 

Inverness  Public  Building  ($1,429.28) — 

Caretaker,  J.  C.  McDonald,  y.  $399.96;  cleaning  cesspool  $108 . 

Cameron,  L.  D.:  dustbane  $30;  sundry  $41.27 . 

Dempster,  Ltd.:  2  pair  pine  doors  complete  $70;  sundry  $11.15 . 

Inverness  Ry.  &  Coal  Co.:  light,  y.  to  Feb.,  1914 . 

Cleaning  cesspool  and  filling  in  old  one  $55;  water  rates,  y.  to  Mar.  $45;  sundry  $79.36. . . . 


Kentville  Experimental  Farm  ($543.86) — 

Burgess  &  Co.:  24-84  tons  coal .  193  70 

Kentville  Elec.  Lt.  &  Power  Co.:  light,  y.  to  Mar .  225  66 

Sawing  wood:  J.  Alders  $64.50;  A.  Walker  $60 .  124  50 

Kentville  Public  Building  )S1 ,507 . 30) — 

Caretaker,  W.  Hiltz,  y.,  $399.96;  Dodge,  C.,  40-24  tons  coal  $251.27 .  651  23 

Kentville  El.  Light  and  Power  Co.:  light,  Apr. -Dec.,  $176.67;  lamps  $27 .  203  67 

Kentville  Town,  water  $50;  Rockwell,  W.,  hardware  $54.15 .  104  15 

Rubenstein  Bros.:  22  drawer  fronts  $82.50;  sundry  $12.10 .  94  60 

Turner,  A.  W.,  laying  hardwood  floors,  painting,  &c .  404  22 

Cutting  down  tree  $15;  sundry  $34.43 .  49  43 

Liverpool  Public  Building  ($957.35) — 

Caretaker,  J.  Clements,- -y.  $399.96;  Wigglesworth,  C.,  repairs  $66.32 .  466  28 

Liverpool  Town:  el.  light,  y.  to  Dec.  15,  $171.52;  water,  15  m.  to  June  30,  1914  $22.50; 

lamps  $18.95 . , .  212  97 

Southern  Salvage  Co.:  40  tons  coal .  210  00 


Carried  forward .  57 , 330  36 
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Brought  forward .  57,330  36 

Liverpool  Public  Building — Concluded. 

Sweeping  compound  $15;  wood  $4.50;  sundry  $48.60 .  68  10 

Lunenburg  Public  Building  ($1,354.11) — 

Caretaker,  C.  Dauphenee,  y.,  $399.96;  care  of  clock  $50 .  449  96 

Anderson,  A.  &  H.:  35-4  tons  coal  $246.10;  wood  $26 .  272  10 

Lunenburg  Gas  &  El.  Light  Co.:  el.  light,  y.  to  Mar.  $480,  lamps  &c.  $11.55 .  491  55 

Water  rates,  y.  to  Mar.  $59;  counters  $25;  sundry  $56.50. .  140  50 

Nappan  Experimental  Farm  ($229.40) — 

Labour  cutting  and  hauling  logs  $222.90;  sundry  $6.50 .  229  40 

New  Glasgow  Public  Building  ($1,880.13) — 

Caretaker,  Iv.  Forbes,  y.  $450;  water  rates,  y.  to  June  1,  1914  $100 .  550  00 

Acadia  Co.,  51-6  tons  coal  $223.59;  Fraser,  J.  S.,  lamps  &c.  $59.10 .  282  69 

Grant,  J.  J.:  installing  p.o.  boxes  $98.50;  repairs  <!fec.  $95.64 .  194  14 

Office  Specialty  Co.:  altering  p.o.  boxes  $218;  l.s.  case  $54;  freight  $8.82;  overpaid  $10. .  290  82 

Pictou  County  Elect.  Co.:  light,  y.  to  Mar.  4,  1914,  $466.42;  sundry  $11.63 .  478  05 

Wood,  $10;  2  door  checks  $16;  repairing  furnace  $17.50;  sundry  $40.93 .  84  43 

North  Sydney  Engineer’s  Office  ($613.50) — 

Trustees  of  Y.  M.  C.  A  Assn.:  rent,  y.  to  Jan.  $600;  water  rates,  6  m.  to  Dec.  1912,  $13.50  613  50 

North  Sydney  Immigration  Office  ($49.09) — 

Light,  Nov.  23-Aug.  22,  1913,  $44.69;  8  lamps  $4.40 .  49  09 

North  Sydney  Public  Building  ($3,646.06) — 

Caretaker,  H.  D.  McMillan,  y.  $450;  Campbell,  H.  C.,  35  tons  coal  $122.50 .  572  50 

Bateman,  G.  C..  opening  and  repairing  vault .  103  05 

Cape  Breton  Elect.  Co.:  light,  11  m.  to  Feb.  25,  1914 .  469  70 

Dooly,  J.  J.:  repairing  doors  &c.  $37.45;  sundry  $56.77 .  94  22 

Gurney  Massey  Co.:  2  boilers  and  set  twin  connections,  including  freight .  495  65 

Matheson  A  McMullen:  radiators  $220;  plumbing  $503;  sundry  $390.78 .  1,113  78 

Robenstein  Bros.:  95  locks  $96.80;  sundry  $7. 30 .  104  10 

Thompson  &  Sutherland:  2  boilers  $520.40;  sundry  $45.95 .  566  35 

Truck  $45;  water  rates,  1913,  $32;  sundry  $49.71 .  126  71 

Parrsboro  Public  Building  ($649.96) — 

Caretaker,  N.  Phinney:  7  m.  to  Apr.  1 .  233  31 

Berry,  W.,  60  tons  coal  $264;  Parrsboro  Town,  light,  9  m.  to  Jan.  $110.15 .  374  15 

Clock  service,  May-Mar.  $25;  wood  $17.50 .  42  50 

Pictou  Custom  House  ($761.88) — 

Caretaker,  F.  J.  Cole,  y.  $300;  Intercolor  ial  Co  ,  65-5  tons  coal  $314.40 .  614  40 

Plumbing  $62.42;  repairing  windows  $23  J 8;  sun  Iry  $61.48 .  147  48 

Pictou  Post  Office  (SS12 .47) — 

Caretaker,  N.  Roach,  y.  $300;  McKenzie,  W.  D.  repairs  $120.55 .  420  55 

Intercolonial  Coal  Co.:  47-5  tons  coal .  228  00 

McDonald,  G.  F.:  hardwood  floor  $62;  sundry  $12.60 .  74  60 

Lamps  $5.40;  labour  $15;  wood  $10;  sundry  $68.92 .  89  32 

Shelburne  Public  Building  ($1,267.44) — 

Caretaker,  H.  Swensburg,  y.,  $399.96;  care  of  clock,  9  m .,  $37.50 .  437  46 

McGill,  J.:  37-66  tons  coal  $210.87;  lumber  $3.50 . 214  37 

Shelburne  Town,  light,  y.  to  Mar . : . 265  07 

Wiggles  worth.  C.,  covering  roof  $185;  repairing  tower  $77.01 .  262  01 

Dustbane$10;  2  storm  windows  $14.41;  sundry  $64.12 .  88  53 

Bpringhill  Public  Building  ($1,419.58) — 

Caretaker,  J.  A.  Watt,  y.  $150;  care  of  clock,  1913,  6  m.  to  Aug.  1,  1914,  $75 .  525  00 

Dom.  Coal  Co.,  50-35  tons  coal  $213.99;  Weatherbee,  J.  E.,  repairs  $108.97 .  322  96 

Edison  El.  L.  &  P.  Co.:  light,  Apr. -Dec.,  $288.72;  lamps  $47;  sundry  $1.25 .  336  97 

Sprirtghill  Mfg.  Co.:  fixing  roof  $130;  sundry  $6.99 .  136  99 

Sweeping  compound  $18.50;  water  rates,  1913,  $30;  wood  $12.50;  sundry  $36.66 .  97  66 

Sydney  Fisheries  Inspection  Office  ($132.85) — 

Office  Specialty  Co.:  bookcas.e  $100.50;  sundry  $32.35 .  132  85 

Sydney  Public  Building  ($2,681.84) — 

Caretaker,  Mrs.  M.  Keefe,  y.,  $459.96;  cleaning  $110 .  569  96 

Cape  Breton  Elect.  Co.:  light,  11  m.  to  Feb.  21,  1914. .  931  92 

Dom.  Coal  Co.,  140  tons  coal  $560.50;  McDonald  &  Co.,  painting  $52.50 .  613  00 

Office  Specialty  Co.:  cabinet  $122.05;  truck  $60;  sundry  $24.20 .  206  25 

Sydney  City,  water  rates,  July,  1912-Dec.  1913,  $87,  know  cleaning  $5.08 .  92  08 

Lamps  $26.20;  dustbane  $15;  cartage  $30;  sundry  $197.43 .  268  63 

Sydney  Mines  Public  Building  ($1,100.55) — 

Caretaker,  W.  Way,  y.  $450;  Sydney  Mines  El.  Co.,  light,  y.  to  Feb.  $489.15 .  939  15 

Thompson  Sutherland:  plumbing  $55.60;  sundry  $27.15 .  82  75 

Water  rates,  y.  1913,  $30;  sundry  supplies  $48.65 .  78  05 

Truro  Public  Building  ($1,868.16) — 

Caretaker:  W.  Roebuck,  Apr.  $33.33;  A.  Westbury,  11  m.  $366.63 .  399  96 

Chambers  El.  Lt.  &  Power  Co.:  light,  y.  to  Mar.  1,  1914 .  641  34 

Murray,  W.  K.:  alterations  to  post  office  $460;  sundry  $39.12;  less  $160  paid  in  1912-13  339  12 


Carried  forward .  75,377  74 
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Truro  Public  Bu  lding — Concluded. 

Office  Specialty  Co.:  4  trucks  $240;  freight  $21.49 .  261  49 

Truro  Town:  sewer  tax  $40.50;  water  rates,  1913,  $30 .  70  50 

Walker  &  Son:  paint  $19.20;  screens  $13;  sundry  $49.85 .  82  05 

Lamps  $40;  sundry  $33.70 . . .  73  70 

Westville  Public  Building  ($848.25) — 

Caretaker,  W.  Connors,  y.,  $399.96;  ‘Intercolonial  Coal  Co.,  45-96  tons  coal  $172.37 .  572  33 

Pictou  County  Elect.  Co.:  light,  11  m.  to  Feb.,  1914 .  161  82 

Lamps  $19.80;  water  rates,  to  Nov.,  1913,  $21;  sundry  $73.30 .  114  10 

Weymouth  Public  Building  ($75) — 

Rent,  June  1-Mar.  1,  1914:  T.  C.  Rice .  75  00 

Windsor  Immigration  Office  ($112.50) — 

Rent,  6  m.  to  Dec.,  1913:  Bank  of  Nova  Scotia . i .  112  50 

Windsor  Public  Building  ($1,329.45) — 

Caretaker,  J.  A.  Mosher,  y.,  $499.92;  Redden,  A.  G.,  repairs  $55.75 .  555  67 

Smith  &  Co.,  62-6  tons  coal  $287.30;  Windsor  Elec.  Co.,  light,  1913,  $409.65,  supplies  $13.55  710  50 

Painting  letter  boxes  $15.50;  w-ood  $10.50;  sundry  $37.28 .  63  28 

Wolfville  Public  Building  ($296.93) — 

Harris,  R.  E.  &  Sons:  54-985  tons  coal .  296  93 

Yarmouth  Public  Building  ($3,390.30) — 

Caretaker,  W.  H.  Whelan,  yr.,  $399.96;  care  of  clock,  1913,  $75 .  474  96 

Baker  &  Co.,  50  t.  coal,  $343.50;  Pettet,  J.  G.,  plastering  $104.19 .  447  69 

Morton,  G.  J.:  2  sets  grates  $45;  iron  $56.84;  sundry  $130.10 .  231  94 

Murphy,  J.  A.:  painting,  exterior  $764,  iron  work,  doors,  etc.,  $112;  sundry  $3.20 .  879  20 

Yarmouth,  L.  &  P.  Co.:  light,  1913,  $962.83;  supplies  $28.20 . 991  03 

Yarmouth  Waterworks:  water  rates,  1913 .  72  00 

Gas,  9  m.  to  Oct.  1,  $37;  plumbing  $52.53;  wood  $15;  sundry  $188.95 .  293  48 

Charlottetown  Engineer’s  Office  ($93) — 

Telephone,  yr.  to  June,  1914,  $81;  water  rates,  1913,  $12 .  93  00 

Charlottetown  Experimental  Farm  ($218.30) — 

Charlottetow-n  Light  &  Power  Co.,  light,  11  m.  to  Jan.,  1914,  $57.09;  lamps  $5.90 .  62  99 

Lyons  &  Co.:  20-01  t.  coal .  155  31 

Charlottetown  Immigration  Office  ($189.54) — 

Rent,  13  m.  to  Apr.  1,  1914:  Royal  Bank  of  Canada .  189  54 

Charlottetown  Marine  Building  ($2,805.36) — 

Caretaker,  Ed.  Flynn,  yr.,  $524.94;  Beardsley,  A.  W.,  repairs  to  brick  wrork  $430 .  954  94 

Currie  &  Murnaghan:  repairing  roof  $80.90;  plumbing,  etc.,  $119.94 .  200  84 

Lyons  &  Co.,  50-4  t.  coal  $267.05;  Trainor  &  Son,  painting  $285 .  552  05 

Me  Duff,  J.  J.:  time  occupied  letting  contracts,  etc .  58  80 

Powrer,  John:  repairs  to  building  $816;  sundry  $23.40 .  839  40 

Chair  and  desk  $47;  light,  11  m.  to  Feb.  21,  1914,  $18.88;  100  lamps  $45;  water  rates, 

1913,  $22;  sundry  $66.45 .  199  33 

Charlottetown  Public  Building  ($7,115.02) — 

Caretakers:  A.  McKenzie,  yr.,  $706.96;  J.  Savident,  yr.,  $600 .  1,306  96 

Cleaners  $399 . 10;  messengers  $1 , 099 .92 .  1 , 499  02 

Charlottetown  City,  w’ater  rates,  yr.  to  Mar.,  1914 .  225  00 

Charlottetown  Light  &  Power  Co.:  electric  light,  11  m.  to  Feb.  23,  1914,  $1,036.31;  gas 

$872.52;  lamps,  etc.,  $73.96 .  1,982  79 

Crabbe,  S.  W.:  dustbane$36;  fire  hose  $24;  sundry  $41.08 .  101  08 

Full,  G.  E.,  155-33  t.  coal  $823.23;  Higgins,  L.,  repairs  $153.60 .  976  83 

Leigh,  E.  E.:  200  lamps  $100;  sundry  $44.73 .  144  73 

Office  Specialty  Co.:  2  steel  cabinets  $95.55;  freight  $4.21 .  99  76 

Pelton  &  Co.:  2  desks  and  2  chairs  $75;  sundry  $6 .  81  00 

Queen  Square  Garden  Comm.:  care  of  grounds,  1912 .  300  00 

Trainor  &  Son:  19  street  boxes  S31;  sundry  $66.84 . 97  84 

Filing  cabinet  $50.88;  removing  snow7  $27;  2  storm  windows  $17;  repairing  floor  $25.20; 

sundry  $179.93 .  300  01 

Georgetown  Public  Building  ($672.45) — 

Caretaker:  A.  D.  McLellan,  Sept.-Jan.,  $50;  A.  D.  McPhee,  Apr.-Aug.,  Feb.-Mar.,  $70. .  120  00 

Currie  &  Murnaghan:  sundry  repairs,  etc .  98  80 

Macdonald  &  Bros.:  99  gal.  oil  $24.75;  sundry  $43.47 .  68  22 

O’Brien,  W.  H.,  painting  $136;  Poole  &  Thompson,  23-8  t.  coal  $165.58 .  301  58 

Wood  $7.50;  travel  $23.35;  sundry  $53 .  83  85 

Montague  Public  Building  ($060.61) — 

Caretaker,  II.  S.  Reardon,  yr.,  $159.96;  Paton  &  Co.,  desk  and  chairs  $89 .  248  96 

Montague  Electric  Co.:  light,  yr.  to  Mar.  1,  1914,  $67.48;  supplies  $12.50 .  79  98 

-  Poole  &  Thompson:  36-7  t.  coal  $226.21;  2  lights  $4.70 .  230  91 

Fuel  $26.77;  p.o.  fittings  $34.30;  sundry  $39.69 .  100  76 

Souris  Public  Building  ($1,664.91) — 

Caretaker,  R.  F.  St.  John,  yr.,  $399.96;  McNeill,  A.,  painting  $277 .  676  96 
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Souris  Public  Building — Concluded. 

Lyons  &  Co.,  15-49  t.  coal  1133  17:  Paquefc,  A.  I?.,  painting  exterior,  etc.,  $137 .  270  17 

Matthew  &  McLean:  25  01  t.  coal  $210.34;  linoleum  $8.10 .  218  44 

McDonald,  A.:  ton  carbide  $100;  sundry  $40. 72;  voucher  out  R.  75985  $111 .11 .  257  83 

Travel  $34.55;  wood  $36;  window  screens  $45;  sundry  $125.96 .  241  51 

Bummerside  Armoury  ($57.18) — 

Sidewalk  $52.58;  sundry  $4.60 .  57  18 

Bummerside  Public  Building  ($1,801.33) — 

Caretaker:  A.  McCormack,  1^  m.;  A.  McSween,  10|  m .  399  96 

Cameron,  S.:  staging  building  $118;  sundry  $30. 80 . *. . .  148  80 

Holman,  R.  T.:  GG-9G  t.  coal  $443.77;  sundry  $5.95 .  449  72 

Strong  &  Co.:  dustbane  $12;  lamps  $7.20;  sundry  $59. 72 .  78  92 

Summerside  Town:  water  rates,  yr.,  $36;  hose  $2 .  38  00 

Sun  Electric  Co.:  electric  light,  yr.  to  Feb.,  $391.35;  sundry  $14.60 .  405  95 

Labour  $116.30;  painting  letter  boxes  $10.50;  sundry  $153. 18 .  279  98 

Tignish  Public  Building  ($855.68) — 

Caretaker,  J.  N.  Chiasson,  yr.  to  March .  399  96 

Tignish  Trading  Co.:  35  t.  coal  $327.50;  381  gal.  oil  $83.82;  sundry  $107.10 .  418  42 

Lamps  $6;  wood  $24;  sundry  $7. 30 .  37  30 

Bathurst  Public  Building  ($2,326.26) — 

Caretaker,  J.  H.  Doucet,  yr.,  $399.96;  care  of  clock  $50 .  449  95  „ 

Bathurst  Electric  &  Water  Power  Co.:  light,  11  m.  to  Jan.  9. . . .  904  33 

Bathurst  Lumber  Co.,  32-46  t.  coal,  $289.64;  Eddy  Co.,  repairing  tower  $246.73 .  536  37 

Blanchard,  J.  O.i  renewing  flooring,  etc. . . . .  131  10 

•  Palmer,  E.  J.:  trimming  arc  lamps,  repairing,  etc .  77  75 

Lamps  $8.40;  wood  $42;  cleaning  $23;  sundry  $93. 35 .  166  75 

Campbellton  Public  Building  ($1,794.87) — 

Caretaker,  C.  Watson,  yr.,  $399.96;  Shives,  R.  K.,  75  t.  coal  $432.75 .  832  71 

Campbellton  Town:  electric  light,  1913,  $723.90;  water  $56. 25 . . . . .  780  15 

English,  A.  H.:  boiler  section  $30;  sundry  $24.97 .  54  97 

Lamps  $18.70;  lawn  fence  $43.20;  wood  $14;  sundry  $51.14 .  127  04 

Carleton  Public  Building  ($399.96) — 

Caretaker,  Mrs.  J.  C.  Leonard,  yr.  to  Mar .  399  90 

Chatham,  N.B.,  Public  Building  ($1,319.01) — 

Caretaker,  C.  Johnson,  yr.,  $300;  Johnson,  Ed.,  69-9  t.  coal  $395 .70 .  695  70 

Chatham  Town:  electric  light,  yr.  to  Feb.,  $406.47;  water,  yr.  to  Mar.,  $20 .  426  47 

Walsh,  W.  &  R.:  sundry  labour  and  supplies . 95  56 

Plumbing  $21.60;  exchange  service,  1913,  $45;  sundry  $34.68 .  101  28 

Clair  Immigration  Office  ($130) — 

Rent,  13  m.  to  Jan.,  1914:  Thos.  Levesque .  130  00 

Dalhousie  Public  Building  ($1,495.34) — 

Caretaker,  W.  Gould,  yr.,  $399.96;  Powell,  C.,  32-5  t.  coal  $280 .  679  96 

Gallop,  W.  A.:  changing  gutter  pipes  $49;  sundry  $21.87 .  70  87 

McDonald,  D.:  176  gal.  oil  $47.52;  sundry  $20. 82 .  68  34 

Rubenstein  Bros.:  240  box  fronts  $431 .60;  sundry  $19.57 — .  451  17 

Stewart,  D.  A.,  concrete  floor  in  basement  $90;  Troy,  P.  B.,  porch  $52 .  142  00 

Replacing  old  boxes  with  new  ones  $35;  water  rates,  yr.  to  Mar.,  $26;  sundry  $22 .  83  00 

Edmundston  Immigration  Building  ($120) — 

Rent  of  building,  yr.  to  Mar.  1,  1914:  L.  R.  Belanger . *. .  120  00 

Fairville  Post  Office  ($1,209.08)— 

Caretaker,  A.  Scott:  Feb.  3-28,  1913,  yr.  to  Mar.,  1914 .  430  91 

Colwell,  C.  E.,  29*  t.  coal  $171.11;  Corbitt,  11.  A.,  concrete  walks  $225 .  396  n 

St.  John  Railway  Co.:  electric  light,  13  m.  to  Feb.  7,  1914 .  193  23 

Moving  safe  $40;  freight  $24.05;  telephone,  Apr.  4-Mar.  31,  $39.55;  water,  1913,  $18; 

sundry  $67. 23 . ' . . . .  188  83 

Fredericton  Engineer’s  Office  ($732.16) — 

Machum,  J.  C.,  partitions  $190;  Shea,  D.  J.,  plumbing  $140 .  330  00 

Pitts,  H.  H.,  rent,  9  m.  to  Mar.  31,  191 1 .  300  00 

Light,  6  m.  to  Dec.,  1913,  $12.16;  telephone,  9  m.  to  Mar.,  $27;  3  fans  $63 .  102  16 

Fredericton  Experimental  Station:  coar$34;  sundry  $8. 64 .  42  64 

Fredericton  Immigration  Office  ($634.33) — 

Rent:  Miss  E.  Byrne,  yr.  to  Mar.,  1914,  $399.96;  H.  G.  Fenety,  July-Nov.,  1912,  $50. . . .  449  96 

Morrison,  S.  L.:  18  tons  coal .  157  00 

Light,  Mar. -Oct.,  1913,  $19.12;  water,  6  m.  to  May,  1913,  $7.50;  sundry  75c .  27  37 

Fredericton  Post  Office  ($2,273.24) — 

Caretaker,  L.  Yerxa,  yr.,  $499.92;  cleaners  $24 .  523  92 

Fredericton  Gas  Light  Co.:  light,  11  m.  to  Feb.  28 .  673  12 

Fredericton  City,  water,  yr.  to  Apr.,  1914,  $81;  Wandless  Bros.,  plumbing  $111.15 .  192  15 

Hale,  C.  A.,  carpenter  work  $284.85;  Morrison,  S.  L.,  55-48  tons  coal  $471.54 .  756  39 

Building  shelves  $32;  painting  letter  boxes  $44. 25;  sundry  $51. 41 .  127  66 


Carried  forward .  110,528  18 
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Grand  Falls  Public  Building  ($1,199.68) — 

Caretaker,  J.  R.  Graham,  yr.,  $399.96;  Starr,  R.  P.  &  W.  F.,  40  tons  coal  $360 . 

Grand  Falls  Town:  electric  light,  Oct.-Dec.,  $42.30;  water,  2  yrs.  to  Nov.  1,  1914,  $64.50 

Taylor,  G.  M.:  19-32  tons  coal  $167.54;  wood  $7.84;  sundry  $7.15 . 

White,  J.  L.:  3  tons  coal  $34.50;  wood  $13;  sundry  $46.75 . 

Cartage  $32.75;  7  lamps  $4.20;  sundry  $19.19 . 

Hartland  Public  Building  ($853.79) — 

Caretaker,  J.  W.  Adams,  yr.,  $499.92;  Dibble  &  Son,  28-6  tons  coal  $221.84 . 

Carbide  $34;  fuel  $52.08;  water,  yr.  to  June,  1914,  $30;  sundry  $15.95 . 

Hillsborough  Public  Building  ($703.27) — 

Caretaker,  R.  Slater,  yr.,  $399.96;  Steeves,  J.,  plumbing  $75.99 . 

Moncton  Tramways,  Electric  &  Gas  Co.:  gas  light,  yr.  to  Feb . 

Dustbane  $12;  12  screens  $7. 50;  sundry  $12. 50 . 

Marysville  Public  Building  ($544.42) — 

Caretaker,  J.  Inch,  yr.,  $150;  Morrison,  S.  L.,  29-9  tons  coal  $285.81 . 

Water  $26;  wood  $12;  sundry  $70.61 . 

Moncton  Public  Building  ($2,781.84) — 

Caretaker,  E.  B.  Hicks,  yr.,  $450;  McDonald,  A.,  painting  $58.75 . 

Moncton  City:  concrete  walks  $366.94;  water,  yr.  to  June  1,  1914,  $134 . 

Moncton  Tramways,  Electric  &  Gas  Co.:  11  m.  to  Feb.,  1914,  electric  light  $499.89,  gas 

$505.27 . .' 

Office  Specialty  Co.:  2  trucks  $120;  freight  $12.75 . 

Perry,  G.  F.:  lamps  $43.34;  sundry  $72.34 . 

Sumner  Co.:  laying  gutter,  etc. ,$71.49;  dustbane  $31 .50;  sundry  $11.05 . 

Watson,  W.  M.:  sundry  plumbing . 

Two  chairs  and  2  stools  $19;  wardrobe  $17;  sundry  $111.42 . 

Newcastle  Public  Building  ($1,375.56) — 

Caretaker,  P.  Keating,  yr.,  $449.94;  Stothart  Co.,  46-5  tons  coal  $312.33 . 

Newcastle  Town:  electric  light,  11  m.  to  Feb.,  $483.30;  water,  1914,  $35 . 

Lamps  $15;  repairs  to  cornice  $12;  sundry  $67.99 . 

Perth  Public  Building:  repairs  to  truck . 

Richibucto  Public  Building  ($1,633.72) — 

Caretaker,  G.  Hollcran,  yr.,  $399.96;  Forbes,  W.  E.,  supplies  $77.10 . 

Kent  Electric  Co.:  electric  light,  yr.  to  Mar.  15,  1914 . 

McKinnon,  W.  R.,  fence  $425;  O’Leary,  R.,  45-05  tons  coal  $361.66 . 

Cartage  $23;  clock  $25;  lamps  $31.55;  sundry  $43.07 . 

Sackville  Public  Building:  freight  on  mail  truck . 

Sussex  Public  Building  ($2,033.76) — 

Caretaker,  T.  Goggon,  yr.,  $399.96;  Brown,  T.  H.,  45  tons  coal  $391 .50 . 

Cripps,  A.  E.:  p.  o.  boxes,  installed  $150;  Sussex  Town,  water,  1913,  $49.50 . . . . . 

Fairweather,  W.  S.:  covering  boiler  $38.28;  repairing  roof,  etc.,  $152.95;  sundry  $56.72; 

to  be  refunded  $122.85 . 

Rubenstein  Bros.:  353  box  fronts  $510.91;  sundry  $32.30 . 

Sussex  Mfg.  Co.:  electric  light,  yr.  to  Mar.  6,  1914 . 

Oil  $9.25;  wood  $18;  sundry  $21.90 . 

St.  John  Custom  House  ($16,094.59) — 

Caretaker,  N.  J.  Morrison,  yr.,  $840;  messenger,  J.  A.  Paul,  $699.96 . 

Cleaners,  $52.25;  elevator  man,  Mar.,  1914,  $60;  firemen,  $1,310 . 

Bustin,  C.  L.:  3  desks  and  2  tables,  $90.40;  sundry,  $5 . •  •  • . 

Can.  Sand  Blast  Co.:  sandblasting,  $6,904.87;  pointing,  $1,440;  less  $1,110  paid  in  1912-13 

Drury  &  Son,  2  cases  $78,  sundry  $13;  Gibbon  &  Co.,  6-05  t.  coal  $51.38 . 

Earle,  W.  N.:  cleaning  218  windows,  $119.11;  sundry  $32.30 . 

Maritime  Electric  Co.:  installing  light  in  express  room . 

New  Brunswick  Telephone  Co.:  exchange,  2  telephones-,  yr.  to  Mar.  31,  1914 . 

Office  Specialty  Co.:  cabinet  $102.75;  sundry  $24.28 . 

Polly,  G.  T.:  350  ft.  fire  hose  $133;  Wilson,  J.  E.,  repairs  $134.00 . 

Starr,  It.  P.  &  W.  F.,  300-29  t.  coai  $2,026.96;  Thorne  &  Co.,  hardware  $127.36 . 

St.  John  City:  rent  of  lots  $22;  water,  1913,  $1,541.32 . 

St.  John  Railway  Co.:  yr.  to  Feb.  3,  1914,  electric  light  $182.30;  gas  $602.08 . 

Desk  $27;  partition  $30;  painting  $48;  sundry  $358.02 . 

St.  John  Engineer’s  Office  ($1,709.66) — 

Canadian  Bank  of  Commerce:  rent,  yr.  to  Feb.  1 . 

Everett,  C.  E.,  2  desks  and  3  chairs . 

N.B.  Telephone  Col:  telephone  exchange,  4  yr.  to  Mar.,  1914,  $160;  No.  1309,  Apr. -June 

$13;  No.  561  and  2,597,  Apr.-Scpt.,  Jan.-Mar.,  $77.25 . 

Office  Specialty  Co.:  4  cabinets  $114.50;  4  stools  and  2  chairs  $28.50;  sundry  $14.94. . .. 

St.  John  Board  of  Trade:  rent,  3  in.  to  July,  1913 . . 

Light,  May  9-Nov.  8,  $2.52;  table  $16;  sundry  $25 . 

St.  John  Immigration  Buildings  ($0,356.76) — 

Watchmen,  F.  Haslein  $660,  J.  Sleeth  $060;  fireman  $20 . 

Clark,  C.  R.,  installing  tungstens  $75;  Colwell,  C.  E.,  117-11  t.  coal  $825.24 . 


$  cts. 
110,528  18 


759  96 
106  80 
182  53 
94  25 
56  14 

721  76 
132  03 

475  95 
195  32 
32  00 

435  81 
108  61 

508  75 
500  94 

1,005  16 
132  75 
115  68 
114  04 
257  10 
147  42 

762  27 
518  30 

94  99 
5  00 

477  06 
247  38 
786  66 
122  62 
1  92 

791  46 
199  50 

370  80 
543  21 
79  64 
49  15 

1,539  96 
1,422  25 

95  40 
7,234  87 

142  38 
151  41 
58  65 
90  00 
127  03 
267  60 
2,154  32 
1,563  32 
784  38 
463  02 

1,137  50 
105  45 

250  25 
157  94 
75  00 
43  52 

1,340  00 
900  24 


1—  9v 
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Brought  forward .  141,765  63 

St.  John  Immigration  Building — Concluded. 

McGiverin,  J.  S*,  83-9  t.  coal .  672  79 

St.  John  City:  rent  of  lot,  yr.  1913,  $2, 105.32;  water  1913,  $695.42 .  2,800' 74 

St.  John  Railway  Co.:  el.  light,  yr.  to  Feb.,  1914 .  586  88 

Fuel  $40.86;  sundry  $15.25  .  56  11 

St.  John  Immigration  Detention  Building  ($623) — 

Caretaker,  R.  Stackhouse,  yr.  to  Mar.  31 .  623  00 

St.  John  Marine  and  Fisheries  Office  ($68.02) — 

Office  Specialty  Co.:  2  cases  $30;  2  chairs,  $8;  desk  $27;  freight  $3.02 .  68  02 

St.  John  Post  Office  ($12,106.15) — 

Caretakers,  J.  Killen  $600,  A.  R.  Garrity  $4S0 .  1,080  00 

Care  of  clock,  yr.  to  July,  1913,  $80;  cleaners  $360.50 .  440  50 

Elevator  man,  E.  Haney,  yr.  $720;  engineer,  J.  Wolfe,  $780 .  1,500  00 

Bates,  Ed.:  staging  and  repairs  to  roof  $46.75;  sundry  $54.60 .  101  35 

Can.  Sand  Blast.  Co.:  sand-blasting,  15,709  s.  ft.  $1,963.63;  pointing  $470 .  2,433  63 

Christie  Co.,  cabinet  $65;  Craig,  J.,  painting,  etc.  $69.22 .  134  22 

Dominion  Coal  Co.,  11-57  t.  coal  $50.49;  Staples,  A.  G.,  tinting  $83.60 .  134  J9 

Drury  &  Son:  mezzanine  floor  $300;  sundry  $29.20 .  329  20 

Magee  &  Co.:  copper  work  $45;  sundry  $24.80 . 69  80 

Manchester,  Robertson,  Allison:  linoleum  $64.96;  sundry  $5.40 .  70  36 

Maritime  Electric  Co.:  lamps  $42.65;  sundry  $39.39 .  82  04 

Office  Specialty  Mfg.  Co.:  cabinet  $34.80;  3  trucks  $180;  sundry  $43.58 .  258  38 

Starr,  R.  P.  &  W.  F.,  115-66  t.  coal  $792.39;  Webb  &  Son,  repairs  $62.92 .  855  31 

Stephenson  &  Co.:  repairs  to  elevator  $127.94;  sundry  $13.43 .  141  37 

St.  John  City,  water,  1913 .  1,185  39 

St.  John  Railway  Co.,  yr.  to  Feb.  4,  1914;  elec,  light  $2,748.91;  gas  $154.48 .  2,903  39 

Thorne  &  Co.:  lamps  $73.40;  sundry  $71.46 .  144  86 

Cleaning  windows  $36.90;  desk  $24;  concrete  floor  $35;  sundry  $146.36 .  242  26 

St.  .John  Quarantine  Station  ($742) — 

Caretaker,  F.  Hargrave,  yr.  $720;  water  $22 .  742  00 

St.  John  Savings  Bank  ($1,428.20) — 

Can.  Sand  Blast.  Co.:  sand  blasting  $721;  pointing  $125 .  846  00 

Gibbon  &  Co.,  48-2  t.  coal  $354.38;  St.  John  City,  water,  1913,  $43.91 .  398  29 

St.  John  Railway  Co.:  gas,  yr.  to  Feb.  13,  1914 .  121  08 

Coal  $23.13;  wood  $18;  sundry  $21.70 .  62  83 

St.  Leonard  Immigration  Building  ($105)— 

Rent,  15  m.  to  Feb.,  1914,  O.  Roy . . .  105  00 

St.  Stephen  Immigration  Office  ($192.44) — 

Rent,  yr.  to  Feb.  13,  1914,  D.  Johnson  .  150  00 

Coal  $29.60;  water,  yr.  to  Mar.,  1914,  $12.84 .  42  44 

St.  Stephen  Public  Building  ($1,645.44) — 

Caretaker,  W.  Evans,  yr.  $549.96;  Purves,  W.  C.,  29  t.  coal  $214.60 .  764  56 

Steeves,  E.:  installing  bath,  basin,  new  pipes,  etc .  208  52 

St.  Croix  Gas  Light  Co.:  gas,  1913,  $424.90;  bridge  office,  6  m.  to  July  1913,  $14.40 .  439  30 

St.  Stephen  Town:  water,  July-Oct.,  1912,  Jan.  1,  1913-Mar.  31,  1914 .  109  11 

Lamps  $9;  wood  $24.50;  papering,  etc.,  $20;  sundry  $72.45 .  125  95 

Tracadie  Lazaretto  ($2 ,728.11 ) — 

Firemen:  A.  Arseneault  $261.93;  P.  Arseneault  $492.10 .  754  03 

Legere,  Soeur:  labour  $37,  105  cords  wood  $400 .  437  00 

Stothart  Mercantile  Co.:  161*535  t.  coal .  1,482  88 

Wood  $8.75;  303  lbs.  blaugas  $45.45 .  54  20 

West  St.  John  Post  Office  ($269.40) — 

Care  of  clock,  C.  R.  Clark,  yr.  to  Jan.  25,  1914 .  65  00 

St.  John  Railway  Co.:  elec,  light,  yr.  to  Feb.  2,  1914 .  169  80 

Wood  $12,  water,  1913,  $10.50,  sundry  $12.10 .  34  60 

Woodstock,  N.B.,  Public  Building  ($1,465.45) — 

Caretaker,  W.  Hay,  yr.,  $450;  care  of  clock,  yr.  to  Jan.,  $75 . 525  00 

Dibblee  &  Son,  35-95  t.  coal,  $329.17;  Woodstock  Town,  water,  $34 .  363  17 


Woodstock  Woodworking  Co.:  cabinet  $30;  sundry  $32.95 .  62  95 

Bookcase  $15;  wood  $6;  "wiring  $6;  sundry  $100.23 .  127  23 

Maritime  Provinces  Generally  ($1,421.09) — 

Travel  and  outlay:  W.  Bishop  $610.90;  J.  J.  McDufif  $54.20;  D.  H.  Waterbury  $527.21..  1,192  31 

Cartage  $40.35;  telegraph  and  telephone  tolls  $30.19 .  70  54 

King’s  Printer  $29.69;  Stationery  Office  $128.55 .  158  24 

Acton  Vale  Public  Building  ($810.07) — 

Caretaker,  F.  X.  Beauregard,  12  m.  to  Mar.  31,  1914,  at  $41.66 .  499  92 

Acton  Vale  Waterworks  Co.,  1  yr.  to  May  1,  1914 .  24  00 

Guertin,  Pierre:  lighting,  yr.  to  Mar.  2,  1914,  953-08  k.w.  hrs.  at  15c,  meter  $1 .  143  93 

Mongeaux,  N.  J.:  12-33  t.  coal  at  $8.50 .  104  80 

Small  payments:  7  cds.  wood  $15.75,  sundry  $21.67 .  37  42 


Carried  forward .  169,486  52 
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Brought  forward .  169,486  52 

Arthabaska  Public  Building  ($3,641.59) — 

Caretaker,  Dr.  E.  O.  Belleau,  12  in.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Arthabaska  Town:  w  ater  161  m.  to  Dec.  31,  1913 .  143  75 

Arthabaska  W.  &  P.  Co.:  light  11  m.  to  Feb.  28,  1914,  $346.16,  supplies  $2.05 .  348  21 

Dawson  <fe  Co.,  Ltd.,  electrical  supplies  $114.03;  Ouellet,  J.  B.,  35-43  t.  coal  at  $9.25... .  441  81 

Picker,  Roland:  clock  $15,  storage  $45 .  60  00 

Quesnel,  August:  building  concrete  wall  and  deepening  canal  connecting  drain  pipes  as 

per  tenders  $1,915,  less  $100  paid  in  1912-13.,  V-49 .  1,815  00 

Rubenstein  Bros.:  repairing  216  letter  boxes .  52  50 

Balance  on  clock  $48.67;  wood  $69;  lamps  $32.65;  3  fire  extinguishers  $29.10;  4  panes  of 

glass  $27.90;  sundry  $69.49 .  276  81 

Travel  and  outlay:  W.  J.  Hickey  $30.40;  J.  Jessup  $73.15 .  103  55 

Asbestos  Public  Building  ($78  .75) — 

Asbestos  Co.:  rent  Oct.  5,  1912-July  5,  1913 .  78  75 

Aylmer  Public  Building  ($651.37) — 

Caretaker,  L.  Chartier,  12  m.  to  Mar.  31,  1914,  at  $8.33;  cleaning  $2.50 .  102  48 

Aylmer  Coal  and  Supply  Co.:  15  t.  coal  at  $7.25;  7  cds.  w'ood  $25.50;  sundry  $9 .  143  25 

Aylmer  Town:  wrater  rates,  9  m.  to  Dec.  31,  1913 .  29  25 

Ellacott,  J.  A.,  lamps,  12  at  55c,  50  at  48e,  25  at  40c,  50  at  37c,  25  at  35c;  Hull  Elec.  C’o., 

lighting,  11  m.  at  $16.66 .  251  11 

Repairing  windows  $15;  3  fire  extinguishers  $29.70;  sundry  $80.60 .  125  30 

P  uharnois  Public  Building  ($621.54) — 

Leduc  &  Fortin:  cleaning,  tinting,  etc.,  as  per  tender .  160  00 

Leduc,  J.  L.:  rent  Feb.  1-Dec.  31,  1913,  11  m.  at  $12.50 .  137  50 

Lefebvre  Bros.:  installing  elec,  wdring,  etc.,  as  per  contract .  110  00 

Taylor,  J.  &.  J.:  safe  $135,  freight  $5.78 .  140  78 

Clock  $12;  4  chairs  and  1  stool  $23;  4  lamps  $10;  sundry  $28.26 .  73  26 

Berthier  Public  Building  ('$468.69) — 

Caretaker,  J.  A.  Rockray,  12  m.  to  Apr.  1,  1914,  at  $6.25 .  75  00 

Berthier  Village:  wrater,  1  yr.  to  Dec.  31,  1913  33  40 

Harnois,  Hernias,  enlarging  coal  bin  as  per  tender  $50,  extra  $9.96;  Lamarche,  F.  O. 

14-015  t.  coal  at  $10,  wood  $71 .  271  11 

St.  Maurice  L.  &  P.  Co.:  lighting  Apr.  21-Mar.  20,  502  k.w.  hrs.  $49.52,  supplies  $1 .  50  52 

Oxford  furnace  $15;  door  check  $6.75;  sundry  $16.91 .  38  66 

Black  Lake  Public  Building  ($150) — 

Larochelle,  Alfred:  rent,  1  yr.  to  Dec.  28,  1914 .  150  00 

Bolton  Centre  Public  Building  ($1.66) — 

Small  payments,  sundry .  1  66 

Buckingham  Public  Building  ($603.15) — 

Caretaker,  F.  F.  Bisson,  12  m.  to  Apr.  1.  1914.  at  $10 .  120  00 

Bisson,  F.  L.:  wood,  5  cds.  at  $2.50,  11  at  $5 .  67  50 

Buckingham  Town:  water,  July,  1913-May,  1914 . .  31  00 

Lapierre,  E.  M.:  oiling,  painting,  etc.,  $30.85;  sundry  $32.50 .  69  35 

Maclaren,  Albert:  lighting,  yr.  to  Dec.  31,  1913.  18  lamps  at  $4  each  per.  an.,  18  at  $3  126  00 

Traders  Co.,  24  t.  coal  at  $7.70 .  184  80 

Small  payments,  sundry . .". .  4  50 

Cacouna  Public  Building  (887.50)— 

Dionne,  Thos.:  rent,  July,  1912-Mar.,  1914,  at  $50  per  an .  87  50 

Cap  Rouge  Experimental  Farm  ($244.50) — 

Falardeau  &  Co.:  coal,  3-225  t.  at  $12,  -5  at  $11,  2-75  at  $10,  20  at  $8 .  231  70 

Small  payments,  labour . . .  12  80 

Chicoutimi  Public  Building  ($1,920-61) — 

Caretaker,  G.  A.  Blais,  12  m.  to  Apr.  1,  1914,  at  $45.83,  clock  1  yr.  $50 .  599  96 

Chicoutimi  Elec.  L.  &  W.  Co.:  lighting,  1  yr.  to  Dec.  28,  1913,  4,684-1  k.w.  hrs.  at  10c; 

meter  $3;  supplies  $2.82;  water  $225 .  699  23 

Cote,  Boivin  &  Co.:  40-747  t.  coal  at  $8.50;  furnace  grate  $18;  sundry  $17.07 .  381  42 

Guay,  Ovide,  repairs  to  heating .  143  80 

Wood,  8  cds.,  $48,  sundry  $48.20 .  96  20 

Coaticook  Public  Building  ($1,222-40) — 

Caretaker,  I.  Baldwin,  12  m.  to.  Mar.  31,  1914,  at  $41.66 .  499  92 

Coaticook  Town:  Lighting  1  yr.  to  Mar.  1,  1914  (flat),  $257.52;  supplies  $10.98;  water 

rates,  1  yr.  to  Sept.  1,  1913,  $50 .  318  50 

Webster,  W.  C.  &  Son:  34  tons  coal  at  $7.40 .  251  60 

Wood,  15  cds.  at  $2;  2  wire  baskets  $11.30;  clock  $10;  sundry  $101.08 . 152  38 

Cookshire  Public  Building  ($922.34) — 

Caretaker,  S.  Wright:  12  m.  to  Mar.  31,  1914,' at  $33.33 .  399  96 

Cookshire  Town:  water  9  m.  to  Dec.  31,  1914 .  15  00 

Gauthier,  L.  G.  D.:  new  piping,  etc., .  108  33 

Blanche,  E.  J.  &  Co.:  25  tons  coal  at  $8 .  200  00 

Westbury,  E.  L.  &<P.  Co.:  lighting,  1  yr.  to  Mar.  1,  1914.  1,496-5  k.w.  hrs.  at  10c,  sundry 

$6.40 . . ' .  156  05 


.  Carried  forwasd .  180,057  62 
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Brought  forward .  180,057  62 

Cookshire  Public  Building — Concluded. 

Wood,  8  cds.  $26;  2  door  springs  $13.30;  sundry  $3.70 . . .  43  00 

Drummondville  Public  Building  ($1,141.31) — 

Caretaker,  O.  H.  Bernard:  12  m.  to  Mar.  81,  1914,  at  $33.33 .  399  96 

Drummondville  Town:  lighting,  July  1-Dec.  31,  1913  (flat  rate)  $60,  Jan.  and  Feb.,  1914, 

440  k.w.  hrs.  at  5c,  meter  25c,  water  6  m.  to  July  1,  1912,  $11 .  93  25 

Gauthier  Bros.  &  Co.:  200  letter  boxes  $90;  rep.  main  entrance  $100.05;  15  cds.  wood  $56; 

sundry  $48. 50 .  294  55 

Hamel,  Jimmy:  20-26  t.  coal  at  $8.75 . 177  28 

Seguin,  J.  A.  R.:  renewing  plumbing  $S3.70;  sundry  $31.85 .  115  55 

Repairing  safe  lock,  $15,  sundry  $45.72 . . .  60  72 

Dundee  Custom  House  ($311.73) — 

Bicknell,  J.  C.,  rep.  and  tinting  walls  as  per  tender  $53,  extra  $23.15;  Matthews,  A.  S. 

12  tons  coal  at  $7 .  160  15 

McMillan,  J.  D.:  plumbing  as  per  tender  $122.25,  extra  $14.92 .  137  17 

Freight  $1.91;  5  cords  wood  $12.50 .  14  41 

Farnham  Public  Building  ($1,380.57) — 

Caretaker,  J.  Belanger:  12  in.  to  Mar.  31,  1914  at  $25 .  300  00 

Berthiaume  &  Lanouc:  10  tons  egg  coal  at  $7.10 . 71  00 

Farnham  Town:  lighting  Dec.  1912-Dec.  1913,  782-4  k.w.  hrs.  at  10e.,  meter  $3.25; 

supplies  $73.05;  water  1  y.  $20 .  174  54 

Office  Specialty  Mfg.  Co.:  2  style  XXX  trucks  at  $60  each;  freight  $9.13 .  129  13 

Phelie,  Louis:  renewing  p.o.  fittings,  verandas  etc.  as  per  tenders  $325,  extra  $61.40 .  386  40 

Rubenstein  Bros.:  90  p.o.  boxes  $153;  2  brass  grills  $40;  sundry  $28.60 . 221  60 

Wood  $39;  truck  $11;  2  door  checks  $14.10;  sundry  $33.80 .  97  90 

Fraserville  Public  Building  ($1,109.48) — 

Caretaker,  E.  Dube  12  m.  to  Apr.  1,  1914  at  $33.33 . 399  96 

Doucet,  E.  A.:  25-305  tons  coal  at  $8.90 .  225  22 

Fraserville  City:  lighting  Jan.  1,  1913-Mar.  26,  1914,  1,696  k.w.  hrs.  $160.67;  water  1  y. 

to  Mar.  31,  1914,  $200 .  360  67 

Wood,  15  cords  at  $2;  painting  2  trucks  $15;  ladders  $11.20;  sundry  $67.43 .  123  63 

Granby  Public  Building  ($1,634.17) — 

Caretaker,  Win.  Bourgeois,  12  m.  to  Mar.  31,  1914  at  $25 .  300  00 

Barre  &  Charron:  repairs  to  plaster  $353;  sundry  $43.03 .  396  03 

Durand  Hardware  Co.:  varnish  $24.50;  door  checks  $24.50;  sundry  $11.19 .  60  19 

Langlois,  J.  B.:  rep.  chimney  as  per  tender .  60  00 

Granby  Village:  lighting,  Jan.  2-Dec.  31,  1913,  2,055  k.w.  hrs.  $166.48;  meter  $9.60;  water 

1  y.  to  May  1,  1914,  $150 .  326  08 

Monty  Bros.:  dustbane  S12.25;  2  boxes  soap  $9.50;  brooms  $7.20;  sundry  $44.17 .  73  12 

Phoenix  &  Girard: '30  tons  coal  at  $7.30;  sundry  $19.65 .  238  65 

Roof  drain  $22;  20  cords  wood  $61;  sundry  $97.10 .  180  10 

Grandes  Piles  Public  Building  $1.25) — 

Small  payments,  sundry .  1  25 

Hull  Public  Building  ($1,195.01) — 

Caretaker,  T.  J.  Madore,  12  m.  to  Apr.  1,  1914  at  $12.50 .  150  00 

Bisson,  E.  R.:  alterations  for  parcel  post  as  per  tender .  90  00 

Hull  City:  taxes,  1  y.  to  May  1,  1913,  $271.22;  street  watering  387  ft.  at  5c .  290  57 

Hull  Coal  Co.,  23-585  tons  coal  at  $7.60 .  179  25 

Ottawa  Elec.  Co.:  light,  1  y.  to  Mar.  9,  1914,  599-4  k.w.  hrs.  $425.30,  meter  74c .  426  04 

Clock  $15;  4  cords  wood  $10;  sundry  $34.15 .  59  15 

Iberville  Public  Building  ($702.59) — 

Caretaker:  A.  Courtois,  12  m.  to  Mar,  31,  1914  at  $40 .  480  00 

Donaghy,  John:  12-205  tons  coal  at  $6.10 .  74  45 

St.  John’s  Electric  Light  Co.:  Dec.  29,  1911-Feb.  26,  1914,  1,323  k.w.  hrs.  at  7|c. ;  meter 

$6.50 .  105  74 

Lamps  $21.50;  door  check  $5.50;  sundry  $15.40 .  42  40 

Isle  Verte  Engineer’s  Office  ($116) — 

Bertrand,  IL  H.,  rent,  13  m.  to  Feb.  1,  1914  at  $7,  telephone,  y.  1913,  $25 .  116  00 

Joliette  Public  Buildings  ($1,792.95) — 

Caretaker,  Adolphe  Ratel:  12  m.  to  Mar.  31,  1914  at  $41.66 .  499  92 

Bourgeois,  S.:  29-505  tons  coal  at  $8 . 230  04 

Charland,  A.:  decorating  post  office,  Oct.  1913 .  50  00 

Dauphin,  Mrs.  M.  A.:  rent  of  office  of  Asst.  P.O.  Inspector,  Dec. -Feb.  1914 .  66  00 

Dostaler,  D.  A.:  repairing  letter  boxes  $18,  sundry  $51.55 . 69  55 

Filiatrault,  Ad.:  desk  $25;  7  chairs  $27;  book-case  $22;  rug,  9  x  12,  $25;  3  filing  cabinets 

$115;  sundry  $27.50 .  241  50 

Joliette  Town:  lighting  12  m.  to  Nov.  1 , 1913  at  $1 1 .10  (flat  rate);  water  1  y .  to  Nov.  1913, 

$108;  repairing  sewer  pipes  $38.05 . 279  25 

Richard,  J.  B.:  interest  on  delayed  payment  of  purchase  price  of  Armoury  site .  62  68 

Wood,  12  cords  $45;  2  latches  $20;  painting  p.o.  boxes  $15;  sundry  $208.01 .  288  01 
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Joliette  Weights  and  Measures  Office  ($293.33) — 

Previllc,  Mrs.  J.  L.:  rent  Jan.  22,  1913-Feb.  28,  1914,  13§  m.  at  $22 .  293  33 

Knowlton  Public  Building  ($778.50) — 

Caretaker:  L.  H.  Pibus,  12  m.  to  Mar.  31,  1914  at  $12.50;  painting  $4;  water,  1  y.  to  Apr. 

1,1914  $21 . • .  175  00 

Brome  Lake  Elec.  P.  Co.:  elec,  light  1913,  1,442  k.w.  hr.  at  10c.;  meter  $3 .  147  20 

Mills,  E.  E.:  31-09  tons  coal  at  $8,  sundry  $20.49 .  209  23 

Wood,  21  cords  at  $2.50;  lamps  $34.93;  blinds  $18.95;  sundry  $80.75 .  187  13 

Lachine  Public  Building  ($480.18) — 

Caretaker,  P.  O.  Robert,  12  m.  to  Mar.  31,  1914  at  $8.33 .  99  90 

Lachine  Town:  elec,  lighting,  1,345  k.w.  hr.  $93.80;  meter  $1.15;  water,  1  y.  to  June 

30,  1914,  $57.07 . . .  152  02 

Martin  &  Co.,  Ltd.:  coal,  2  tons  at  $7.25,  14-5  tons  at  $7;  wood  $05 .  181  00 

Sweeping  powder,  500  lb.  $14;  sundry  $33.20 .  47  20 

Lachute  Public  Building  ($1,214.22) — 

Caretaker,  D.  Joss:  12  m.  to  Mar.  31,  1914  at  $33.33 .  399  96 

Ayers,  W.  H.:  coal,  3- 135  tons  at  $8.50,  19-99  tons  at  $8.25 .  191  55 

Dumas,  Amedee:  repairs  to  fire  walls  $85.83;  water  rates  1  y.  $37.50 .  123  33 

Lachute  Elec.  Light  System:  lighting  12  m.  to  Apr.  1,  1914,  11m.  at  $37.33,  1  m.  at  $33.60  444  23 

Repairing  roof  $19.75;  4  loads  wood  $8;  door  check  $6;  sundry  $21.40 .  55  15 

Laprairie  Public  Building  ($799.77) — 

Caretaker,  Jos.  Brisson,  P.M.:  12  m.  to  Mar.  31,  1914  at  $12.50 .  150  00 

Beaulieu,  Alfred:  6  loads  woocQat  $4.50;  166  gal.  oil  at  25c.;  sundry  $39.35 .  107  85 

Brossard,  Emery:  21-427  tons  coal  at  $8 . .' .  171  42 

Demers,  A.  A.:  water  1  y.  to  Feb.  1,  1914  $45;  repairing  pipe  $9 .  54  00 

Duranceau,  P.  A.:  repairing  sewer  pipes  as  per  tender  SL 53;  extra  $59 .  315  00 

Small  payments:  sundry .  1  50 

L’Assomption  Public  Building  ($673.03) — 

Caretaker,  A.  Martel:  12  m.  to  Mar.  31,  1914  at  $25 .  300  00 

L’Assomption  Town:  water  rates  y.  1913 .  65  00 

Laval  Elec.  Co.:  lighting  Mar.  31,  1913-Mar.  2,  1914,  701  k.w.  hr .  73  88 

Rho,  Chas.:  20-258  tons  coal  at  $7.70 . v .  156  00 

Lamps,  50  at  42c.;  5  cords  wood  $18.75;  sundry  $38.40 . ' .  78  15 

L’Epiphanie  Public  Building  ($69.50) — 

Office  Specialty  Mfg.  Co.:  filing  cabinet  complete  $68- 75;  freight  75c .  69  50 

Levis  Public  Building  ($2,911.54) — 

Caretaker:  C.  Lamontagne,  12  m.  to  Mar.  31,  at  $35.41,  clock,  1  y.,  $50 .  474  92 

Bissonette,  T.  &  Bro.:  repairs  to  plumbing  and  furnace .  54  00 

Fancher,  A.,  safe  as  per  order  $300;  Gravel,  Ad.,  197  lamps  $99.95 .  399  95 

Fournier,  T.  D.:  7  trucks  at  $32;  repairing  and  painting  6  trucks  $160 .  384  00 

Lizotte,  Fran.,  carting  snow,  400  trips  at  10c.;  carting  ashes  $12 .  52  00 

Noel  Pierre,  installing  basin  etc.  $69.85;  Paquct  &  Jean,  soap  $10,  sundry  $40.74 .  120  59 

Quebec  Ry.  L.  H.  &  P.  Co.:  light  11  m.  to  Feb.  28,  1914,  3,883-4  k.w.  hr.  at  12c.,  meter 

$2.75;  Robitaille,  P.,  60  tons  coal  at  $6.90,  wood,  9  cords  at  $7,  1  cord  at  $6 .  951  74 

Vachon,  C.  E.:  counter  $130.50;  cupboard  $65;  2  desks  $S0;  7  chairs  $57.50;  clock  $15; 

sundry  $44.08 .  392  08 

Drafting  table  $18;  decorating  building  $23.80;  sundry  $40.46 .  82  26 

Longueuil  Public  Building  ($765.89) — 

Caretaker,  PL  H.  Lamarre:  12  m.  to  Mar.  31,  1914  at  $25 . 300  00 

Denicourt,  C.  P\,  25  tons  coal  at  $7.20;  Lamarre,  A.  Z.,  paint  as  per  tender  $61 .  241  00 

Montreal  L.  H.  <&  P.  Co.:  light  11  m.  to  Feb.  3,  1914,  1 ,135  k.w.  hr.  at  7c.,  meter  $1.65. .. .  81  10 

Pointing  brick  $39.85;  wood  $12;  ladder  $7;  lamps  $14;  sundry  $70.94 .  143  79 

Magog  Public  Building  ($1,760.46) — 

Caretakers  at  $33.33  per  m.:  N.  Lacasse  10  m.;  J.  Dearsley  2  m.  to  Mar.  31 .  399  96 

Magog  Town:  light  15  m.  to  Apr.  1,  1914  at  $10.66;  water  1  y.  $78.56 .  328  46 

Mullens,  T.  B.,  34- 18  tons  coal  at  $?. 20;  Waterman,  O.  C.,  repairing  p.o. boxes  $60 .  306  09 

Rubenstein  Bros.:  repairing  locks  of  p.o.  boxes  $364.70;  100  box  fronts  $177.20;  sundry 

$41.14 .  583  04 

Lamps  $39.62;  wood  $27;  sundry  $82.29 .  148  91 

Marieville  Public  Building  ($1,645.20) — 

Caretaker,  P.  Prairie:  12  m.  to  Mar.  31,  1914  at  $25;  Nov.  13-30,  1912  $15 .  315  00 

Arch.  Steel  Metal  Co.:  account  paid  for  E.  &  R.  Lachance  deducted  from  $500  balance 

due  them .  458  08 

Badeau,  L.  A.:  clock  as  per  tender  $450,  less  paid  in  1912-13,  V-51,  $225,  balance .  225  00 

p]ng.  Equip,  and  Supply  Co.:  135  tungsten  lamps .  52  48 

Evans  &  Sons,  balance  on  clock  $73;  Poulin,  W.  E.,  coal,  4-135  tons  at  $7.70,  15-322  tons 

at  $7.45 .  218  99 

Marieville  Town:  light,  12  in.  to  Dec.  31,  1913  at  $6.50;  water,  1}  y.  $42 .  120  00 

Office  Specialty  Mfg.  Co.:  desk  $26.75;  arm  chair  $16;  2  chairs  and  1  stool  $27 .  69  75 

Set  grate  bars  $23.04;  rug  $18.50;  2  cords  wood  $14;  sundry  $130.36  .  185  90 


Carried  forward .  200,883  36 


V— 1 34 


AUDITOR  UFA' URAL'S  REPORT,  1913-191} 


5  GEORGE  V.,  A.  1915 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  200,883  36 

Megan  tie  Public  Building  ($4,032.75) — 

Caretaker,  S.  Brousseau:  12  in.  to  Apr.  1,  1914  at  $33.33 .  399  96 

Brousseau,  Alfred:  alterations  to  sorting  cases  $55;  sundry  $20.68 .  75  68 

Dion,  Jos.:  furnace  grates  $9.75;  lamps  $10.20;  sundry  $31.58 . 51  53 

Evans,  A.  H.:  25 * 315  tons  coal  at  $8.75;  Lencourt.,  Dr.  U.,  claim  for  injuries  $125 .  346  50 

Goulet,  Jos.:  alterations  to  clock  tower  $1,500;  sundry  $33.20 .  1,533  20 

Laroche,  Jos.:  constructing  sidewalks,  fencing  etc.  as  per  contracts .  845  00 

Megantic  Village:  light,  Apr.  1-Mar.  2,  2,127  k.w.  hr.  $229.72,  meter  $2.75;  water,  1 

y.  to  Dec.  31,  1913,  $21;  Neil,  Jas.,  altering  heat  apparatus  $320 .  573  48 

Electric  work  $17.50;  wood,  13  cords  at  $2.25,  6  cords  at  $2;  sundry  $92.05 .  150  80 

Travel  and  outlay:  W.  J.  Hickey  $28.90;  J.  Jessup  $27.70 .  56  60 

Montmagny  Public  Building  ($1,295.53) — 

Caretaker.  H.  Courtcau:  12  m.  to  Mar.  31,  1914  ar  $33.33 .  399  96 

Basin  E.  L.  &  P.  Co.:  light  Mar.  29-Dec.  31,  1,171-5  k.w.  hr.  at  10c.;  meter  $2.25;  4 

lamps  $30;  sundry  $33.25 .  182  65 

Bell  Telephone  Co.:  rent  of  telephone  for  y.  1913,  office  $20,  residence  $15 .  35  00 

Bernier,  E.,  building  cupboard,  cabinet,  wardrobe,  etc .  105  10 

Boulanger,  E.  &  Ron:  20-14  tons  coal  at  $8.50;  water  1  y.  $50 . 221  19 

Dube,  Maxime:  blinds  $45.75;  sundry  $43.32 .  89  07 

Office  Specialty  Mfg.  Co.:  desk  $24;  3  tables  $39;  sundry  $30.31 . 93  31 

Rubenstein  Bros.:  repairing  letter  boxes  $101;  sundry  $1.55 .  102  55 

Wood,  5  cords  at  $7,  5  at  $3.50;  sundry  $14.20 .  66  70 

Montreal  Archives  Building  ($457.99) — 

Dominion  Trust  Co.:  rent,  Quebec  Bank  bldg.,  Oct.  21-31  $30.14,  Nov.  1-Mar.  31, 

1914,  5  m.  at  $83.33;  light  to  Feb.  1,  1914  $11.20 .  457  99 

Montreal  Bonaventure  Ry.  Station  ($702.05) —  s 

Major,  J.  A.  &  Co.:  erecting  building  $275;  repairing  windows  etc.  $48.30 .  323  30 

Office  Specialty  Mfg.  Co.:  6  style  XXX  trucks  at  $60;  freight  $18.75. . .  .^ .  378  75 

Montreal  Canadian  Ordnance  Corps  ($2,000) — 

Delorme,  S.  Est.:  rent  of  272-274  St.  Paul  St.,  1  y.  to  Feb.  1,  1914 .  2,000  00 

Montreal  Canadian  Pacific  Ry.  Station  ($384.58) — 

Office  Specialty  Mfg.  Co.:  6  style  XXX  trucks  at  $60;  freight  $24.58 .  384  58 

Montreal  Canal  Customs  ($143.11) — 

Montreal  L.  H.  &  P.  Co.:  light  May  31-Oct.  31,  1,356  k.w.  hr.  at  6c.,  meter  75c .  82  11 

Roll  top  desk  $35;  chair  $10;  sundry  $16 . ., .  61  00 

Montreal  Clerk  of  Works  Office  ($506.13) — 

Bell  Telephone  Co.:  rent  of  telephone,  1  y.  to  Apr.  1,  1914,  M.  3019,  $68.88,  E.  3645, 

$43.75;  tolls  $47.65 .  160  28 

Merchants  Bank:  rent  1  y.  1o  Feb.  1,  1914  $250;  water  1  y.  $13 .  263  00 

Carpet,  25f  yd.  $38.50;  laundry  $19;  sundry  $25.35 .  82  85 

Montreal  Custom  House  ($17,502.80) — 

Caretaker,  C.  Daudelin:  12  m.  at  $41.66;  care  of  clock,  1  y.  $80 .  579  92 

Cleaners  to  Apr.  1,  1914:  C.  Girard,  12  m.  at  $55;  F.  X.  Bernier,  11-968  m.  at  $55;  A. 

Clairmont,  12  m.  at  $50;  A.  Cousineau,  12  m.  at  $50 . .  2,518  22 

Firemen  to  Apr.  1,  1914:  B.  Lajeunesse,  12  m.  at  $65;  T.  McMahon,  11-678  m.  at  $65; 

plumber,  A.  Tremblay,  11-774  m.  at  $60 .  2,245  48 

Bell  Telephone  Co.:  rent  of  telephone  M.  4098,  1  y.  to  Dec.  31,  1913 .  33  54 

Daudelin,  C.,  cleaning  outside  of  building,  Oct.  1912-Dec.  1913 .  125  00 

Dawson  &  Co.,  Ltd.:  sundry  repairs  and  electrical  supplies .  103  37 

Deschamps,  G.  &  Co.:  constructing  cashier’s  office  as  per  specifications .  275  00 

Farquhar,  Robertson  Ltd.:  161-075  tons  coal  at  $7.50 .  1,208  06 

Filiatrault  Lesage:  74  yd.  tarpaulin  at  $1.40,  sundry  $12.90 .  116  50 

Harris  Construction  Co., Ltd.:  moving  Canal  custom  building  from  Mill  St.  to  Blacks  Bridge  2,985  33 

Labrecque,  J.  O.  &  C’o.:  11-23  tons  coal  at  $8.25;  wood  $12.25 . 104  91 

Lafleur,  I.  L.,  Ltd.:  1  box  toilet  paper  $10.50;  6  chamois  skins  and  6  sponges  $9.60;  door 

set  $3.50;  sundry  $42.26 .  65  86 

Lessard,  T.  A  Sons:  413  lb.  solder  at  $40c.;  381  lb.  sheet  lead  at  12c.,  100  lb.  sheet  copper 

at  40c.;  labour  1,037  h.  at  60c.;  sundry  $48.46 .  921  58 

LeTourneux,  Son  &  Co.:  6  feather  dusters  at  $1 .90;  70  ft.  moulding  at  6c.;  200  ft.  sash 

cord  $3;  sundry  $52.95 .  71  55 

Major,  J.  A.  <fc  Co.:  It  iron  steps  $50;  rep.  steps,  40  h.  at  40c.;  sundry  60c .  66  60 

Mallette,  Louis:  grates,  534  lb.  at  8c.;  boiler  grates  $16;  1  case  toilet  paper  $10.50;  sundry 

$11.05 . 80  27 

Melville  Office  Furniture  Co.:  2  roll  top  desks  and  1  tilting  chair .  84  25 

Montreal  City:  water  1  y.  to  May  1,  1914 .  491  79 

Montreal  L.  H.  &  P.  Co.:  light,  Jan.  31-Oct.  31,  Nov.  29-Jan.  31,  14,217  k.w.  li.  $851.02; 

meter  $3.30;  gas,  335,700  cu.  ft.  $310.56;  meter  $7 .  1,171  88 

Connell,  Thos.:  installing  pump  and  connecting  radiator  $160;  sundry  repairs  $166.59.  .  .  326  59 

Office  Specialty  Mfg.  Co.:  3  bases  $16.50;  12  sections  $186;  3  sliding  shelves  $14.25;  3 

tops  $10.50 . • .  227  25 
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Montreal  Custom  House — Concluded. 

Page,  Omer,  cartage,  26  loads  at  $2;  Tremblay,  F.  &  Co.,  plank  $143.80 .  195  80 

Stewart,  Wm.  &  C’o.:  installing  Pullman  ventilating  system .  2,948  75 

Walker,  Jas.:  8  sets  casters  $23;  hardware  $36.93 .  ’  59  93 

West  Disinfecting  Co.:  euchrelyptum,  32  gals .  56  00 

Wilders,  Ltd.:  cabinet  $75;  5  chairs  $40;  desk  $40;  3  stools  $27.50;  mirror  $4.50;  clock  $4  191  00 

Rep.  marble,  48  h.  at  65c.;  cartage  $32.25;  flushometer  $12.50;  electric  fixture  and  shade 

$14.50;  sweeping  powder  $7;  sundry  $150.92 .  248  37 

Montreal  Customs  Express  ($11,611.70) — 

Firemen  to  Apr.  1,  1914:  J.  Quinn,  12  m.  at  $70;  J.  Donovan,  12  m.  at  $60 .  1,560  00 

Alexander  Bldg.  Co.,  Ltd.:  rent,  3  m.  to  Jan.  31,  1914 .  6,250  00 

Baillargeon,  J.  B.:  cartage,  10§  h.  at  $6,  6§  h.  at  $4;  moving  safe  $15 .  104  00 

Labrecque,  J.  O.  &  Co.:  coal,  29-75  tons  at  $8.50.  7-23  tons  at  $8.25;  wood  $3 .  315  55 

Lessard,  T.  &  Sons:  installing  2  Lessard  filters  $320;  plumbing  $63.65 .  383  65 

Major,  J.  A.  &  Co.:  laying  hardwood  floor  as  per  tender .  240  00 

McCrory,  P.  &  Co.,  Ltd.:  120-655  tons  coal  at  $7.75 .  935  09 

McLennan  Lumber  Co.,  Ltd.:  2,833  ft.  pine  at  4c.;  cartage  50c .  113  82 

Melville  Office  Furniture  Co.:  5  flat  top  desks  $115;  3  arm  chairs  $24 .  139  00 

Montreal  City:  constructing  sidewalk,  ^  cost  of  140  ft.  at  $2-8406  per  ft.;  water,  1  y.  to 

May  1,  1914,  $246.38;  snow  cleaning  $92  87 .  538  09 

Montreal  L.  H.  &  P.  Co.:  light,  Jan.  31-Oct.  31, 1913,  13,903  k.w.  h.  at  6c.,  meter  $1 .35;  gas 

Dec.  31,  1912-  Dec.  5,  1913,  13,200  c.  ft.,  $12.31,  meter  40c .  848  24 

Perkins  Electric  Co.,  Ltd.:  wire  and  cord  $33.75;  sundry  $22.71 .  56  46 

Wheelbarrow  $7;  3  iron  plates  $15;  rep.  boiler  $19.50;  hardware  $42.61;  3  gal.  paint  $9; 

sundry  $34.69 .  127  80 

Montreal  Engineer’s  Office  ($3,595.66) — 

Bell  Telephone  Co.:  rent  of  telephone,  M.  8325,  1  y.  to  Apr.  1,  1914,  $89.63,  M.  4126,  1  y., 

$74.59,  E.  5540,  Apr. -June,  1913,  $8.75,  E.  1518,  1  y.  to  Apr.  1,  1914,  $35;  moving 

telephones  $2 . .  189  97 

Beardmore  &  Co.:  rent,  12  m.  to  Apr.  1,  1914,  at  $66.67  per  m .  800  04 

Dorchester  Realties,  Ltd.:  rent  for  Shaughnessy  Bldg.,  Nov.  1-Jan.  31,  1914,  at  $4,820 

per  an . . .  1 , 205  00 

Eclipse  Mfg.  Co.,  Ltd.:  metal  filing  cabinet  as  per  tender .  974  00 

Montreal  City,  water,  1  y.,  $26;  Merchants’  Bank,  rent,  Feb.  to  Mar.,  1913,  $200 .  226  00 

Office  Specialty  Co.:  setting  up  steel  work  in  Shaughnessy  Bldg.,  72  h.  at  $1 .25;  sundry  $1  91  00 

Wilders,  Ltd.:  2  Axminster  rugs  $61  50;  screen  $7.50;  2  mats  $4.25 .  73  25 

Blinds  $32.60;  sundry  $3.80 .  36  40 

Montreal  Examining  Warehouse  ($24,442.58) — 

Engineer:  M.  Boyer,  12  m.  to  Apr.  1,  1914,  at  $70 .  840  00 

Carpenters,  12  m.  to  Apr.  1,  1914,  H.  Valiquette,  12  m.  at  $70,  A.  Poirier,  12  m.  at  $65; 
cleaners,  to  Apr.  1,  1914,  at  $55  per  m.,  J.  Larocque,  12  m.,  S.  Lanctot,  12  m.,  J.  B. 

Desjardins,  12  m.,  U.  Paquette,  12  m.,  J.  Brunet,  12  m .  4,920  00 

Electrician,  A.  Nuttall,  12  m.  to  Apr.  1,  1914,  at  $65;  firemen,  J.  Forgues,  10-915  m.  at  $65, 

A.  Tremblay,  12  m.  at  $60 .  2,209  53 

Elevator  attendants  to  Apr.  1,  1914,  at  $60  per  m.:  N.  Prudhomme,  12  m.;  S.  McGarry, 

12  m.;  H.  Marchand,  12  m.;  J.  Neville,  12  m.;  A.  Drouin,  12  m.;  A.  Barette,  12  m.; 

A.  Lesieur,  1  m.  at  $55,  11  at.  $60 .  5,035  00 

Bell  Telephone  Co.:  rent  of  telephone  M.  2454,  1  y.  to  Apr.  1,  1914 .  52  71 

Bryson,  J.,  cartage,  34  loads  at  $1 .50;  Page,  Omer,  cartage,  50  loads  at  $2 .  151  00 

Charles  Elevator  Co.,  Ltd.:  repairing  elevator  $85.82;  labour  $61 .30;  sundry  $24.67 .  171  79 

Constantin  &  O’Brien:  repairing  engines,  boilers,  etc.:  294  lb.  steel  at  6c.;  18  lb.  rubber 

packing  at  $1.25;  178£  lb.  iron  at  5c.;  1,997  h.  labour  $906.23;  sundry  $275.91 .  1,231  23 

Cote  Bros.  &  Burrett:  Worm  shaft  for  elevator  $25;  labour,  240  h.  at  75c.;  repairing  pump, 

20  h.  at  60c.;  sundry  $17.25 .  234  25 

Dawson  &  Co.,  Ltd.:  fuses,  6  at  $3/30,  12  at  $1.20;  2  cutouts  at  $6.60;  shades  and  globes 

$29.13;  sundry  $91. 02 .  167  55 

Dominion  Lubricating  Oil  Co.:  oil,  51  gal.  at  65c.,  45  gal.  at  45c.,  28  gal.  at  90c.;  sundry 

$5.50 .  S4  10 

Gray,  H.  &  Co.:  769  lb.  white  waste  at  12?c.;  sundry  $21.36 .  117  49 

Hall,  Geo.,  Coal  Co.:  coal,  199-47  tons  at  $4.15,  103-84  at  $4 .  1,243  29 

Harris  Construction  Co.,  Ltd.:  erecting  wooden  walls  to  replace  stone,  etc .  869  80 

Lafleur,  I.  L.,  Ltd.:  paint,  etc.,  $24.60;  front  door  $4;  2  brushes  at  $2.25  each;  1  case 

toilet  paper  $10.50;  sundry  $119.51 . .  163  11 

Le  Tourneux,  Son  &  Co.:  2  cases  toilet  paper  at  $10.50;  25  ft.  hose  at  72|c.;  250  lb.  soft 

soap  at  4Jc.;  7  chamois  skins  at  $1 .50  each;  sundry  $61 .35 .  122  25 

Lessard,  T.  &  Sons:  Lessard  filter  as  per  tender  $250;  sundry  $6.50 .  256  50 

Mallette,  Louis:  24  rubber  gaskets,  17  lb.  at  $1.25;  135  lb.  white  waste  at  12c.;  1  case 

toilet  paper  $10.50;  sundry  $13.53 .  61  49 

Mathieu,  H.  &  Co.:  1.000  ft.  pine  at  3*c.;  506  ft.  oak  at  II5C.;  plank,  565  ft.  at  6c.,  500  ft. 

at  7Jc.;  sundry  $53. 10 .  217  70 

Melville  Office  Furniture  Co.:  2  desks,  1  at  $31,  1  at  $22 .  53  00 
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Montreal  Examining  Warehouse — Concluded. 

Montreal  City:  water  (flat  rate,  1  y.)  §946.72,  additional  143,070  gal.  at  §1.15  per  M  gal.; 

meter  $8;  snow  cleaning  §82.65 .  1,201  89 

Montreal  L.  II.  &  P.  Co.:  light,  Jan.  JR-Oct.  31,  Nov.  29-Jan.  31,  46,088  k.w.  h.  at  6e.; 
meter  §6.60;  electric  power,  12  m.  to  Mar.  31  at  §49.33;  gas,  Sept.  30-Dec.  31,  464,100 

cu.  ft.,  §432.88;  meter  §13 .  3,809  72 

O’Connell,  Thos.:  sink  §12;  2  gas  heaters  $14;  labour,  113  h.  at  60c.;  sundry  §92.61 .  186  41 

Office  Equipment  Co.,  3  desks  at  $31;  Rae  &  Donnelly,  14  c.  electric  carbons  $59 .  152  00 

Thomson,  Ered  &  Co.:  73  lb.  wire  at  40c.;  labour  $159.60;  sundry  $24.75 .  213  55 

Tremblay,  F.  &  Co.:  600  ft.  plank  $43.20;  pine  $143;  sundry  $35.21 .  221  41 

Ulley,  J.  J.  Si  Son:  wire  partition  for  grocery  dept . .  ,51  50 

West  Disinfecting  C'o.:  32  gal.  euchrelyptum  §1.75 .  56  00 

Wilders,  Ltd.:  2  desks  at  $35;  1  rotary  chair  $7.50 .  77  50 

Boiler  compound  $39.91;  30  gal.  La-Lo  spray  at  $1.25;  53  gal.  oil  at  65c.;  4  adapters  $20;  * 

2  metallic  packings  $19;  16  fuse  receivers  $18.75;  sundry  $101 . 20 .  270  81 

Montreal  Immigration  Building  ($4,093.08) — 

Evans  Bros.,  Ltd.:  60-63  tons  coal  at  $7.75;  bagging,  15-085  tons  at  50c .  477  44 

Montreal  City:  water,  1  y.  to  Jan.  16,  1914,  419,740  cu.  ft.  at  $1.15  per  M  cu.  ft.;  meter 

§4;  snow  cleaning  $3.04 .  489  74 

Montreal  L.  H.  &  P.  Co.:  light,  Jan.  31-Oct.  31,  Nov.  29-Jan.  31,  4,946  k.w.  h.  at  6c.; 
meter  $1.65;  power  for  pumps, 'Dec.  11-Mar.  31,  4-1  h.p.,  $36;  gas,  1  y.  to  Dec.  31, 

1913,  67,300  cu.  ft.,  $62.01;  meter  $3.30 .  399  72 

Rodier,  Est.  Hon.  C.  S.:  rent,  9  m.  to  Nov.,  1913,  at  §291.67;  insurance  $41.19 .  2,  666  22 

Coal  2-04  tons  at  $7.75;  wood  $33;  1  brl.  “dustbane”  $8.75;  sundry  $2.40 .  59  96 

Montreal  Inland  Revenue  Office  ($3,734.12) — 

Caretaker,  M.  O’Donnell,  12  m.  at  $20;  fireman,  L.  St.  Jean,  12  m.  at  $60 .  960  00 

Canada  Electric  Co.:  wiring  and  piping  $795;  11  electroliers  $250 .  1,045  00 

Labrecque,  J.  O.  &  Co.:  coal,  5-535  tons  at  $8.50,  45-665  tons  at  $7.75;  wood  $4 .  404  96 

Lessard,  T.  &  Sons:  1  Lessard  filter  $160;  new  roof  as  per  tender  $465 .  625  00 

Le  Tourneux,  Son  &  Co.:  60  lb.  oil  paint  at  30c.;  1  gal.  varnish  $5;  door  spring  and  check 

$7.50;  4  chamois  skins  at  §1 .50;  sundry  $40.93 . 77  43 

Montreal  City:  water,  1  y.  to  May  1,  1914,  $117.37;  snow'  cleaning  $24.68 .  142  05 

Montreal  L.  H.  &  P.  Co.:  light,  Feb.  21-Oct.  31,  Nov.  29-Jan.  31,  1,890  k.w.  h.  at  6c., 

meter  $1.50;  gas,  Sept.  30,  1912-Dec.  31,  1913,  132, 100  cu.  ft.,  $124.08,  meter  $4.20. .  .  243  18 

Wire  rack  $8;  343  ft.  pine  at  8c.;  desk  $35;  chairs  $7.50;  298  lb.  grates  at  8c.;  cartage,  20 

loads  at  $1.50;  10  gal.  euchrelyptum  at  $1.75;  sundry  $87.22 .  236  50 

Montreal,  Lymburner’s  Office  ($445.73) — 

Bell  Telephone  Co.:  rent  of  telephone,  W.  458,  1  v.  to  Apr.  1,  1914,  $35,  St.  Ls.  7701,  Oct.- 
Dec.,  1913,  $9.25,  M.  7796,  15  m.  to  Apr.  1,  1914,  $71.25,  M.  8245,  June  11,  1912-Apr.  1, 

1914,  $100.38;  moving  telephones  $4;  tolls  $44. 25 .  264  13 

Seminaire  St.  Sulphice:  rent  Feb-Apr.,  1913 .  181  60 


Dorchester  Realties,  Ltd.:  rent  of  offices  in  Shaughncssy  Bldg.,  Room  810,  Sept.  1-Jan. 

31,  1914,  $1,713.34,  Room  908,  Nov.  1-Jan.  31,  1914,  at  $1,975  per  an .  2,207  09 

Gougeon,  Mrs.  J.:  rent  of  offices  209  Commissioners  St.,  May  1-Nov.  1,  1913,  at  $1,250 

per  an .  625  00 

Hall,  Wm.  M.  &  W.:  2  oak  typewriter  desks  $98;  chairs  $14.50 .  112  50 

Cartage  of  safe  $25;  steel  cabinet  $34;  brass  sign  $11.50;  914  ft.  plank  at  5c.;  electrical 

supplies  §42. 18;  sundry  $15.77 .  174  15 

Montreal  General  Post  Office  ($95,716.57) — 

Caretaker,  I.  Trudeau,  12  m.  to  Mar.  31,  1914,  at  $95.- .  1,140  00 

Carpenters,  to  Apr.  1,  1914:  L.  Bedard,  12  m.  at  $65;  T.  Trudeau,  12  m.  at  $65;  A.  Vallee, 

12  in.  at  $65;  J.  W.  Corbeil,  11  m.  at  $65,  1  at  $56.33;  F.  Valin,  12  m.  at  $65;  L.  M. 

Labelle,  4  m.  at  $65;  F.  Cyr,  8  m.  at  $65,  1  at  $14.03;  D.  Berthiaume,  3  m.  at  $05,  1  at 

$13;  A.  Ste.  Marie,  4  m.  at  $65;  P.  Jones,  4  m.  at  $65,  1  at  $50.33 .  5,493  69 

Charwomen,  to  Apr.  1,  1914:  D.  Royer,  12  m.  at  $28;  A.  Crochetiere,  12  m.  at  $28;  O. 

Laverdure,  12  m.  at  $28 . 7 .  l,f)08  00 


Cleaners,  to  Apr.  1,  1914:  A.  Bastien,  $600;  Ed.  Beaudette,  $600;  J.  Belanger,  $600; 
J.  Bennet,  $110;  N.  Bissonette,  $50;  Wm.  J.  Boots,  $598.39;  J.  Brunet,  $660;  P. 
Clouthicr,  $600;  J.  Davidson,  §600;  D.  Decary,  §600;  H.  Deslauriers,  $590;  A. 
Deschesne,  $605;  A.  Gaignery,  $600;  T.  Gauthiex,  $660;  P.  Germain,  $600;  D.  Hughes, 
$600;  T.  Hughes,  $380;  J.  Jasmin,  $568.95;  F.  Labelle,  $600;  .J.  Laplante,  $600; 
C.  Lauzon,  $600;  J.  Lauzon,  $600;  D.  Ledoux,  $600;  M.  Lorange,  $600;  H.  Martin,  $660; 


H.  Montigr.y,  $550;  J.  P.  Murphy,  §586.66;  J.  Ouiinet.  $600;  \Y.  Paige,  $600-  M.  Pare, 

$600;  E.  Prevost,  $620.97;  H.  Provcncher,  $380.16;  I/.  Prudhomme,  $621.43;  C. 

llochon,  $600;  R.  Roy,  $660;  H.  St.  Pierre,  $600;  E.  Thompson,  $600 .  21,201  56 

Electricians,  to  Apr.  1,  1914:  G.  Fauteux,  12  m.  at  $65;  G.  Flanaghan,  12  in.  at  $65:  F. 

X.  Lefebvre,  12  m.  at  §70,  P.  Lucey,  12  m.  at  $65;  A.  Morrison,  12  m.  at  $125; 

O.  Renaud,  12  m.  at  $70;  L.  D.  Thibault,  12  m.  at  $70 .  6,360  00 
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Montreal  Geneial  Post  Office — Concluded. 

Elevatormen,  12  m.  to  Mar.  31,  1914:  A.  Archambault,  $600;  J.  B.  Bechot,  $720;  A. 
Bourassa,  $720;  Ls.  Brault,  $706.45;  J.  Cantin,  $720;  M.  Carey,  $720;  O.  Chaput, 
$720;  M.  Davies,  $219.04;  H.  Decarie,  $195.96;  W.  Filiatrault,  $720;  O.  De 
Ladurantaye,  $720;  O.  Prudhomme,  $660;  Oscar  Renaud,  $720;  F.  Rochon,  $720; 
W.  J.  Tremblay,  $660;  A.  Trudeau,  $720;  S.  Trudeau,  $720;  C.  Varin,  $660;  W. 

Wickham,  $720 . 

Engineer,  D.  Brown:  12  m.  to  Apr.  1,  1914,  at  $108.33 . 

Firemen,  to  Mar.  31,  1914,  E.  Kelley,  $86.88,  J.  Langcvin,  $672.10,  T.  McTasney,  $44. 14; 
painters,  to  Mar.  31,  1914,  A.  Belisle,  4  d.  at  $2.80;  E.  Hallee,  12  m.  at  $67.50;  J. 

Renaud,  12  m.  at  $80;  sundry  painting,  91§  d.  at  $3,  171|  d.  at  $2.75 . 

Lobby-keepers,  to  Mar.  31,  1914:  G.  Robert,  12  m.  at  $60;  E.  Richer,  12  m.  at  $60;  J. 

Murphy,  12  m.  at  $60 . . 

Messengers,  to  Mar.  31,  1914:  R.  C.  Bisaillon,  $688;  J.  C.  Thibault,  12  m.  at  $65;  J. 

McClanaghan,  12  in.  at  $65;  J.  I.  R.  Barthe,  12  m.  at  $55 . 

Watchmen,  to  Mar.  31,  1914:  C.  Berthiaume,  12  m.  at.  $65;  T.  Thompson,  10  m.  at  $70, 

2  at  $65;  J.  Desautels,  9  m.  at  $65,  1  at  $48.33 . 

Bell  Telephone  Co.:  rent  of  telephone  M.  496,  Jan.  1,  1913-Mar.  31,  1914,  $68.88;  M.  504, 
Apr.  1,  1913-Mar.  31,  1914,  $79.54;  Up.  1201,  Aug.  8,  1913-Mar.  31,  1914,  $22.71;  V.  1442, 
July  1,  1913-Mar.  31,  1914,  $26.25;  M.  8442,  Apr.  13-Sept.  30,  1913,  $17.50;  rent  of 

Set  E.  &  B.,  \\  m.,  $1.80;  tolls  $41.45 . 

Bourassa,  Eugene  &  Co.:  uniforms,  12  at  $20,  3  at  $25;  15  coats  at  $2 . 

Canada  Office  Furniture  Co.,  Ltd.:  50  No-shine  chair  pads  at  $1.50 . 

Dawson  &  Co.,  Ltd.:  200-40  w.  “Mazda”  lamps  at  44c.;  glue  pot  $18 . 

Deschamps,  David  &  Co.:  brooms  and  brushes  $54;  5  cases  toilet  paper  at  $10.50,  1  at 

$10;  1  doz.  feather  dusters  $12;  6  doz.  O.K.  mops  at  $2.25;  sundry  $7.75 . 

Dominion  Lubricating  Oil  Co.:  520  lb.  soap  at  6c.;  15  gal.  metal  polish  at  $2.25;  846  lb. 

liquid  soap  at  6c.;  25  lb.  grease  at  20c.;  sundry  $1.25 . 

Donnelly,  D.:  22  pieces  ice  daily,  May  1-Sept.  30,  1913,  $165;  cartage  $341.44 . 

Dustwaxine  Mfg.  Co.:  432  lbs.  soft  soap  at  6c,  6,250  lbs.  sweep,  powder  at  2 -8c . 

Electric  Equipment  Co.,  Ltd.:  5Q0-60w.  Mazda  lamps  at  37c . 

India  Alkali  Works:  3,363  lb.  White  Star  savogran  at  6|c . 

Lafleur,  I.  L.,  Ltd.:  brooms  and  brushes  $26.65,  1  box  t.  paper,  $11 .50;  50  ft.  hose  at  18c; 

ladder  $7;  sundry  $39.62 . . . 

La-Lo  Mfg.  Co.,  Ltd.:  40  gal.  La-Lo  spray  at  $1.25;  brass  sprayer  $8 . 

Le  Tourneux,  Son  &  Co.:  3  doz.  spittoons  at  $8.40;  2  garbage  cans  $7;  10  ladders  $119.50; 
1  case  toilet  paper  $10.50;  paint,  varnish,  etc.  $102.82;  brushes  &  brooms,  etc.  $131.10; 

sundry  $467.62 . .- . 

Mallette,  Louis:  15  cases  toilet  paper  at  $10.50;  4  doz.  hair  brooms  at  $42;  4  carpet 

sweepers  at  $3.50;  35  doz.  mops  at  $2.25;  sundry  $276.40 . 

McNellen,  C.  H.:  2,150  lb.  “Anti-Dust”  at  3c . 

Montreal  City:  water  rates,  1  y.,  $2,879.93,  extra,  387, 780  gal.  at  $1.15  per  M  gal., 

meter  $3.77,  snow-cleaning  $64.32 . 

Montreal  L.  H.  &  P.  Co.:  light,  Jan.  13-Oct.  31,  Nov.  29-Jan.  31,  275,750  k.w.  h.  at  6c, 
meter  S9.90;  gas,  1  y.  to  Dec.  31,  1913,  12S.100  cu.  ft.,  $119.96;  meter  40c;  current 
Feb.  15,  1913-Mar.  31,  1914,  at  $40  per  h.p.  per  ann.,  elevators,  54-S  h.p.  for  5  m., 
46-4  h.p.  for  6  m.,  46-2  h.p.  for  1  m.,  33-2  h.p.  for  82  m.,  33  h.p.  for  5  m.,  24- 1  h.p.  for 
4^  m.,  15-1  h.p.  for  7  m.,  cleaner,  \\  h.p.  for  4  in.,  8  h.p.  for  3§  m.,  1-2  h.p.  for  1 
m.,  steam-heating,  Jan.  31-May  31,  Sept.  15-Jan.  31,  1,220,000  lb  at  75c.  per  M  lb. 

5, 70S, 000  lb.  at  50c  per  M  lb.,  meter  $22-50 . 

Perkins  Electric  Co.,  Ltd.:  7,420  tungsten  lamps  $2,872.50;  1  arc  lamp  $67.50;  sundry 


$3.60 . ; . 

Safety  Portable  and  Adjustable  Balcony  Co.:  100  pr.  nickel  fasteners . 

Sapho  Mfg.  Co.:  3,000  lb.  Anti-Dust  $83.75;  sundry  $4 . . . 

West  Disinfecting  Co.:  103  gal.  euchrelyptum  at  $1 .75;  rent  of  31  soap  dispensers  at  $2 

each . . . ' . 

Wilders,  Ltd.:  rent  of  30  chairs  $4-50,  75  tables  $22.50,  75  chairs  $22-50,  1  table  $4-50 . 

Sweeping  powder,  3,000  lb.  $107.10;  100  lamps  $34.57;  6  sets  casters  at.  $5;  100  ft.  hose 
at  1 8 1 c ;  100  yd.  Hessian  at  11  ]c;  2  awnings  at  88;  washing  machine  $30;  vacuum  $15; 
morticing  machine  $15;  2-015  t.  coal  $20.22;  61  chamois  skins  $40.70;  sundry  $366- <0 
Montreal  Postal  Station  “A”  ($257.43) — 

Can.  Pac.  Ry.  Co.:  rent,  1  yr.  to  Oct.  31,  1914 . '• . 

Snow-cleaning  $27.23,  hardware  $17.20 . 

Montreal  Postal  Station  “B  ($9,908.20) — 

Caretaker,  T.  Drolet:  12  m.  to  Mar.  31,  1914,  at  $54.17 . . •  •  •  ■  •  •  •  •  •  •  . . 

Cleaners  to  Mar.  31,  1914:  A.  Cunningham,  12  m.  at  $65,  M.  Dorey,  o ■  11 4  at  SoO . . 

Charette  &  Bro.:  1,500,1b.  tar  at  2c,  18  rolls  paper  at  $1.50,  labour  89  hrs.  at  65c,  sundry 


$24 . 

Charters,  Chas.  &  John  Liggett:  rent,  1  yr.  to 
$250 . 


Feb.  28,  $1,500;  extra  mail  room, 


Dec., 


12,341  45 
1,299  96 

3,330  46 
2, 160  00 
2,908  00 


2,243  33 


258  13 
345  00 
75  00 
106  00 

149  75 

121  96 
506  44 
200  92 
185  00 
218  61 

93  78 
58  00 


863  74 

694  65 
64  50 

3,393  96 


24,801  79 

2,943  60 
60  00 
87  75 

242  25 
54  00 


705  29 

213  00 
44  43 

650  04 
1,068  71 

138  85 

1,750  00 


Carried  forward 


378,531  51 
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AUDITOR  CD'S  EllAL'S  REPORT,  1018-191.1 


5  GEORGE  V.,  A.  1915 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  378,531  51 

Montreal  Postal  Station  “B” — Concluded. 

Dustwaxine  Mfg.  Co.;  1,750  lbs  sweeping  powder  at  2-8c.,  922  lbs  soap  powder  at  6c .  104  20 

Harris  Construction  Co.:  installing  hand  elevator  $450;  Presto  gas  heater  $900;  labour 

$88 . 25 ;  material  $97.50 .  1 , 535  75 

Lessard,  T.  &  Sons:  1  Lessard  filter  $140;  sundry  $31.70 .  171  70 

Le  Tourneux,  Son  &  Co.:  6  doz.  “Bon  Ami”  $10.80;  5  hair  brooms  at  $3;  sundry  $109.94  135  74 

Major,  J.  A.  &  Co.:  8  oak  window  frames  at  $6,  labour  45  h.  at  50c.,  147  h.  at  40c., 

sundry  $13. 49 .  142  79 

Malette,  Louis:  6  garbage  cans  at  $4.50,  broom  $3.50,  5  doz.  mops  at  $2.25,  1  case  toilet 

paper  $10.50,  sundry  $50.15 .  102  40 

McCrory,  P.  Coal  Co.:  45-03  t.  coal  at  $7.75 .  348  98 

Montreal  City:  water,  1  y.  to  May  15,  1914,  $449.11,  snow  cleaning  $5.02 .  454  13 

,  Montreal  L.  H.  &  P.  Co.:  light  Jan.  31-Oct.  31,  Nov.  29-Jan.  31,  13,722  k.w.  h.  at  6c., 

meter  $5.70;  gas  Sept.  13-Dec.  31,  291,100  cu.  ft.  $265.64,  meter  $5.50 .  1,100  16 

Connell,  Thos.:  plumbing  fixtures  $475,  sundry  $100.58 .  575  58 

Rubenstein  Bros.:  6  brass  east  grills  $205,  8  engraved  brass  plates  $60;  120  letter  boxes 

$222;  sundry  $112.30 . < .  599  30 

Stewart,  VV.  M.  &  Co.:  installing  Pullman  ventilating  system .  460  00 

Tremblay,  F.  &  Co.:  set  oak  pigeon  holes  $95,  plank  $24.75 .  119  75 

Wilders,  Ltd.:  arm  chair  $10,  rent  of  155  tables  and  chairs  $69 .  79  00 

Opening  safe,  17  h.  at  75c.,  20  gal.  euchrelyptum  at  $1.75;  200  lb.  sweeping  powder  at 
3c.;  303  lbs.  savogran  at  Ojc.,  50  ft.  hose  at  I83C.;  desk  and  chairs  $45.25;  extending 

marble  dado  $35;  sundry  $208.17 .  371  12 

Montreal  Postal  Station  “C”  ($3,918.84) — 

Cleaners  to  Mar.  31,  1914:  N.  Robillard  12  m.  at  $60;  A.  Olivier,  5  m.  at  $50,  1  at  $27.42  997  42 

Charette  &  Bro.:  boiler  $12.50,  labour,  150  h.  at  65c.,  sundry  $24. 16 .  134  16 

Dustwaxine  Mfg.  Co.:  30  gal.  oil  at  $1 .50,  200  lb.  soap  powder  at  7c .  59  00 

Evans  Bros.,  43-26  t.  coal  at  $7.50 .  324  45 

Labrecque,  J.  O.  &  Co.:  coal,  25-415  t.  at  $8,  6-215  t.  at  $7.50,  1  cd.  wood  $8.50 .  258  43 

Le  Tourneux,  Son  &  Co.:  pokers  $7.95;  hose  reel  $3.75;  50  ft.  hose  at  17c.;  broom  $3;  nail 

puller  $1.25;  sundry  $36.58 .  61  03 

Mallette,  Louis:  5S0  lb.  grates  at  8c.,  9  garbage  cans  at  $4.50,  case  toilet  paper  $10.50, 

sundry  $6.10 .  103  50 

Montreal  City:  water,  1  y.  $404.49,  extra  227,550  gal.  at  $1-15  per  M  gal.,  meter  $2.70. . .  668  87 

Montreal  L.  H.  &  P  .Co.:  light,  Jan.  31-Oct.  31,  Nov.  29-Jan.  31,  11,049  k.w.  h.  at  6c., 

meter  $1 .95;  gas,  Sept.  30-Dec.  31,  71,500  cu.  ft.  $65.64,  meter  $4.50 .  735  03 

Thibault,  Mrs.  C.  E.,  rent,  Feb.-Apr.,  1913,  $250;  Wilders,  Ltd.,  42  stools  at  $2.25 .  344  50 

Euchrelyptum,  15  gal.  at  $1.75;  200  lb.  sweep,  powder  at  3c.;  case  toilet  paper,  $10.50; 

washing  machine  $35;  sundry  $154.70 .  232  45 

Montreal  Postal  Station  “D”  ($2,557.94) — 

Caretaker,  J.  H.  Roy:  12  m.  to  Mar.  31,  1914,  at  $60 .  720  00 

Evans  Bros.,  Ltd.:  53-905  t.  coal  at  $7.75;  .  417  77 

Labrecque,  J.  O.  &  Co.:  1-05  t.  coal  at  $7.75,  27-355  t.  at  $7.50;  wood  $8-50 .  221  81 

Mallette,  Louis:  grate  bars  $69.50;  2  cases  toilet  paper  $20;  labour,  62  h.  at  65c.;  sundry 

$21.59 . 15139 

Montreal  City:  constructing  sidewalk,  *  cost  of  68-4  ft  at  $2-3775;  water,  1  y.  to  May  1, 

1914,  $112.50;  snow  cleaning  $17.20 .  211  03 

Montreal  L.  H.  &  P.  Co.:  light,  1  y.  to  Jan.  31,  3,438  k.w.  h.  at  6c.,  meter  $1.65;  gas, 

1  y.  to  Dec.  31,  32,300  cu.  ft.  $29.94,  meter  80c .  238  67 

O’Connell,  Thos.:  installing  radiators  $150;  repairing  skylight  $15.15;  sundry  $14-30 -  179  45 

Thomson,  Fred.  &  Co.:  repairing  motor  $15.50;  labour  95  h.  $42.10,  sundry  $2.85 .  60  45 

Soap,  100  lb.  at  10c.;  500  lb.  sweep,  powder  at  2-8c.;  10  gal.  euchrelyptum  at  $1.75;  2 

clocks  at  $10;  door  set  $9.50;  sundry  $286.37 .  357  37 

Montreal  Postal  Station  “E”  ($3,598.44)— 

Caretaker,  H.  Paquette:  12  m.  at  $60;  care  of  clock,  2  y.  $100..., .  820  00 

Charette  &  Bro.:  labour,  564  h.  at  65c.,  furnace  grates  $15.50;  radiators  $36.80,  gas  heater 

$18,  sundry  $126.61 .  563  51 

Labrecque,  J.  O.  &  Co.:  coal,  1  t.  $8,  16-17  t.  at  $7.75,  2-125  t.  at  $7.50;  sundry,  50c  .  . . .  149  76 

Major,  J.  A.  &  Co.:  observation  gallery  $700;  extending  roof,  etc.,  labour  $195.55; 

material  $212.80;  sundry  $50 .  1,158  35 

Montreal  L.  H.  &  P.  Co.:  light,  Jan.  31-Oct.  31,  Nov.  29-Jan.  31,  8,649  k.w.  h.  at  6c., 

meter  $1.65;  gas,  48,800  c.  ft.  $44.94,  meter  80c .  566  33 

Montreal  W.  &  P.  Co.:  water,  May  1,  1912-May  1,  1914  .  104  29 

Labour,  24?  h.  at  60c.,  10  gal.  euchrelyptum  at  $1 .75,  500  lb.  sweep,  powder  at  2-8c., 

cartage  $37,  sundry  $153 .  236  20 

Montreal  Postal  Station  “N”  ($2,821.49)— 

Ahern  Safe  Co.,  Ltd.,  extra  heavy  safe  $360;  Montreal  City,  water,  7  m . ,  $18.10 .  378  10 

Blache,  Cordelia:  rent,  July  1-Dec.  31,  1913,  6  m.  at  $150,  alterations  $82 .  982  00 

Lessard,  T.  &  Sons:  labour  86  h.  at  60c.,  82  h.  at  25c.,  sundry  $71.54 .  143  64 

Le  Tourneux,  Son  &  Co.:  2  ash  cans  at  $3,  sundry  $58.05 .  64  05 


Carried  forward .  396,475  12 


PUBLIC  WORK#  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance— Continued. 

Brought  forward . 

Montreal  Postal  Station  “X” — Concluded. 

Montreal  L.  H.  &  P.  Co.:  light,  Dec.  1-Jan.  31,  1,145  k.w.  h.  at  6c.,  meter  30c.;  gas, 

Nov.  1'2-Jan.  31,  1,000  cu.  ft.  90c . 

Poirier,  L.  E.:  painting  and  other  work  as  per  contract . 

Rubenstein  Bros.:  250  letter  box  fronts  $374.30,  sundry  $53.98 . 

Wilders,  Ltd.:  wardrobe  $17,  clock  $9,  3  stools  $25.50 . 

Painting,  15?  d.  at  $2-75,  sweep,  powder  $11.50,  100  lb.  soap  powder  $6.50,  1  ease  toilet 

paper  $10.50,  1  table  and  4  chairs  $32,  sundry  $100.90 . 

Montreal  Postal  Station  “S”  ($591.34) — 

Caretaker,  F.  Sauriol:  Mar.  21-July  1,  1913 . 

Aubrey,  Jos.:  coal,  5  t.  at  $8.50,  1  at  $7.75;  wood.  1  cd.  at  $7,  2  at  $2.25 . 

Farquhar,  Robertson,  Ltd.:  26-6  t.  coal  at  $7-75 . 

Montreal  City:  water,  1  y.  to  May  1,  1914,  $37.83;  snow  cleaning  $6.10 . 

Montreal  L.  H.  &  P.  Co.:  gas,  June  13-  Dec.  31,  13,500  cu.  ft.,  $12.15,  meter  60c . 

Montreal  Public  Service  Corporation:  light,  May  1-Feb.  27,  1,319  k.w.h.  $92.33,  meter 

$1.50 . ; . 

Linoleum, -13  yd.  at  $1,  5  gal.  euchrelyptum  at  $1.75,  3  stools  $19.50,  1  case  toilet  paper 

$7.50,  sweep,  powder  $14,  sundry  $35.18 .  . 

Montreal,  Hochelaga  Post  Office  ($2,339.14) — 

Caretaker,  J.  H.  Brown:  12  m.  to  Mar.  31,  1914,  at  $16.66 . 

Labrecque,  J.  O.  &  Co.:  20-91  t.  coal  at  $7.75 . 

Lessard,  T.  &  Sons:  rep.  roof  as  per  tender  $110,  sundry  $7 . 

Major,  J.  A.  &  Co.:  observation  gallery  $805;  work  as  per  tender  $175;  laying  sidewalk, 

etc.,  $329.61;  sundry  $76.80 . , . 

Montreal  City:  water,  1  y.  to  May  1,  1914,  $69.84;  sundry  $8.28 . 

Montreal  L.  H.  &  P.  Co.:  light,  Jan.  31-Oct.  31,  Nov.  29-Jan.  31,  3,977  k.w.  h.  at  6c., 

meter  $1  65;  gas,  Feb.  28-Dee.  21,  98,200  cu.  ft.  $90  98,  meter  50c . 

Furnace  grates  $8.25:  cartage  $2.50;  soap  $4.25;  5  gal.  Dustolio  at  $1.50;  5  gal.  cuchre- 

lyptum  at  $1.75;  sundry  $32.64 . 

Montreal,  Ste.  C'unegonde  Post  Office  ($1,750) — 

?dontreal  City:  rent,  1  y.  to  Jan.  1,  1914 . 

Montreal,  St.  Henri  Post  Office  ($2,081.31) — 

Charwoman,  Mrs.  G.  Colborne:  12  m.  to  Mar.  31,  1914,  at  $28 . 

Charette  &  Bro.:  130  gal.  boiler  $10.75,  labour  98  h.  at  65c.,  sundry  60c . 

Laberge,  R.:  7-62  sq.  cherry  wood  $106-08,  labour  282  h.  at  40c.;  sundry  $77.28 . 

Labrecque,  J.  O.  &  Co.:  16-8  t.  coal  at  $7.75,  2  cd.  wood  at  $6.50,  kindling  $4 . 

Major,  J.  A.  &  Co.:  observation  gallery  $700,  rep.  windows  $17.75 . 

Montreal  L.  H.  &  P.  Co.:  lighting  to  Jan.  31,  1914:  3,978  k.  w.  h.  at  6c.,  meter  $1.65;  gas, 
Nov.  15- June  30,  July  31-Sept.  30,  Nov.  29-Jan.  31,  39,200  cu.  ft,  $36.64,  meter  $1.80 

(overpaid,  3,800  cu.  ft.,  $3.61) . 

Montreal  W.  &  P.  Co.:  water  Nov.  1912-Jan. .  1913,  May  1913-Jan.  1914 . 

Sweeping  powder  $7;  door  check  $6.65;  ladder  $2.50;  toilet  paper  $7.50;  soap  $4.25; 

sundry  $155.32 . 

Montreal  Public  Works  Office  ($463. 75)— 

Gougeon,  Julie:  rent  of  209  Commissioner  St.,  Mar-Oct.,  1913,  8  m.  at  $55 . 

Cartage  $11.75,  sundry  $12 . 

Montreal  Steamship  Inspector’s  Office  ($36) — 

Awnings,  6  at  $6 . 

Montreal  Buildngs  Generally  ($621.89)— 

Page,  Omer:  cartage,  45  loads  at  $2 . 

Cartage  $45.90,  sundry  $10.50 . 

Travel  and  outlay:  R.  L.  Deschamps  $355.54;  E.  Desjardins  $12,  H.  N.  Lymburncr  $56.55, 
Alex.  Morrison  $43.50,  Miss  A.  Thibault  $7.90 . 

Nicolet  Public  Building  ($1,503.25) — 

Caretaker,  U.  Papillon,  12  m.  to  April  1.  1914  at  $43.33 . 

Leblanc,  J.  A.:  work  as  per  tender  $327,  extra  time,  267  h.  at  40c.,  1  desk  $30,  sundry 

$11.45 . 

Lemay,  J.  Bte.,  21-815  tons  coal  at  $8;  Nicolet  Town,  water,  $70.50 . . 

Nicolet  Electric  Co.:  light,  Mar.  19-Mar.  2,  2,074  k.  w.  h.  $156.24,  yard  light,  11  m.  at 

$1,  supplies  $2.30 . .  ■ 

Hose  $11,  60  tungsten  lamps  $20.53,  2  door  locks  $20,  1  box  toilet  paper  $7,  soap  $4,  2^  cords 
wood  at  $4,  sundry  $20.95 . 

Nomining  Public  Building  ($310.80) — 

Caretaker.  O.  Charbonneau,  12  m.  to  Apr.  1,  1914  at  $25 . 

Coal  oil,  60  gal  at  18c . 

Peribonka  Public  Building  ($317.55) — 

Caretaker,  Ernest  Roy,  12  m.  to  Apr.  1,  1914  at  $25 . 

Wood,  2  cords  at  $3,  2  at  $2,  2  at  $1.75;  sundry  $4.05 . 


$  cts. 
396,475  12 


69  90 
500  00 
428  28 
51  50 

204  02 

75  00 
61  75 
206  15 
43  93 
12  75 

93  83 

97  93 

199  92 
162  05 
117  00 

1,386  41 
78  12 

331  75 

63  89 

1,750  0G 

336  00 
75  05 
296  16 
147  21 
717  75 


282  38 
43  54 

183  22 

440  00 
23  75 

36  00 

90  00 
56  40 

475  49 


519  96 

475  25 
245  02 

169  54 

93  48 


300  00 
10  SO 


300  00 
17  5a 


Carried  forward 


407,743  85 
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AUDITOR  GEXERAUS  REPORT,  1913-19U 


5  GEORGE  V.,  A.  1915 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  407,743  85 

Picrreville  Public  Building  (8344.81) — 

Caretaker,  Mrs.  S.  G.  Boucher:  12  m.  to  Apr.  1,  1914  at  $12.50 .  150  00 

Shooner  &  Co.:  coal,  6  tons  at  $7.20,  6  tons  at  $0.90;  sundry  $3.73 .  88  33 

Water  $15,  soap  $4,  mat  S3,  oil  $34.28,  6  cords  wood  $14.75;  sundry  $35.45 .  106  48 

Plessisville  Public  Building  ($725.83) — 

Caretaker,  J.  O.  Vallee,  12  m.  to  Apr.  1,  at  $10;  water  $74.53 .  194  53 

Collin,  G.  E.:  work  as  per  contract  $120,  extra  $26.45 .  146  45 

Lacerte,  J.  E.  E.:  15  cords  wood  at  $3,  coal  oil,  15  gal.  at  20c.,  80  at  18c.,  16  cans  dustbane 

at  35c.,  sundry  $9.46 .  77  46 

PI essis  Electric  Co.,  light,  Dec.  29-Mar.  31,  372-9  k.  w.  h.  at  20c.,  meter  $1.20;  Plessis- 

villc  Foundry,  20-04  tons  coal  at  $9.50 .  266  16 

Door  check  $6,  repairing  door  $12,  sundry  $23.23 .  41  23 

Quebec  Archives  Office  ($327.99)— 

White,  Miss  M.:  rent,  May  1-Feb.  28,  1914,  10  m.  at  $30 .  300  00 

Sundry  repairs .  27  99 

Quebec  Citadel  &  Governor-General’s  Quarters  ($1,568.71) — - 

Caretaker,  M.  Lewis,  365  d.  at  $1.50;  Victor  Cantin,  care  of  clock  $75 .  622  50 

Bell  Telephone  Co.:  rent  of  phone,  No.  24,  1  y.  to  July  1,  1908,  1  y.  to  Mar.  31,  1914,  $68, 

No.  5124,  5134,  5136,  May  28-July  28,  1912,  $32.80 .  100  80 

Canadian  Import  Co.:  coal,  5-16  tons  at  $7.70,  85-15  tons  at  $7.45 .  674  10 

Collin,  Jerome:  wood,  7?  cords  at  $7,  2£  cords  at  $6,  2  loads  at  $1 .  69  50 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  1  y.  to  Dec.  31,  1913,  1,055-5  k.  w.  h.  $85.56,  meter  $4; 

gas,  Aug.  20,  1912-Sept.  30,  1913,  13  m.  at  25c.  (min.) . - .  92  81 

Sundry .  9  00 

Quebec  Cullers  Office  ($540.00) — 

Firemen,  Jas.  O’Neill:  12  m.  to  Mar.  31,  1914  at  $45 .  540  00 

Quebec  Custom  House  ($23,958.86) — 

Fireman  to  Mar.  31,  1914,  J.  Mountain,  3  m.  at  $45,  2  m.  at  $60,  7  m.  at  $65,  Jos.  Bagaoute, 

1-536  m.  at  $55;  elevator  man,  A.  Martin,  9  m.  at  $50,  3  at  $55;  charwoman*,  Miss  O. 

Pepin,  3  m.  at  $35,  outlay  50c.;  care  of  clock,  E.  V.  Cantin,  2  y.  $100 .  1,614  96 

Cleaners,  June  25-July  8,  1913,  69§  d.  at  $1.50 .  104  25 

Bell  Telephone  Co.:  rent  of  phone  No.  5569,  Jan.  8-1913  Mar.  31,  1914,  at  $40  per  ann .  49  11 

Canadian  Import  Co.:  coal,  8-275  tons  at  $8.05,  8-15  tons  at  $8,  35-725  tons  at  $7.95,  152-93 

tons  at  $7;  Legal' e,  P.  T.,  desk  $42,  2  chairs  $25 .  1,553  35 

Charland  &  Co.:  163  blinds  $640.68,  20  Venetian  blinds,  $229.22,  adjusting  blinds  $137.25, 

sundry  $141.61 .  1,148  76 

Chinic  Co.:  1  set  stock  and  dies  $15,  3  pr.  tongs  $9.50,  6  ladders  $9.75,  2  check  valves  $9.30, 

42  lb.  castor  oil  at  11c.,  sundry  $35.18 .  83  35 

Collin,  Jerome:  wood,  8  cords  at  $7.50,  8  at  $6.50,  16  at  $1 .  128  00 

Deslauriers,  Ad.:  washing  windows  as  per  contract  $300,  sundry  $51.40 .  351  40 

Gravel,  A.  &  Co.:  decorating,  rent  of  1,000  lights  for  3  nights  $580,  150  lights  at  47c., 

100  lamps  at  44c.,  sundry  $55.69 .  750  19 

Jeffrey,  Henry:  cartage,  329  loads  at  25c.,  67  loads  at  60c .  122  45 

Jobin,  P.  &  Bro.:  repairing  roof  as  per  contract  $905,  supplying  glass  for  windows  as  per 

contract  $285,  sundry  $251.36 . .  1,441  36 

Masson,  A.  D.:  6  doz.  tins  solarine  at  $2.50,  25  lamps  at  42c.,  2  cases  toilet  paper  at  $7, 

sundry  $19.68 .  59  18 

Noel  Pierre:  4,590  ft. .radiator  at  12c,  labour  $177.50,  sundry  $75.80 .  804  10 

Picard  Machine  Shop  Co.:  repairing  furnace,  labour  $120.78,  sundry  $92.67 .  213  45 

Quebec  City,  water,  1  y.  $800;  Royer,  E.  E.,  479  lb.  soft  soap  at  12c .  857  48 

Quebec  Electric  Co.:  2  portable  lamps  at  $5.50;  sundry  $88.80 .  99  80 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  Feb.  1-Dec.  31  at  $3  per  lamp  per  ann.,  195-16  c.p.  lamps 
for  10  m.,  51-16  c.p.  lamps  for  2  m.;  current  for  power,  Feb.  26,  1913-Mar.  31,  1914,  20 

h.p.  motor  at  $35  per  h.p.  per  ann .  1,275  17 

Rubenstein  Bros.:  73  bronze  grills  $1,984,  sundry  $10. 18 .  1,994  18 

Schell,  J.  F.  Co.:  on  account  installing  fittings,  &c.  $6,000,  less  drawback  $600 .  5,400  00 

Tcssier,  Chas.:  3  cres.  mats,  thick  $151.70,  sundry  $102.28. .  253  98 

Valliere,  Ed.:  cupboards  $3,196,  rugs  $480,  desks  $522.50,  counters  $376,  chairs  $356,  sun¬ 
dry  $358 .  5,28850 

Cartage  $17.10,  cleaning  $30,  painting  $15;  photographs  $12,  4  rugs  $15.75,  table  $29, 

sundry  $109.09 .  317  94 

King’s  Printer . 47  90 

Quebec  Engineer’s  Office  ($613.66) — 

Bell  Telephone  Co.:  rent  of  phone  No.  954,  1  y.  to  Mar.  31,  1914,  $51.25,  No.  1640,  1  y.  $37, 

No.  4484,  July  1,  1913-Mar.  31,  1914,  $19.75,  No.  674,  1  y.  to  Mar.  31,  1914,  $25 .  136  00 

Bergeron,  J.  S.:  rent,  May  1,  1913-Jan.  31,  1914,  at  $350  per  an .  262  50 

Breen,  Thos.:  rent,  Mar.  1913-Dec.  1913,  10  m.  at  $12 .  120  00 

Simard,  H.  B.:  2  uniforms  and  2  caps .  50  00 

Flat  top  desk  and  chair,  $31,  2  chairs  $10,  sundry  $4.16 _ • .  45  10 
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Quebec  Examining  Warehouse  ($4,477.96) — 

Engineer,  D.  P.  Kennedy,  12  m.  to  Mar.  31,  1914  at  $75;  fireman,  D.  G.  McLaughlin, 

12  m.  to  Mar.  31.  1914  at  $60 . 

Barbeau,  Nap.:  479  ft.  spout,  24",  at  45c.,  304  ft.  water  conductors  at  30c.,  sundry  $218 . 

Canadian  Import  Co.:  coal,  25-905  tons  at  $7.95,  69-315  tons  at  $7.10 . 

Jobin,  P.  &  Bro.:  labour,  repairing  platforms,  etc.  $138.80,  sundry  $28.28 . 

Larose,  Ed.’  work  on  masonry  as  per  agreement  $616.40;  less  paid  in  1912-13  $515.20. 

Quebec  City,  water  1  y . 

Quebec  Ry.  L.  H.  &  P.  Co.:  light  1  y.  to  Dec.  31,  1913,  173-16  c.p.  lamps  at  $3  per  lamp 
per  an.:  gas,  1  y.  to  Dec.  31,  1913,  21,700  cu.  ft.  at  $1-20  per  M.  cuft.;  current  supplied  for 

power,  Jan.  1913-Mar.  1914,  5  h.p.  motor  at  $35  per  h.p.  per  an . 

Cartage  $39.85,  hardware  $13.10,  wood  $14,  sundry  $86.10 . 

Quebec  Immigration  Buildings  ($2,733.61) — 

Canadian  Import  Co.:  coal,  12-205  tons  at  $8.05,  139-265  tons  at  $7.35 . 

Collin,  Jerome:  13  cords  wood  at  $6.50,  13  loads  kindling  at  $2 . 

Gravel,  Ad.:  tungsten  lamps,  50  at  55c.,  25  at  50c.,  50  at  47c . 

Quebec  Harbour  Commissioners:  water  supplied  for  1913 . 

Quebec  Ry.  L.  H.  &  P.  Co.:  light  Jan.  1-Dec.  31,  1913,  16  c.p.  lights  at  $3  per  light  per 
an.,  514  for  3  m.,  320  for  1  m.,  16  c.p.  lights  at  $2.50  per  light  per  an.,  62  for  4  m.,  38 

for  8-134  m.,  4  arcs  at  $30  per  m.  for  12  m . 

Gas,  198  lb.  at  15c.,  sundry  $5.30 . 

Quebec  immigration  Hospital  ($3,325.96) — 

Canadian  Import  Co.:  coal,  4-485  tons  at  $8.35,  101-555  at  $7.75 . 

Collin,  Jerome:  w'ood,  2  cords  at  $7.50,  6  at  $6.50,  2  at  $1,  6  loads  at  $2 . 

Jack,  John:  rent  of  Dr.  Page’s  house,  1  y.  to  Mar.  31,  1914 . 

Quebec  City:  water  to  Apr.  30,  1913,  4,825,000  gal.  at  25c.  per  M.  gal.;  voucher  outstanding 

(R.  80945)  $250 . v . 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  1  y.  to  Dec.  29,  4,611  k.  w.  h.  $325.58,  meter  $2.25 . 

Gas,  107  lb.  at  20c.,  50-60  w.  lamps  at  55c.,  sundry  50c . 

Quebec  interior  Department  ($450) — 

Bergeron,  J.  S.:  rent,  1  y.  to  Jan.  31,  1914 . 

Quebec  &  Lake  St.  John  Ry.  Station  ($99) — 

Office  Specialty  Mfg.  Co:  style  XXX  truck  $95,  freight  $4 . 

Quebec  Marine  School  ($2,195.87)— 

Bell  Furniture  Co.,  Ltd.:  20  chairs  at  $4.15,  1  tiltcr  chair  $6.90,  freight  $3.33 . 

Canadian  Import  Co.:  coal,  10-295  tons  at  $7.75,  65-715  tons  at  $7.05 . 

Deslauriers,  Ad.:  doors  as  per  contract . 

Office  Specialty  Mfg.  Co.:  steel  cabinet  $34,  1,000  folders  $10.75,  sundry  $9.77 . 

Ottawa  Typewriter  Co.:  desk  $29.25,  3  tables  at  $18.25,  freight  $5.38 . 

Quebec  City:  water  1  y.  to  Apr.  30,  1914 . 

Richelieu  &  Ontario  Navigation  Co.:  rent  May-Oct.,  1913,  6  m.  at  $20 . 

Scott,  Arthur  E.:  rent  June  1913-Jan.  31,  1914,  8  m.  at  $325  per  an . . . 

Valliere,  Ed.:  oak  cupboard  $60,  rent  of  12  tables  and  48  chairs,  May-July,  $25 . 

Desk  $27,  portable  lamp  $6.50,  sundry  $16.50 . 

Quebec  Observatory  ($177.84) — 

Quebec  City:  water  1  y.  to  Apr.  30,  1914 . 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  1  y.  to  Dec.  29,  1913,  332-2  k.w.  h.  at  10c.,  758-4 

k.  w.  h.  at  7c.,  sundry  75c.. - _ . 

Repairing  doors  $12.53,  fire  extinguisher  $16,  sundry  $12.25 . 

Quebec  Post  Office  ($20,142.10)— 

Caretaker,  Rod  Roy:  12  m.  to  Mar.  31,  1914  at  $66.66 . 

Care  of  clock,  Victor  Cantin,  12  m.  to  Nov.  1,  1913  ,$100;  cleaners,  12  m.  to  Mar.  31,  1914, 
Mrs.  A.  Bouchard  $379.92,  Mrs.  Dechene  $2,  Marie  Louise  Duchesneau  $265.67, 
Katherine  Edwards  $120,  Mrs.  Joseph  Grenier  $157,  Mrs.  Arthur  Lacombe  $321.34, 
Gcorgianna  Lavoie  $277,  Mrs.  M.  Murphy  $30,  Alice  Roy  $237,  Mrs.  Jacques  Trudel 

$323.59 . 

Electrician  A.  Lacasse:  12  m.  to  Mar.  31,  1914,  at  $75 . . . . . 

Elevatormen  to  Mar.  31,  1914:  A.  Poulin,  12  m.  at  $50;  Chas.  Robitaille  15  m.  at  $50, 

G.  Clouthier  1  m.  at  $50 . . . 

Fireman:  F.  J.  Cooper,  12  m.  to  Mar.  31,  at  $75,  extra  $9.67;  messenger,  J.  D.  Villeneuve, 

12  m.  at  $50;  watchman,  S.  Lortie  10  m.  at  $50,  2  m.  at  $55 . 

Joiners  to  Mar.  31,  1914:  D.  Lortie,  313  d.  at  $3,  A.  Petitclerc,  313  d.  at  $3 . 

Beaudet,  J.  A.:  soap,  4  boxes  at  $4.25,  2  at  $4.50;  1  case  matches  $5.50;  “Old  Dutch” 

$4.50;  2  cases  Pearline  at  $4.25;  2  cases  lye  at  $4.25;  sundry  $26.80 . 

Bell  Tel.  Co.:  rent  of  phone,  1  yr.  to  Mar.  31, 1914,  No.  3824,  $25,  No.  1226,  $52.08,  No.  353, 

$56;  tolls,  $2-45 . 

Canadian  Import  Co.:  coal,  5-265  t.  at  $8 , 6- 11  t.  at  $7.40,  130 •  515  t.  at  $7 . 15 . 

Chinic  Hardware  Co.:  sundry  hardware . 

Gervais,  E.:  labour,  1,092  h.  at  35c.,  36  h.  at  40c.,  12  h.  at  50c.;  mirror  $6.25;  carpet, 

tapestry,  etc.,  $299.55;  paint  and  sundry,  $189.92 . 

Gignac,  J.  H.,  Ld.:  3,082  ft.  plank  $200.35;  sundry  $8.35 . 
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Quebec  Post  Office — Concluded. 

Gravel,  Ad.:  electric  fans,  9  at  $26,  4  at  $21;  8  lamps  at  $5.25,  6  at  $3.50;  804  tungsten  lamps, 

$384.50;  sundry  $133.54 .  899  04 

Jobin,  P.  &  Bro.:  labour,  346  h.  at  35c.,  sundry  $50.18 .  171  28 

Legare,  P.  T.:  2  desks,  $29.50,  $9.75;  2  chairs,  $15.35 .  54  00 

M  asson ,  A .  14 . .  1  doz .  halt  d ust ei s  8 1  o ,  sundi y  $141. 03 . 156  0.) 

Xoel,  P.:  removing  snow  from  roof,  $80,  100  gal.  tank  and  heater  $78,  labour  $252.95, 

sundry $203. 40 .  614  35 

Office  Specialty  Mfg.  Co.,  Ltd.:  6  sections  at  $18,  2  tops  at  $4.75;  2  bases  at  $3.25;  2  sort¬ 
ing  cases  at  $45,  3  trucks  at  $60,  1  cabinet  $55,  desk  $57,  sundry  $30.30 .  536  30 

Otis-Fensom  Elevator  Co.:  labour,  13  h.  at  60c,  sundry  $92.53 .  100  33 

Paquet  Co.:  45  yds.  carpet  at  $2.20;  sundry  $18.55 .  117  55 

Perry,  Jas.:  drafting  table,  4  ft.  x  7  ft . ; .  95  00 

Quebec  City:  water,  1  yr.  to  Apr.  30,  1914 .  750  00 

Quebec  Electric  Co.:  decorating,  600  lights  incandescent  $350,  electric  signs  $150,  flags, 

etc.,  $250,  lamps  $184.50;  sundry  $150.39 .  1,084  89 

Quebec  Ry.,  L.  H.  &  P.  Co.:  light,  1  yr.  to  Dec.  31, 1913,  447-16  c.p.  Its.  at  $3  per  It.  per 
aim.;  gas,  1  yr.  to  Dec.  31, 1913,  95,700  cu.  ft.  at  $1.20  per  M  cu.ft.;  power  for  elevator 
and  stamp  machine,  15  m.  to  Mar.  31,  25  h.p.  at  $35  per  h.p.  per  ann.,  §  h.p.  at  $100  per 

h.p.  per  ann .  2,612  09 

Trudel,  Eugene:  removing  snow,  1912-14 . . .  425  00 

Valliere,  Ed.:  12  chairs  at  $3,  2  at  $8.25;  12  oak  tables  at  $5,  1  at  $4;  2  desks  at  $22,  1  at 

$55;  4  rugs  at  $6.75;  3  hat  racks  at  $7.50;  sundry  $29 .  294  00 

Clock  $10,  15  enamel  signs  at  $2.20,  uniform  $25,  sundry  $267.83 .  335  83 

Quebec  Postal  Station  “B”  ($5,291.91)— 

Dominion  Fish  and  Fruit  Ltd.:  rent,  May  1,  1913-Jan.  31,  1914,  9  m.  at  $250 .  2,250  00 

Legare,  P.T.:  2  desks,  $43,  $27;  chairs,  1  at  $15.75,  2  at  $15,  1  at  $9,  4  at  $1.95;  2stoolsat 

$3;  medical  chest  $1 .95 . 140  50 

Office  Specialty  Mfg.  Co.:  1  style  “A”  bag  rack  $50,  freight  $1.05 .  51  05 

Quebec  Electric  Co.:  elec,  light  installation .  190  00 

Quebec  Ry.,  L.  H.  &  P.  Co.:  light  May  1-Dec.  29,  724-9  k.w.h.  at  7c .  50  75 

llubcnstein  Bros.:  2  engraved  signs  and  7  plates  $158;  350  letterbox  fronts  $524.02,  44 

drawer  fronts  $109.50,  sundry  $40.17 .  831  69 

Schell,  J.  G.  &  Co.:  fittings  as  per  contract .  1,527  00 

Valliere,  Ed.:  2  partitions  with  doors,  etc.,  $131,  counter  and  2  desks  $76  .  207  00 

Plank,  345  ft.  at  3c.,  cartage  $2,  sundry  $31.57 .  43  92 

Quebec  St.  Roch  Post  Office  ($2,936.89) — 

( 'are takers  to  Mar.  31,  1914:  J.  B.  Turcotte,  12  m.  at  $41 .66,  J.  Cantin,  181  d.  at  $2;  char¬ 
woman,  Mrs.  Jos.  Lctarte,  9  m.  at  $30,  1  m.,  $12,  outlay  50c .  1, 144  42 

Can.  Import  Co.:  coal,  2-385  t.  at  $7.95,  42-81  t.  at  $7.05 .  320  76 

Fillion,  Art.:  removing  snow .  62  00 

Gravel,  Ad.:  3  fans  at  $26,  212  tungsten  lamps  $74.60,  sundry  $11.55 .  164  1  5 

Lefebvre,  Et. :  work  as  per  contract  $291,  extra  $10.18 . < .  301  18 

Quebec  City:  water  rates  to  April  30,  1914 .  400  00 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  1  yr.  to  Dec.  31,  1913,  102-16  c.p.  Its.  at  $3  per 
ann.;  gas,  1  yr.  to  Dec.  31,  1913,  28,500  cu.  ft  at  $1.20  per  M  cu.ft.;  current  for  pumps, 

15  m.  to  Mar.  31,  1914,  J  h.p.  motor  at  $100  per  h.p.  per  ann .  402  70 

Wood,  4  cds.  at  $6;  floor  set  $12;  door  check,  $6;  sundry  $99.68 .  141  68 

Qu“bec  St.  Sauveur  Post  Office  ($758.75) — 

Caretaker,  C.  Turcotte:  12  m.  to  Mar,  31,  1914,  at  $12.50 .  150  00 

Turcotte,  Cleophas:  rent  Feb.  1-Oet.  31,  9  m.  at  $60,  water  $40 .  580  00 

Pine  door,  $25,  sundry  $1.75 .  26  75 

Quebec  Weights  and  Measures  Office  ($133.58) — 

Can.  Import  Co.:  coal,  1  •  19  t.  at  $7.95,  12-065  t.  at  $7 .30. : .  97  53 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  1  yr.  to  Dec.  23,  1913,  59-4  k.w.  h.  at  10c,  129-8  k.w.  h. 

at  7c.,  meter  75c .  15  78 

Tungsten  lamps,  25-40  w.  at  47c.,  wood  $8.50 .  20  25 

Richmond  Public  Building  ($1,255.70) — 

Caretaker,  II.  Desmarais,  12  m.  to  Mar.  31,  1914  at  $33.33;  care  of  clock,  1  yr.  to  Dec. 

31,  1913,  $50 . .  449  96 

Desmarais,  S.  E.  &  Co.:  36-43  t.  coal  at  $6.90;  wood,  5  cds.  at  $5,  2  at  $4,  2  at  $3;  sawing 

wood,  $15;  sundry  $33.85 .  339  25 

Richmond  County  Elec.  Co.:  light,  1  yr.  (flat),  $293.37,  meter  $3,  sundry  $17.20 .  313  57 

Richmond  Town:  water  to  Sept.  30,  1913 .  25  00 

Lamps,  $37.80,  dustbane,  $3.25,  sundry  $86.87 .  127  92 

Rigaud  Public  Building  ($595.32) — 

Caretakers  to  Mar.  3.1,  1914:  J.  B.  Cliarlebois,  12  m.  at  $12.50,  G.  Vallee,  12  m.  at  $12.50  300  00 

Rigaud  Village,  water,  2  yrs . 22  00 

D6coste,  B.:  21-267  t.  coal  at  $7.75  .  164  83 

Wood,  2  cds.  at  $2. 50,  4  at  $1;  2-05  t.  coal  at  $9;  sundry  $81.04 .  108  49 
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Rimouski  Engineers  Office  ($300.00) — 

National  Telephone  Co.,  Levis:  rent  of  phone,  2  yr.  to  Dec.  1,  1914 .  50  00 

Tache.  Mme.  J.  C.:  rent  of  office,  Apr  .-Jan.,  1914,  10  m.  at  $25 .  250  00 

Rimouski  Public  Building  ($1,413.24) — 

Caretaker,  P.  Lepage:  12  m.  to  Mar.  31,  1914  at  $25 .  300  00 

Brodrique,  O.:  repairs  to  plumbing,  etc .  143  14 

Credit  Municipal  Canadien,  light,  1  yr.  to  Dec.  31,  1,681  k.w.  h.  $226.74,  meter,  $3 .  229  74 

Office  Specialty  Mfg.  Co.:  2  style  XXX  trucks  at  $60,  freight  $11.52 .  131  52 

Raymond,  Paul:  painting,  etc .  52  74 

Rimouski  Industrial  Co.:  cupboard  $43,  filing  cabinet  $15 .  58  00 

St.  Germain  de  Rimouski  Town:  water  yr.  to  May  1,  1914,  $112.50,  repairs,  $2 .  114  50 

Talbot,  Ltd.:  25  t.  coal  at  $9,  clock  $10.80,  4  chairs  at  $6  50,  2  rugs  at  $24,  sundry  $8.95. .  318  75 

Wood,  1  cd.  at  $3,  9  at  $2 . 50, 10  at  75c.,  sundry  $31  S5 .  64  85 

Riviere  du  Loup  Public  Building  ($89) — 

Ouellet,  Polyc:  wood,  7  cds.  at  $7,  8  at  $5 .  89  00 

Roberval  Public  Building  ($1,150.77) — 

Caretaker,  F.  Audet,  12  m.  to  Mar.  31,  1914,  at  $25 .  300  00 

Marcot,  Geo.  P.:  30  tons  coal  at  $8.70 .  261  00 

Roberval  Electric  Co.:  light  Nov.  16, 1912-Oct.  13, 1913, 1,766-8  k..w.  h.  $212.02,  meter  $2.75  214  77 

Roberval  Town:  water,  1  yr.  to  May  1,  1913 .  25  00 

St.  Pierre,  Eugene:  140  cords  wood  at  $2  50 .  350  00 

Rock  Island  Public  Building  ($808.03) — 

Caretaker,  J.  T.  Taylor,  1  m.  at  $12.22,  4  at  $33.33,  L.  A.  Lanctot,  5  m.  to  Mar.  31,  1914, 

at  $33. 33 . .  •  312  19 

International  Water  Co.,  water,  July  1-Oct.  1,  1913 .  21  38 

Kalhan,  C.  H.:  coal,  5-99  t.  at  $8,  35-59  t.  at  $7.75 .  323  74 

Sherbrooke  Ry.,  L.  &  P.  Co.:  light,  July-Feb.  28,  1,237  k.w.  h.  at  9c .  Ill  33 

Wood,  $10,  ladder,  $3.60,  ash  sifter,  $3.75,  sundry  $22.04 .  39  39 

Shawinigan  Falls  Public  Building  ($640.63) — 

Caretaker,  C.  de  Caruful  to  Mar.  31,  1914,  6-5  m.  at  $33.33 .  216  65 

Fammand,  C.  H.:  35  t.  coal  at  $8.25;  wood,  7  cds.  at  $3.75,  3  at  $3 . 324  00 

Shawinigan  Falls  Town:  water,  Jan.-Mar.,  1914 . . ■  . .  5  78 

St.  Maurice  L.  &  P.  Co.:  light,  July  15-Jan.  29,  5j  m .  at  min.  rate,  $8,  555  k.w.  h.  at  5c., 

sundry  95c.. . . .  72  70 

Soap,  $4.50,  1  brl.  “Anti-Dust”  $3.50,  sundry  $13.50 .  21  50 

Sherbrooke  Engineer’s  Office  ($646.06) — 

Bell  Tel.  Co.:  rent  of  phone  Apr.-June,  Oct.-Mar.,  1914,  No.  81,  $31.50,  No.  1090,  $18. /o  50  25 

Dufresne,  L.  A.:  rent,  Mar.-Jan.,  1914,  11  m.  at  $650  per  an .  595  81 

Sherbrooke  Public  Building  ($5,154.09) — 

Caretakers  to  Mar.  31,  1914:  O.  Deseve,  12  m.  at  $33.33,  cleaner,  Mrs.  Jas.  Laliberte,  12  m. 

at$15 . ••••••••• .  579  96 

Bayley,  L.  A.:  3  rugs,  $36,  $28,  $18;  470  sq.  ft.  rubber  matting  at  25c,  sundry  $8.25 .  207  75 

Canada  Office  Furniture  Co.:  steel  lockers  1  at,  $8  60,  2  at  $7 .60,  9  at  $7.30 .  89  50 

C'oderre  &  Son  Co.:  60-71  t.  coal  at  $6.95,  2  floor  brushes  at  $3.50,  10  dusters  at  o0c., 

sundry  $32. 35 . •  ■  •  ■ . 466  46 

Electrical  Repair  and  Supply  Co.:  2  4-lt.  fixtures  at  $9.50,  8  2-lt.  fixtures  at  $o. 50,  L4 shades 

at  $1,  sundry  $59.32 . . . .  1,o,0  32 

Long,  Geo.:  ash  counter  as  per  tender . ;  •  v  •••••••  •  ■ ' ' :  i  i‘  ‘  425  00 

McCaw  Bissell  Furniture  Co.;  16  shades  at  $3.50,  desks  $284,  chairs  $163.50,  tables 

$132.50,  bookcases  $51,  filing  equipment  $687.50,  truck  $25,  sundry  $64.18 .  1,463  68 

McSwiggin,  W.  L.:  altering  screens  $170,  hardwood  floor  $95,  polishing  counters,  etc., 

$33.90,  sundry  $96.65 . . . .  . . . . . ••••••  •  •  •  •  39^  55 

Page  Printing  &  Binding  Co.:  rent  of  P.O.  Inspector’s  office,  6j  m.  to  Mar.  31,  at  $83, 

light,  90  k.w.h.  at  . .  ^44  90 

Rubenstein  Bros.:  4  engraved  signsj»85  50,  sundry  $2  00 .  ....  ...  ... . ..... ......  83  10 

Sherbrooke  City:  light,  Feb.  27-Feb.  16,  App.  office,  86  k.w.h.  $9.12;  P.O.  7,830 
k.w.h.  $44S .25;  P.O.  Inspector’s  Office,  11  k.w.h.  97c.;  gas,  11  m.  to  Feb.  1,  1914, 
light,  9  M  cu.  ft.  $12.68,  heat,  31.8  M  cu.  ft.  $41  19;  water,  1  yr.  to  May  1, 1914,  ?o0; 

stove  . .  6 1 1  21 

Spearing,  R.  J.:  bell  tower  $130,  clock  $12 . •••••••  •  . .  ■  •  ■  •  442  00 

Cartage  $44  30,  100-40w.  lamps  at  44c.,  wood  $20.50,  2  boxes  soap  $10. 2o,  brooms  $0.90, 

sundry  $223  71 .  349  fi6 

Sorcl  Public  Building  ($2,574.77)—  ,  XT 

Caretaker,  J.  B.  Cadoret:  12  m.  to  Mar.  31,  1914,  at  $40;  care  of  clock,  9  m.  to  Nov.  30, 

1913  $37  50  6'* 

Beaucage,  Henry:  labour  $109.65,  sundry  $91.84 . ^61  49 

Coron,  F.  D.:  repairing  heating  apparatus  $49,  sundry  $73  78 . 

Electro,  Ltd.:  electrical  repairs:  labour  $28  45,  material  $27.84 .  Sb  -[ 

Leclaire  &  Son:  60  t.  coal  at  $7.90,  4  cds.  wood  $27 . •  • . •  •  ■  •  ••••;•  „•  5,1  UU 

Office  Specialty  Mfg.  Co.:  banner  table  $34,  4  chairs  at  $4,  steel  cabinet  $34,  chair  $12, 

freight  $3  78 . * . . 


Carried  forward 
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Brought  forward .  492,156  81 

Sorel  Public  Building — Concluded. 

Peloquin,  J.  O.:  9  gas  lamps  at  $2,  electric  lamps  $31 .35,  sundry  $78.70 .  12S  05 

Sorel  Electric  Co.:  light,  Apr.  1-Feb.  28,  1914,  4,908  k.w.h.  at  8c.,  meter  $2.75 .  395  39 

Sorel  Town:  gas  Feb.  1-Jan.  31,  38-2  M.  eu.  ft.  $45.84,  meter  $3.70,  water  1  yr.  $250, 

street  sprinkling  $7.65 .  307  19 

Tungsten  lamps  $33.68,  soap  $5.75,  2  Yale  locks  at  $7,  2  t.  coal  at  $7.75,  6  w.  baskets  at 

$5,  sundry  $86.37 . .' .  185  30 

Ste.  Anne  de  Bellevue  Public  Building  ($150) — 

Ste.  Anne  de  Bellevue  Town:  rent  1  yr.  to  Dec.  31,  1913 .  150  00 

St.  Armand  Custom  House  ($198.60) — 

Taylor,  J.  &  J.:  safe  $189,  freight  $9.60 .  198  60 

St.  Eustache  Public  Building  ($399.96) — 

Ahern  Safe  Co.,  Ltd.:  No.  165  safe  $162,  freight  $3  22 .  165  22 

Laval  Electric  Co.:  light,  Apr.  8-Jan.  9,  452  k.w.h.  $48.87;  supplies  $2.50 .  51  37 

St.  Eustache  Village:  rent  1  yr.  to  Mar.  1,  1914 .  144  00 

Desk  $22,  rotary  chair  $6.25,  stool  $6.50,  sundry  $4.62 .  39  37 

St.  Felix  de  Valois  Post  Office  ($62.00) — 

Cripeau,  M.:  rent  of  office,  1  yr.  to  Feb.  23,  1914 .  62  00 

St.  Gabriel  de  Brandon  Post  Office  ($575.33) — 

Michaud,  T.:  rent  23  m.  to  Jan.  22,  1914, at  $200  per  ann.;  light  23  m.  at  $4  per  m.,  littings 

8100 .  575  33 

St.  George  East  Past  Office  ($720.74) — 

Moiscau,  Ph.:  rent,  1  yr.  to  Mar.  31,  1914 .  200  00 

Rubenstein  Bros.:  150  letter  boxes  $265.80,  12  drawer  fronts  $45,  4  brass  grills  $95,  sundry 

$82.30 .  488  10 

Bag  rack  $25,  1  wire  basket  $5.65.  sundry  $1.99 .  32  64 

St.  Hyacinthe  Inland  Revenue  Building  ($773.54) — 

Caretaker,  E.  Clapin:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Demers  &  Cooney:  20-815  t.  coal  at  $7;  wood,  1  cd.  at  $9,  1  at  $5 . 159  71 

Gas,  Electric  &  Power  Co.:  light,  1  yr.  to  Dec.  25,  1913,  324  k.w.h.,  $26.16,  meter  $3.60; 

gas,  1  yr.  to  Dec.  25,  1913,  24,800  ft.  $28.56,  meter  $11.40;  supplies  45c .  70  17 

St.  Hyacinthe  City:  water,  1  yr.  to  Dec.  31,  1913 .  100  00 

Coal,  t.  $7,  box  soap  $4.50,  sundry  $32.20 . 43  70 

Ste.  Hyacinthe  Post  Office  ($1,588.93) — 

Caretaker,  F.  X.  Tetrault,  12  m.  to  Mar.  31, 1914,  at  $43.33;  care  of  clock,  M.  A.  McConnell 

1  yr.  $100 .  619  96 

Demers  &  Cooney:  coal,  34-825  t.  at  $7 .  243  78 

Gas,  Electric  &  Power  Co.:  light,  1  yr.  to  Dec.  25,  1913,  2,275  k.w.h.  $271.20,  meter  $9, 

sundry  $11.55;  gas,  1  yr.  to  Dec.  25,  1913,  38,400  ft.  $91.08,  meter  $5.40 .  388  23 

St.  Hyacinthe  City:  water,  1  yr.  to  Dec.  31,  1914 .  150  00 

Tarpaulin,  27  yds.  at  67c.,  scale  $10,  3  cds.  w'ood  at  $7.75,  door  check  $8,  sundry  $127.62  186  96 

St.  Jerome  Public  Building  ($4,398.99) — 

Caretaker:  T.  G.  Grignon,  12  m.  to  Mar.  31,  1914,  at  $33.33 .  39t)  96 

Cousineau,  II.:  wood,  7  cds.  at  $7,  7  at  $6;  cutting  $7;  sundry  $13 .  Ill  00 

Lafiamme,  C.  E.:  earth,  1,769  cu.  yds.  at  $1,  720  at  90c.;  199£  cu.  yd.  stone  at  $4 .  3,215  00 

Lebel,  Sylvio:  28-56  t.  coal  at  $8.25 .  235  62 

Monette,  Simeon:  flagpole  $90,  sundry  $39. 13 . .  129  13 

St.  Jerome  P.  &  E.  L.  Co.,  Ltd.:  light,  Apr.,  1913-Feb.  28,  1914,  6,991-5  k.w.h.  at  l-|c., 

meter  $6 .  110  93 

St.  Jerome  Town:  water  1  y.  $56,  road  tax  2  y.  $8.03 .  64  03 

Labour  163  h.  at  15c.,  electrical  supplies  $33.30,  4  Garth  fire  extinguishers  at  $9.90,  sundry 

$35.97 . 133  32 

St.  John’s  Custom  House  ($592.29) — 

Caretaker,  Leon  Farrant,  12  m.  to  Mar.  31,  1914,  at  $29.16., .  349  92 

Donaghy,  John:  coal,  18-002  t.  at  $5.90 .  106  29 

St.  John’s  E.  L.  Co.:  light  Mar.  20-Feb.  20,  326  k.w.h.  at  10c.,  meter  $2.75 .  35  35 

St.  John’s  Town:  water  rates  1  y.  to  May  1,  1914 .  60  00 

Sundry .  40  73 

St.  John’s  Post  Office  ($1,304.68) — 

Caretaker,  W.  Brosseau,  P.M.:  12  m.  to  Mar.  31,  at  $25 .  300  00 

Donaghy,  John:  36-265  t.  coal  at  $5.90 .  213  96 

Masse,  W.  II.:  painting  interior  of  building  $360,  extra  $51.79 .  411  79 

St.  John’s  Electric  Light  Co.:  light,  Mar.  25-Feb.  23,  2,437  k.w.h.  at  10c.,  meter  $2.75. .  246  45 

St.  John’s  Town:  water,  1  y.  to  May  1,  1914 . • .  50  00 

Door  check  $8,  labour,  58  h.  at  30c.,  repairing  clock  $20,  sundry  $37.08 .  82  48 

St.  Lambert  Post  Office  ($352.43) — 

Irving,  W.  A.:  33  t.  coal  at  $8,  wood  $8.75 .  272  75 

St.  Lambert  Town:  light,  Dec.  9-Mar.  4,  1914,  967  k.w.h.  $67.69,  meter  45c .  68  14 

Mops,  1  doz.  $3,  sundry  $8.54 . .  11  54 


Carried  forward .  504 , 290  26 
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Brought  forward .  504,290  26 

St.  Regis  Custom  House  ($124.91) — 

Mill  more  Bros.:  coal,  5- 1  t.  at  $7  75,  7  t.  at  $7.25 .  90  28 

Coal,  1-94  t.  at  $6.25,  5  cds.  wood  at  $4.30,  sundry  $1 .  34  03 

Ste.  Rose  Public  Building  ($162.00) — 

Ste.  Rose  Village:  rent,  1  y.  to  May  1,  1913 .  162  00 

Ste.  Therese  Public  Building  ($2C0 .44) — 

Desjardins,  P.  E.:  25-055  t.  coal  at  $8 .  200  44 

Terrebonne  Public  Building  ($662.55) — 

Caretaker,  J.  Briere:  12  m.  to  Mar.  31,  1914,  at  $25 .  300  00 

Moody,  Matthews  &  Sons  Co.:  20-05  t.  coal  at  $7.50 .  150  37 

Terrebonne  Electric  Co.:  light,  Feb.  1-Dec.  31,  781  k.w.h.  at  8c .  62  48 

Terrebonne  Town:  w^atcr,  1  y.  to  Dec.  31,  1913 .  15  40 

Wood,  4  cds.  at  $7,  3  at  $5,  2  stools  $11,  3  chairs  $18.50,  sundry  $61.80 .  134  30 

Thetford  Mines  Public  Building  ($2,311.79) — 

Caretakers  to  Mar.  31,  1914:  J.  Rousseau,  3  m.  at  $12.50,  J.  G.  Guillemente,  9  m.  at  $12.50  150  03 

Beaudoin,  D.  E.:  claim  for  injuries  received  in  P.0  .  50  03 

Beaudin,  P.  E.:  25  t.  coal  at  $9.50,  12f  cds.  w'ood  at  $3,  hose  $20.50,  sundry  $38. 16 .  334  41 

Gregoire,  Pierre:  painting,  210  yd.  at  18c.,  844  yd.  at  10c.,  sundry  $58.58 . ISO  78 

Saycr  Electric  Co.:  wiring  as  per 'contract .  1,075  15 

Thetford  Mines  City:  water  1,  y.  to  May  1,  1914 .  100  00 

Thetford  Mines  Elec.  Co.:  light  ,12  m.  to  Mar  31,  at  $20 . ) .  240  00 

Fire  extinguishers,  4  at  $9.90;  lamps  $28  60,  sundry  $113.25 .  181  45 

Three  Rivers  Engineer’s  Office  ($144) — 

Berlinquet,  Lucy:  rent  &  light,  12  m.  to  Jan.  31,  at  $12 .  144  00 

Three  Rivers  Public  Building  ($3,696.19) — 

Caretaker  to  Mar.  31,  1914,  J.  Beaulieu,  12  m.  at  $50,  P.  Gravellc,  12  m.  at  $25 .  900  00 

Belleville  &  Boland:  annex  to  P.O.  as  per  tender  $995,  enlarging  P.M.’s  office  $25,  sundrv 

$42.38 .  1,062  38 

Marchand,  Zeph.  &  Son:  15  t.  coal  at  $7,  5  cds.  wood  $17 .  122  00 

North  Shore  Power  Co.:  light,  11  m.  to  Mar.  11,  6,208  k.w.h.  at  10c.,  meter  $3  . .  623  80 

Office  Specialty  Mfg.  Co.:  3  sort,  cases  at  $28;  2  trucks  $105;  2  tables  $34.50;  desk  $37;  2 

chairs  $12.25;  8  sections,  3  bases  and  3  tops  $173;  cabinet  $26;  sundry  $32.02 .  503  77 

Olivier,  Albert:  74  tungsten  lamps  $48.05,  sundry  $22.18 .  70  23 

Parent,  Arthur:  375  ft.  plank  at  3c.,  labour,  65  h.  at  35  c.,  sundry  $33.03 .  67  03 

Three  Rivers  City:  1  y.  to  June  30,  1914 .  57  66 

Vezina,  J.  A.:  desk  $65,  2  tilting  chairs  $24 .  89  00 

Painting  letter  boxes  $35,  300  lb.  “dustbane”  $15,  12  lamps  $8.10,  100  ft.  hose  $15,  215 

lb.  grate  bars  at  8c.,  sundry  $104.42 .  200  32 

Trois  Pistoles  Post  Office  ($125) — 

Trois  Pistoles  Towrn:  rent,  15  m.  to  Mar.  31,  1914,  at  $100  per  ann .  125  00 

Valleyfield  Public  Building  ($1,728.31) — 

Caretaker,  Nap.  Picard:  12  m.  to  Mar.  31,  1914,  at  $40 .  480  00 

Lamothe,  J.  M.:  80  h.  labour  $26.75,  sundry  $42.26 .  69  01 

Langevin,  N.:  54-415  t.  coni  at  $7.25,  48  lamps  $37,  17  gal.  oil  at  $1,  sundry  $68.63 .  517  14 

Valleyfield  Electric  Co.:  light,  Mar.  27-Feb.  28  (flat)  11  m.  at  $9;  add.  current,  2,773-4 

k.w.h.  $145.61,  meter  $1.43,  sundry  $6 .93 .  252  97 

Valleyfield  Town:  water,  1  y.  to  Dec.  31,  1914 .  90  00 

“Dustbane”  $25,10,  1  uniform  $17,  wood  $75.75,  planting  flowers  $30,  cartage,  26  Ids.  at 

70c.,  sundry  $153.14 .  319  19 

Victoriaville  Public  Building  ($2,058.38) — 

Caretaker,  C.  Thibeault:  12  m.  to  Mar.  31,  1914,  at  $25 .  300  00 

Arthabaska  W.  &  P.  Co.:  elec,  light,  Mar.  31-Fob.  28,  3, 187  k.w.h.,  $382.44,  meter  $2.75, 

sundry  $14  84 .  400  03 

Cloutier,  O.  A.  &  Co.:  2,260  ft.  plank  $36-16,  labour  $153.50,  sundry  $15.85 .  205  51 

Giroux,  J.  E.  Co.:  25-335  t.  coal  at  $8.75;  wood,  17  cds.  at  $3,  8  at  $2.75 .  294  68 

Senez,  A.:  work  as  per  contract  $525,  extra,  $16.06 .  544  06 

Victoriaville  Towrn:  water,  1  y.  to  Mar.  31,  1914 .  50  00 

Tungsten  lamps  $23.37,  110  lb.  soap  $11,  sundry  $232.73 .  267  10 

Westmount  Post  Office  ($1,956.22) — 

McCall,  C.  &  M.  T.:  rent  (ine.  heat  and  light)  15  m.  to  Mar.  31,  1914,  at  $125 .  1,875  00 

Montreal  City:  water,  1  y .  12  24 

Cartage  $23,  112  lb.  savoeran  at  7c.,  sundry  $38.14 .  68  98 

Quebec  Province  Generally  ($1,222.31) — 

Sundry . •••••  -  36 

Travel  and  outlay  of  officials:  Chas.  Chapais,  $20.10;  R.  L.  Deschamps,  $13.60;  G.  b. 

Gingras,  $876.21;  Antonio  Lacasse,  $19.35;  Isidore  Lacasse,  $5.92;  Jos.  Lamarche, 

$19.75;  D.  J.  Mullarkey,  $11.15:  Jules  Pothier,  $22.08 .  988  16 

King’s  Printer,  $106.91;  Stationery  Office,  $124.88 .  231  79 

Alexandria  Public  Building  ($1,583.21) — 

Caretaker,  D.  K.  McDonald:  12  m.  to  Mar.  31,  1914,  at  $41.66 .  499  92 

Alexandria  Town:  electric  lighting,  1913,  $222.30;  water  rates,  1913,  $7.50;  sundry,  60c. . .  230  40 


Carried  forward .  519,412  68 
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Brought  forward .  519,412  6S 

Alexandria  Public  Building — Concluded. 

Chisholm,  J.  R.:  on  account  painting .  364  00 

Courville,  D.:  installing  additional  heating  system,  $70;  2  steel  beams,  $55.30;  window, 

$20;  sundry,  $10.99 . ' .  156  29 

McDonald,  Angus:  coal,  30  09  tons  at  $6.90 .  207  64 

Small  payments:  desk,  $22.50;  door  spring,  $8.50;  hardware,  $27.71;  hardwood,  15  cds. 

at  $3;  3  Yale  locks,  $10;  sundry,  $11.25 .  124  96 

Almonte  Public  Building  ($1,945.57) — 

Caretaker,  P.  Burns:  to  Mar.  31,  1914,  12  m.  at  $33.33 .  399  96 

Almonte  Electric  Light  Commission:  electric  light,  12  m.  to  Dec.  31, 1913,  $69.72;  supplies, 

$11.19 . 80  91 

McKinley  &  Northwood:  installing  two  No.  6  hot-water  boilers .  725  00 

Scott,  W.  E.:  cork  carpet,  61  yd.  at  $1.75 .  106  75 

White,  T.  R.:  coal,  7  tons  at  $7.35,  30-04  tons  at  $7.15,  29-335  tons  at  $6.90;  sundry, 

$14.50 . 483  14 

Young  Bros.:  pumping  water  to  Post  Office,  9  m.  to  Dec.  31,  1913 .  56  25 

Small  payments:  cartage,  $11.50;  cleaning  window's,  $10.05;  w'ood,  2  cds.  at  $5.50,  4  cds. 

at  $3.50;  sundry,  $47.01 .  93  56 

Amherstburg  Public  Building  ($2,092.52) — 

Caretaker,  Mrs.  Elliott:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Amherstburg  Electric  Light  and  Power  Co.:  electrical  supply,  Mar. -July,  1913,  Dcc.- 

Jan.,  1914,  7  m.  at  $14.75 .  103  25 

Amherstburg  Town:  street  sprinkling,  $5;  water  rates,  1  y.  to  Mar.  31,  1914,  $35 .  40  00 

Essex  County  Light  and  Power  Co.:  electric  light,  5  m.  to  Nov.  30,  1913,  at  $14.75; 

supplies,  $1.40 .  75  15 

McGee  Coal  Co.:  coal,  26  tons  at  $6.95 .  180  70 

Menzies,  J.  R.  &  Co.:  building  fence,  labour,  $84.06,  material,  $10.72;  repairing  floor  in 

Post  Office,  $23 . 117  78 

Ryan  &  Co.:  remodelling  plumbing  in  Post  Office:  cement  floor,  $16.75;  carpenter’s  time, 

$58.90;  plumber’s  time,  $77;  pipe,  lavatories,  etc.,  $333.98;  on  account  hardware,  $600; 

sundry,  $11 .82 .  1,098  45 

Small  payments:  coal,  3  tons  at  $7.50;  wood,  10  cds.  at  $3.25;  sundry,  $22.23 .  77  23 

Arnprior  Public  Building  ($1,549.82) — 

Caretaker,  R.  Tait:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Care  of  clock,  W.  A.  Whyte:  1  y.  to  Sept.  30.  1913 .  50  00 

Arnprior  Towa:  water  rates,  1  y.  to  Apr.  1,  1914 .  32  00 

Drysdale,  R.  S.:  coal,  17-6  tons  at  $7.75;  wood,  5i  cds.  at  $7 .  174  04 

Galetta  Electric  Light,  Power  and  Milling  Co.:  electric  light,  1  y.  to  Dec.  31,  1913,  7,689 

k.w.  at  9c.;  meter,  $3;  supplies,  $13.80 .  708  81 

Moir,  J.  S.:  coal,  17-83  tons  at  $7.75 .  138  22 

Small  payments:  wood,  5  cds.  at  $2.50;  sundry,  $34.29 . 46  79 

Ariss  Public  Building  ($1 . 14) — 

Hastings,  T.  A.,  freight .  1  14 

Athens  Public  Building  ($141) — 

Earl  Construction  Co.:  gas  supplied,  Dec.  1,  1913-Feb.  1,  1914 .  15  00 

Purcell,  G.  N.:  coal,  15  tons  at  $8.40 .  126  00 

Barrie  Public  Building  ($1,515.02) — • 

Caretaker,  E.  Sevigny:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Barrie  Gas  Co.:  gas  supplied,  1  y.  to  Feb.  15,  1914,  163-3  M.  cu.  ft.,  $245.72;  supplies, 

$12.91 .  258  63 

Barrie  Town:  electric  light,  Oct.  23,  1913-Mar.  1,  1914.  2,931  k.w.,  $137.02;  street  oiling, 

$17.24;  water  rates,  1  y.  to  June  1,  1914,  $50 .  204  26 

Lewis  Co.  Coal  and  Wood  Yard:  coal,  35  tons  at  $6  98 .  244  30 

Office  Specialty  Mfg.  Co.:  altering  post  office  boxes,  laborer,  230  h.  at  70c.,  55  locks,  $55; 

sundry,  $34 . . . .  .  . .  250  00 

Turner,  J.  &.  J.:  decorating  building  for  “Old  Boys’  Reunion” .  50  00 

Small  payments:  painting  11  letter  boxes,  $16.50;  plumbing  materials,  $17.17;  sundry, 

$74.20 .  107  87 

Belleville  Public  Building  ($2,768.92)— 

Caretaker,  S.  Haight:  12  m.  to  Mar.  31,  1914,  at  $54.16 .  649  92 

Anderson,  F.  S.  Co.'  wood.  5  cds.  at  $7.50,  5  cds.  at  $6 .  67  50 

Belleville  City:  water  rates,  1  y.  to  June  30.  1914 .  60  00 

Belleville  City  Gas  Dept.:  gas  supplied,  light,  11  m.  to  Feb.  28,  1914,  278-5  M.  cu.  ft.  at 

$1.25,  fuel,  11  m.  to  Feb.  28,  1914,  22-7  M.  cu.  ft.  at  $1.25;  supplies,  $56.59 .  433  10 

McGee,  ffm.:  repairing  heating  system,  $21;  sundry  plumbing,  $93.22 .  114  22 

Mclninch,  H.:  painting  and  varnishing  letter  boxes,  51  at  $1.50 .  76  50 

McPherson,  Richard:  laborer,  57  h.  at  45c.;  sundry,  $61.30 . ; _  86  95 

Schuster  Co.:  coal,  85  tons  at  $6.73 .  572  05 

Trenton  Electric  and  Water  Co.:  electric  light,  11  m.  to  Feb.  28,  1914,  8,560  k.w .  469  50 

King’s  Printer’s  Account .  19  22 
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Belleville  Public  Building — Concluded. 

Small  payments:  electrical  supplies,  $28.25;  floor  oil,  40  gal.  at  $1;  glass,  $18.65;  sprink¬ 
ling  streets.  $23.25;  sundry,  $109.81 .  219  96 

Berlin  Public  Building  ($1,146.76) — 

Caretaker,  Jacob  Clements:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Berlin  Town:  electric  light,  1  y.  to  Mar.  13,  1914,  3,354  k.w.,  $150.81;  gas,  Mar.  13,  1913- 
Mar.  17,  1914,  64-2  M.  eu.  ft.  at  $1;  meter,  $1.20;  water,  1  y.  to  Apr.  1,  1914,  27-9  M. 

cu.  ft.,  $31.40;  supplies,  $1.28 .  248  89 

Bramm,  Geo.:  coal,  18-015  tons  at  $7.25 .  130  60 

Kloepfer  &  Co.:  coal,  18-49  tons  at  $7.25 .  134  09 

Rubenstein  Bros.:  2  brass  grills,  $56;  sundry,  $4.90 .  60  90 

Small  payments:  electrical  supplies,  $18.26;  hardware,  $32.04;  laborer,  23  h.  at  50c.; 

removing  ashes,  9  loads  at  $1.25;  repairing  locks,  etc.,  $29;  sundry,  $70.27 .  172  32 

Blenheim  Public  Building  ($200) — 

Blenheim  Town:  rent  of  Post  Office  in  Town  Hall,  1  y.  to  Dec.  1,  1913 .  200  00 

Bowmanville  Public  Building  ($937.36) — 

Caretaker,  W.  W.  Allen:  12  m.  to  Mar.  31,  1914,  at  $37.50 .  450  00 

Bowmanville  Town:  water  rates,  1913 .  10  00 

Loscombe,  E.  W.:  coal,  28  tons  at  $7.50 . . .  210  00 

Seymour  Power  and  Electric  Co.:  electric  light,  1  y.  to  Feb.  28,  1914,  1,762  k.w.  at  8c.; 

supplies,  $13.45. . . . .  154  41 

Small  payments:  filling  22  w'indow  boxes  with  flowers,  $45;  labourer,  10  h.  at  35c.,  60  h. 

at  25c.;  sundry,  $49.45 .  112  95 

Brampton  Public  Building  ($1,184.69) — 

Caretaker,  Jos.  Foster:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Brampton  Town:  electric  light,  Feb.  27-Mar.  27,  1913,  Apr.  8-Feb.  28,  1914,  2,994  k.w., 

$97.79;  wrater  rates,  Jan.  1,  1913-Apr.  1,  1914,  118-1  M.  gal.,  $35.65,  meter,  $3.15; 

voucher  outstanding,  R.  53996,  $9.36 .  145  95 

McCollum,  Chas.  M.  &  Co.:  40-w.  tungsten  lamps,  50  at  50c.,  30  at  40c.;  sundry,  $64 .  101  00 

Office  Specialty  Mfg.  Co.:  special  bag  rack,  $60;  freight,  48e .  60  48 

Pratley,  D.:  coal.  4  tons  at  $7.50,  30  tons  at  $7.25,  26-25  tons  at  $7 .  431  25 

Small  payments:  hardware,  $16.05;  hardwood,  2  cds.  at  $9;  sundry,  $12 . 46  05 

Brantford  Public  Building  ($1,873.36) — 

Caretaker,  John  Squire:  12  m.  to  Mar.  31,  1914,  at  $50 .  600  00 

Brantford  City:  caring  for  parade  grounds,  1913,  $250;  street  sprinkling,  $18.88;  water 

rates,  1  y.  to  Mar.  1,  1914,  $38 .  306  88 

Brantford  Gas  Co.:  gas  supplied,  1  y.  to  Mar.  1,  1914,  14  M.  cu.  ft.  at  40c.;  meter,  $2.40. .  8  00 

Secord,  P.  H.:  building  cabinet,  $8;  laborer,  14  h.  at  55c.,  24  h.  at  50c.,  1471  h.  at  45c.; 

sundry,  $88. 18 .  182  25 

Western  Counties  Electric  Co.:  electric  light  (flat  rate)  9  m.  to  Dec.  31,  1913,  $245.25; 

supplies,  $1 . .  246  25 

Wilson  Coal  Co.:  coal,  21;94  tons  at  $6.40,  40-6  tons  at  $6.12;  wood,  1  cord,  $7 .  395  90 

Small  payments:  hardware,  $15.35;  painting  and  kalsomining,  $18;  repairing  lock,  &c., 

$11.25;  sundry,  $89.48 . . .  134  08 

Bridgeburg  Public  Building  ($1,676.23) — 

Caretaker,  Wm.  Hanna:  12  m.  to  Mar.  31,  1914,  at  $29.16 .  349  92 

Bridgeburg  Village:  water  rates,  12  m.  to  Mar.  31,  1914 .  20  00 

Briggs,  G.  J.:  glass,  &c.,  $22.62;  painting,  papering  and  kalsomining  as  per  contract, 

$460 . 482  62 

Canadian  Niagara  Power  Co.:  electric  light,  1  y.  to  Mar.  1,  1914,  1,428  k.w .  75  18 

Provincial  Natural  Gas  Co.:  gas  supplied,  11  m.  to  Mar.  1,  1914,  213  M.  cu.  ft.  at  30c .  63  90 

Taylor,  C.  W.:  cylinder  lock,  $10.50;  labour,  104  h.  at  60c.,  319  h.  at  45c.,  110  h.  at  30c.; 

pine  flooring,  300  ft.  $11.40;  storm  porch,  $38;  sundry,  $109.33 .  408  18 

White,  Mrs.  Isaac:  coal,  25  tons  at  $6.50 .  162  50 

Small  payments:  electrical  fixtures,  $32.50;  repairs,  $20.33;  sundry,  $61.10 .  113  93 

Brockville  Public  Building  ($3,077.08) — 

Caretaker,  C.  F.  Gray:  12  m.  to  Mar.  31,  1914,  at  $45.83 .  549  96 

Cleaner,  Elizabeth  MacLean:  12  m.  to  Mar.  31,  1914,  at  $12 . . . ! .  144  00 

Brockville  City:  electric  light,  10  m.  Jan.  15,  1914,  5,075  k.  w.  at  10c.;  arc  light,  10  m.  to 
Jan.  15,  1914,  $77.24;  gas,  10  m.  to  Jan.  15,  1914,  82-8  M.  cu.  ft.  at  SI;  w-ater  rates, 

1  y.  to  Apr.  30,  1914,  $170 . 837  54 

Howison,  W.  H.:  painting,  kalsomining,  &c.,  as  per  contract .  65  00 

Lough,  A.  P.  &  Co.:  tungsten  lamps,  60  w. ,  50  at  70c.,  40  w.,  50  at  50c.;  sundry,  $6 .  66  00 

Newell.  H.  W.:  labour,  129  h.  at  $35c.;  sundry,  $48.34  .  93  49 

Office  Specialty  Mfg.  Co.:  2  trucks,  $60,  $45;  sundry,  $2.01 .  10/  01 

Parslow  &  Horton:  repairing  floor,  roof,  &c .  92  00 

Quirmbach,  Geo.  R.:  6  drawer  sections,  $76.50;  sundry,  $13.75 .  90  25 

Reynolds,  W.  B.  &  Co.:  coal,  65  tons  at  $7.25;  wood,  7  cords  at  $3.50 . 495  75 

Ross.  Geo.  &  Co.:  excavation,  $25:  labour,  35  d.  at  $2.50;  No.  4  “Oxford”  boiler,  $110; 

pipe,  199  ft.,  $15.92;  radiator,  170  ft.,  $51;  sundry,  $32 .  321  42 
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Brought  forward . 

Brockville  Public  Building — Concluded. 

Rubenstein  Bros.:  2  brass  grills,  $62;  sundry,  $4.70 . . 

Small  payments:  cheese  cloth,  303  y.  at  5c.;  desk  and  chair,  $25;  hardware,  $49.99;  oil 

cloth,  $9.80;  sundry,  $46.67 . 

Brussels  Station  ($1) — 

Williamson,  Walter:  painting  letter  box . 

Caledonia  Public  Building  ($62.13) — 

Office  Specialty  Mfg.  Co.:  truck,  $60;  freight,  $2.13 . 

Carleton  Place  Public  Building  ($961.45) — 

Caretaker,  J.  F.  Halpenny:  12  m.  at  $33.33,  to  Mar.  31,  191L . 

Brown,  H.  &  Sons:  electric  light,  Dec.  26,  1912-Dec.  30,  1913,  2,586-5  k.  w.,  at  6c.;  sup¬ 
plies,  $5.70 . 

Morris,  Fred:  coal,  22  tons  at  $7.25 . . 

Pattie,  W.:  linoleum,  supplied  and  laid,  60  y.  at  $2.25;  sundry,  $9 . • . 

Small  payments:  7  awnings,  $42;  hardwood,  5  cords  at  $5.50;  sundry,  $27.60 . 

Cayuga  Public  Building  ($442.66) — 

Caretakers:  Estate  of  G.  A.  Gibson,  $4.16;  C.  C.  Gibson,  11m.  to  Mar.  31, 1914,  at  $25. . . . 
Dominion  Natural  Gas  Co.,  Ltd.:  gas  supplied,  1  y.  to  Feb.  28,  1914,  485  M.  cu.  ft.  at  25c.; 

meter,  $1.80 . 

Small  payments:  sundry . 

Chatham  Public  Building  ($1,638.35) — 

Caretaker,  W.  W.  Mitchell:  12  m.  to  Mar.  31,  1914,  at  $50 . -. . 

Chatham  City:  water  rates,  1  y.  to  Jan.  5,  1914,  17,310  cu.  ft.  water . 

Chatham  Gas  Co.:  gas  supplied,  11  m.  to  Feb.  28,  1914,  post  office,  70  M.  cu.  ft.  at 35c., 
customs  annex,  34  -2  M.  cu.  ft.  at25c.;  electric  light,  11  in.  to  Feb.  28,  1914,  2,044  k.  w. 

at  8c.;  supplies,  $28.30 . 

Crow,  A.  R.:  coal,  35-89  tons  at  $6.60 . . . 

McKie,  Thos.:  labour,  38  h.,  $13.30;  laying  floor,  $16;  moving  partition  and  building 

partitions  and  counter,  $225;  6  screens,  $40.25;  sundry,  $111.38 . 

Small  payments:  installing  electric  fixtures,  $14;  “Old  Dutch”,  1  bbl.,  $8.82;  painting, 

$18.25;  plastering,  $11;  sundry.  $99.70 . 

Chesley  Public  Building  ($280.04) — 

Lloyd,  Gordon  E.:  coal,  36- 13  tons  at  $7.75 . . . 

Clinton  Public  Building  ($576.50) — 

Caretaker,  Jas.  Scott:  12  m.  to  Mar.  31,  1914,  at  $16.66 . 

Clinton  Electric  Light  Co.:  electric  light,  2  m.  to  May  31,  1913,  220  k.  w.  at  10c.;  meter, 

50c.;  supplies,  $2.40 . 

Clinton  Town:  electric  light,  7  m.  to  Dec.  31,  1913,  1,167  k.  w.  at  10c.;  meter,  $1.75; 

supplies,  $3.50;  water  rates,  1  y.  to  Jan.  1,  1914,  3,877  cu.  ft.,  $7.85 . 

Forbes,  A.:  coal,  17-03  tons  at  $7.75 . 

Small  payments:  flower  beds,  $14.50;  hardware,  $10.90;  laying  216  ft.  of  sidewalk, 

$32.40;  wood,  6  cords  at  $3.25;  sundry,  $12.55 . 

Cobalt  Public  Building  ($2,422.33) — 

Bilsky,  A.  M.:  rent  of  post  office  building,  1  y.  to  Jan.  31,  1914 . 

Goldie  &  McCulloch  Co.,  Ltd.:  safe,  $310;  freight,  &c.,  $23.19 . 

Office  Specialty  Mfg.  Co.:  bag  rack,  $70;  sundry,  $2.40 . 

King’s  Printer’s  Account . 

Cobourg  Public  Building  ($1,909.37) — 

Caretaker,  Wm.  Russell:  12  in.  to  Mar.  31,  1914,  at  $37.50 . 

Cobourg  City:  electric  light,  Dec.  26,  1912-Dec.  22,  1913,  5,982  k.  w.  at  8c.;  gas,  Dec.  26, 
1912-Dec.  22,  1913,  44-3  M.  cu.  ft.  at  $1.25;  meter,  $3;  supplies,  $5.90;  water  rates,  1 

y.  to  Jan.  1,  1914,  $45.50 . 

Henderson  Bros.:  labour,  33  h.  at  60c.,  216  h.  at  40c.;  sundry,  $20.32 . 

Rubenstein  Bros.:  125  p.o.  box  fronts,  $221.50;  sundry,  $51.30 . 

Thompson-MacDonald  Co.:  coal,  40  tons  at  $6.75;  hose,  $9;  wood,  $6.50 . 

Small  payments:  painting  flag  pole  and  letter  boxes,  $35.08;  repairs,  $24.60;  sundry, 

$126.53 . 

Cornwall  Public  Building  ($1,879.08) — 

Caretaker,  C.  Rivier,  12  m.  to  Mar.  31,  1914  at  $37.50;  care  of  clock,  L.  E.  Bailey,  $75. . . . 

Broderick,  Jas.:  coal,  4  tons  at  $6.50,  65-05  tons  at  $6.40 . 

Cornwall  Town:  water  rates,  6  m.  to  Jan.  1,  1914 . 

Pitts,  H.:  door  check,  $8;  hose,  $15;  sundry,  $27.75 . 

Stormont  Electric  Light  &  Power  Co.:  electric  light,  1  y.  to  Jan.  1,  1914,  $18;  gas,  1  y. 
to  Jan.  1,  1914,  298  M.  cu.  ft.  at  $2,022;  supplies,  $6.25;  discount  not  allowed  in 

previous  years,  $40.23 . . 

Small  payments:  plumbing  supplies,  $39.99;  table,  $11.10;  wood,  8  cords,  $28;  sundry, 

$76.50 . 

Deseronto  Public  Building  ($1,299.75) — 

Caretaker,  M.  Hart,  12  m.  to  Mar.  31,  1914,  at  $41.66;  care  of  clock,  9  m.  to  Jan.  1,  1914, 
$37.50 . 
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Brought  forward .  551 , 085  37 

Deseronto  Public  Building — Concluded. 

Deseronto  Town:  gas,  13  m.  to  Jan.  31,  1914,  204  1  M.  cu.  ft.,  $357-88;  meter,  $4.55; 

street  sprinkling,  $14.28;  water  rates,  1  y.  to  Apr.  1,  1914,  $39 . .  415  71 

Rathbun  Co.:  coal,  40  tons  at  $7.50 .  300  00 

Small  payments:  hardware,  $30.47;  sundry,  $16.15 .  46  62 

Dresden  Public  Building  ($433.61) — 

Caretaker,  Jos.  Hart:  6  m.  to  Mar.  31,  1914,  at  $33.33 . 199  98 

Dresden  Town:  electric  light,  5  m.  to  Feb.  28,  1914,  902  k.w.  at  10c.;  meter  $1 .  91  20 

Wells  &  Wells:  coal,  10  t.  at  $7.50;  sundry  $34.80 .  109  80 

Small  payments:  supplying  water,  $26.70;  sundry  $5.93 .  32  63 

Dundas  Public  Building  ($1,117.31)— 

Caretakers:  Wm.  Graham,  7  m.  to  Oct.  31,  1913,  at  $4.16;  Chas.  Cooper,  to  Mar.  31,  1914, 

5  m.  at  $33.33,  allowance  for  living  quarters,  Nov.-Jan.,  $60,  R.  81089,  voucher  out¬ 
standing,  $40 .  295  77 

Dominion  Natural  Gas.  Co.:  gas  supplied,  Jan. -Oct.,  1913 . v .  1  50 

Dundas  Town:  lighting  old  post  office,  Apr.  24-Sept.  16,  1913,  $18.11;  tungsten  lamps,  60 

at  35c.;  water  rates,  6  m.  to  Sept.  30,  1913,  $3 .  42  ll 

Dundas  Electric  Co.:  electric  light,  Apr  .-May,  1913 .  8  87 

Pennington,  J.  D.:  rent  of  post-office  and  customs,  July-Oct.,  1913 .  200  00 

Sturroek,  Jas.  A.:  coal,  75  t.  at  $6.50 .  4S7  53 

Wilson,  G.  C.  &  Co.:  sundry  hardware . 76  28 

Small  payments:  sundry . 5  25 

Flora  Public  Building  (SI  ,819.01) — 

Caretakers:  Thos.  Godfrey,  Apr.-May,  1913,  $16.66;  John  Huck,  June-March,  10  m.  at 

$33.33 . . . . , . . .  349  96 

Clark,  W.  A.:  installing  tower  clock,  $1,600;  electric  wiring,  $71;  dial,  $15;  less,  $1,550, 

paid  in  1912-13,  page  V — 60 . . . . .  136  00 

Fergus  Electric  Light  Plant:  electric  light,  1  y.  to  Jan.  1,  1914,  3,027  k.w.  at  10c.;  meter, 

$3;  electric  power,  1  y.  to  Apr.  1,  1914,  56  k.w.  at  10c.;  meter,  $3;  supplies,  $37.10 .  351  40 

French,  E.:  coal,  27.28  t.,  $195  10;  hose,  GO  ft.,  $9;  oil,  60  gals.,  $10.50;  sundry,  $2.25 .  216  85 

Huck,  John:  building  fence  as  per  tender .  87  00 

Whalen  &  Bleakney:  building,  as  per  tenders,  balcony  $400,  verandah,  $110;  altering  heat¬ 
ing  system ,  $92 . ! . : .  602  00 

Small  payments:  cartage,  $24.25;  coal,  $14.24;  sundry,  $37.31 .  75  80 

Essex  Public  Building  ($1,141.72) — 

Caretaker,  Thos.  Trevin:  12  m.  to  Mar.  31,  1914  at  $33.33 .  399  96 

Coulter,  J.  A.:  coal,  2  t.  at  $7.75,  55  t.  at  $7.50;  wood,  6  c.  at  $2.75 .  444  50 

Essex  Town:  water  rates,  1913 .  37  50 

Essex  Light  and  Power  Co.:  electric  light,  Dec.-Feb.,  1913,  $31.05,  Mar.-Feb.,  1914,  1,728 

k.w.  at  12c.;  supplies,  40c .  238  81 

Union  Natural  Gas.  Co.:  gas  supplied,  Aug. -Jan.,  1914,  21  M.  cu.  ft.  at  25c.;  meter,  $1.20..  6  45 

Small  payments:  sundry . \ .  14  50 

Fergus  Public  Building  ($1,753.77) — 

Caretaker,  T.  M.  Broadfoot:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Clark,  W.  A.:  installing  tower  clock,  $1,600;  electric  wiring,  $71;  dial,  $15;  less  paid  in 

1912-13,  V-61,  $1,550 .  136  00 

Fergus  Electric  Light  1  lant:  electric  light,  1  y.  to  Jan.  1,  1914,  3,949  k.w.  at  10c.  meter,  $3; 

electric  power,  1  y.  to  Apr.  1, 1914, 222  k.w.  at  10c.,  meter,  $3 .  423  10 

Hatch,  A.  J.:  erecting  fence  as  per  contract . v . .' _  80  00 

Nichols,  A.  E.:  coal,  4  t.  at  $7.15,  24-07  t.  at  $6  90,  sundry  $7.60 .  202  28 

Whalen  &  Bleakney:  as  per  tenders,  balcony,  $400;  wiring,  $17.92,  heating  system,  $47. . .  404  92 

Small  payments:  sundry .  47  51 

Fort  Frances  Public  Building  ($4.80) — 

Hastings,  T.  A.:  freight,  etc .  4  80 

Fort  William  Engineer’s  Office  ($900) — 

Murray,  Vickers  &  Moffat:  rent  of  office,  12  m.  to  Feb.  28,  1914.  at  $75 .  900  00 

Fort  William  Immigration  Office  ($197.13) — 

Fort  William  City:  light,  Oct.  14-Feb.  15,  1914 . '.  3  33 

Graham,  G.  A.  &  J.  T.  Horne:  rent,  Sept.-Mar.,  1914,  7  m.  at  $17.40 .  121  80 

Whalen,  W.  H.  Co.:  4  chairs,  $25;  desk,  $34;  table,  $13 . .  72  00 

Fort  William  Inland  Revenue  ($182) — 

Cuthbertson,  E.  H.:  rent  of  office,  10  m.  to  Dec.  8,  1913 .  170  00 

Whalen,  W.  H.  &  Co.:  rent  of  desks,  etc .  12  00 

Fort  William  Public  Building  ($2,800.04) — 

Caretaker,  John  Skea:  12  m.  to  Mar.  31,  1914,  at  $45  83 .  549  96 

Churcher,  A.  W.  T.:  painting  letter  and  parcel  boxes,  14  at  $2,  56  at  $1 .25 .  98  00 

Fort  William  City:  electric  light,  Mar.  8,  1913-Mar.  13,  1914,  10,769  k.w.,  $468.24;  water 

rates,  1  y.  to  Mar.  20, 1914,  $90 .  558  24 

Murphy,  Jas.:  coal,  70  t.  at  $7  50 .  525  00 

( )ffiee  Specialty  M’fg.  Co.:  bag-rack,  $228.99;  base,  $21 ;  2  desks,  $89.50;  8  sections,  $104  50; 

table,  $23;  truck,  $65;  sundry  $65  01 . . .  597  00 


Carried  forward .  561,725  25 


V— 150 


ai  ini o it  oexerm/s  report,  mts-ioi) 


5  GEORGE  V.,  A.  1915 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  561,725  25 

Fort  William  Public  Building — Concluded. 

Robertson  <fc  Cantwell:  painting,  varnishing,  kalsomining,  etc .  220  00 

Small  payments:  cabinet,  $28;  brass  grill,  $20;  electrical  supplies,  $29.28;  labour,  67  li. 

at  50c.;  rug,  $21;  25  w.  tungstens,  36  at  45c.;  wood,  6  c.  at  $6.25;  sundry,  $126.36. ...  311  84 

Galt  Public  Building  ($1,203.09) — 

Caretaker,  Thos.  Barrett:  12  m.  to  Mar.  31,  1914,  at  $41 .66 .  499  92 

Brownlee,  .John:  coal,  41.32  t.  at  $6.75 .  278  95 

Dominion  Natural  Gas  Co.:  gas,  Apr. -Feb.,  1914,  33  M.  cu.  ft.  at  45c.;  meter,  $1.10 .  15  95 

Galt  City:  electric  light,  Apr.-Feb.,  4,101  k.w.,  $173.14;  taxes,  1913,  $11.60;  water  rates, 

Apr.-Dee.,  1913,  12  M.  cu.  ft.,  $15  13;  supplies,  $10  10 .  209  97 

Lockhart  &  Co.:  labour,  36  h.  at  60c.;  60  w.  lamps,  51  at  60c.;  radiator,  $14.32;  sundry, 

$56.78  .  1 23  '30 

Small  payments:  4  awnings,  $30;  sundry,  $45 .  75  00 

Gananoque  Custom  House  ($263.14) — 

Gananoque  Electric  Light  &  Water  Supply  Co.:  electric  light,  1  y.  to  Mar.  2,  1914,  874-1 

k.w.,  $63.03,  meter  rent,  $1  80,  supplies,  $4.80 .  69  63 

Gananoque  Town.:  water-rates,  1  yr.  to  Apr.  1,  1914,  4,120  cu.  ft.,  $13.74;  taxes,  $1  77 .  15  51 

Taylor,  Jas.  &  Son:  coal,  24  t.  at  $7;  2  t.  at  $5. . .  178  00 

Gananoque  Post  Office  ($324.39) — 

Gananoque  Electric  Light  A  W  ater  Supply  Co.:  electric  light,  1  y.  to  Mar.  2,  1914,  2,271-4 

k.w.,  $162.40;  meter,  $1  80;  supplies,  $14.63 .  178  83 

Gananoque  Town:  water-rates,  1  y.  to  Apr.  1.  1914,  5,530  cu.  ft .  16  37 

Taylor,  Jas.  &  Son:  coal,  9.8  t.  at  $7 .  -  68  63 

Small  payments:  sundry . 60  56 

Glencoe  Public  Building  ($S90  38) — 

Caretaker,  E.  Waterworth:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Glencoe  Town:  electric  light,  10  m.  to  Dec.  31 , 1913,  2,385  k.w.  at  10c.;  meter,  $5;  additional 

charge  for  delayed  payment,  $6  95 .  250  45 

McPherson  A  Clark:  coal,  4- 1  t.  at  $7,  22-22  t.  at  $6  75;  wood,  $1  45 .  180  21 

Small  payments:  sundry .  5!)  76 

Goderich  Public  Building  ($1.287.66) — 

Caretaker,  A.  Christal:  12  m.  to  Mar.  31,  1914,  at  $37.50 .  459  00 

Goderich  Town:  electric  light,  14  m.  to  Feb.  28,  1914,  6,953  k.w.,  $375.47;  water  rates, 

1913,  $60 .  435  47 

MacEwan,  H.  J.  A.:  coal,  5- 16  tons  at  $7.50,  30-75  tons  at  $7.25 . * .  261  69 

Small  payments:  clock,  $10.70;  2  door  checks,  $25;  electrical  supplies,  $13.05;  hardware, 

$21.30;  sundry,  $70.45 . . .  140  50 

Gore  Bay  Public  Building  ($4.12) — 

Johnson,  W.  A.:  wood . „ .  4  12 

Guelph  Public  Building  ($2,925.46) — 

Caretaker,  X.  McLean,  12  m.  to  Mar.  31,  1914,  at  $41.66;  care  of  clock,  Savage  &  Co., 

1913,  $50 . . . . .  549  92 

Canadian  Revolving  Door  Co.:  revolving  door,  $650;  installing  door,  $53.68;  less  paid  in 

1912-13,  V— 162.  $235 . 468  66 

Citizens’  Gas  Control  Co.:  10  per  cent  of  gas  bills,  Feb. -Jan.,  1914 .  8  95 

Frank  &  Schuett:  repairing  flag-pole,  etc .  61  55 

Gowdy  Bros.:  coal,  59-42  tons  at  $6.90 . 409  99 

Guelph  City:  electric  light,  Apr.-Feb.,  7,153  k.w.,  $355.06;  gas,  Apr.-Feb.,  92  M  cu.  ft., 

$78.23;  making  flower  beds,  $11.33;  street  sprinkling,  1910,  $32;  taxes,  1913,  $33-42; 

water  rates,  1  y.  to  July  15,  1914,  $29.70 .  5,39  74 

Hoover  <fc  Walker:  3  chairs,  $17;  desk,  $39 .  56  00 

Moore,  Robt.:  decorating  P.  O.  for  “Old  Boys’  Reunion” .  100  00 

Rubenstein  Bros.:  2  brass  grills,  $64;  sundry,  $5 .  69  00 

Smith,  Frederick:  fitting  in  and  covering  new  boiler  section,  $70;  sundry,  $6.48 .  76  48 

Stevenson  &  Malcolm  Co.:  installing  electric  lighting  for  “Old  Boys’  Reunion”,  $100; 

“Mazda”  lamps,  60-w.,  50  at  40c.,  40-w.,  50  at  38c.,  25-w.,  200  at  36c.;  sundry,  $26.95  237  95 

Small  payments:  architect’s  services,  $34.74;  2  brass  signs,  $24;  cartage,  $16.53;  door 
check,  $9:  hardware,  $38.70;  kalsomining,  papering,  etc.,  $42;  laborer,  15  h.  at  60c., 

461  h.  at  45c.;  linoleum,  $11.95;  wood,  3  cds.  at  $9,  2  cds.  at  $6;  sundry,  $101.37 .  347  22 

Hamilton  Custom  House  ($996.51) — 

Elevatorman.  Thos.  Nicholson:  Apr.-Mar .  695  09 

Freeth,  J.:  removing  ashes,  56  loads  at  $2.50 . -.  140  00 

Hamilton  Gas  Light  C'o.:  gas,  Nov.  18-Dec.  16,  1914,  9-4  M  cu.  ft .  9  93 

Otis-Fensom  Elevator  Co.:  repairing  elevator:  labourer,  94?  h.  at  60c.;  materials,  $20.30.  77  15 

Small  payments:  electric  wiring,  $32;  repairing  skylight,  $11.95;  wood,  2  cds.  at  $7; 

sundry.  $16.39 .  74  34 

Hamilton  Examining  Warehouse  ($412.38) — 

Hamilton  City:  electric  light,  12  m.  to  Jan.  9.  1914,  1,896  k.w .  83  43 

Hamilton  Gas  Light  Co.:  gas  supplied,  Apr.  1-Oct.  2,  1913  ,  35  •  5  M  cu.  ft .  38  10 

Myles,  1  hos.  &  bons:  coal,  35  tons  at  $5.95 .  208  25 


Carried  forward .  570,481  62 
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Brought  forward . 

Hamilton  Examining  Warehouse — Concluded. 

Small  payments:  2  awnings,  $12;  desk,  $40.50;  gas  governor,  3  m.  to  Mar.  31,  1913,  $2.61; 

wicket,  $12;  sundry,  $15.49 . 

Hamilton  Immigration  Office  ($220) — 

Munro,  L.:  rent  of  office,  11  m.  to  Mar.  15,  1914,  at  $20 . 

Hamilton  Inland  Revenue  ($299.29) — 

Hamilton  Gas  Light  Co.:  gas,  Apr.  1-Oct.  2,  1913,  7-3  M.  cu.  ft . 

Hoodies  Furniture  Co.:  upholstering  furniture:  labour,  62^  h.  at  50c.;  leather,  109  ft.  at  40c.; 

sundry,  $20.55 . 

Office  Specialty  Mfg.  Co.:  3  bases,  $16.50;  sections,  9  at  $15.50;  3  sliding  shelves,  $14.25; 

3  tops,  $10.50;  freight,  $1.89 . 

Small  payments:  sundry . 

Hamilton  Post  Office  ($9,009.67) — 

Caretaker  and  engineer:  Alf.  Barnard:  12  m.  to  Mar.  31,  1914 . 

Care  of  clock,  1  y.  to  June,  1913,  Thos.  Lees,  $65;  cleaners,  T.  C.  Butler,  $649.92,  Wm. 

McRae,  $286,  C.  Partridge,  $649.92,  C.  White,  $391 .75. . . . 

Firemen,  J.  Wigglesworth,  $752.02,  B.  Moriarity,  $720.03;  engineer,  A.  Bengie,  $45.16.. 
Citizens’  Gas  Governor  Co.:  2  gas  governors  supplied,  $89.11;  rent  of  gas  governor,  3  m. 

to  Mar.  31,  1913,  $20.26 . ; . 

Culley  &  Breay:  labour,  45?  h.  at  60c.;  sundry  electric  supplies,  $62.91 . 

Hamilton  Board  of  Trade:  rent  of  room  for  Post  Office,  1  m.  to  Jan.  8,  1914 . 

Hamilton  City:  electric  light,  flat  rate,  1  y.  to  Jan.  6,  1914,  $721.79;  extra  lighting,  Aug.  11- 
16,  $19.28;  electric  power,  elevator,  Mar. 3-Dec.  6,  1913,  $31.35,  stamping  machine, 

Apr.  1-Jan.  6,  1914,  $12.69;  supplies,  $145.29;  water  rates,  1913,  $765 . 

Hamilton  Gas  Light  Co.:  gas  supplied,  Apr.  1-Dec.  16,  1913,  358-2  M  cu.  ft.,  $317.10, 

flat  rate,  Apr.  1-Dec.  31,  $93.75 . 

Invincible  Renovator  Mfg.  Co.:  \  h.p.  truck  machine,  $375;  sundry,  $3.50 . 

Myles,  Thos.  &  Sons:  coal,  17-56  tons  at  $6.23,  160  tons  $5.95,  3  tons  at  $4 . 

Office  Specialty  Mfg.  Co.:  bag  rack,  $60;  cabinet,  $26;  2  desks,  $65,  $47;  sundry,  $24.61. . 

Rubenstein  Bros.:  2  brass  grills,  $50;  sundry,  $1.40 . 

Watkins,  Thos.  C.:  decorating  for  “Centennial  Week”,  $225;  sundry,  $10.48 . 

Small  payments:  electrical  supplies,  $40.85;  furniture  upholstered,  $15;  labour,  48  h.  at 
50c.;  manilla  rope,  150  ft.,  $12;  oil,  $43.75;  reglazing  10  Its.,  $16.76;  repairing  tile  floor, 

$16.15;  storm  sashes,  etc.,  $23;  uniform,  $24;  sundry,  $167.19 . 

Hamilton  Postal  Station  B.  ($1,281.03) — 

Hamilton  Electric  Light  and  Power  Co.:  electric  light,  1  y.  to  Dec.  29,  1913,  1,354  k.  w., 

$63.22;  supplies,  $2.40 . 

Swales,  C.  J.:  rent  of  office,  to  Mar.  31,  1914,  10  m.  at  $70,  5  m.  at  $100;  water  rates,  $1.90 

Small  payments:  electric  supplies . 

Hamilton  Weights  and  Measures  Office  ($212.83) — 

Hamilton  City:  electric  lights,  1  v.  to  Jan.  9,  1914,  221  k.w.,  $27.22;  water  rates,  9  m.  to 

Dec.  31,  1913,  $17.70 . 

Hamilton  Gas  Light  Co.:  100  cu.  ft.  gas . . . 

Myles,  Thos.  &  Son:  coal,  20  tons  at  $5.95 . 

Small  payments:  labour,  70  h.  at  50c.;  sundry,  $13.28 . 

Harriston  Public  Building  ($2,004.77) — 

Caretaker,  Jos.  Grisch:  12  m.  to  Mar.  31,  1914,  at  $35 . 

Acetylene  Construction  Co.:  supplying  acetylene  gas,  Apr.  1-Feb.  2,  1914,  4,832  ft.  at 

lie . . . . 

Arthurs,  Bert:  laying  cement  pavement,  1,650  yd.  at  14c.;  excavation,  60  cu.  yd.  at  25c.. 

Collison,  J.:  covering  pipes  with  asbestos,  changing  radiators,  etc.,  as  per  tender . 

Dale,  R.  F.:  superintending  putting  clock  in  tower,  $112;  sundry,  $23.80 . 

Harriston  Town:  electric  light,  flat  rate,  Mar.-Nov.,  1913,  $183.60,  Dec.  1-Mar.  3,  1914, 

1,062  k.w.  at  10c.;  meter,  30c.;  water  rates,  Nov.  12,  1913-July  1,  1914,  $31.05 . 

Howes,  John:  coal,  34  tons  at  $7.50;  sundry,  $11.30;  apparently  overpaid,  $10 . 

Hyland,  Geo.  R.:  sheathing  tower  as  per  tender,  $120;  work  on  tower,  27  d.  6  h.,  $82.80; 

sundry,  $17.35 . . . 

Small  payments:  architect’s  services,  $15;  pine,  295  ft.,  $15.85;  raising  bell,  $23;  street 

sprinkling,  $15;  sundry,  $102.32 . 

Hawkesbury  Public  Building  ($951.27) — 

Caretakers:  A.  Marleau,  12  m.  to  Mar.  31,  1913,  at  $33.33;  Jos.  Pharand,  $16.66 . 

Beaulne,  L.  B.:  painting  fire  escape,  $20;  sundry,  $102.55 . 

Berthiaume,  F.  X.:  coal,  25-5  tons  at  $8 . 

Hawkesbury  Electric  Lightand  Power  Co.:  electric  light,  1  y.  to  Jan.  1,  1914,  1,663  k.w.  at 

8c.;  meter,  $2.40;  supplies,  $1.25 . 

Hawkesbury  Town:  water  rates,  1913 . , . 

Small  payments:  wood,  10  cds.  at  $3.30;  sundry,  $20.43 . 

Ingersoll  Public  Building  ($1,177.31) — 

Caretaker,  John  McDonald:  12  m.  to  Mar.  31,  1914,  at  $37.50 . 

Care  of  clock,  H.  Richardson:  1  y.  to  Apr.  1,  1913 . 

Ingersoll  Gas  Light  Co.:  gas  supplied,  Apr. -Feb.,  552  M  cu.  ft.,  $68.89;  supplies,  $2 . 
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.  Brought  forward .  585,113  97 

Ingersoll  Public  Building — Concluded. 

Ingersoll  Town:  electric  light,  Mar. -Feb.,  4,106  k.w.,  $240.98;  supplies,  $2.65;  water 

rates,  3  in.  to  Jan.  1,  1914,  $2.50 .  246  13 

Ingersoll  Waterworks  Co.:  water  rates,  9  m.  to  Oct.  1, 1913,  978-2  M  cu.  ft.,  $15.65;  supplies, 

$4 .  19  65 

King,  Stephen:  boiler  section,  $36;  sundry,  $18.13 .  54  13 

Scott  &  Daniels:  coal.  36  tons  at  $7.25 .  261  00 

Small  payments:  sundry . 25  51 

Jarvis  Public  BuildiEg  ($1) — 

Oliver,  R.  D.:  painting  letter  box .  1  00 

Kemptville  Public  Building  ($189.23) — 

Patterson,  S.  C.:  coal,  24-42  t.  at  $7. 75 .  189  23 

Kenora  Public  Building  ($1,515.19) — 

Caretaker,  Mrs.  J.  Link:  12  m.  to  Mar.  31,  1914,  at  $33.33 . 399  96 

Gilbert,  Fred.:  labour,  24  h.  at  70c.,  22  h.  at  50c.,  16  h.  at  70c.;  sundry  $29.95 .  62  55 

Kenora  Town:  electric  light,  1913,  5,098  k.w.  at  6c.;  meter,  $4;  water  rates,  1  y.  to  Apr. 

1,  1914,  $70.76 . 380  64 

Murphy  Bros.:  coal,  2  t.  at  $11,  21-05  t.  at  $9.75 .  227  24 

Pringle  &  Cameron,  Custom  House  Brokers:  customs  duty  on  clock,  $147.40;  sundry 

$1.50 . . .  148  90 

Stephen,  Alex.:  board  fence  as  per  contract,  $125;  repairs,  $25 .  150  00 

Windatt  &  Co.:  coal,  7  t.  at  $9.95 .  69  65 

Small  payments;  brass  plate,  $10.25;  electrical  supplies,  $11 .80;  plumbing,  $24.30;  sundry 

$29.90 .  76  25 

Kincardine  Public  Building  ($1,439.38) — 

Caretaker,  G.  D.  Morrison:  12  m.  to  Mar.  31,  1914,  at  $20.83 .  249  96 

Clements  Bros.:  sewer  drain  and  cement  work,  $98;  sundry  $5 .  103  00 

Burnside,  W.:  coal,  7-39  t.  at  $7.20,  34-13  t.  at  $6.95 .  290  43 

Kincardine  Town:  electric  light,  1  y.  to  Oct.  1,  1913,  4,005  k.w.  at  10c.;  meter  $3;  water 

rates,  1913,  $20.. . 423  50 

King,  Warden:  “Daisy”  heater,  $133.26;  twin  header  and  valves,  $96.39;  sundry, 

$37.39 . 267  04 

Small  payments:  2  door  checks,  $16;  electrical  supplies,  $19.20;  hardware,  $12.30; 

repairs,  $14.50;  slate  shingles,  $9.90;  sundry,  $33.55 .  105  45 

Kingston  Architect’s  Office  ($75.59) — 

Office  Specialty  Mfg.  Co.:  3  chairs,  $28.75;  desk,  $40;  sundry,  $6.84 .  75  59 

Kingston  Custom  House  ($1,353.01) — 

Caretaker,  Mrs.  J.  Stansbury,  12  m.  to  Mar.  31,  1914,  at  $16.66 .  199  92 

Stoker,  I.  L.  Spencer:  Apr. -May,  Oct. -Mar.,  8  m.  at  $18 .  144  00 

Anglin,  S.  &  Co.:  coal,  66  t.  at  $7.40 .  488  40 

Gibson,  Chas.:  antidust,  1  brl.,  $7.50;  cheese  cloth,  140  yd.,  $11.20;  sundry,  $34.20....  52  90 

Kingston  City:  electric  light,  1913,  338  k.w.  at  10c.,  meter,  $2;  gas,  1913,  42-8  M  cu.  ft. 

at  $1,  meter,  $2;  street  sprinkling  $4.85;  water  rates,  1  y.  to  Apr.  1,  1914,  $54.40 .  139  85 

Lemmon  &  Sons:  labour,  72  h.  at  65c.;  sundry,  $27.95 . '. .  74  75 

Power  &  Son:  one  per  cent,  commission  on  accounts,  $6.75;  supervision  of  accounts, 

205-42  h.  at  60c .  130  00 

Strachan,  A.:  care  of  grounds .  50  00 

Small  payments:  electrical  supplies,  $45.90;  sundry,  $27.29 .  73  19 

Kingston  Inland  Revenue  Office  ($4,149.04) — 

Caretaker,  J.  Lawless:  12  m.  to  Mar.  31,  1914,  at  $41.66 .  499  92 

Stoker,  Jas.  Loughern:  Apr.-May,  Sept.  15-Mar.,  8§  m.  at  $15 .  127  50 

Anglin,  S.  &  Co.:  coal,  90  t.  at  $7.40 .  666  00 

Committee,  Miss  Helen  Herchmer:  rent  of  office,  1  y.  to  Jan.  1,  1914 .  1,762  00 

Kingston  City:  electric  light,  1913,  594  k.w.  at  10c.,  meter,  $2;  gas,  1913,  26  M  cu.  ft.  at 
$1,  meter,  $2;  taxes,  1913,  $480.81;  taxes  for  pavement  improvements,  9  y.  to  Jan. 

1,  1914,  $249.30;  water  rates,  9  m.  to  Dec.  31,  1913,  19-1  M  cu.  ft.  $56.83 .  876  34 

Power  &  Son:  one  per  cent,  commission  on  accounts,  $6.65;  supervision  of  accounts, 

205-42  h.  at  60c . . _ . ! .  129  90 

Small  payments:  cartage,  $20;  electrical  supplies,  $10.80;  Sunday,  $56.58 .  87  38 

Kingston  Ordnance  Stores  ($1,000) — 

Polly,  T.  J.:  rent  of  building,  1  y.  to  Feb.  1,  1914 .  1,000  00 

Kingston  Post  Office  ($4,094.23) — 

Caretaker,  Jos.  Ivehoe:  12  m.  to  Mar.  31,  1914,  at  $52.50 .  630  00 

Anglin,  S.  &  Co.:  coal,  86  t.  at  $7.40;  coke,  $11.40;  kindling,  $37.90 .  685  70 

Capital  Office  Supply  Co.:  baggage  waggon .  61  00 

Henderson,  J.  R.:  sundry  supplies .  62  56 

King,  John:  cartage,  55  h.  at  50c.;  clear  pine,  225  ft.  $20.25;  labour,  119£  h.  at  50c.;sundry 

$14.85 .  122  35 


Carried  forward . . .  597,004  44 
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Dominion  Buildings:  Maintenance — Continued. 

Brought  forward . . 

Kingston  Post  Office — Concluded. 

Kingston  City:  electric  light,  1913,  10,022  k.w.  at  10c.;  meter,  $2.50;  gas,  1913,  56-7  M 
cu.  ft.  at  $1, meter,  $3;  water  rates,  caretaker’s  residence  and  Post  Office,  1  y.  to 

Apr.  1,  1914,  $55.10;  taxes,  1913,  $4.40 . 

Lemmon  &  Sons:  dustbane,  $12.50;  labour,  19  h.  at  65c.;  sundry,  $102.87 . 

Nolan,  R.  J.;  removing  ashes,  83  loads  at  75c.,  paper,  147  loads  at  50c . 

Office  Specialty  Mfg.  Co.:  bag  rack,  $57.50;  4  cabinets,  $140;  4  chairs,  $29.50;  5  desks 

$156;  8  stools,  $40;  2  tables,  $46;  sundry,  $19.92 . 

Oldfin,  John  W.  &  Co.:  labour,  65  h.  at  40c.;  tungsten  lamps,  100  w.,  1  doz.  $15;  60  w.,  1 

doz.  $10.80,  40  w.  4£  doz.,  $45.90;  sundry,  $39.52 . 

Power  &  Son:  one  per  cent,  commission  for  certifying  accounts,  $6.74;  supervising  accounts 

205-4  h.  at  60c . 

Taylor  &  Hamilton:  labour,  11  h.  at  65c.,  40  h.  at  50c.;  sundry,  $33.26 . 

Waldron,  R.:  2  rugs,  $60;  sundry,  $41.23 . . . 

Small  payments:  5  awnings,  $35;  4  baskets,  $20;  cabinet,  $28;  century  cooler,  $12.75; 
electrical  supplies,  $21.60;  sundry,  $110.13 . 

Leamington  Public  Building  ($970.03) — 

Caretaker,  J.  W.  Ross:  12  m.  to  Mar.  31,  1914,  at  $37.50 . . . 

Essex  County  L.  &  P.  Co.:  electric  light,  Sept.-Feb.,  1,399  k.w.,  $150.56;  meter,  $1.50; 

supplies,  60c . 

Leamington  Light,  Heat  &  Power  Co.:  electric  light,  Apr.-Aug.,  526  k.w.,  $73.72;  meter, 

$2.50 . . . 

Leamington  Town:  water  rates,  1  y.  to  Apr.  1,  1914 . 

Wride,  Robt.:  coal,  30  t.  at  $7.50 . 

Small  payments:  hardware,  $25.05;  sundry,  $20.10 . 

Lindsay  Public  Building  ($1,114.28) — 

Caretaker,  W.  Healey:  12  m.  to  Mar.  31,  1914,  at  $37.50 . 

Baker  Laundry  Co.:  eoal,l^  t.  at  $8.25,  17^  t.  at  $8 . 

Flavelle,  Ltd.:  coal,  H  t.  at  $8.25,  17§  t.  at  $8;  wood,  1|  c.  at  $8.25 . 

Lindsay  Library  &  Office  Fittings,  Ltd.:  installing  parcel  post  wicket  and  counter . 

Lindsay  L.  H.  &  P.  Co.:  electric  light,  Apr.-Feb.,  11  m.  at  $8.92;  supplies,  $19.07 . 

Lindsay  Town:  water  rates,  Apr.-Mar . 

Small  payments:  painting  letter  boxes,  20  at  $1 .25;  10  window  shades,  $30;  sundry,  $79.95 
Listowel  Public  Building  ($4,148.36) — 

Caretaker,  A.  Bailey;  12  m.  to  Mar.  31,  1914,  at  $33.33 . 

Alberts,  S.  &  Son:  concrete  work  as  per  tender,  $371.15;  labour,  $7.40;  sundry,  $24.75. . 
Bamford  Bros.:  flight  of  stairs,  $10;  labour,  20  h.  at  50c.,  180  h.  at  35c.;  raising  bell,  $10; 

spruce,  $21;  sundry,  $46.90 . 

Buschert,  Noah:  covering  stone  step,  $18;  door  frame,  $12;  labour,  58  h.  at  40c.;  sundry, 

$15.80 . 

Capital  Office  Supply  Co.:  chairs,  5  at  $12,  7  at  $4;  desks,  3  at  $40,  1  at  $22;  table,  $40; 

sundry,  $13.50 . 

Gunther,  J.  H.  &  Co.:  4-dial  town  clock,  $1,650;  painting  clock,  $30 . 

Hamilton,  Wm.:  grading  and  filling  in  adjoining  lot . 

Kaufman,  digging  drain,  203  h.  at  25c . . . 

Listowel  Town:  electric  light,  1  y.  to  Mar.  1,  1914,  4,637  k.w.  at  10c.;  supplies,  $10.53; 

street  sprinkling,  $4.14;  water  rates,  1  y.  to  Apr.  1,  1914,  21,314  cu.  ft.,  $32.55 . 

Male,  Thos.:  making  flower  beds  and  supplying  plants . . . 

Zilliax,  C.:  5  flower-bed  guards,  $11.35;  tile,  160  ft,  $24;  window  awnings,  30  at  $6.75; 

sundry,  $27.80 . . . . . 

Small  payments:  building  partition,  $27.50;  clock,  $10;  coat  rack,  $8;  hand-railing, 
$20;  plastering,  etc.,  $12;  table,  $11.50;  sundry,  $43.68 . 

London  Custom  House  ($6,135.62) — 

Caretaker,  W.  Greer,  to  Mar.  31,  1914,  10J  m.  at  $33.33,  1|  m.  at  $50;  care  of  clock,  V. 
W.  Ferris,  1  y.  to  Apr.,  1913,  $50;  engineer,  M.  Mulhern,  12  m.  to  Mar.  31,  1914,  at  $50 

Chantler  Bros.:  coal,  126-21  t.  at  $6.90,  6-7  t.  at  $6.50;  wood,  4  c.  at  $9;.;; . . 

Colerick  Bros.:  papering,  painting,  etc.:  labour,  102  h.  at  50c.,  34  li.  at  45c.;  materials, 

$40.20;  reglazing  partition,  $48 . . . . 

Dennis  Wire  &  Iron  Works:  repairing  2  brass  counter  railings . 

Eggett  &  Co.:  installing  radiator,  $75;  repairs,  $14.20 . 

Gray,  Patrick:  removing  ashes  and  paper,  Mar.- Dec.,  10  m.  at  $6 . 

Hunt  Plumbing  Co.:  labour,  74  h.  at  50c.;  materials,  $35.63 . 

Kingsmill,  T.  F.:  cork  carpet,  555?  yd.  at  $1.20;  linoleum,  33J  yd.  at  90c.;  sundry,  $30. 17 
Langford,  A.  A.  Co.:  4  chairs,  $57.50;  2  desks,  $115;  4  units,  $45;  wardrobe,  $27  50;  sundry, 

$24 . 

London  City:  water  rates,  1  y.  to  Jan.  15,  1914 . 

London  City  Gas  Co.;  gas,  Apr.-Feb.,  536-1  M.  cu.  ft.  at  90c.;  meter,  $2.20 . 

London  Electric  Light  Co.:  electric  light,  1913,  5,366  k.w . 

Maker,  John:  metallic  ceilings  as  per  contract . 

Carried  forward . 
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Dominion  Buildings:  Maintenance— Continued.  $  cts. 

Brought  forward .  610, 4G1  77 

London  Custom  House — Concluded 

Office  Specialty  M’fg.  Co.:  2  bases,  $11;  freight,  $4  86;  2  tops,  S7;  10  sections,  $242  ;  2 

sliding  shelves,  $9.50 .  274  36 

Winnett,  C.  J.:  coal,  79-92  t.  at  S6  75;  2-86  t.  at  $5;  wood,  3  c.  at  $9,  8  c.  at  $6 .  628  79 

Young,  Geo.  C.:  cabinet,  $8.55;  labour,  176  h.  at  50c.;  sundry,  $92.05 . 188  60 

Small  payments:  broom,  4  doz..  $19  20:  2  chairs,  $19.05;  electrical  supplies,  $40.55;  electri¬ 
cal  fixture,  $30;  hose,  75  ft.,  $12;  removing  ashes,  $14;  rug,  $45;  table,  $27,  wood,  2  c. 

at  $9.;  sundry  $127.03 .  351  83 

London  Examining  Warehouse  ($21) — 

Colerick  Bros.:  supplying  shades,  etc . .  21  00 

London  Immigration  Office  ($230)— 

Riggs,  John,  Coole  Block:  rent  of  office,  Apr.  1,  1912-Aug.  31,  1913,  17  mv at  $10;  voucher 

outstanding,  R80593,  $60 .  230  00 

London  Post  Office  ($5,633.10) — 

Caretakers:  J.  Gilbank,  Apr.-Mar.,  12  m.  at  $41.66;  Mr.  Bell  Gilbank,  289  d.  at  $1 .  788  92 

Engineer,  D.  Regan,  Apr.-Mar.,  12  m.  at  $50 .  600  00 

Bartlett,  W.  H.  F.:  removing  ashes,  etc.,  Apr.-Mar .  75  00 

Carling,  Sir  John,  Estate:  heating  building,  days,  3  m.  to  Jan.  1,  1914,  $90,  nights,  Dec.  15- 

Jan.  12,  1914,  $68  60 . * .  158  60 

Chantler  Bros.:  coal,  101-33  t.  at  6.90. . .  699  22 

Dennis  Wire  &  Iron  Works:  sliding  doors,  $19;  3  windows,  $40 . 59  00 

Gas  Appliance  Co.:  Weis,  loop  mantles,  306  at  25c.;  sundry  $78.35 .  154  85 

London  City:  water  rates,  Jan.  15- Apr.  15,  July  15-Jan.  15,  1914 .  45  00 

London  City  Gas  Co.:  gas,  Apr. -Feb.,  1,970-2  M.  cu.  ft.,  $1,812  78;  meter  rent,  $8.19 .  1,820  97 

London  Electric  Co.:  electric  light,  1913,  1,365  k.w.  at  4£c.;  supplies,  $5  10 .  66  48 

Noble  &  Rich:  repairing  plumbing,  etc . . .  60  20 

Quick,  I.:  tinting,  painting,  etc.,  $70;  reglazing  glass,  $10.50;  painting  mail  boxes,  109  at 

$1.25,  31  at  SI  .60 .  266  35 

Sanders  &  Robson:  alterations  as  per  contract,  $145;  doors,  $15.50;  labour,  64  h.  at  45c; 

sundry,  $30.40 .  219  70 

Winnett,  W.  H.:  coal,  $60.76  t.  at  $6.75,  4.75  t.  at  $5 . . .  433  99 

Small  payments:  labour,  $8.10,  locks,  $13;  removing  ashes,  $20;  toilet  paper,  $24.50; 

sundry,  $119  22 .  184  82 

L'Orignal  Public  Building  ($125) — 

Chatclain,  A.:  rent  of  building,  1  yr.  to  Apr.  1,  1914 .  125  00 

Markham  Public  Building  ($703.90) — 

Caretaker,  Chas.  Wales:  12  m.  to  Mar.  31,  1914,  at  $50 . .  600  00 

Markham  Village:  electric  light,  9  m.  to  Jan.  1,  1914,  384  k.w.  at  10c.;  meter,  $2.25;  supplies 

$6;  water  rates,  $1 .  47  65 

Welsh ,  R . :  coal ,  7  •  28  t.  at  $7 . 1 5 .  52  09 

Small  payments:  sundry .  4  16 

Merrickville  Public  Building  ($250) — 

Jakes,  G.L.:  rent  of  post  office,  15  m.  to  Apr.  1, 1914 .  250  00 

Midland  Public  Building  ($229.50)— 

McCartney’s  Drug  Store:  rent  of  offices,  Sept.  15-Feb.  28,  1914,  5J  in.  at  $30 .  165  0y 

Office  Specialty  M’fg.  Co.:  3  sections,  $46;  sundry,  SIS  50 .  (>4  Aq 

Mitchell  Public  Building  ($980  73) — 

Caretaker,  J.  Elliott:  Apr.-Mar .  381  07 

Cook,  R.  J.:  coal,  31-84  t .  215  00 

Dale,  M.  C.:  coal,  10  t.  at  $8,  2  t,  at  $8.25 . 96  50 

Mitchell  Town:  electric  light  (flat  rate),  June  3-Jan.  17,  m.  at  $17  50,  Jan.  17-Mar.  16, 

1914,  452  k.w.  at  8c.;  supplies,  $1.05;  water  rates,  6  m.  to  Dec.  31,  1913,  $20 .  188  46 

Small  payments:  earth,  90  1.  at  40c.;  sundry,  $63  70 .  99  70 

Mount  Forest  Public  Building  ($2,494.42)— 

Caretaker,  W.  L.  Smith:  12  m.  to  Mar.  31,  1914,  at  $30 .  360  00 

Connor,  John:  installing  clock  and  bell:  labour,  576*  h.  at  40c.,  192  h.  at  25c.;  lumber, 

1,318ft,  $48.45;  sundry,  $42. 09 .  369  14 

Evans,  W.  F.  &  Sons,  England:  turret  clock .  749  46 

Mount  Forest  Town:  electric  light,  1  y.  to  Mar.  1,  1914,  2,100  k.w.  at  10c.;  meter,  $1  20; 
water  rates,  Apr.-Mar. ,1914,  $14  50;  street  sprinkling,  1910-1912,  $12.72;  supplies,  75c.; 

wiring  clock  tower,  $12 .  251  17 

Pringle  &  Cameron,  Customs  Brokers:  duty  on  clock,  $149.80;  sundry,  $1  .  159  80 

Skales,  J.  F.:  carpenters’  work,  installing  clock,  fans,  etc.,  labour,  179|  h.  at  60c.,  37*  h. 

at  50c.,  20'  at  40c;  sundry,  $9.80 .  144  60 

Tangney,  T.  F.:  coal,  30-76  t.  at  $7.25,  2-32  t.  at  $7.50 .  240  43 

Small  payments:  hardware,  $19.22;  plastering,  $45;  truck,  $30;  tungsten  lamps,  94  at  38c.; 

18  window  screens,  $38;  sundry,  $60.88 .  228  82 

Napanee  Public  Building  ($1,414  32) — 

Caretaker,  Mrs.  C.  E.  Webster:  12  m.  to  Mar.  31,  1914,  at  $41.66 .  499  92 

Care  of  clock,  T.  Smith  &  Bro:  1  y.  to  Apr.  1,  1913 .  50  00 


Carried  forward .  623,122  92 
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Brought  forward .  623,122  92 

Napanee  Public  Building — Concluded. 

Boyle  &  Son:  2  door  mats,  $9;  floor  oil,  20  gal,  $12;  gas  mantles,  6*  doz.  at  $3;  sundry, 

$108.79 .  149  29 

Dafoe,  J.  R.:  coal,  4  t.  at  $7.75,  36  t.  at  $7.50 .  301  00 

Napanee  Waterworks  Co.:  water  rates,  1  y.  to  May  1,  1914 .  75  04 

Seymour  Power  Electric  Co.,  Ltd.,  and  Napanee  Gas  Co.,  Ltd.:  gas,  1  y.  to  Feb.  24,  1914, 

211  M.  cu.  ft.,  $259.78;  supplies,  $14.85 .  274  63 

King’s  Printer’s  account .  15  29 

Small  payments:  repairs,  $10;  sundry,  $39. 15 .  49  15 

New  Hamburg  ($1) —  '  „ 

Hamstein,  N.:  painting  letter  box  at  G.T.R.  station. . .  1  00 

Niagara  Falls  Public  Building  ($2,136.31) — 

Caretaker,  J.  E.  Brown:  12  m.  to  Mar.  31,  1914,  at  $53.33 .  639  96 

Cole  &  Murray:  plumbing .  53  40 

Crawford,  W.  T.:  painting,  $30;  plastering,  $26;  pipe,  $46  50;  plumbers’  labour,  $132.30; 

sundry,  $224 .  458  80 

Delaney,  Wm.:  painting  mail  boxes,  4  at  $3,  28  at  $1  35 .  61  00 

Hutchings,  J.  E.  &  Co.:  coal,  5-27  t.  at  $6.30,  63-25  t.  at  $6  02 .  414  01 

Niagara  Falls  City:  electric  light,  Mar. -Feb.,  Custom  House,  520  k.w.  at  32-c.,  Post  Office, 

5,312  k.w.  at  3|c.;  taxes,  1913,  $4;  water  rates,  Apr. -Mar.,  $38.50 .  246  61 

Thomas,  W.  E.:  coal,  9-17  t.  at  $6  50 . 59  64 

Small  payments:  2  brass  grills,  $40;  cabinet,  $20;  electrical  supplies,  $34.91;  40  w.  “Mazda” 

lamps,  50,  $25;  table,  $10;  sundry  $72  93 .  202  89 

North  Bay  Public  Building  ($2,243.95) — 

Caretaker,  L.  A.  Gauthier:  12  m.  to  Mar.  31,  1914,  at  $55 .  660  00 

Burrowes  &  Parmalee:  labour,  $14.85;  tungsten  lamps  47,  $49.65;  sundry,  $40.47 .  104  97 

Cherry,  S.  J.  &  Co.:  boiler  section,  $62  20;  labour,  79  h.  at  65c.;  sundry,  $78.61 .  192  16 

Cochrane  Hardware  Co.:  chloride  of  lime,  $24;  dustbane,  $25;  toilet  paper,  $22;  sundry, 

$176.70 .  247  70 

Lindsay  &  McCluskey:  coal,  4-52  t.  at  $7.85;  wood,  4c.  at  $5  50 .  57  50 

North  Bay  Fuel  Co.:  coal,  65-5  t.  at  $7 .90 .  517  50 

North  Bay  L.  H.  &  P.  Co.:  electric  current,  1  yr.  to  Mar.  2,  1914,  5,880  k.w .  266  40 

North  Bay  Town:  water  rates,  9  m.  to  Dec.  31,  1913 .  27  00 

Sewell,  J.  W.:  2  door  checks,  $16.50;  labour,  93  h.  at  40c.;  shelving  in  record  room,  $45; 

sundry,  $42.40 .  141  10 

Small  payments:  removing  ashes,  14  loads  at  $1;  sundry,  $15.62 .  29  62 

Orangeville  Public  Building  ($2,118.78) — 

Caretaker,  D.  McPherson:  12  m.  to  Mar.  31,  1914,  at  350 .  600  00 

Beswick,  G.:  5  chairs,  $28.50;  desk,  $35;  9  window  shades,  $16.50;  sundry,  $4.50 .  84  50 

Fuller,  Allen  &  Holmes:  decorating  custom  house  as  per  tender,  $95;  sundry,  $20.45.  ...  115  45 

Gillespie  Bros.:  covering  hot  water  boiler,  $20;  plumbing  May  1,  1912-Mar.  14,  1914,  R 

81015,  voucher  outstanding,  $489.70 .  509  70 

Hannah,  C.  C.  G.:  coal,  24-89  tons  at  $7.50 .  186  67 

Orangeville  Town:,  water  rates,  1  y.  to  June  30,  1914 .  20  00 

Pine  River  L.  &  P.  Co.:  electric  light,  Feb.  5,  1913-Mar.  3,  1914,  2,991-5  k.  w.  at  8c .  239  34 

Rowan,  T.  M.:  remodelling  custom  house  as  per  tender,  $235;  sundry,  $24.53 .  309  53 

Small  payments:  hardware,  $32.75;  sundry,  $20.84 .  53  59 

Orillia  Public  Building  ($895.79) —  * 

Caretaker,  John  Frawley:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Carss,  S.  E.  Lumber  Co.:  coal,  4  tons  at  $7.60,  30  02  tons  at  $7.35;  wood,  2  cords  at  $6.50.  264  08 

Orillia  Town:  electric  light,  (flat  rate),  to  Mar.  22,  1914,  12  m.  at  $11.04;  water  rates, 

1  y.  to  Apr.  1,  1914,  S14 . _ .  146  48 

Small  payments:  coal,  $8.75;  hardware,  $23.37;  repairs,  $10;  2  storm  doors,  $15;  sun¬ 
dry,  $28.15 .  85  27 

Osliawa  Public  Building  ($1,245.11) — 

Caretaker,  A.  W.  Bro  lie:  12  m.  to  Mar.  31,  1914,  at  $41.66 .  499  92 

Disney,  Bros.:  desk,  $32;  table,  $18.50:  sundry,  $12.25 .  62  75 

Merritt,  Wm.:  coal,  4  tons  at  $7.35,  30  tons  at  $7.15;  wood,  $6.50 .  250  40 

Oshawa  Electric  Light  &  Gas  Co.:  electric  light,  11  m.  to  Mar.  1,  1914,3,018  k.w.  at  8  c.; 

meter,  $1.65;  gas,  11  m.  to  Mar.  1,  1914,  $59.59;  supplies,  $1.80 .  306  88 

Oshawa  Town:  taxes,  $7.87:  water  rates,  1  y.  to  Apr.  1, 1914,  23,097  cu.  ft.,  $20.43;  meter, 

$3 . 31  30 

Small  payments:  electrical  supplies,  $7.80;  floor  oil,  $12.50;  painting  letter  boxes,  $24.20; 

2  waste  paper  baskets,  $11.30;  sundry,  $38.06 .  93  86 

Ottawa  Experimental  Farm  ($5,245  05) — 

Argue  &  McC’oll:  coal,  5  tons  at  $7.50,  5  tons  at  $7.25;  wood,  12  cords  at  $8,  2  cords  at  $4.75  179  25 

Barrett  Bros.:  wood,  20  cords  at  $8 .  160  00 

Canadian  Oil  Co.,  Ltd.:  gasolene,  208  gal.  at  35c .  72  80 

Independent  Coal  Co.:  coal,  3  tons  at  $7.75,  12  tons  at  $7.50,  5  tons  at  $7 . 25 .  149  40 


Carried  forward .  633,189  8j 
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Brought  forward .  633,189  81 

Ottawa  Experimental  Farm — Concluded. 

Ottawa  Electric  Co.:  electric  light:  July  12,  1912,  to  Jan.  31,  1914,  cereal  bldg.,  3,914 
k.w.,  $283.33,  dairy  bldg.,  779  k.  w.,  $57.60,  offices,  6,970  k.  w.,  $503.37,  piggery, 

257  k.  w.,  $20.04,  poultry  bldg.,  892  k.w.,  $65.74,  root  house,  229  k.  w.,  $18.01;  audi¬ 
torium,  Dec.  31,  1912-Aug.  1,  1913,  4  k.  w.,  88c.;  carpenter’s  shop,  Apr.  9,  1912-Jan. 

31,  1914,  71  k.  w\,  $6.89,  Jan.  6,  1913-Jan.  31,  1914,  42-4  k.  w.,  $6.75,  service  charge, 

9  m.,  $32.15;  chemical  laboratory,  Sept.  10,  Oct.  11,  1912,  120  k.  w.,  $8.73;  Dr. 


li  Iivmov.,  x\j  ,  xa  x,u  ycui .  or,  un,  rw.  vv  . ,  ^  w ,  iai  uaiu,  won.  x  x 

July  18,  1913,  340  k.  wo,  $46.86;  estimated  rate,  July  18-Oct.  11,  1913,  $2.50;  stables, 

July  2-Oct.  11,  1912,  33  k.  w.,  $2.63,  July  12-Feb.  1,  1913,  297  k.  w.,  $21.98;  horse 
stable,  Feb.  3, -Jan.  31,  1914,  515  k.  w.,  $38.24;  sheep  building,  Apr.  9,  1912-Jan.  31,  1914, 

400  k.  w.,  $30.59;  tobacco  house,  Sept.  10-Aug.  7,  1913,  48  k.  w.,  $4.39;  4  special  arc 

lamps,  Sept. -Nov.,  1913,  $66.67 . ' .  1,295  65 

Ottawa  Gas  Co.:  gas,  chemical  laboratory,  July  4-Oct.  17,  1913,  38-9  cu.  ft.  at  $1.10, 

meter,  SI. 25;  offices,  July  19-Apr.  1,  1914,  1-71  M  cu.  ft.  at  $1.10;  meter,  $2 .  47  91 

Ray,  C.  C.  Co.:  coal,  2\  tons  at  $8.10,  27  tons  at  $7.90,  25  tons  at  $7. SO,  14£  tons  at  $7.70, 

200  tons  at  $7.60,  172-82  tons  at  $7.30 .  3,321  79 

Small  payments:  sundry .  18  15 

Oven  Sound  Public  Building  ($1,677.57) — 

Caretaker,  P.  B.  H.  Wright:  to  Mar.  31,  1914,  8  m.  at  $33.33,  4  m.  at  $45 .  446  64 

Butchart,  R.  P.  &  Bro.:  labour,  64  h.  at  40c.,  64  h.  at  20c.;  sundry,  $36.38 .  74  78 

Davis-Smith-Malone  Co.:  coal,  74-8  tons  at  $6.90;  teaming,  &c.,  $15.40 .  531  45 

Owen  Sound  Town:  electric  light,  Dec.  1-Jan.  1,  1913,  1  y.  to  Mar.  1,  1914,  4,780  k.  w., 

$236.40;  meter,  $2.21;  gas,  Oct.  29,  1912-Feb.  1,  1914,  101-5  M  cu.  ft.  at  $1;  meter, 

$2.72;  taxes,  $27.31;  water  rates,  1913,  $50 .  420  14 

Small  payments:  electrical  supplies,  $27.25;  floor  oil,  $15.25;  labour,  85  h.  at  25c.;  paint- 

ing  letter  boxes  and  mail  trucks,  $44.50;  wrood,  4  cords,  $14;  sundry,  $82.31 .  204  56 

Paris  Public  Building  ($697.22) — 

Caretaker,  Sam.  Lee:  12  m.  to  Mar.  31,  1914  at  $33.33 .  399  96 

Paris  Town:  electric  light,  1  y.  to  Feb.  1,  1914,  $79.56;  taxes,  $8;  wrater  rates,  1  y.  to 

April 1,  1914,  $45.60 .  133  16 

Taylor,  Geo.  E.:  coal,  21-42  tons  at  $7.25 .  155  30 

Small  payments:  sundry .  8  80 

Parkhill  Public  Building  ($527.66) — 

Caretaker,  W.  H.  Taylor:  12  m.  to  Mar.  31,  1914,  at  $16.66 .  199  92 

Baird,  H.  C.  &  Co.:  electric  light,  Feb.-Dee.,  1913,  $61.69;  supplies,  $18.45 .  80  14 

Leary,  W.:  coal,  13-5  tons  at  $7 .  94  50 

Parkhill  Lumber  &  Mfg.  Co.:  coal,  14-01  tons  at  $7 .  98  08 

Small  payments:  supplies .  55  02 

Parry  Sound  Public  Building  ($18) — 

Small  payments:  chair,  $5.50;  repairs,  $12.50 .  18  00 

Pembroke  Public  Building  ($1,176.25) — 

Caretaker,  H.  Church:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Dunlop  &  Co.:  coal,  4-6  tons  at  $8.35,  32-83  tons  at  $8.10;  pipe,  80  ft.  at  15c.;  repairing 

roof,  trough,  &c..  $23;  sundry,  $44.25 .  383  66 

Pembroke  Electric  Light  Co.:  electric  light  (flat  rate),  1  y.  to  Jan.  31,  1914,  $228;  sup¬ 
plies,  $1.90 .  229  90 

Pembroke  Town:  water  rates,  1  y.  to  July  1,  1914 .  36  00 

Small  payments:  cutting  vault  opening,  $27;  sawing  wrood,  $13.50;  wood,  4  cords,  $15; 

sundry,  $71.23 .  126  73 

Perth  Public  Building  ($20) — 

Gamble,  Jas.  W.:  painting  mail  boxes  and  letter  truck .  20  00 

Peterborough  Custom  House  ($1,476.45) — 

Caretaker,  B.  McGill:  12  in.  to  Mar.  31.  1914  at  $33.33 .  399  96 

Bradburn  Estate:  rent  of  office,  8  m.  to  Jan.  5,  1914 .  320  00 

Comstock,  Aaron:  2  chairs,  $18;  desk,  $35;  4  stools,  $18 .  «■  71  00 

Fitzgerald,  J.  E.  C.:  coal,  25-22  tons  at  $7.75 .  195  49 

Peterborough  City:  water  rates,  1  y.  to  Mar.  31,  1914 .  50  00 

Peterborough  Fuel  and  Cartage  Co.:  coal,  25-18  tons  at  $7.70;  wood,  4  cords,  $20.50. . . .  214  32 

Peterborough  Light,  Heat  &  Power  Co.:  electric  light,  Mar.  3,  1913-Mar.  5,  1914,  1,275 

k.  v\,  $124.62;  gas,  Mar.  3,  1913-Mar.  5,  1914,  38-4  M  cu.  ft.  at  $1.50 .  182  22 

Small  payments:  plants,  $10;  removing  ashes,  $9;  sundry,  $24.46 .  43  46 

Peterborough  Post  Office  ($2,277.45) — 

Caretaker,  G.  Stanton,  12  m.  to  Mar.  31,  1914  at  $45.83;  care  of  clock,  H.  W.  Clarke,  1 

y.  to  Nov.  1,  1913,  $50;  cleaner,  Mrs.  Geo.  Coons,  $75 .  674  96 

Adamson  &  Dobbin:  altering  heating  plant,  $62;  sundry,  $11.45 .  73  45 

Graham,  J.  D.:  glass  partition,  $25;  labour,  72  h.  at  60c.,  172  h.  at  50c.;  maple  flooring, 

$40.25;  painting,  varnishing  and  kalsomining,  $208.35;  sundry,  $48.47 .  451  27 

Greer,  J.  H.:  tungsten  lamps,  100  at  55c .  55  00 


Carried  forward 
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Peterborough  Post  Office — Concluded. 

Hicks,  Robt.:  coal,  25-79  tons  at  $7.50 .  193  47 

Peterborough  City:  water  rates,  1  y.  to  Mar.  31,  1914 .  75  00 

Peterborough  Fuel  &  Cartage  Co.:  cartage,  110-39;  coal,  25-83  tons  at  $7.50 .  204  16 

Peterborough  Light  <fc  Power  Co.:  electric  light  (flat  rate),  to  Mar.  31,  1914,  12  m.  at  $17; 

gas,  30  M  cu.  ft.,  Mar.  4,  1913-Mar.  5,  1914,  $37.52;  sundry,  $10 . r. . . .  251  52 

Taylor,  H.  B.:  coal,  7-21  tons  at  $7.70 .  55  59 

Small  payments:  brass  receiver,  $12.50;  chair,  $16;  hardware,  $16;  labour,  44  h.  at 

40c.;  removing  ashes,  $11.25;  rug,  $32;  3  tables,  $32;  sundry,  $105.71 .  243  06 

Petrolia  Public  Building  ($995.67)— 

Caretaker,  Jas.  Shaw,  12  m.  to  Mar.  31,  1914,  at  $37.50 .  450  00 

Petrolia  Town:  water  rates,  1  y.  to  Apr.  1,  1914 .  47  79 

Petrolia  Utilities  Co.:  electric  light,  Apr.-Feb.,  2,418  k.  w.  at  101c.;  meter,  $2.20;  gas, 

Apr.-Feb.,  859  M  cu.  ft.  at  18c.,  meter,  $4.95 .  415  68 

Pollard,  E.  &  S.:  hardware . .  50  48 

Small  payments:  100-w.  lamps,  12  at  95c.;  sundry,  $20.35 .  31  75 

Picton  Public  Building  ($1,832.55)-^ 

Caretaker,  R.  Ringer:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  99 

Hyatt  &  Rolston:  coal,  5  tons  at  $7.50,  30  tons  at  $7.25 .  255  00 

Office  Specialty  Mfg.  C’o.:  truck,  $60;  freight,  $3.60 . 63  60 

Picton  Town:  electric  light,  1913,  2,145  k.w.  at  8c.;  supplies,  $17.75;  water  rates,  1  y.  to 

Apr.  1,  1914,  $27 .  216  35 

Rubenstein  Bros.:  12  drawer  fronts,  $45;  129  p.o.  boxes,  $224.70;  sundry,  $16.64 .  286  34 

Todd,  C.  G.  &  W.:  labour,  138  h.  at  30c.;  liquid  rubber  roofing,  $15;  painting  as  per  con¬ 
tract,  $365;  sundry,  $33.90 .  455  30 

Wright,  F.  T.:  labour,  87  h.  at  27^c.;  repairing  floor,  $14;  sundry,  $14.53 .  52  45 

Small  payments:  cleaning  cess-pool,  $25;  lumber,  $8 . 75;  wood,  2  cds.,  $12;  sundry,  $57 .80  103  55 

Port  Arthur  Engineers’  Offices,  ($926.05) — 

Carrick,  J.  J.:  rent  of  office,  Apr.-Sept.,  1913,  6  m.  at  $55 .  330  00 

General  Realty  Corporation,  Ltd.:  rent  of  office,  Mar.-Dec.,  1913,  10  m.  at  $12.50 .  125  00 

Lowery,  S.  M.:  3  chairs,  $27;  desk,  $24;  3  sections,  $33.75;  wardrobe,  $36.25;  sundry, 

$20.05 . r .  141  05 

Royal  Bank  of  Canada:  rent  of  office,  Oct.-Mar.,  1914,  6  m.  at  $55 .  330  00 

Port  Arthur  Immigration  Office  ($503.39) — 

Bank  of  Hamilton:  rent  of  office,  2  m.  to  Jan.  15,  1914,  at  $30 .  60  00 

Emmerson,  J.  F.:  rent  of  office,  12  m.  to  Nov.  15,  1913,  at  $30 .  360  00 

Port  Arthur  City:  electric  light,  Apr.-Feb.,  385  k.w.,  $17.59,  minimum  charge  on  second 

''meter,  $3.20;  supplies,  $2.70;  water  rates,  July-Oct.  31,  1913,  $6.40 .  29  89 

Small  payments:  coal,  3  tons  at  $8.50;  wood,  1  cd.  at  $7,  2  cds.  at  $5.50,  2  cds.  at  $5 .  53  50 

Port  Arthur  Public  Building  ($3,562.04) — 

Caretakers  at  $45.83  per  m.:  U.  McKenzie,  Apr.-June,  Jas.  Siddal,  July-Mar .  549  96 

Lowery.  S.  M.:  sections,  3  at  $<13;  tables,  2  at  $18.50;  sundry,  $5.75 .  81  75 

Mahon  Bros.:  installing  2  fixtures,  $60;  sundry  electrical  supplies,  $32.60 .  92  60 

Office  Specialty  Mfg.  Co.:  bag  racks,  1  at  $375,  2  at  $35;  p.o.  boxes,  64  at  $2.75,  24  at 

$2.25,  432  at  $1 .80;  mail  truck,  $45;  freight,  etc.,  $44.99 .  1,542  59 

Port  Arthur  City:  electric  light  (flat  rate),  Apr.-Feb.,  11  m.  at  $25.16;  discount  not 
allowed,  Apr.-June,  1912,  $8.88;  water  rates,  Apr.-Mar.,  71-8  M.  cu.  ft.,  $60.31; 

removing  ashes,  $23.50 . .' . . _ .  369  45 

Sime,  W.  B.  &  H.  It.:  labour,  14£  h.  at  80c.,  17  li.  at  75c.;  overhauling  heating  plant,  $75; 

sink,  $15;  sundry,  $34.92 .  149  27 

Tonge,  Peter:  erecting  flag  pole,  $80;  sundry,  $3.80 .  83  80 

Walsh,  Louis  Coal  Co.:  coal,  4  tons  at  $8,  50  tons  at  $7.75 .  419  50 

Wright  &  Hepburn:  desk . . .  55  00 

Small  payments:  coal,  5  tons  at  $8.25;  labour,  35^  h.  at  60c.;  repairing  pipes,  etc.,  $35.60; 

soap,  $9.50;  stove,  $24;  wood,  4  cds.  at  $5;  sundry,  $66.47 .  218  12 

Port  Colborne  Public  Building  ($819.46) — 

Caretaker,  Wm.  Armstrong:  12  m.  to  Mar.  31,  1914,  at  $33.33. . .  .  399  96 

Kulow  F.  C.:  8  gate  valves,  $13.20;  labour,  40  h.  at  70c.;  radiators,  $90.59;  sundry, 

$71.38 .  203  17 

Port  Colborne  Town:  water  rates,  Apr.-Mar .  20  00 

Saurin,  W.  J.:  2  doz.  burners,  $12;  5  tloz.  mantles,  $9;  sundry,  $49.55 .  70  55 

Sterling  Gas  Co.:  gas,  Mar.  31-Dec.  27,  1913,  323  M  cu.  ft.  at  30c .  96  90 

King’s  Printer’s  account . 8  86 

Small  payments:  door  spring,  $12;  sundry,  $8.02 .  20  02 

Port  Dover  (75c.) — 

Tibbets,  W.  F.:  printing  letter  box  at  G.T.R.  station..; .  0  75 

Port  Hope  Public  Building  ($2,259  61)— 

Caretaker,  John  Elliot:  12  m.  to  Mar.  31,  1914,  at  $37.50 .  450  00 

Clapp,  Wm.:  painting  and  kalsomining  as  per  contract .  418  00 

Office  Specialty  Mfg.  Co.:  3  chairs,  $28.75;  desk,  $40;  sundry,  $5.96 .  74  71 


Carried  forward .  655,326  53 
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Port  Hope  Public  Building — Concluded. 

Patterson,  G.  X.:  coal.  4-96  tons  at  $7,  45 •  57  tons  at  $6.75;  wood,  I5  cds.,  $11 .  353  35 

Port  Hope  Gas  Co.:  gas,  1913,  344  1  M  ru.  ft.  at  $1.25;  meter,  $1.20;  supplies,  $2.50 .  433  83 

Port  HopeTown:  repairing  sewer,  $7.84;  water  rates,  1913,  39, 595  gal.  ,  $61 .86;  meter,  $2  71  70 

Walker,  John:  2  chairs,  $12.25;  desk,  $32,  linoleum,  24  yd.  at  $1.25,  32  yd.  at  $1.20; 

repairs,  $13;  table,  $18.50;  3  window  shades,  $16.50;  sundry,  $1 1 .80 .  172  45 

Small  payments:  arc  lamp,  $13;  2  brass  railings,  $32;  2  door  checks,  $12;  gas  fittings, 

$16.92;  labour,  76  h.  at  35c.;  2  latch  sets,  $13;  repairing  doors,  etc.,  $28.90;  repairing 

plumbing,  $37.83;  2  steel  mats,  $28.80;  sundry,  $76.52 . . .  285  57 

Port  Perry  Public  Building  ($537.42) — 

Caretaker,  S.  Graham:  5  m.  to  Mar.  31,  1914,  at  $33.33 . . .  166  65 

Parish,  W.  L.:  hose,  100  ft.,  $22;  brushes,  brooms,  etc.,  $40.55 .  62  55 

Port  Perry  Town:  electric  light,  Nov.-Dee.  26.  Feb. -Mar.,  1914,  218-4  k.w.  at  10c., 

meter,  80c.,  flat  rate,  10  m.  to  Nov.  1,  1913,  $5;  water  rates,  Nov. -Mar.,  $14.68. .....  42  32 

Vickery,  C.  L.:  coal,  30  tons  at  $7.50,  4-02  tons  at  $7.75 .  256  20 

Small  payments:  sundry .  9  70 

Port  Rowan  Public  Building  ($1.05) — 

Hastings,  Thos.  A.:  freight .  1  05 

Prescott  Public  Building  ($1,948.07) — 

Caretakers:  R.  Birks,  7  m.  to  Nov.  1,  1913,  at  $37.50;  G.  Henry,  4j  m.  to  Mar.  31,  1914, 

at  $50 . . '.  502  50 

Cleaners:  Mrs.  F.  Wilson,  $10;  Mrs.  S.  Satterbee,  $25;  Miss  H.  Read,  $25 .  60  00 

Appleton,  Geo.:  conduit,  160  ft.,  $15;  2  fixtures,  $14.50;  hose,  $13.50;  labour,  10  d.  at  $4, 

93j  h.  at  50c.;  painting  8  letter  boxes,  $10;  removing  ashes,  $11 .50;  24  tungsten  lamps, 

$16.80:  sundry,  $167.73. .  335  78 

Plumb,  I.  W.:  coal,  55  tons  at  $6.50 .  357  50 

Prescott  Town:  electric  light,  Apr. -Jan.  1,  1914,  custom  house,  409-5  k.w.,  $36.85,  post 
office,  1,938  k.w.,  $174.42;  water  rates,  1  y.  to  Apr.  1,  1914,  $120;  apparent  duplicate 

payment,  $30 .  361  27 

Taylor,  J.  &  J.:  adjusting  combination  lock,  $13.95;  freight,  $7.81;  safe,  $189 .  210  76 

Small  payments:  labour,  60  h.  at  35c.;  tungsten  lamps,  30  at  60c.,  10  at  50c.;  sundry, 

$76.26 .  120  26 

Renfrew  Public  Building  t SI ,  536  15) — 

Caretaker.  R.  Sim:  12  m.  to  Mar.  31,  1914,  at  $33.33 . 399  96 

Renfrew  Electric  Co.:  electric  light,  Apr.-Feb.,  6,047  k.w.  at  10c.;  supplies,  $34.85 .  639  55 

Renfrew  Town:  water  rates,  1  y.  to  Apr.  1,  1914 . 26  50 

Rouselle,  Jos.:  coal,  4-5  tons  at  $8,  38  tons  at  $7.75 .  330  54 

Small  payments:  garden  border,  215  ft.,  $17.20;  making  flower  beds,  $40;  rural  route 

distributing  case,  $28;  varnishing  front  door,  etc.,  $15.50;  sundry,  $37.90 .  139  60 

Ridgetown  Public  Building  ($300) — 

Ridgetown  Corporation:  rent  of  post  office,  1  y.  to  Dec.  1,  1913 .  300  00 

Sandwich  Public  Building  ($665.16) — 

Caretaker,  John  McLeod:  12  m.  to  Mar.  31.  1914,  at  $29.16 .  349  92 

Hutchinson,  A.  G.:  coal,  23-53  tons  at  $7.05 .  165  90 

Sandwich  Town:  water  rates,  Apr  .-Mar .  11  00 

Sandwich,  Windsor  and  Amherstburg  Ry.:  electric  light,  Mar.-Oct.,  1913,  694  k.w .  59  34 

Windsor  Gas  Co.:  gas,  Jan.-Dee.,  1913,  106  M  cu.  ft.  at  30c .  31  80 

Small  payments:  lawn  mower,  $14;  removing  ashes,  $9;  sundry,  $24.20 .  47  20 

Sarnia  Public  Building  ($1,691.25) — 

Caretaker,  J.  H.  Dyble:  12  m.  to  Mar.  31,  1914,  at  $45.83 . 549  96 

Care  of  clock:  Jas.  C.  Barr,  1  y.  to  Dec.  31,  1913 .  50  00 

Marshall,  D.  W.:  electric  wiring  of  post  office,  $102;  sundry,  $28  58 .  130  58 

McGibbon,  F.  &  Sons:  parcel  post  fittings,  $150:  sundry,  $2  40 .  152  40 

Sarnia  Gas  &  Electric  L.  Co.:  electric  light,  Apr.-Feb.,  3,674-3  k.w.,  $204  86,  meter, 

$2  50:  gas,  24-7  M  cu.  ft.  at  30c.,  meter,  $1  10 .  215  87 

Sarnia  Town:  taxes,  1913,  $10  18;  water  rates,  1  y.  to  Sept.  30,  1914,  $40 .  50  18 

St.  Clair  Ice  &  Coal  Co.:  coal,  46  t.  at  $6.80 . . . .  312  80 

Small  payments:  brass  grill,  $35;  cabinet,  $28;  1,000  folders,  $10;  labour,  $11.80;  paint¬ 
ing  37  mail  boxes,  $42:  pigeon-hole  case,  $28;  plumbing,  $13;  sundry,  $61.66 .  229  46 

Sault  Ste.  Marie  Public  Building  ($3,235  04) — 

Caretaker,  P.  J.  Racine:  12  m.  to  Mar.  31,  1914,  at  $37.50 . ' .  450  00 

Cleaner,  Mrs.  E.  Racine:  10  m.  to  Feb.  28,  1914,  at  $15 .  150  00 

Algoma  Wood  Yard:  wood,  15  c.  at  $6 .  90  00 

Bell  Furniture  Co.:  14  chairs,  $71.65;  table,  $10.75;  freight,  $1.70 .  84  10 

Canadian  Electric  Co.:  lamps,  60-w.,  3  doz.  at  $9,  25-w.,  2  doz.  at  $7.20, 16  c.p.,  6  doz.  at  $3  59  40 

Cochrane,  Hardware  Co.:  glass,  $15.49;  installing  radiator,  $90;  sundry,  $38.71  .  144  20 

Collie  Cockerill  Mfg.  Co.:  desks,  $30,  2  at  $28,  $25;  3  hat  trees,  $9;  sundry,  $26.26 .  146  26 

Inland  Lines,  Ltd.:  coal,  10  t.  at  $8.25 .  82  50 

Sault  Ste.  Marie  Coal  &  Wood  Co.:  coal,  90  t.  at  $8.25 .  742  50 

Simpson,  T.  E.,  Ltd.:  2  cabinets,  $26;  2  cases,  $58;  1,000  folders,  $10;  sectional  book¬ 
case,  $23  75;  6  storage  sections,  $45  50;  sundry,  $36 .  199  25 


Carried  forward .  665,470  74 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 159 

SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  665,470  74 

Sault  St.  Marie  Public  Building — Concluded. 

Superior  Wood  Co.:  wood,  12  c.  at  $7,  3  c.  at  $5 .  90  00 

Tagona  Water  &  Light  Co.?  electric  light,  Dec.  1,  1912-Feb.  28,  1914,  3,075  k.w.  at  10c., 

5,498  k.w.  at  5c.,  3, 122  k.w.  at  2c.;  meter,  $7.50;  water  rates,  1  y. -Mar.  20, 1914,  $76. 30  788  64 

Thompson,  Ltd.:  2  rugs .  60  00 

Small  payments:  glass.  $31.23;  rug,  $30;  toilet  paper,  $11;  sundry,  $66.96 .  139  19 

Seaforth  Public  Building  ($588.63) — 

Caretaker,  John  McLennan:  Sept.  2-  Mar.  31,  1914 .  232  20 

Seaforth  Town:  electric  light,  July-Feb.,  1,198  k.w .  70  08 

Thompson,  W.  P.:  coal,  28-22  t.  at  $7. 50,  2-01  t.  at  $7.75;  wood,  1  c.  at  $3 .50 .  230  80 

Small  payments:  hardware,  $21 .05;  sundry,  $34.50 .  55  55 

Simcoe  Public  Building  ($954  68) — 

Caretaker,  N.  Porter:  12  m.  to  Mar.  31,  1914,  at  $40 .  480  00 

Dominion  Natural  Gas  Co.:  gas,  Apr. -Feb.,  731  M  cu.  ft.,  $187.45;  meter,  $1.10 .  188  55 

Jackson,  E.  H.  Co.,  Ltd.:  painting  and  kalsomining,  C.  H.,  $96,  P.O.,  $98;  sundry,  $8.05  202  05 

Simcoe  Town:  water  rates,  Apr. -Mar .  20  00 

Small  payments:  gas  fittings,  $19.80;  sundry,  $44.28 . .  64  08 

Smith’s  Falls  Public  Building  ($1,009.13) — 

Caretaker,  R.  W.  Lewis:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Citizens’  Electric  Co.:  electric  light,  Apr. -Dec.,  1913,  2,673  k.w.  at  8c.;  meter,  $2.25; 

supplies,  $12.70 . 228  79 

Graham,  Thos.:  coal,  5  t.  at  $7.75,  25  t.  at  $7.25 .  220  00 

Office  Specialty  Mfg.  Co.:  truck,  $60;  freight,  $3.21 .  63  21 

Smith’s  Falls  Town:  water  rates,  Apr. -Dec.,  $63  75;  taxes,  1913,  $3 .  66  75 

Small  payments:  sundry .  30  42 

St.  Catharines  Canal  Office  ($81.40) — 

Office  Specialty  Mfg.  Co.:  2  f.  t.  desks,  $80;  freight,  $1.40 .  81  40 

St.  Catharines  Public  Building  ($1,787.03) — 

Caretaker,  A.  Clark:  12  m.  to  Mar.  31,  1914,  at  $37.50 .  450  00 

Barrett  Electric  Co.:  4  extra  lights  installed,  $48;  labour,  92  h.  at  50e.;  sundry,  $11 .  105  00 

Crawford,  F.  C.:  tungstens,  60  at  5S\c.,  100  at  425c.,  100  at  40c.;  sundry,  $8.90 .  126  40 

Laughlin,  John  &  Co.:  coal,  7  t.  at  $7  50: .  52  50 

Lincoln  Electric  L.  &  P.  Co.,  Ltd.:  electric  light,  Apr. -Feb.,  11  m.  at  $22 .  242  00 

Nichols,  J.  J.  &  Sons:  rebuilding  gates  as  per  tender .  108  00 

St.  Catharines  City:  gas,  Mar.  24-Dec.  22,  1913,  53-3  M  cu.  ft.  at  $1;  water  rates,  Apr.- 

Mar.,  119-9  M  cu.  ft.,  $100.40,  flat  rate,  $11.32,  meter,  $3;  taxes,  $14.16 .  182  18 

United  Gas  Co..  Ltd.:  gas,  Apr. -Feb.,  1,134  M  cu.  ft.  at  40c.;  meter,  $2.75 .  456  35 

Small  payments:  repairing  and  putting  up  awnings,  $15;  sundry,  $49.60 .  64  60 

St.  Mary’s  Public  Building  ($1,171.49) — 

Caretaker,  W.  Hoyt:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Dunseith  &  Thompson:  coal,  4  t.  at  $6.90,  35-18  t.  at  $6.75 .  265  10 

Office  Specialty  Mfg.  Co.:  bag  rack,  $60;  freight,  67c .  60  67 

St.  Mary’s  Town:  electric  light,  1913,  4,137  k.w.,  $255.58;  water  rates,  1913,  10,314  cu. 

ft.,  $20.86 . ^ . .  266  44 

Willard,  John:  painting,  papering,  etc . '. . . .  54  40 

Small  payments:  coal,  3j  t.  at  $7;  hardware,  $30.49;  repairing  roof,  $22.83;  wood,  2  c.  at 

$8;  sundry,  $31.10 .  124  92 

Stony  Point — 

Desmarais,  E.:  painting  letter  box  at  station .  1  00 

Stratford  Public  Building  ($1,921  18) — 

Caretaker,  J.  P.  Murray:  12  m.  to  Mar.  31,  1914,  at  $50 .  600  00 

Care  of  clock:  N.  F.  Babb,  12  m.  to  Nov.  21,  1913 .  50  00 

Johnston,  Andrew  &  Son:  coal,  68-96  t.  at  $6.80 .  468  98 

McDonald  &  Henry:  galv.  iron  roof,  $60  48;  lumber,  $8;  sundry,  $39.22 .  107  70 

Stepney,  Geo.:  labour,  15  d.  at  $2  50;  sod,  300  at  5c.;  sundry  plants,  etc.,  $20  50 .  73  00 

Stratford  City:  water  rates,  Apr. -Mar .  58  00 

Stratford  Gas  Co.:  gas,  1913,  340-9  M  cu.  ft.  at  $1;  meter,  $3 .  343  90 

Whcaly,  H.:  cork  carpet,  28$  yd.  at  $1.35;  sundry,  $26.30 .  64  78 

Small  payments:  1,700  bulbs,  $20.75;  5  chairs,  $58;  ornamental  shrubs,  etc.,  $18;  sundry, 

$58  07 . 154  82 

Strathroy  Public  Building  ($1,124.42) — 

Caretaker,  N.  Leitch:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Care  of  clock:  R.  B.  Keeler,  1913,  $50;  J.  R.  Macintosh,  Jan.,  1914,  $4.16 .  54  16 

Gooderham,  Henry:  cement,  etc..  $31.20;  labour,  34  d.  at  $1 .25;  supervising  work,  $54.  127  70 

Pincombe,  1L  M.:  coal,  29-98  t.  at  $7,  4-02  t.  at  $7.25 .  239  09 

Strathroy  Town:  electric  light,  Mar. -Feb.,  1,787  k.w.  at  12c.;  meter,  $3;  taxes,  1913, 

$6  30;  water  rates,  1  y.  to  June  1,  1914,  $16.20 .  239  94 

Small  payments:  painting  letter  boxes,  $10  50;  repairing  pipes,  etc.,  $10.92;  sundry, 

$42  15 . . .  63  57 


Carried  forward .  675,196  53 
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St.  Thomas  Public  Building  ($1,460.65) — 

Caretaker,  G.  Luton:  12  m.  to  Mar.  31,  1913,  at  $37.50 .  450  00 

Ellison  &  Lewis:  fcoal,  50  t.  at  $6.63 .  331  50 

Green  Lumber  Co..  Ltd.:  cupboard  with  pigeon  holes,  $80;  sundry,  $2.85 .  82  85 

Office  Specialty  Mfg.  Co.:  bag  rack,  $92.40;  sundry,  $15.32 .  107  72 

Stover,  J.  E.:  painting  mail  boxes,  5  at  $1.50,  31  at  $1.25;  removing  ashes,  $5.50 .  51  75 

St.  Thomas  City:  gas,  1913,  242-4  M  cu.  ft.  at  90c.;  electric  light,  Dec.,  1913,  253  k.w., 

$13.86;  government  share  of  cost  of  pavement,  $36.30;  water  rates,  1  y.  to  Mar.  1, 

1914,114  98 . 283  30 

King's  Printer’s  Account .  11  49 

Small  payments:  2  brls.  asphalt  road  oil,  $12.75;  hardware,  $40.64;  making  flower  beds, 

$13.25;  papering,  $30;  sundry,  $45.40 .  142  04 

Thorold  Customs  Office  ($323.67) — 

Goldie  &  McCulloch  Co.:  safe,  $310;  freight,  etc.,  $8.67 .  318  67 

O’Brien,  J.  J.:  moving  safe .  5  00 

Tilbury  Public  Building  ($301.75) — 

Caretaker,  H.  Benoit:  1  m.  10  d.  to  Mar.  31,  1914 . , 45  22 

Crawford ,  W .  C . :  coal ,  33  •  1  t .  at  $7 . 75 .  256  53 

Tillsonburg  Public  Building  ($1,013.59) — 

Caretaker,  Thos.  Fero:  12  m.  to  Mar.  31,  1914,  at  $33.33 .  399  96 

Dominion  Natural  Gas.  Co.:  gas,  Apr.-Feb.,  956  M.  cu.  ft.,  at  20c .  191  20 

Tillsonburg  Town:  electric  light,  3,702  k.w.,  $245.25;  supplies,  $22 .40;  taxes,  $13.25;  water 

rates  to  Feb.,  1914,  house,  16  m.  at  $1,  P.O.,  10  m.  at  $1.50,  C.H.,  5  m.  at  $1 .  316  90 

Torrens,  E.  I.:  hose,  75  ft,  $12.75;  sundry,  $49.30 .  62  05 

Small  payments:  cartage  $15;  sundry,  $28.48 .  43  48 

Toronto  Canadian  Express  Office  ($411)— 

Consumers’  Gas  Co.:  gas,  Nov.  25,  1913-Jan.  30,  1914,  $94.50;  repairs,  etc.,  $16.71 .  Ill  21 

Gearing,  Thos.  V.  &  Co.:  erecting  shelving,  etc .  122  10 

Small  payments:  plumbing,  etc.,  $49.15,  coal,  $35.82,  cartage,  $21.65,  water  rates,  quarter 

to  Mar.,  1914,  $13.12,  sundries  $57.95 .  177  69 

Toronto  Dominion  Express  Office:  small  payments:  erecting  shelving,  etc.,  $36.03,  lighting, 

Jan.  13-Mar.  24,  1914,  $13.24,  water  rates,  quarter  to  Mar.,  1914,  $1.58,  case  toilet 

paper,  $6.25 . > .  57  1  o 

Toronto  Custom  House  ($8,099.79) — 

Caretaker,  T.  J.,  Enright,  services,  12  m.  to  Mar.  31,  1914 .  649  92 

Cleaners  to  Mar.  31,  1914:  O.  Hamlett,  $654.60;  W.  Murphy,  $658.26;  H.  Somers,  $652.68  1,965  54 

Elevatorman,  T.  Davidson,  services,  12  m.  to  Mar.  31,  1914 .  658  26 

Fireman,  P.  Cassidy,  services,  12  m.  to  Mar.  31,  1914 .  744  21 

Watchman,  to  Mar.  31,  1914;  Wm.  Scott,  $128;  F.  Simpson,  $696.20 .  824  20 

Burns,  P.  <fc  Co.,  coal,  grate,  122-835  t.,  $849.79,  sundry,  19-335  ton,  $125.57 .  975  36 

Consumers’  Gas  Co.:  gas,  Apr.  29,  1913-Feb.  5,  1914. .  152  32 

Fiddes  &  Hogarth,  Ltd.:  installing  steam  coils  in  filing  rooms .  139  00 

Jennings,  C.  A.  B.:  desk,  $35;  28  in.  stools,  12  at  $1.25;  2  chairs,  $11 .75,  $3 .  64  75 

Murray-Kay:  2  Wilton  rugs,  $45,  $39.75 .  84  75 

Office  Specialty  Mf’g.  Co.:  desk,  $50,  3  sections,  etc.,  $68.75 .  118  75 

Otis-Fcnsom  Elevator  Co.:  repairs,  etc . . ;  68  05 

Reid  &  Co.:  shelving,  1,680  ft.,  $75.60;  sundries  $46.04 .  121  64 

Reynolds,  G.  N.  &  Co.:  desks,  2  at  $28,  3  at  $25;  5  tilters,  $41 .25 .  172  25 

Rice,  T.  G.,  Wire  Mf’g.  Co.:  cashier’s  cage,  $85;  sundries,  $5 .  90  00 

Rogers  Electric  Co.,  electrical  supplies . 88  15 

Toronto  City:  water  rates,  1  yr.  to  Mar.  31,  1914,  896,366  gal .  78  61 

Toronto  Electric  Light  Co.:  lighting,  Feb.  13,  1913-Feb.  9,  1914,  $377.83;  power,  1  yr.  to 

Mar.  15.  1914,  $128.12  .  505  95 

Small  payments:  slate  division  in  lavatories  $49,  3  brls.  Dutch  cleanser,  $44.40,  12  chairs, 

$12,  brass  fixtures,  etc.,  $40.85.  3  cs.  toilet  paper,  $37.50,  fitting  jacket  heater,  $34.75, 
oiling  floors,  etc.,  $32.75,  repairing  doors,  $31 .78,  elevator  man’s  uniform,  $30,  oak 
table.  $24,  electrical  supplies,  $20.52,  repairing  flag  staff,  $19,  coal  $11.71,  care  of  clock, 

1  yr.  to  Jan.  1,  1914,  $10,  labour,  58  h.,  $31.90;  sundries,  $137.92 .  598  08 

Toronto  Engineer’s  Office  ($2,298.95) — 

Confederation  Life  Association:  rent  of  office,  13  m.  to  Apr.  15,  1914,  6  m.  at  $129.17,  7  m. 

at  $208.34 .  2,233  40 

Toronto  Electric  Light  Co.:  lighting,  Feb.,  19  1913-July  22,  1914,  $57.05;  meter  rent,  $8.50  65  55 

Toronto  Examining  Warehouse  ($16,358.67)  — 

Cleaners.  12  m.  to  Mar.  31,  1914;  A.  E.  Hules,  $656.52,  E.  Major,  $658.26,  Wm.  Stringer, 

$658  26 . •. .  1,973  04 

Elevatormen:  Jas.  t  'asken,  $606.69,  P.  W.  Colbey,  $708.30,  T.  Collis,  $685.56,  Pat.  Cus- 

sack,  $708.30,  M.  McCartney,  $514.32 .  3,223  17 

Engineer,  J.  Cosgrove,  12  m.  to  Mar.  31,  1914 .  958  20 

Assistant  engineers:  Ed.  Appleton,  $849.96,  G.  J.  Matheson,  $879.51 .  1,729  47 

Fireman,  W.  H.  Pearce,  $758.32;  watchman,  T.  Jones,  $692.43 .  1,450  75 


Carried  forward . - .  698,497  72 
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Brought  forward .  698,497  72 

Toronto  Examining  Warehouse — Concluded. 

Bell  Telephone  Co.  of  Canada:  rent  of  phones:  No.  654,  1  y.  to  Mar.  31,  1914,  $30;  No.  53, 

3  m.  to  Mar.  31,  1914,  $8.97 .  38  97 

Burns,  P.  &  Co.:  coal,  259-275  ton,  $1,761.74;  slabs,  $6 .  1,767  74 

Connell  Anthracite  Mining  Co.:  coal,  23.85  ton .  113  03 

Consumers’  Gas  Co.:  gas,  Mar.  28,  1915-Jan.  30,  1914 .  303  10 

Coyell,  A.,  labour,  376  h.,  $206.80;  Dennis,  R.  &  Son,  lumber,  etc.,  $150.24 .  357  04 

Fiddes  &  Hogarth:  installing  plumbing  in  lavatory,  $437,  installing  heating,  etc.,  $181; 

enamel  sink,  $84,  sundry  plumbing,  etc.,  $149.72 .  851  72 

Gearing,  T.  V.,  erecting  screens,  repairing  floor,  etc.,  264  h .  141  45 

Lyon,  J.  D.:  galv.  iron  cabinet,  $15;  sundries  $40.14 .  55  14 

Otis-Fensom  Elevator  Co.:  repairing,  etc.,  264  h.,  $158.40;  material,  etc.,  $189.16 .  347  56 

Ovens,  T.  A.:  painting,  etc.,  $185.31;  glazing  29  new  sash,  450  ft.,  $90;  reglazing,  etc., 

$47.53 .  322  84 

Rathbone,  Geo.:  ash  cupboard  and  table,  $80;  sash,  doors,  etc.,  $90.35 .  170  35 

Reid  &  Co.:  maple,  3,200  ft.,  $216.40,  lumber,  etc.,  $373.87 .  590  27 

Rogers  Electric  Co.:  electrical  supplies .  109  31 

Toronto  City:  water  rates,  1  yr.  to  Mar.  31,  1914,  $108.28;  repairs,  etc.,  $11.36 .  119  64 

Toronto  Electric  Light  Co.:  lighting,  Feb.  13,  1913-Feb.  9,  1914,  $295.74,  power,  Mar.  15, 

1913-Mar.  11,  1914,  $168 . 463  74 

Yokes  Hardware  Co.:  hardware,  paint,  etc .  221  36 

Wanty,  Win.:  cutting  concrete  floors,  building  brickwalls  for  lavatory,  etc .  95  10 

Young,  Sain.:  putting  in  fireproof  door,  sheeting  walls,  etc.,  on  ground  floor,  $137.95,  laying 

hardwood  floor  in  lunch  room,  $125,  repairs,  etc.,  $216.75 .  479  70 

Small  payments:  caretaker’s  supplies,  $87.05,  plumbing,  etc.,  $83.55,  electrical  supplies, 

$77.51,  4  in.  leather  belting,  50  ft.,  $38.40,  repairing  roof,  $34.20,  engine  oil,  50gal., 

$27.50.  installing  weatherstrip,  $20.90,  4  elevator  licenses,  $20,  care  of  clocks,  yr. 

to  Jan.  1,  1914,  $20,  sundries,  $66.81 . . .  475  92 

Toronto  Immigration  Building:  Grand  Trunk  Ry.  System:  rent  of  office,  1  yr.  to  Jan.  31,  1914  1,000  00 

Toronto  Inland  Revenue  Office  ($2,887.14) — 

Fireman,  C.  Baillie,  services,  12  m.  to  Mar.  31,  1914 .  649  92 

Armstrong,  Fred  Co.;  installing  plumbing .  87  94 

Burns,  P.  &  Co.:  coal,  45-99  ton,  $318.42;  slabs,  $3 .  321  42 

Consumers’ Gas  Co.:  gas,  10  m.  to  Jan.  30,  1914 .  127  14 

Gearing,  Thos.  V.:  putting  up  partitions,  altering  counters,  etc.:  labour,  247  h.,  $165.85, 

material,  $233.44 .  399  29 

Lyon,  Jas.  D.:  covering  roof  with  galv.  iron  roofing,  putting  up  new  coping,  etc.,  $525,  put¬ 
ting  up  eave  trough,  etc.,  $135,  sundry  repairs,  etc.,  $85.60 .  745  60 

Office  Specialty  M’fg.  Co.:  sections,  9  at  $15.50;  sliding  shelves, 3  at  $4.75;  tops  and  bases, $27  180  75 

Ovens,  T.  A.:  papering,  painting  and  cleaning  caretaker’s  quarters .  69  00 

Toronto  Electric  Light  Co.:  lighting,  1  y.  to  Feb.  18,  1914,  $115.37;  power,  Dec.  5,  1913- 

Mar.  20,  1914,  $17.16.... . . . . . . . .  132  53 

Small  payments:  office  chair,  $47,  electrical  supplies,  $32.84,  installing  small  motor, 

$21.42,  care  of  clock,  1  yr.  to  Jan.  1,  1914,  $20,  water  rates,  1  y.  to  Mar.  31, 1914,  $13.66, 

sundries  $38.63 .  173  55 

Toronto  Marine  and  Fishery  Office  ($564.12) — 

Office  Specialty  M’fg.  Co.:  desk,  $-10,  oak  table  $28,  chairs,  tilter,  $9.75,  6  side,  $22.50, 

sections,  etc.,  $41.60 .  141  85 

Stair,  F.  W.:  rent  of  office,  Dec.  10,  1913-Feb.  1,  1914 .  410  00 

Small  payments:  electrical  supplies,  $7.47,  cartage,  $2.80;  lighting,  Jan.  15-Mar.  3,  1914,  $2  12  27 

Toronto  Meteorological  Observatory  ($105.40) — 

Bennett  &  Wright  Co.:  alteration  in  heating .  85  00 

Small  payments:  rug,  $13.75,  sundries  $6.65 .  20  40 

Toronto  General  Post  Office  ($30,738.03) — 

Care  of  clock,  J.  Wanless,  12  m.  to  Dec.  1,  1914 .  50  00 

Cleaners  $9,006.10,  elevatormen  $2,953.28,  firemen  $2,274.96 .  14,834  34 

Basters,  C.  H.  &  Co.:  40  w.  lamps,  115  volt,  500 .  166  60 

Ben  Hur  Mfg.  Co.:  trucks,  30  special  wheel  $265,  10  Venesta  lined  $150 .  415  00 

Boeckh  Bros.  Co.:  caretaker’s  supplies .  80  13 

Burns,  P.  <k  Co.:  coal,  288-035  t.  $1,608.03,  cord  wood  $9 . 1,617  03 

Canadian  General  Electric  Co.:  electrical  supplies .  287  20 

Consumers’  Gas  Co.:  gas,  Mar.  28,  1913-Jan.  30,  1914 .  1,252  78 

Diamond  Cleanser  Mfg.  Co.:  Diamond  cleanser,  1,584  lb.  $63.36;  soap  powder,  212  lb. 

$10.60. . 73  96 

Dennis,  Richard  &  Son:  12  sorting  cases  $828,  sheeting,  &c.  $12.50 .  840  50 

Federal  Engineering  Co.:  40  w.  Fedram  lamps,  115  volt,  315 . 141  60 

Goldie  &  McCulloch  Co.:  2  safes  $240;  packing,  &c.  $3.10 .  243  10 

Jennings,  C.  A.  B.:  f.  t.  desk  $35;  chairs,  arm  $11.75,  2  at  $9. .  — .  64  75 

Levinter,  S.:  desks,  double  $55,  roll  top  $44;  chairs,  3  arm,  $28.50,  small  $7,  50  kitchen 

at  60c . 164  50 

Library  Bureau  of  Canada,  Ltd.:  Hat  top  desks,  8  at  $45;  tilting  chairs,  8  at  $12.10 .  456  80 


Carried  forward .  730, 766  65 
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Brought  forward .  730,  766  65 

Toronto  General  Post  Office — Concluded. 

McBrien,  Fred  G.:  toilet  paper,  15  cases  $187.50,  sundries  $2.55 .  190  05 

Morrison,  Jas.,  Brass  Mfg.  Co.:  12  brass  wheels,  $55.77;  sundry  $4.15 .  59  92 

Mounce  Cartage  &  Storage:  cartage . . .  68  25 

Office  Specialty  Mfg.  Co.:  25  sorting  cases  $825;  2  bag  racks,  15  bag  capacity  $500,  $375; 
trucks,  0  at  $80;  8  sections  $145.25;  p.  o.  boxes,  120  style  “A”  $216,  60  style  “B” 

$135:  p.  o.  drawers,  10  style  “D”  $55;  altering  bag  rack  $99.95;  2  desks,  $44,  $35; 

7  cupboards  $77;  steel  cabinet  $40;  doz.  transfer  cases  $33;  chairs,  2,  $8.25,  $6.75, 

6  at  $3;  sundries  $169.20 . ' .  3,262  40 

Ontario  Rubber  Co.,  tires,  &c.  $91.67;  Rathbone,  G.,  cupboard  $51 .  142  67 

Reynolds,  G.  X.  &  Co.:  2  desks  $70,  5  chairs  $40.50,  15  stools  $30,  settee  $19.50 .  160  00 

Rice,  T.  G.:  wire  trucks  with  wood  and  steel  runners,  36  at  $4.25;  76  ft.  wire  counter 

railing  $117;  sundries  $5.25 .  275  25 

Rogers  Electric  Co.:  mazda  lamps,  40  w.  at  39c.,  $658.53,  100  w.  at  89c.,  $21.36;  sundries 

$77.77 .  757  66 

Rubenstein  Bros.:  3  brass  grills  $101.50,  cresting,  14  ft.  $56,  sundries  $58.20 .  215  70 

Steel  Equipment  Co.:  letter  box  stops,  2,000  large  $128,  2,000  small  $104;  freight  $5.40. .  237  40 

Toronto  City:  water  rates,  1  y.  to  Mar.  31,  1914  $254.19;  hydraulic  pressure  for  elevator 

$275  09  529  28 

Toronto  Electric  Light  Co.:  lighting,  1  y.  to  Feb.  18,  1914,  $2,778.96,  power,  1  y.  to  Mar. 

20,  1914  $324.94,  vacuum  cleaner  $45 .  3,148  90 

Toronto  Hydro  Electric  System:  lighting,  Dec.  16,  1913-Jan.  31,  1914 .  92  02 

Yokes  Hardware  Co.:  hardware,  etc .  85  11 

Williamson,  Wm.:  sorting  cases,  18  at  $11 . 198  00 

Small  payments:  caretaker’s  supplies  $120.82,  repairing  trucks,  &c.  $60.15,  floor  oil,  95 
gal.  $52.82,  uniform,  &c.  $30,  disinfecting  fluid  15  gal.,  $30,  cartage  $24.28,  brass  plate 
$22,  2  brl.  diamond  cleanser  $22,  soft  coal,  3-91  tons  $18.56,  freight  $13.18,  la-lo  spray,  10 

gal.  $12.50,  sawdust,  79  sacks,  $10.35,  oak  case  $9.50,  sundries  $200.97 .  627  13 

Toronto  Postal  Station  A  ($9,049) — 

Elevatormen  at  $708.30  per  y.:  J.  Gormaly,  O.  Johnson,  E.  F.  Tooze .  2, 124  90 

Armstrong,  Fred.  Co.:  alterations  and  repairs  to  plumbing .  105  45 

Canadian  General  Electric  Co.:  40  w.  mazda  lamps  at  51c .  76  85 

Federal  Engineering  Co.:  40  w.  fedram  lamps,  145  at  45c .  65  25 

Grand  Trunk  Ry.  Co.:  rent  of  office  and  mail  elevator,  1  y.  to  Jan.  31 ,  1914 .  3,600  00 

Office  Specialty  Mfg.  Co.:  trucks,  6  special, ^a.s  per  agreement  $570,  6  at  $60  .  930  00 

Otis-Fensom  Elevator  Co.:  armature  $310,  repairing  armature,  supplying  new  coils,  &c. 

$100.30;  sundry  repairs,  &c.  $57.15 .  467  45 

Reynolds,  G.  N.  &  C.:  2  tables,  $30,  $28 .  58  00 

Rogers  Electric  Co.:  40  w.  mazda  lamps  at  39c.,  $166.50;  electrical  supplies  $31.36 .  197  86 

Toronto  Electric  Light  Co.:  lighting,  Feb.  13,  1913-Feb.  9,  1914,  $560.41;  electric  power, 

Mar.  15.  1913-Mar.  11,  1914,  $161.60 . . . . .  722  01 

Winnett,  J.:  general  repairs:  labour,  619  li.  at  60c.;  material  $168.15 .  539  55 

Small  payments:  lumber  $32.67,  caretaker’s  supplies  $26.02,  alterations  in  screens,  &c. 

$20.08,  gas,  Mar.  28,  1913-Jan.  30,  1914  $16.66,  hardware  $14.19,  clock  $12.50,  sundries 

$39.56 .  161  68 

Toronto  Postal  Station  B  ($1,949  ..32) — 

Consumers’  Gas  Co.:  gas,  Mar.  28,  1913-Jan.  30,  1914 .  128  96 

Rossin  House  Hotel  Co.:  rent  of  premises,  1  y.  to  Feb.  1,  1914 .  1,S00  00 

Small  payments:  water  rates,  Apr.  1,  1913-Sept.  30,  1914  $8.46,  sundries  $11.90 .  20  36 

Toronto  Postal  Station  C  ($1,574.33) — 

Caretaker,  Jas.  Rae,  services,  12  m.  to  Mar.  31,  1914 .  604  16 

Burns,  P.  &  Co.:  coal,  34-9  tons .  249  18 

Chapman  &  Walker:  electrical  supplies,  &c .  71  98 

Office  Specialty  Mfg.  Co.:  alterations  in  bag  racks .  62  50 

Owens,  T.  A.:  re-glazing  lights  glass  $38.74;  painting,  &c.  $16.85 .  5^  59 

Rogers  Electric  Co.:  40  w.  mazda  lamps  at  39c.,  $71.40,  electrical  supplies  $67.04 .  138  44 

Toronto  Electric  Light  Co.:  lighting,  Mar.  1,  1913-Mar.  4,  1914 .  228  72 

Small  payments:  electrical  supplies  $42.50;  plumbing  $31,  caretaker’s  supplies  $19.96, 
gas,  Mar.  28,  1913-Jan.  30,  1914  $15.12,  water  rates,  1  y.  to  April  1,  1914  $12.60,  cutting 

and  fitting  trap  doors  $10.45,  disinfecting  fluid,  5  gal.  $10,  sundries  $22.13 .  163  76 

Toronto  Postal  Station  D  ($2,436.73) — 

Caretaker,  Jas.  Devine,  services,  12  m.  to  Mar.  31,  1914 .  604  16 

Burns,  P.  &  Co.,  coal,  27-45  tons .  196  23 

Dennis,  R.  &  Son:  alterations  and  additions  to  fittings  $334,  alterations  in  post  office 

$328,  shelving  as  per  plan  $143 .  805  00 

Interurban  Electric  Co.,  Ltd.:  lighting  1  yr.  to  Feb.  28,  1914 .  223  68 

Lowndes,  W.:  installing  plumbing,  making  connections,  &c . . .  259  95 

Office  Specialty  Mfg.  Co.:  2  vertical  uprights  with  ends  $56,  folders,  &c.  816.40 .  72  40 

Rogers  Electric  Co.:  electrical  supplies .  74  23 


Carried  forward .  755,624  69 
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Brought  forward .  755,624  09 

Toronto  Postal  Station  D — Concluded. 

Small  payments:  electrical  supplies  $45.65,  gas,  Mar.  28, 1913-Jan.  30,  1914  $36.26,  papering 
and  cleaning  lavatory  $35,  3  sorting  cases  $33,  making  opening,  repairing  ceiling,  &c. 

$18.27,  water  rates,  1  y.  to  Mar.  31,  1914  $5,  sundries  $27.90 .  201  08 

Toronto  Postal  Station  E.  ($2,064.73) — 

Mullin,  Alex.:  rent,  12  m.  to  Jan.  31,  1914  $1,440,  water  rates,  July  1,  1912-Jan.  31,  1914 

$31.72 .  1,471  72 

Office  Specialty  Mgf.  Co.:  alterations  in  bag  racks .  62  50 

Rogers  Electrical  Co.:  electrical  supplies .  183  42 

Toronto  Electric  Light  Co.:  lighting,  Feb.  5,  1913-Feb.  7,  1914 .  130  10 

Small  payments:  electrical  supplies  $78.36,  4  sorting  cases  $44,  caretaker’s  supplies 
$23  80,  reglazing  15  Its.  glass  $15.30,  hardware  $10.52,  gas,  Mar.  28,  1913, -Jan.  30, 

1914,  $3.78,  sundries  $41 .23 .  216  99 

Toronto  Postal  Station  F.  ($2,811.10) — 

Caretaker,  J.  W.  Thornton:  services,  12  m.  to  Mar.  31,  1914 .  750  00 

Cleaner,  T.  Bridges:  services,  12  m.  to  Mar.  31,  1914 .  654  76 

Bell  Telephone  Co.  of  Canada:  rent  of  phone  No.  4502,  1  y.  to  Mar.  31,  1914,  $52;  tolls 

$1.65 .  53  65 

Burns,  P.  &  Co.:  coal,  63  155  tons .  450  58 

Gearing,  Thos.  V.  &  Co.:  changing  glass  partitions,  etc .  57  83 

Levinter,  S.:  4  drawer  cabinets,  2,  $47;  sundries  $21.25 .  68  25 

Office  Specialty  Mfg.  Co.:  roll  top  desk,  filter  and  4  side  chairs  $120,  sundries  $109. 10. .. .  229  10 

Rogers  Electric  Co.:  electrical  supplies .  63  64 

Toronto  Electric  Light  Co.:  lighting,  1  y.  to  Feb.  15,  1914.... .  178  32 

Small  payments:  plumbing  repairs  $37.35,  electrical  supplies  $34.95,  3  sorting  cases  $33, 
caretaker’s  supplies  $31.29,  water  rates,  1  y.  to  Mar.  31,  1914,  $31.03,  cutting  curb 
$17.20,  removing  ashes  $15.75,  hardware  $15.44,  gas,  Mar.  28,  1913-Jan.  30,  1914, 

$14,  repairing  typewriter  $10,  6  chairs  $9,  sundries  $55  96 .  304  97 

Toronto  Postal  Station  G.  ($1,128.94) — 

Barrett,  M.:  rent  of  office,  9  m.  to  Nov.  30,  1913,  at  $80 .  720  00 

Irwin,  W.  J.:  cutting  hole  in  basement  wall .  115  85 

Toronto  Electric  Light  Co.:  lighting,  Feb.  20,  1913-Feb.  23,  1914 .  156  11 

Small  payments:  electrical  supplies  $80.80,  plumbing  repairs  $20.90;  gas,  Mar.  28,  1913- 

Jan.  30,  1914,  $3  92;  sundries  $31 .36 .  136  98 

Toronto  Postal  Station  H.  ($822.47) — 

McMillin  &  Costain  Hardware  Co.:  rent  of  office,  4  m.  to  Feb.  1,  1914 .  300  00 

Taylor,  Chas.:  erecting  pine  partition  with  pine  doors,  putting  in  postal  boxes,  signs,  etc.  367  00 

Williamson,  Wm.:  sorting  cases,  10  at  $11 .  110  00 

Small  payments:  cartage  $19.68,  electrical  supplies  $9.05;  lighting,  Dec.  14,  1913-Feb.  26, 

1914,  $7.82;  sundries  $8.92 . . .  45  47 

Toronto  Postal  Station  K.  ($813.70)— 

Caretaker,  Jas.  Kirkwood:  services,  12  m.  to  Mar.  31,  1914 .  508  26 

Burns,  P.  &  Co.:  coal,  22*325  tons .  181  58 

Small  payments:  lighting,  1  y.  to  Feb.  25,  1914  (less  Sept,  payment),  $22.47,  2  sorting 
cases  $22,  gas,  Mar.  28,  1913-Jan.  30,  1914,  $19.60,  electrical  supplies  $17.83,  care¬ 
taker’s  supplies  $16.20,  water  rates,  7  m.  to  Mar.  31,  1914,  $8.10,  sundries  $17.66 .  123  86 

Toronto  Post  Office  Annex  ($763  79) — 

Caretaker,  J.  Sommerville,  $62;  fireman,  W.  Hall,  $215.32 .  277  32 

Burns,  P.  &  Co.:  coal,  33-78  tons  $240.12,  wood  $3 .  243  12 

Consumers’  Gas  Co.:  gas,  Dec.  1,  1913-Feb.  25,  1914 .  140  38 

Toronto  Electric  Light  Co.:  lighting,  Dec.  20,  1913-Mar.  2,  1914,  $34.47;  power,  Nov. 

21,  1913-Feb.  2,  1914,  $33.70 .  68  17 

Small  pavments:  water  rates,  1  y.  to  Mar.  31,  1914,  $29. 12;  lighting,  Dec.  27,  1913-Mar.  2, 

1914,  $5  68 .  34  80 

Toronto  Post  Office  Garage  ($2,363.88) — 

Cleaner,  Hy.  Gray,  $666.60;  fireman,  B.  Marando,  $745.82 .  1,412  42 

Burns,  P.  &  Co.:  egg  coal,  32-69  tons  at  $7.20 .  235  36 

Mooring,  G.  C.:  removing  machinery,  smith  work,  etc .  53  75 

Rogers  Electric  Co.:  electrical  supplies .  83  29 

Toronto  Hvdro-Electric  System:  lighting,  Mar.  7,  1913-Mar.  2,  1914,  $175  50;  power, 

Mar.  7,  1913-Apr.  1,  1914,  $179.90 .  355  46 

Toronto  City:  water  rates,  1  y.  to  Mar.  31,  1914. .; . . .  52  59 

Small  payments:  electrical  supplies  $25.91,  repairing  elevator  $23.70,  plumbing  repairs 
$15  70;  coal,  3  tons  $14.25,  caretaker’s  supplies  $13.11,  hardware  $11.79,  sundries 

$60.55 .  171  01 

Toronto  Steamboat  Inspector’s  Office  ($1,344  70) — 

Foy,  G.  J.:  rent  of  office,  3  m.  to  Mar.  11,  1914 .  325  00 

McKinnon,  S.  F.  (Estate  of):  rent  of  office,  1  y.  to  Jan.  1,  1914 .  720  00 

.  Office  Specialty  Mfg.  Co.:  6  sections  $30,  $25,  $20,  $13,  $4,  $3  50;  map  case  $45;  desk  $28; 

2  tables,  $23,  $12;  8  chairs  $32;  sundries  $46. 10 .  281  60 


Carried  forward .  767,920  98 
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Brought  forward .  707,920  98 

Toronto  Steamboat  Inspector’s  Office — Concluded. 

Small  payments:  cartage  $13.00,  repairs,  etc.,  $4.50 .  18  10 

Toronto  Public  Buildings  Generally  ($7,259.38) — 

Superintendent,  H.  E.  Hamilton:  services,  12  m.  to  Mar.  31,  1914,  $1,200;  outlay  $105.05.  1,305  65 

Assistant  Superintendent,  Wm.  Corrigan:  services,  12  m.  to  Mar.  31,  1914 .  1,200  00 

Carpenter,  Wm.  Graham:  12  in.  to  Mar.  31,  1914 .  816  60 

Electricians:  A.  W.  Charleton  $785  49,  J.  H.  Rogers  $897.58 . ’  1,683  07 

Window  cleaners:  W.  Allison  $652.95,  J.  Duckworth  $658.26 .  1,311  21 

Holmes  Electric  Protection  Co.:  burglar  alarm  service,  May,  1913-Feb.,  1914 .  306  00 

Bell  Telephone  Co.  of  Canada:  rent  of  phone  No.  J.N.  3940,  1  y.  to  Mar.  31,  1914,  $32, 

tolls  80c .  32  80 

Macdonald,  J.  &  Co.:  wilton  rugs,  2  at  $52.50,  2  at  $39,  1,  $37;  packing  85c .  220  85 

Office  Specialty  Mfg.  Co.:  letter  carrier’s  stools,  100 .  350  00 

Travel  of  Ottawa  official,  J.  H.  Ralph .  33  20 

Trenton  Public  Building  (SI,  535. 41) — 

Caretaker,  John  Potter:  Apr  .-Mar.,  12  m.  at  $37.50 .  450  00 

Care  of  clock,  T.  F.  Rixon:  Mar.  21-Sept.  21 .  25  00 

Burtt,  Melbourne  B.:  painting  floors,  repairing  doors,  etc.:  labour,  $40;  sundry,  10c .  40  10 

Office  Specialty  Mfg.  Co.:  truck,  $60;  freight,  $2.67 .  62  67 

Powers,  B.  W.  &  Son:  coal,  37  tons  at  $7.25 .  •  268  25 

Redick,  Jas.  H.:  making  5  circle  sashes,  $15;  glazing  same,  $50 .  65  00 

Trenton  Electric  and  Water  Co.:  light,  Apr.  1,  1913-Feb.  28,  1914,  5,905  k.w.,  $472.40; 
water  service,  Apr. -Feb.,  11  m.  at  $6.25;  lawn  service,  Sept.,  $5;  electrical  supplies, 

$7.74 . . . . . . . _ .  553  89 

Small  payments:  altering  plumbing,  $25;  20  gal.  floor  oil,  $12;  sundries,  $33.50 .  70  50 

Uxbridge  Public  Building  ($412.16) — 

Caretaker,  M.  Lenton:  Oct.  3-Mar.  31,  5-935  m.  at  $33.33 .  197  83 

Gould,  J.  W.:  electric  light,  Nov.-Feb.,  368  k.w .  38  90 

Jones  Hardware  Co.:  coal,  10-222  tons  at  $7.30,  4- 107  tons  at  $7.55;  oil,  etc.,  $17.23 .  122  85 

Small  payments:  4  door  checks  complete,  $21;  sundries,  $31.58 .  52  58 

Wallaceburg:  painting  letter  box  at  station .  1  00 

Walkerton  Public  Building  ($1,503.38) — 

Caretaker,  Mrs.  Thos.  Gibson:  Apr.-Mar.,  12  m.  at  $33.33 .  399  96 

Becker,  Herman:  masonry  repairs  in  brickwork  of  p.o .  75  00 

George,  Alex.:  coal,  32-392  tons  at  $7.25 .  234  85 

Hermiston,  W.  J.:  painting  f-oof  of  p.o.,  $83;  repairing  eave  trough  and  roof  of  p.o. ,$15; 

sundries,  $20.37 . . .  118  37 

Van  Home,  Wm.:  contract  for  painting  exterior  and  interior  of  building,  also  kalsomining, 

papering  and  varnishing,  etc .  340  00 

Walkerton  Town:  light,  Apr.  1,  1913-Mar.  31,  1914,  $200;  electrical  supplies,  $15.30;  water 
rates,  Oct.  1,  1912-Oct.  1,  1913,  $31;  share  of  cost  of  corporation  watering  street,  etc., 

$7 . 253  30 

Small  payments:  wood,  10  cords  at  $2.60;  4  door  checks  complete,  $18;  sundries,  $37.90. .  81  90 

Waterford:  painting  letter  box  at  station . ; .  1  00 

Waterloo  Public  Building  ($579.85) — 

Caretaker,  Geo.  Suggit:  June  18-Mar.  31,  9-433  nr.  at  $33.33 .  314  41 

Shantz,  Cleason:  wood,  1  cord  at  $6,  1  cord  at  $10;  coal,  10-79  tons,  $76.93 .  92  93 

Waterloo  Water  and  Light  Commission:  light,  June  1,  1913-Feb.  28,  1914,  2,950  k.w., 

$121.36;  water  rates,  10,800  cu.  ft.,  $13.26 .  134  62 

Small  payments:  painting  and  varnishing,  $14.48;  sundries,  $23.41 .  37  89 

Welland  Public  Building  ($1,474.31) — 

Caretaker,  D.  Mcllvride,  Apr.-Mar.,  12  m.  at  $41. 66 .  499  92 

Crow,  J.  H.:  dustbane,  3  brls.  at  $6.50;  floor  oil,  20  gal.  at  90c.;  sundries,  $28.25 .  65  75 

Gourlay,  S.  P.:  gas  pipes  and  lights .  71  50 

Lambert,  Samuel  L.:  coal,  41-745  t.  at  $6.40,  2-84  t.  at  $6.50;  1  load  wood,  $2 .  287  63 

Office  Specialty  Mfg.  Co.:  truck,  $60;  sundries,  $8.93 .  68  93 

Provincial  Natural  Gas  and  Fuel  Co.:  Apr.  1,  1913-Feb.  28,  1914,  gas,  104  M  cu.  ft.  at  30c  31  20 

Welland  Electrical  Co.:  light,  Apr.  1,  1913-Feb.  28,  1914';  Apr.  295  k.w.,  $17.70,  May- 

Feb.,  10  nr.  at  $20;  supplies,  $49 .  266  70 

Welland  Hydro-Electric  Commission:  light,  Feb.,  1914,  485  k.w.,  $11.93;  lamps,  $5.55..  17  48 

Welland  Water  Dept.:  water  rates,  Apr.  1,  1913-Mar.  31,  1914 .  30  00 

Small  payments:  painting  brickwork,  mail  boxes,  etc.,  $30.75;  sundry  labour,  $14; 

uniform  suit  and  sap,  $27.75;  clock,  $10;  sundries,  $52.70 .  135  20 

Whitby  Public  Building  ($967.34) — 

Caretakers:  John  Ard,  11  m.  at  $37.50;  Alex.  Whitelaw,  1  m.  at  $37.50 .  450  00 

Care  of  clock:  Wm.  H.  Hopper,  12  m .  50  00 

Downey,  J.  H.  &  Co.:  coal,  25-265  t.  at  $6.52,  3-045  t.  at  $6-74 .  185  25 

Whitby  Light  and  Water  Commissioners:  light,  yr.  to  Mar.  16,  1914,  2,574  k.w.,  $169.14; 

water  rates,  Apr.  19,  1913-Apr.  10,  1914,  $38 .  207  14 

Small  payments:  50-25  watt  lamps,  $25.80;  2  cords  wood,  $12;  sundries,  $37.15 .  74  ^5 


Carried  forward .  781,672  91 
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Brought  forward .  781,672  91 

Windsor  Custom  House  ($246.66) — 

Douglas,  W.  J.  &  Co.:  stoves,  1  at  $15.29,  1  at  $18.30,  1  at  $26.25;  sundries,  $15.76 .  75  60 

Walker,  W.  M.:  labour,  85  h.  at  50c.;  sundries,  $22.74 .  65  24 

Small  payments:  papering  and  putting  on  sign,  $25.75;  labour,  38  h.  at  50c.;  sundries, 

*61-07 .  105  82 

Windsor  Engineer’s  Office  ($801.75) — 

Bell  Telephone  Co.  of  Canada:  phone  No.  1764,  exchange  service,  Apr.  1-Mar.  31, 1914, 

$39.75;  phone  No,  1088,  Apr.  1,  1913-Mar.  31,  1914,  $42 .  81  75 

McGregor,  Gordon:  rent  of  office,  Oct.  2,  1912-Oct.  2, 1913 .  720  00 

Windsor  Public  Building  ($2,970.92) — 

Caretaker,  Wm.  Curtis:  Apr.-Mar.,  12  m.  at  $37.50 .  450  00 

Engineer,  Israel  Belleperche:  Apr.-Mar.,  12  m.  at  $54.16 .  649  92 

Cleaner,  Elvia  Banks,  May-Feb.,  10  m.  at  $10 .  100  00 

Gas  and  Electric  Supply  Co.:  mantles,  390  at  15c.;  sundries,  $100.93;  voucher  outstanding, 

R.  81004,  $26.89 .  186  32 

Office  Specialty  Mfg.  Co.:  p.o.  boxes,  216  at  $2.25,  36  at  $2.75;  freight,  $5.10 .  590  10 

Pennington  &  Brian:  enamelled  water  tank  and  bowl,  $23.50;  sundries,  $45.75 .  69  25 

Sandwich,  Windsor  and  Amherstburg  Ry.:  electric  lighting,  Apr.  1,  1913-Dec.  20,  1913, 

3,311  k.w.,  $236.61;  supplies,  $4.35 .  240  96 

Walker,  W.  M.:  labour,  120  h.  at  50c.;  sundries,  $15.65 .  75  65 

Windsor  Gas  Co.,  Ltd.:  gas,  Apr.  1,  1913-Dec.  31,  1913,  1,623  M  cu.  ft .  311  55 

Windsor  Waterworks  Office:  water  rates;  custom  house  and  p.o.,  Jan.  1,-Dec.  31,  1913, 

$105.45;  weights  and  measures  office,  Jan.  1-June  30,  1913,  $9.45 .  114  90 

Small  payments:  8  glass  lights  put  in  building,  $17;  groceries,  $29;  gravel,  20  yd.  at  $1.35; 

150  ft.  weather  strips,  $15;  100  ft.  f"  hose,  $21.75;  brass  grill,  $26;  sundries,  $46.52. .  182  27 

Wdngham  Public  Building  ($802.83) — 

Caretaker,  Peter  Fisher,  Jan.  1,  1913-Mar.  31,  1914,  15  m.  at  $16.66 .  249  98 

Rae  &  Thompson:  coal,  28-24  t.  at  $7.10,  7-945  t.  at  $7.35;  oil,  $4.25 .  263  15 

W’ingham  Town:  electric  light,  12  m.  to  Dec.  31,  1914,  $224.43;  water  rates,  12  in.  to 

Mar.  31,  1914,  $23.52;  supplies,  $7.40 .  255  35 

Small  payments:  boiler,  $15;  sundries,  $19.35..., .  34  35 

Woodstock  Public  Building  ($2,013.22) — 

Caretaker,  Robert  Kerr:  Apr.-Mar.,  5  m.  at  $41.66,  7  m.  at  $50 .  558  30 

Care  of  clock:  Jos.  Barr,  3  in.  to  Apr.  1,  1913 .  58  33 

Blair,  B.  &  Co.:  coal,  40  t.  at  $7.25;  1  cord  wood,  $3 .  293  00 

Brown,  Jarvis  Roofing  Co.:  labour,  57  h.  at  60c.,  20  h.  at  40c.,  15  h.  at  30c.;  copper,  60 

lb.  at  35c.;  sundries,  $18.34 .  86  04 

McDonald,  Alex.:  labour,  255  h.  at  40c.;  sundries,  $43.08 .  145  08 

Tindall,  J.  D.  &  Son:  contract  for  parcel  post  fittings  and  alterations .  280  00 

W'oodstock  Gas  Light  Co.:  gas,  Apr.  1,  1913-Feb.  28,  1914 .  59  66 

Woodstock  City:  electric  light,  Mar.  1,  1913-Mar.  1,  1914,  6,681  k.w.,  $259.13;  water 

rates,  12  m.  to  July  1,  1914,  $39.20;  75-60  watt  lamps,  $30 .  328  33 

Small  payments:  boiler,  $38.70;  brass  grill,  $28;  groceries,  $22.85;  shovelling  snow, 

$12.20;  sundries,  $101.50;  voucher  outstanding,  R.  76122,  $1.23 .  204  48 

Ontario  Buildings  Generally  ($633.27) — 

Hastings,  Thos.  A.,  (clerk  of  works),  travel  and  outlay .  606  09 

Small  payments:  travel  and  outlay  of  C.  H.  Hunter,  $5.80;  sundries,  $5.25 .  11  05 

King’s  Printer,  $11.03;  Stationery  Office,  $5.10 .  16  13 

Brandon  Experimental  Farm  ($332.32) — 

Barclay  &  O’Hara:  coal,  1-7  t.  at  $9.50 .  16  25 

Brandon  Electric  Light  Co.:  electric  light,  Feb.  28,  1913-Dec.  31,  1913,  barn,  295-1  k.w., 

$31.23,  meter  rent,  $2.50,  residence,  475-2  k.w.,  $44.95,  meter  rent,  $2.40;  light  from 

Nov.  29-Dec.  16,  1913  (meter  out  of  order)  $4.75;  doz.  16  c.p.  lamps,  $2-40 .  88  23 

Elviss,  T.  E.:  coal,  16-07  t.  at  $11.25,  4-947  t.  at  $9.50 .  227  84 

Brandon  Forestry  Office  ($81.25) — 

Brandon  Electric  Light  Co.:  light,  Mar.  1-Apr.  1,  1913,  $1,  meter  rent,  25c .  1  25 

Clement,  S.  E.  R.  A.  &  IJ.  E.:  rent  of  office,  Mar.-Apr.,  2  m.  at  $40 .  80  00 

Brandon  Immigration  Building  ($404.07) — 

Barclay  &  O’Hara:  coal,  29-11  t.  at  $4.25;  30-11  t.  at  $4.15 .  248  71 

Brandon  Electric  Light  Co.:  electric  light,  Mar.  28,  1913-Mar.  4,  1914,  654-9  k.w.  at  9-5c.; 

meter  rent,  $3;  snap  switch,  60c . . .  65  84 

Brandon  City:  water  rates,  1  y.  to  Mar.  31,  191£,  6,003  cu.  ft.  at  *c.;  meter  rent,  $5 .  20  00 

Small  payments:  wood,  6  cords  at  $5.25;  coal,  4  t.  at  $9.50 .  69  52 

Brandon  Public  Building  ($4.053.54) — 

Caretaker,  Jos.  Quackenbush:  Apr.-Mar.,  2  m.  at  $80,  10  m.  at  $S5 .  1,010  00 

Brandon  Electric  Light  Co.:  electric  light,  Apr.  1,  1913-Feb.  28.  1914,  2,487-4  k.w. 

$237.87;  meter  rent,  $5.50;  steam  heating,  Mar.  29-May  29,  1913,  Aug.  29,  1913-Feb. 

27,  1914,  1,051  M  lb.  at  60c.;  electrical  supplies,  $16.25 .  890  22 

Brandon  Gas  and  Power  Co.:  gas,  Mar.  1,  1913-Feb.  28,  1914,  12  m.,  397*  Mat  $1-488; 

lamp  rental,  12  m.  at  $1.75;  repairs  to  lamps,  etc.,  $20 .  632  47 


Carried  forward . . .  792,491  89 
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Brought  forward .  792,491  89 

Brandon  Public  Building — Concluded. 

Brandon  City:  water  rates,  1,024  Rosser  Ave.,  Jan.  1,  1913-Mar.  31,  1914,  75,838  cu.  ft. 
at  -1875c.,  14,121  cu.  ft.  at  -21875  e.;  meter  rent,  $8.75;  232-16th  Street,  Oct.  1,  1913- 

Mar.  31,  1914,  1,461  cu.  ft.  S3. 76,  meter  rent,  $1.50 .  187  00 

Elviss,  T.  E.:  coal,  4  t.  at  $9.50,  5-722  t.  at  $11.25 .  102  38 

Kelly  Hardware  Co.:  sundry  hardware .  67  40 

Office  Specialty  Mfg.  Co.:  roll  top  desk,  $80;  wardrobes,  3  at  $24;  truck,  $60;  chairs,  1 
tilter  at  $36,  3  arm  at  $12;  settee,  $22;  sections,  2  at  $19.50,  1  at  $15,  1  at  $7.25,  1  at 

$6.25,  1  at  $5.25.  sundry  furniture,  $29.75;  freight,  $48.10 .  456  60 

Rubenstein  Bros.:  100  drawer  fronts,  $225;  brass  grills,  1  at  $28,  1  at  $18;  sundries, 

$33.71 .  304  71 

Vincent  &  Macpherson:  linoleum,  77j  yd.  at  $1.35;  cork,  32  yd.  at  $1.10;  filing  cabinet, 

$45;  tilter  chairs,  3  at  $11;  sundries,  $40.45 . .-  258  05 

Small  payments:  kalsomining,  painting,  etc.,  $46;  plumbing,  $38.05;  rug,  $36;  smithwork, 

$15;  sundries,  $9.66 .  144  71 

Dauphin  Forestry  Office  ($95.75) — 

Deptment  of  Interior,  rent  of  office,  Sept.  16-Oct.  16 .  16  00 

Office  Specialty  Mfg.  Co.:  cupboard  base,  $21;  sections,  1  at  $17,  1  at  $13.50;  top,  $3.50; 

telephone  stand,  86.50;  hat  and  coat  trees,  $11;  freight,  $7.25 . t .  79  75 

Dauphin  Public  Building  ($1,965.57) — 

Caretaker,  F.  Broadfoot,  Apr.-Mar.  12  m.  at  $45 .  v  540  00 

Dauphin  Town:  electric  light,  Mar.  1913-Mar.  1,  1914,  3,491  k.w.  at  12c.  meter  rent,  $3; 

supplies,  $3.50;  water  rates,  3  m.  to  Dec.  31,  1913,  $12.15 .  437  57 

Jordan,  Thos.:  wood,  4  cords  at  $7.50;  coal,  66-617  t.  at  $11.25 .  779  45 

McAllister,  Elizabeth:  rent  of  house  to  caretaker,  Aug.  23-Oct.  23,  2  m.  at  $25 .  50  00 

Steen-Copeland  Co.:  60  watt  lamps,  21  at  $1 . 10,  8  at  75c.;  40  watt  lamps,  11  at 85c,  8  at  65c; 

sundries,  $19.25 .  62  90 

Small  payments:  hardware,  oil,  etc.,  $30;  druggists’  supplies,  $13.80:  hauling  ashes,  etc.,  $12; 

sundries  $39.85 .  95  65 

Emerson  Immigration  Building  ($293.06) — 

Hargrave,  J.  T.  &  Co.,  hard  coal,  7-344  tons  at  $10 .50 .  77  12 

Office  Specialty  Mfg.  Co.:  roll  top  deck,  $38;  tilter  chairs,  2  at  $9;  side  chairs,  2  at  $3.75; 

stools,  2  at  $4.50;  typewriter  stand,  $8.25;  freight,  $8.07 .  88  82 

Whitman,  Chas.:  wood,  6  cords  at  $8.  2  cords  at  $4.50;  coal,  6.71  tons  at  $10.45 .  127  12 

Emerson  Public  Building  ($1,210.77) — 

Caretaker,  H.  Pennock,  Apr.-Mar.,  12  m.  at  $41.66 .  499  92 

Careless,  Leonard,  decorating  interior  of  building .  137  90 

Whitman,  Chas.:  coal,  5  tons  at  $8.50,  26  t.  at  $10.45;  wood,  10  cords  at  $6;  gasoline,  70 

gals,  at  43c.,  20  gals,  at  40c.;  sundries  $39.90 .  452  20 

Small  payments:  supplying  and  installing  metal  weather  strips  in  8  windows,  $39;  screen 

windows,  14  at  $2.25;  window  awnings,  3  at  $7.50;  sundries,  $27.75 .  120  75 

Kelwood  Forestry  Office:  Office  Specialty  Mfg.  Co.,  tilter  chair .  8  50 

Le  Pas  Post  Office,  rent  of  P.O.  building,  6  m.  to  Mar.  31,  1914 .  300  00 

Minnedosa  Public  Building:  voucher  outstanding,  Thos.  Devlin,  R.  81020 .  50  00 

Neepawa  Public  Building  ($1,593.20) — 

Caretakers  at  $65  per  m.:  John  Stevens,  Apr.-Aug.;  P.  McCrea,  Sept.-Mar .  780  00 

Benson,  Norman  &  Co.:  coal,  31-371  t.  at  $11.55,  -051  tonsat  $10.50;  wood,  2  cords  at  $5, 

2  cords  at  $5.50 .  383  94 

Neepawa  Town:  electric  light,  Mar.  1, 1913-Mar.  1,  1914,  980  k.w.  at  15c,  meter  rent,  $3.60; 

water  rates,  4  m.  to  Dec.  31,  1913,  $4.95;  supplies,  $11.58 .  167  18 

Wyatt,  Robert:  ditch,  40  ft.  at  65c.;  sundries  $50. 10 . ; . .  76  10 

Small  payments:  bag  rack  of  8  bag  capacity,  $40;  alteration  of  windows  to  furnish  venti¬ 
lation,  $38;  cork  carpet,  21  yd.  at  $1.50;  hardware,  $21.50;  sundries,  $54.98 .  185  98 

Portage  la  Prairie  Armoury  ($851 .46) — 

Babb,  Alfred:  3  cords  wood,  $15;  grate  for  furnace,  $14.50;  100  ft.  5"  hose  $14;  sundries 

$27 . 30 .  70  80 

McDonald  &  Willson  Lighting  Co.:  installing  18"  exhaust  fan .  125  00 

Portage  la  Prairie  City:  electric  light,  13  m.  to  Mar.  31, 1914,  826  k.w.,  $117.67;  water  rates, 

9  m.  to  Dec.  31.  1913,  $32.60;  meter  rent,  $3.75;  supplies  23c .  154  25 

Richardson  Bros.:  coal,  32-354  t.  at  $11 . 15,  2-53  t.  at  $10 .  386  05 

Small  payments:  typewriter  desk,  $35;  window  shades,  13  at  $1.75,  11  at  $1.25;  sundries, 

$43.86 .  115  36 

Portage  la  Prairie  Public  Building  (S3, 138. 38) — 

Caretaker,  Hy.  Johns,  Apr.-Mar.,  12  m.  at  $45 .  540  00 

Caretakers  at  $33.33  per  in.:  Wm.  Neale,  Apr.-Sept. ;  T.  C.  Jackson,  Oct. -Mar .  399  96 

Burns  Bros.:  2  sets  grates  for  boiler,  $29;  labour,  41  h.  at  $1;  sundries  $66.57 .  136  57 

McLarty,  A.:  putting  stamp  vendor’s  office  in  building,  $550;  installing  p.o.  boxes,  $70 .  620  00 

Portage  la  Prairie  City:  electric  light,  Apr. -Feb.,  11  m.,  2,154  k.w.,  $306.99;  100  25-watt 

tungsten  lamps,  $40;  water  rates,  1  yr.  to  Mar.  31,  1914,  $23.65,  meter  rent  $3 .  373  64 

Prior  Brothers:  decorating  P.O.,  $75:  20  yd.  cheese  cloth,  $1 .  76  00 


Carried  forward .  802,527  22 
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Brought  forward .  S02,527  22 

Portage  la  Prairie  Public  Building —  Concluded. 

Richardson  Bros.:  coal,  2-65  t.  at  $10:  30-771  t.  at  $11.15 .  ,369  00 

llubenstein  Bros.:  105  P.O.  box  fronts,  $181 .20;  3  drawer  fronts,  $11.25;  sundries  $16.91. .  209  36 

Snyder  Bros.:  31  storm  sashes  for  building,  $265;  storm  porch,  $60 .  325  00 

Small  payments:  hardware,  $47.65;  sundries,  $40.60 .  88  25 

Roblin  Forestry  Office:  F.  Y.  Newton,  rent  of  building,  Dec.  1,  1912-Feb.  28,  1914,  15  ru.  at 

$27.50 .  412  50 

Selkirk  Public  Building  ($1,149.91) — 

Caretaker,  Wm.  Kidd,  Apr. -Mar.,  12  m.  at  $55 .  660  00 

Hargrave,  J.  G.  &  Co.:  coal,  25-6  tons  at  $10.90 .  279  04 

Town  of  Selkirk:  electric  light,  Feb.  25,  1913-Feb.  27,  1914,  117  k.w.  at  10c.,  718  k.w.  at 

9c;  water  rates,  9  m.  to  Jan.  1,  1914,  41,887  gals,  at  -04c.,  meter  rent  $2 . 25 .  95  32 

Small  payments:  hardware,  paint,  etc..  $25.50;  plumbing  and  tin-smithing,  $21.25;  wood, 

4  cords  at  $4;  cleaning  and  varnishing  rooms,  $15;  sundries  $37.80 .  115  55 

Souris  Public  Building  ($2,193.36) — 

Caretaker,  T.  Summerfield,  Apr  .-Mar.,  12  m.  at  $37.50 .  450  00 

Field,  F.  &  J.:  300  lb.  dustbane,  $18;  sundry  hardware,  plumbing,  etc.,  $112.15;  voucher 

outstanding,  R.  81085,  $75 .  205  15 

Hargrave,  J.  G.  &  Co.:  coal,  34-049  t.  at  $8.53 .  290  44 

Medgett,  \V.:  alterations  to  entrance  to  building,  $125;  easing  inside  doors,  etc.,  $4  .  129  00 

Patrick,  T.  H.:  coal,  29-348  t.  at  $8.50,  2-2  t.  at  $10;  wood,  5  cords  at  $6 .  301  48 

Pigott,  M.  A.  &  Sons:  retained  from  final  estimate,  $400;  laying  300  ft.  cement  walk,  $69. .  469  00 

Souris  Gas  Co.:  gas,  Mar.  1,  1913-Mar.  1,  1914,  14,250  cu.  ft.,  $193.80;  meter  rent,  $2.40  196  20 

Town  of  Souris:  water  rates,  Feb.  18,  1913-Feb.  13,  1914,  18,157  cu.  ft.,  $61.24:  meter  rent, 

$4.20 . . . . . . . . .  65  44 

Small  payments:  3  large  window  awnings,  $20.25;  official  blue  serge  suit  and  cap,  $34; 

trucking  $12;  sundries  $20.40 .  86  65 

Sprague  Customs  Office  ($123) — 

Jacob,  F.  H..  installing  safe  in  office .  3  00 

Taylor,  J.  &  J.,  safe  for  office . 120  00 

St.  Boniface  Public  Building  ($1,275.66) — 

Caretaker,  J.  A.  S.  Chausse,  Apr. -Mar.,  12  m.  at  $55 .  660  00 

Hargrave,  J.  G.  &  Co.:  coal,  10-755  t.  at  $11 .  118  30 

Meunier,  A.  D.,  painting  and  kalsomining  dome  of  post  office .  275  00 

St.  Boniface  City,  water  rates,  12  m.  to  Mar.  31,  1914,  8,220  cu.  ft .  30  60 

Winnipeg  Electric  Ry.:  electric  light,  12  m.  to  Mar.  31,  1914,  2,294  k.w.  at  2£c.,  1,090  k.w. 

at  lc . . . .  64  43 

Small  payments:  2  cord  tamarac,  $13;  repairs  to  letter  boxes,  25  at  50c.,  10  gals,  floor  oil, 

$7.50;  sundries  $94.33 .  127  33 

Swan  River  Immigration  Office:  Roth  well,  Benj.  E.,  rent  of  office,  12  m.  to  Mar.  6,  1914 _  180  00 

Transcona  Post  Office,  rent  of  office,  9  m.  to  Dec.  31,  1913 .  487  50 

Yirden  Immigration  Building  ($334.50) — 

Palmer,  E.  J.,  wood,  13  cords  at  $6.50 .  84  50 

Virden  School  District  No.  144,  rent  due  for  immigration  building . . .  250  00 

Whitewater  Forestry  Office:  Office  Specialty  Mfg.  Co.:  typewriter  desk,  $41;  2  arm  chairs, 

$22.25,  legal  blank  section  $13.50;  nine  box  drawer  section,  $13;  cupboard  section,  $12; 

cabinet,  $23.10;  sundries,  $21.88 .  146  73 

Winnipeg  C.  N.  R.  Station:  W.  J.  Hood:  painting  and  lettering  trucks,  $19;  130  ft.  oak, 

$18.20;  135  ft.  whitewood,  $15.40;  sundries,  $41 . 93  60 

Winnipeg  C.  P.  R.  Station:  W.J.  Hood:  repairing  trucks,  43  h.  at  60c.;  material,  $11.45 .  37  25 

Winnipeg  Custom  House  (old  post  office)  ($12,942.71) — 

Engineer,  M.  Mclvor,  Apr.-Feb.,  11  m.  at  $75 .  825  00 

Elevatorman,  Jos.  Coutu,  Apr.-Feb.,  11  m.  at  $65 .  715  00 

Night  watchman,  A.  Boiteau,  Apr.-Feb.,  11  m.  at  $60 .  660  00 

Fireman,  J.  E.  WTcbster,  Apr.-Feb.,  11  m.  at  $60 .  660  00 

Cleaners  to  Feb.  28,  1914:  Miss  R.  Bagshawe,  11  m.  at  $85;  Wm.  Harrington,  11  m.  at 

S60;  Mrs.  M.  E.  Little,  6  m.  at  $60,  5  m.  at  $70;  B.  Wasserman,  11  m.  at  $65 .  3,020  00 

Anderson,  S.,  painting  walls  and  ceiling  in  two  offices  and  part  of  hall . 55  00 

Beairsto  Plumbing  Co.,  Ltd.:  taking  up  floor  and  repairing  plumbing,  $167;  installing 
new  basin  in  room  No.  4,  $57,  in  refund  branch,  $79;  set  of  grate  bars  for  boiler,  $64; 
installing  jacket  heater,  $40;  putting  in  new  radiator,  $38.40;  labour,  79  h.  at  $1,  23 

h.  at  80c.,  163  h.  at  75c.,  36  h.  at  40c.,  36  h.  at  25c.;  sundries,  $119.03 .  807  48 

Canadian  Window  Cleaning  Co.:  cleaning  skylight,  $50;  transoms,  etc.,  $18 .  68  00 

Co-operative  Window  Cleaning  Co.,  cleaning  all  glass  in  Custom  House .  58  80 

Hargrave,  J.  G.  &  Co.,  coal,  228,865  lb . .  1,258  80 

Hood,  W.  J.:  constructing  metal  skylight,  $266;  constructing  partition  in  caretaker’s 
apartment,  $215;  removing  plate  glass  and  transom,  $38;  labour,  1,446  h.  at  60c.; 

sundries,  $263.45 .  1,650  05 

Huxley,  W.  F.,  carting  149  loads  of  paper  and  ashes .  261  00 

Leekie,  Robert:  washing  off  walls,  repairing  cracks  in  walls,  and  painting  plaster  and 

woodwork  2  coats,  289  sq.  yd.  at  35c.;  bronzing  4  heating  coils,  $6;  overpaid  $10 .  1 17  15 
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Winnipeg  Custom  House  (old  post  office) — Concluded. 

Library  Bureau  of  Canada:  filing  cabinet,  $51.25;  6  side  chairs,  $30;  coat  and  hat  tree, 

$11  92  25 

Mainer  Electric  Co.,  Ltd.:  2-iight  fixtures,  8  at  $10.50;  4-light  fixtures,  7  at  $0.30;  3 
magneto  coils  for  rheostat,  $15;  48  dry  cells,  $14.40;  28  lamp  shades,  $12.60;  sun¬ 
dries,  $14.22 . . . . . . . . . . . . .  184  32 

McDonald  &  Willson  Lighting  Co.:  wiring  and  installing  light  in  building,  $150;  sundries, 

$15.90;  voucher  outstanding,  It.  53045,  $46 . .  211  90 

Metropolitan  Window  Cleaning  Co.,  cleaning  windows,  skylights,  etc .  210  00 

Office  Specialty  Mfg.  Co.:  3  trucks  with  rubber  tires,  $180;  small  truck,  $56;  banner 

table,  $25;  freight,  $15.53 . 276  53 

Pattinson  &  Eilbeck:  labour,  52  h.  at  80c.,  26  h.  at  35c.;  sundries,  $7.55 .  58  25 

Pittsburgh  Coal  Co.:  coal,  7-52  tons  at  $11,  41  •  15  tons  at  $9.65,  1  -992  tons  at  $9 . 497  74 

Itobinson  &  Co:  carpet,  22£  yd.  at  $2;  border,  20  yd.  at  $1.25;  sundries,  $17.65 .  87  65 

Schmidt  &  Co.:  making  2  roofs  over  cages,  $85;  making  8  screens  for  cages,  $18.70; 

making  2  name  plates,  $16 .  119  70 

Shipman  Electrical  Company:  lowering  fixtures  at  Custom  House .  275  00 

Winnipeg  Electric  Ry.  Co.:  electric  light,  12  m.  to  Mar.  31,  1914,  9,020  k.w.  at  2|c.; 
power,  5,5602  k.  w.  at  2 •  lc. ;  gas,  24,700  cu.  ft.,  $31.50;  voucher  outstanding,  R. 

81019,  $26.99 . .  385  73 

Winnipeg  City,  water  rates,  12  m.  to  Mar.  4,  1914 .  158  71 

Wyatt,  A.  E.,  sundry  hardware .  79  25 

Small  payments:  chloro-naptholeum,  20  gal.  at  $2;  cleaning  boiler,  pipes  and  smoke¬ 
stack,  $20:  4  cases  toilet  paper,  $25.50;  typewriter  desk,  $27.50;  cleaning  windows 

and  electric  fixtures,  $15.75;  floor  dressing,  10  gal.  at  $1.10;  sundries,  $9.65 .  149  40 

Winnipeg  Dominion  Lands  Office:  2  wardrobes,  $52.80;  desk,  $27.50;  chair,  $17 .  97  30 

Winnipeg  Engineer’s  Office  ($861) — 

Heubach,  Finklestein  Heubach,  rent  of  office,  12  m.  to  Feb.  28,  1914  at  $62 .  744  00 

Manitoba  Government  Telephones:  rent  of  ’phone,  office,  12  m.  to  June  30,  1914,  $84, 

residence  of  engineer,  12  m.  to  June  30,  1914,  $33 .  117  00 

Winnipeg  Examining  Warehouse  ($16,910.36) — 

Caretaker,  S.  B.  Jeffrey,  Apr  .-Feb.,  11  in.  at  $80 . ' .  880  00 

Engineer,  Wm.  Clark,  Apr. -Feb.,  11  m.  at  $85 .  935  00 

Firemen,  Apr. -Feb.:  Frank  Burns,  11  in.  at  $65;  John  Kennedy,  11  m.  at  $65;  J.  Saun¬ 
ders,  11  m.  at  $70 .  2,200  00 

Elevetormen,  at  $65  per  m.,  Apr.-Feb.:  J.  Fontaine,  11  m.;  Jos.  Knott,  11  m.;  A.  H. 

Smith,  11  m .  2,145  00 

Beairsto  Plumbing  Co.,  Ltd.:  grate  bars,  1,092  lb.  at  6c.;  steam  flue  blower,  $18;  boiler 
castings,  $23;  2  arch  plates,  $23;  low  door  tank,  $14.75;  T,200  brick,  $15;  400  fire¬ 
brick,  $18;  15  bbl.  mortar,  $24;  2  valves,  thermogrades,  $30;  labour,  68£  h.  at  $1, 

70z  h.  at  95c.,  186  h.  at  75c.,  37  h.  at  70c.,  58  h.  at  50c.,  115  h.  at  40c.;  sundries,  $194.45.  801  57 

Burwash,  L.  T.:  presto  heater  No.  3,  storage  cylinder  for  domestic  hot  water  service 

with  installation .  1,100  00 

Canadian  Window  Cleaning  Co.,  cleaning  windows .  50  00 

Cooperative  Window  Cleaning  Co.,  cleaning  all  glass  at  warehouse .  57  50 

Hood,  W.  J.:  5,050  ft.  maple  flooring,  $404;  oak,  $112.96;  birch,  $26.49;  erecting  and 
repairing  collapsible  gates,  refitting  hinges,  etc.,  $277.20;  10  pieces  iron  drilled  and 
bored.  $23;  wheels,  8  at  $5,  3  at  $3.50,  8  at  $1.25 ;  labour,  2,980  h.  at  60c.;  sundries, 

$312 . 3,004  15 

Huxley,  W.  F.,  carting  210  loads  of  paper  and  ashes .  367  00 

Mainer  Electric  Co.,  Ltd.:  1,000  ft.  telephone  cable,  $55;  100  ft.  elevator  cable,  $17;  sun¬ 
dries,  $25.05 .  97  05 

McColl  Brothers  &  Co.:  cylinder  oil,  50  gal.  at  $1;  case  of  castor  oil,  $20 .  70  00 

McTaggart,  J.  A.  &  Co.,  booster  pump  installed .  335  00 

Powers  Economies  Ltd.,  imperial  guide  lubricators,  5  at  $25 .  125  00 

Reedy,  H.  J.  &  Co.:  1,000  ft.  elevator  hoisting  cable,  $90;  labour,  135  h.  at  75c.,  115J  h. 

at  65c.;  sundries,  $29.90..' . .  296  45 

Schwab  Boiler  Heating  Co.,  Ltd.:  boiler,  $577.50;  rclining  boiler,  $135;  fitting  dampers 

over  boiler,  $17 .  729  50 

Shipman  Electrical  Company,  200  25-watt  lamps .  80  00 

Smith  &  Kirkpatrick,  storm  sash  windows,  4  at  $95 .  380  00 

United  Electric  Co.,  Ltd.:  labour,  82  h.  at  70.,  64}  h.  at  80c.;  materials,  $12.60 .  121  60 

Western  Coal  Company,  coal,  174-113  tons  at  $7.50,  2  tons  at  $8.50 .  1,322  90 

Windatt  &  Co.:  229,690  lb.  coal .  787  61 

Winnipeg  Electric  Ry.  Co.:  electric  light,  12  m.  to  Dec.  31,  1913,  9,550  k.  w.  at  2jc.;  elec¬ 
tric  power,  9  m.  to  Dec.  31,  1913,  6,970  k.  w.  at  2-lc.;  gas,  9  m.  to  Dec.  31,  1913,  13,900 

cu.  ft.  at  $1.20  per  M;  voucher  outstanding,  R.  81019,  $40.95 .  426  80 

Winnipeg  City,  water  rates,  Nov.  8,  1912-Nov.  10,  1913 .  396  71 

Wyatt,  A.  E.,  sundry  hardware .  49  45 

Small  payments:  wood,  4  cords  at  $7.50;  4  cases  toilet  paper,  $25.50;  labour,  34  h.  at  60c.; 

floor  dressing,  10  gal.  at  $1.10;  brl.  soclean,  $11;  sundries,  $54.17 . .  152  07 
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Winnipeg  Forestry  Office  ($350.75) — 

Hood,  W.  J.,  erecting  new  partition .  120  00 

Office  Specialty  Mfg.  Co.:  desk,  $38.50;  steel  card  cabinet,  $37.50;  table,  S18 . 25;  Filter 
chair,  $14  50;  3  side  chairs,  $13.50;  cupboard  section,  $13.20;  top,  $4.65;  section, 

$14.30;  base,  $3 .  157  40 

Small  payments:  painting  and  tinting  office,  $40;  rug,  $33.35 .  73  35 

Winnipeg  Immigration  Building  (.$7,460  59) — 

Elevator  men  at  $65  per  m.  to  Feb.  28,  1914:  P.  E.  Devey,  11  m.;  Jos.  Johnson,  11  m. . . .  1,430  00 

Atchison,  Thos.:  tamarac  wood,  53  cords  at  $7.50 .  ’397  50 

Hargrave,  J.  G.  &  Co.:  65,5S0  lb.  egg  coal .  360  69 

McCready,  R.  A.,  rent  of  building,  Oct.  7,  1913-Apr.  7,  1914,  6  m.  at  $50 .  300  00 

Pittsburgh  Coal  Company:  coal,  17*76  tons  at  $11,  63-066  tons  at  $9  65 .  803  97 

Shipman  Electrical  Company:  266  16  c.p.  lamps,  $39.90;  250  25-watt  lamps,  $92.50;  24 

40-watt  lamps,  $12.24 .  144  64 

Western  Coal  Company:  coal,  241-754  tons  at  $11,  3-025  tons  at  $11.50 .  2,694  09 

Winnipeg  Electric  Ry-.-Co.:  electric  light,  12  m.  to  Dec.  31,  1913,  25,236  k.w.  at  2jc.; 
electric  power,  12  m.  to  Dec.  31,  1913,  1,856-8  k.w.  at  2-lc.;  sundry,  $4.11;  voucher 

outstanding,  It.  81,019,  $7.24. . .  639  19 

Winnipeg  City:  commercial  lighting,  Sept.  14,  1912  to  Jan.  15,  1913,  Mar.  11,  1913  to  Apr. 

9,  1913,  2,286  k.w.,  $45.83;  water  rates,  Dec.  11,  1912  to  Dec.  11,  1913,3,746,999  gal., 

$630  63 . . . . .  676  46 

Small  payments:  electrical  supplies,  $10  25;  sundries,  $3.80 .  14  05 

Winnipeg  Inland  Revenue  and  Indian  Affairs  Office  ($5,729.66) — 

Bawlf,  N.:  rent  of  office,  Mar.  1913  to  Nov.  1913,  9  m.  at  $370,  Dec.  1913  to  Feb.  1914, 

3  in.  at  $455,  Mar.  1914,  $225 .  4,920  00 

Hambly-Semmtns  Co.:  typewriter  desk,  $30;  cabinet,  $30;  chair,  $16.50 .  76  50 

Library  Bureau  of  Canada,  Ltd.:  desks,  1  at  $45,  1  at  $28;  table,  $25;  chair,  $13;  2  bases, 

$8.80;  9  sections,  $78.05;  2  cornices,  $6.05;  wardrobe,  $18.70 .  222  60 

Mainer  Electric  Co.,  Ltd.,  electrical  supplies .  6  99 

Office  Specialty  Mfg.  Co.:  desk,  $25.50:  4  stools,  $22;  tables,  2  at  $25.25,  1  at  $34;  3  bases, 

$16  50;  16  sections,  $262.05;  3  tops,  $12.75;  4  tilter  chairs,  $31;  2  dr.  section  with  locks, 

$21.25;  sundry,  $6  20;  freight,  $21.82 .  503  57 

Winnipeg,  Minister  of  Public  Works  Office  ($217.25) — 

Mainer  Electric  Co.,  Ltd.:  5-light  fixture  with  shades,  $90;  4-light  fixtui'e,  $33.80;  brackets, 

I  at  $25,  1  at  $15;  4  shades,  $6 .  169  80 

Small  payments:  towels,  24  at  95c.,  12  at  $1.20;  soap,  $5.85;  stand,  $4.40 .  47  45 

Winnipeg  General  Post  Office  ($42,527.60) — 

Caretaker,  W.  J.  Smith,  Apr.  to  Feb.,  11  m.  at  $65 .  71 5  00 

Engineer,  Jos.  Hay,  Apr.  to  Feb.,  11  m.  at  $90 . 990  00 

Firemen  at  $70  per  m.:  G.  Buchanan,  Apr.  to  Feb.,  11  m.;  A.  Forbes,  Apr.  to  Sept.,  6  m.; 

T.  Rondeau,  Oct.  to  Feb.,  4-548  m.;  A.  Sabine,  Oct.  to  Feb.,  5  m.;  J.  Watterson, 

Apr.  to  Feb.,  10-653  m.;  3  small  payments,  $49.12 .  2,653  22 

Elevator  men  at  $65  per  m.  between  Apr.  1-Feb.  28:  A.  R,  Brush,  $459  33;  P.  Handel, 

$715;  Ed.  Hood,  $73  41;  F.  Jenkins,  $715;  T.  McMaighan,  $715;  J.  Rogers,  $184.51; 

Win.  Thorarinson,  $715 .  3,577  25 

Patrolman,  Wm.  Shields,  Apr.,  $112.90,  May  to  Mar.,  10  m.  at  $100 . . . .  1, 112  90 

Cleaners  to  Feb.  28,  1914:  Mrs.  E.  J.  Buck,  11  m.  at  $24;  Expert  Oriental  Window  Cleaning 
Co.,  11  in.  at  $12.50;  Mrs.  E.  Fewtrell,  2  m.  at  $74, 1  m.  at  $90,  8  m.  at  $94;  M.  Herezak, 

II  m.  at  $5;  Airs.  Little,  $30;  Mrs.  M.  Pugsley,  11  m.  at  $95;  Tini  Priest,  11  111.  at  $20.  2,741  50 

Banfield,  J.  A.:  carpet,  47  yd.  at  $4,  46  yd.  at  $2.50,  27  yd.  at  $2.25;  padding,  150  yd.  at 

10c.;  sewing  and  laying,  $9.60;  5  kitchen  tables,  $25;  5  shades  complete,  $35.25 .  448  60 

Boyd-Bishop  Co.,  20£  cases  toilet  paper .  135  50 

Burwash,  L.  T.,  presto  heater  for  domestic  hot  water  service  with  installation .  1,075  00 

Canadian  Tungsten  Lamp  Co.:  tungsten  lamps,  100  40  c.p.  and  50  60  c.p .  89  40 

Expert  Window  ('leaning  Co.,  cleaning  windows  and  partitions . » . 65  00 

Green  <fc  Litster:  changes  in  heating  apparatus  as  agreement,  $1,575;  lavatories,  1  at 
$41  50,  1  at  $82.50;  mirror,  $22  50;  6  basin  cocks,  $19.50;  covering  for  hot  water  tank 
anil  smoke  stack,  $35;  2  check  valves,  $16  50;  6  auto  air  valves,  $12;  water  pipes, 

78  ft.  at  42c.,  99  ft.  at  38c-.,  Ill  ft.  at  35c.,  96  ft.  at  20c.,  114  ft.  at  18c.;  labour,  $784.50; 

sundries,  $374.30 .  3,112  25 

Hambly-Semmens  Co.:  roll  top  desks,  1  at  $80,  1  at  $47;  tilter  chairs,  1  at  $26,  1  at  $13; 

6  side  chairs,  $28.50;  table,  $25;  wardrobe,  $26;  4  book  sections,  $16;  base  and  top, 

$5;  costumer,  $6 .  272  50 

Hargrave,  J.  G.  Company:  coal,  794,870  lb.,  $3,977 . 16;  wood,  2  cords  at  $7,  1  cord  at  $6  50, 

1  cord  at  $5  50 .  4,003  16 

Hood,  W.  J.:  oak,  $323.50;  maple  flooring,  $44.66;  basswood,  $36.82;  whitewood,  $46.66; 

pine,  $39  10;  cork  linoleum,  33  yd.  at  $1 .30;  brass  push  bars,  2  at  $8;  13  lights  polished 
and  wired,  $26  55;  rubber  wheels,  22  at  $2.50;  painting  trucks,  3  at  $9.50;  constructing 

2  partitions,  additions  to  partitions  and  door  in  same,  $1,098.11;  labour,  3,488  h.  at 

60c.;  sundries,  $1,431.62 .  5,282  22 

Horner,  W.,  pulling  down  wall  and  rebuilding  same  where  required  around  boiler .  265  00 


Carried  forward .  881,061  56 
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Brought  forward .  8S1,061  56 

Winnipeg  General  Post  Office — Concluded. 

Huxley,  W.  F.,  carting  122  loads  of  rubbish  and  ashes .  215' 25 

Leckie,  Robert:  drapes,  4  pr.  at  S85,  1  pr.  at  $45;  portieres,  2  pr.  at  $62.50,  2  pr.  at  $27.50; 
curtains,  5  pr.  at  $18  50,  3  pr.  at  $17;  wall  covering,  50  yd.  at  $1.50;  base  covering, 

27  yd.  at  $2  50;  java  canvas  for  Avail  and  ceiling,  44  rolls  at  $1.50;  paint,  shellac  and 
varnish,  $51;  labour,  478  h.  at  60c.;  painting  letter  boxes,  224  at  $1.25,  parcel  boxes, 

59  at  $1 .35;  lettering  2  doors,  $4 .  1,618  45 

Mainer  Electric  Co.,  Ltd.:  ’phone  systems,  3  at  $13.50;  1,000  ft.  ’phone  cable,  $55;  500 
ft.  lamp  cord,  $20;  200  ft.  conduit,  $17.37;  865  ft.  flex,  cord,  $17.30;  100  ft.  elevator 
cable,  $17;  2\  h.p.  union  motor,  $150;  pendant  switches,  36  at  40c.;  magnetos,  testing 
set,  $18;  500-watt  100-volt  mazda  lamps,  2  at  $7.13;  tungsten  arc  lamps,  2  at  $7.50; 
portable  lamps,  4  at  $4,  1  at  $3.50;  72  sockets,  $10.80;  cartridge  fuses,  12  50-amp. 

600-volt.  $7  20,  12  40-amp.  600-volt,  $7.20,  12  35-amp.  600-volt,  $7.20,  88  30-amp.  600- 
volt,  $31  60,  12  25-amp.  600-volt,  $4.80,  290  14  to  15-amp.  250-volt,  $60.50,  6  175-amp. 

250-volt,  $10.80,  6  75-amp.  250-volt,  $4.86;  sundries,  $274.92 . .’ .  818  21 

Manitoba  Government  Telephones:  exchange  services:  ’phone  M.  292, 12  m.  to  June  30, 

1914,  $84;  ’phone  M.  4772,  from  June  5,  1913  to  June  30,  1914,  $80. 15 .  164  15 

McDonald  &  Willson  Lighting  Co.:  60  condulets,  $32.16;  100  ft.  fixture  wrire,  $10;  sundries, 

$64.43 .  106  59 

Metropolitan  WindoAv  Cleaning  Co.:  cleaning  all  windows,  storm  sashes  and  sky  lights. .  220  00 

Murray,  G.  W.  Co.,  Ltd.,  oak  filing  cabinets,  12  at  $63 .  756  00 

Office  Specialty  Mfg.  Co.:  mahogany  book  case  $67.10;  wardrobe  $34.65;  table  $15.80; 
flat  top  desk  $44;  leather  chairs,  2,  $176,  5  side  $78.35,  1  tilter  $45.10;  steel  case,  $350; 
tilter  chairs,  1  at  $16  50,  1  at  $14.50;  18  stools,  $36.30;  arm  chairs,  4  at  $7.25;  bag 
rack,  $30;  banner  table,  $25.25;  sanitary  flat  top  desk,  $27.50;  elm  wardrobe,  $11; 

sundries,  $16.45 . .  1,017  50 

Otis-Fensom  Elevator  Company:  complete  set  fields  coils,  $60;  375  ft.  steel  cable,  $45; 

240  ft.  tiller  cable,  $24;  repairing  bad  mica  in  commutator,  $14;  24  carbon  holders, 

$12;  labour,  282  h.  at  60c.;  sundries,  $91.37 . .  415  57 

Pilkington  Brothers,  Ltd.,  bent  plate . . . . .  89  00 

Power  Economics,  Ltd.,  imperial  elevator  guide  lubricators,  3  pr.  at  $25 .  75  00 

Robinson  &  Co.:  dutch  cleanser,  1  brl.  at  $17.25,  1  brl.  at  $22.50;  towelling,  100  yd.  at 

18c.;  sundries,  $23 . 50 .  81  25 

Schmidt  &  Co.:  making  curtain  rods  of  brass  tubing  with  knobs,  rings,  etc.,  $111.58; 

labour,  30  h.  at  75c.;  sundries,  $8.75 .  142  83 

SchAvab  Boiler  Heating  Co.,  Ltd.:  3  boilers  installed  in  building,  $1,882.50;  3  lower  half 
fronts  and  doors  for  boilers,  $307.50;  relining  above  boilers  and  excavating,  $400; 

3  arch  plates,  $54;  6  forged  clevises,  $10.50 .  2,654  50 

Shipman  Electrical  Company:  24  100-watt  lamps,  $21.60;  350  60-Avatt  lamps,  $220; 

200  40-Avatt  lamps,  $102;  310  25-watt  lamps,  $122.50;  1,050  16-c.p.  lamps,  $262.50; 

cooker,  $15;  kettle,  $2 . 745  60 

Smith  <£  Kirkpatrick:  construction  of  room  for  railway  mail  service,  $735;  alteration 

to  counter  and  glass  partition  in  office,  $142;  desk,  $65 .  942  00 

Suttie,  J.  Malcolm,  2  steel  lockers .  90  00 

Vulcan  Iron  Works:  installing  A'ertical  triplex  poAver  pump,  $200;  jib  crane,  $50;  pop 

safety  valves,  3  at  $28.15;  labour,  105  h.  at  70c.,  34f  h.  at  75c.;  sundries,  $28.35 .  462  30 

Windatt  &  Co.:  coal,  305,370  lb .  1,058  91 

Winnipeg  City:  AA'ater  rates,  12  m.  to  Feb.  26,  1914,  484,913  cu.  ft, .  657  45 

Winnipeg  Electric  Ry.  Co.:  electric  light,  12  m.  to  Dec.  31,  1913,  101,255  k.w.  at  2|c.; 
electric  poAver,  9  m.  to  Dec.  31,  1913,  14,750  k.w.  at  2 •  lc. ;  gas,  9  m.  to  Dec.  31,  1913, 

197,300  cu.  ft.  at  $1.35  per  M.;  \mucher  outstanding,  R.  81019,  $112.56 .  3,051  33 

Wyatt,  A.  E.,  sundry  hardware .  176  50 

Small  payments:  freight,  $42.16;  uniform  suit  and  cap,  $47;  smitlmork,  $65.80;  type- 
Avriter  desk,  $35;  vertical  strips,  8  ft.  felt  edges,  for  Avindows,  8  at  $4;  laundry  Avork, 

$23.50;  2  brl.  Spelean,  $22;  xracuum  cleaner,  $12.50;  12  photos  interior,  $14;  floor 
dressing,  10  gal.  at  $1.10;  6  piece  desk  set,  $27;  3  cases  toilet  paper,  $17;  chloro- 

naptholeum,  10  gal.  at  $2;  sundries,  $61.75 . 430  71 

Winnipeg  Postal  Station  “A”  ($6,350.01) — 

Canadian  Pacific  Railway  Company:  rent  of  room  for  postal  station,  1  y.  to  Mar.  31, 

1914 .  2,050  00 

Hood,  W.  J.:  painting  and  lettering  10  trucks,  $95;  845  ft.  larch,  $42.25;  436  ft.  white- 
Avood.  $37.98;  250  ft.  pine,  $14.40;  375  ft.  v.  joint,  $11.90;  labour,  519  h.  at  60c.; 

sundries,  $315.51 .  828  44 

Office  Specialty  Mfg.  Co.:  trucks,  6  at  $60;  freight,  $91.57 .  451  57 

Winnipeg  Joint  Terminals:  rental  of  premises  for  mail  purposes,  Dec.  1,  1912-Feb.  28, 

1914,15  m .  3,020  00 

Winnipeg  Postal  Station  “B”  ($1,469.24) — 

Caretaker,  John  Lamb:  Apr. -Feb.,  11  m.  at  $60 .  660  00 

Beair-to  Plumbing  Co.,  Ltd.:  fire  pot  section  for  boiler,  $70;  labour,  65  h.  at  $1;  sundries, 

$16.69 . 151  69 

Hood,  W.  J.:  labour,  39  h.  at  60c.;  sundries,  $53.70 .  77  10 


Carried  for  ward .  904,289  48 
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Brought  forward .  904,289  4G 

Winnipeg  Postal  Station  “B”— Concluded. 

Pittsburg  Coal  Company:  eoal,  8-06  tons  at  $9.65 .  77  78 

Western  Coal  Company:  eoal.  22-563  tons  at  $11 .  248  20 

Winnipeg  City:  water  rates,  Mar.  6,  1913-Mar.  6,  1914,  34,621  cu.  ft .  49  55 

Winnipeg  Electric  Ry.  Co.:  electric  light.  12  m.  to  Dec.  31,  1913,  3,165  k.w.  at  2-|c .  73  84 

Small  payments:  cleaning  windows,  skylight,  etc.,  $49.30;  carting  14  loads  of  ashes,  etc., 

$24.50;  wood,  2  cords  at  $9.50;  floor  dressing,  10  gal.  at  $1.10;  floor  oil,  10  gal.  at  $1; 

sundries,  $17.28 .  131  08 

Winnipeg  Postal  Station  “C”  ($1,852.09) — 

Ban  field,  J.  A.:  cork  carpet,  $49;  desk,  $28;  chair,  $2 .  79  00 

Brown,  Arthur:  painting,  kalsomining  and  lettering  Station  “C” .  123  00 

Goldie  &  McCulloch  Co.,  Ltd.:  safe,  $265;  packing,  75c.;  freight,  $41.42 .  307  17 

Hood,  W.  J.:  erecting  counter,  $95;  constructing  sorting  case,  $40;  table,  $15;  setting  up 

writing  ledge,  $14;  labour,  47  h.  at  60c.;  sundries,  $21.85. . .  214  05 

Lennox,  W.  N.  Co.,  Ltd.:  4  arm.  indirect  electric  light  fixtures .  75  00 

Rogers  Realty  Company:  rent  of  Station  “C”,  Aug.-Mar.,  8  m.  at  $125 .  1,000  00 

Winnipeg  Electric  Ry.  Co.:  electric  light,  Oct.  1-Dec.  31,  1913,  374  k.w.  at  2§c .  8  72 

Small  payments:  electrical  fixtures,  $29.75;  cartage,  $11;  sundries,  $4.40 .  45  15 

Winnipeg  Postal  Station  “D”  ($2,098.29) — 

Caretaker,  Adam  Chalmers:  December .  25  00 

Cooper,  C.  W.:  rent  of  Station  “D”,  July  22-Mar.  31,  8-3226  m.  at  $150 .  1,248  39 

Goldie  &  McCulloch  Co.,  Ltd.:  safe,  $265;  packing,  75c.;  freight,  $41.42 .  307  17 

Hood,  W.  J.:  repairing  13  letter  carrier  sorting  cases,  $166;  erecting  counter,  $95;  con¬ 
structing  sorting  case,  $40;  table,  $15;  cutting  opening  in  brick  partition,  $25;  setting 

up  writing  ledge,  $14;  labour,  39  h.  at  60c.;  sundries,  $21.55 .  399  95 

McDonald  &  Willson  Lighting  Co.,  sundry  electrical  fixtures .  50  50 

Winnipeg  City:  water  rates,  Oct.-Dec .  4  28 

Small  payments:  desk,  $32;  lettering  and  frosting  windows,  $18;  cartage  of  safe,  $11; 

sundries,  $2 . . . .  63  00 

Winnipeg  Railway  Commissioners’  Office  ($2,401.64) — 

Cleaner,  Miss  R.  Derbyshire:  Apr.-Dec.,  9  m.  at  $8 .  72  00 

Capital  Office  Supply  Co.,  Ltd.:  2  cabinets,  $126.30:  6  chairs,  $30;  2  coat  stands,  $20; 

2  tables,  $43;  8  sets  vertical  guides,  $17.60;  sundries,  $15.45 .  252  35 

Notre  Dame  Investment  Company:  rent  of  room  No.  705,  Mar.  15,  1913-Mar.  31,  1914, 

$1,190;  rent  of  room  No.  704,  Nov.  10-Jan.  31,  $140;  altering  partitions,  $50 .  1,380  00 

Office  Specialty  Mfg.  Co.:  tables,  1  at  $37,  1  at  $25.30,  1  at  $12;  settees,  1  dt  $21.50,  1  at 
$24;  2  wardrobes,  $52.80;  2  wardrobe  sections,  $16.50;  sanitary  desk,  $71.50;  type¬ 
writer  desk,  $34.50;  3  No.  506  uprights,  $69.30;  2  pr.  No.  400  ends,  $19.80;  400  guides, 

$25.80;  sundries,  $45.05 .  455  05 

Robinson  &  Co.:  rugs,  1  at  $58,  3  at  $30;  sundries,  $7.80 .  155  80 

Small  payments:  chairs,  1  at  $17,  4  at  $4.70;  drayage,  $13;  sundries,  $37.64 .  86  44 

Winnipeg  Dominion  Savings  Bank  Dept.  ($21.50) — 

Delivering  safe  and  placing  same,  $16;  repairing  wicket,  $5.50 .  21  50 

Winnipeg  School  Lands  Dept.:  typewriter  desk .  29  75 

Winnipeg  Public  Buildings  Generally  ($2,727.42) — 

Electrician,  O.  Rudford:  Apr.-Dec.,  9  m.  at  $100 .  900  00 

Electrician,  Jas.  Newton:  Apr.-Feb.,  11  m.  at  $85 .  935  00 

Carpenter,  Wm.  J.  Johnson:  Apr.-Feb.,  11  m.  at  $75., .  825  00 

Cyr,  J.  Ernest:  outlay .  61  42 

Fewtrell,  Emma  L.:  laundry  work . 6  00 

Manitoba  Generally  ($894.25) — 

Cyr,  J.  Ernest,  outlay,  $8;  Matthews,  H.  E.,  travel  and  outlay,  $209.45 .  217  45 

Winnipeg  Post  Office:  rent  of  drawer,  Apr.  1,  1913-Apr.  1,  1914 .  8  00 

King’s  Printer,  $306.96;  Stationery  Office,  $361.84 .  668  80 

Alsask  Immigration  Hall  ($95.25) — 

Board  of  Trade:  rent  of  hall,  Apr.-Sept.,  1913,  6  m.  at  $15 .  90  00 

Rogers  Lumber  Yards,  Ltd.:  1,050  lb.  coal . 5  25 

Battleford  Dominion  Lands  Office:  Town  of  Battleford:  electric  light,  12  m.  to  Feb.  28, 

1914,  3,678  k.w.  at  9-9c.;  12  shades,  $24;  labour,  $20;  sundry  supplies,  $51 .99  460  13 

Battleford  Immigration  Hall:  Town  of  Battleford:  electric  light,  Jan.  1,  1913-Feb.  28,  1914, 

9  m.  at  min.  charge  of  $1 .25  per  m.,  173  k.w.  at  14c .  35  47 

Battleford  Public  Building  ($1,138.69) — 

Caretaker,  E.  M.  Webb:  Apr  .-Mar.,  12  m.  at  $45 . 540  00 

Alix  Oil  Company:  floor  oil,  48  gal.  at  75c.;  polish,  4  gal.  at  $3.50;  sundries,  $13.50. \ .  63  50 

Schmidt,  A.  H.:  decorating  building . 75  00 

Speers  &  Taylor:  wood,  7  cords  at  $6;  coal,  40-445  tons  at  $7.50 . 345  34 

Small  payments:  floor  oil,  25  gal.  at  $1;  water,  128  brl.  at  1  G|c. ;  blinds,  2  at  $2.25,  2  at 

$2,  8  at  $1.10;  sundries,  $51.25 .  114  85 

Biggar  Immigration  Hall  ($156.95) — 

Pembina  Coal  Co.,  Ltd.:  coal,  14-02  tons  at  $7.15 .  100  25 

Small  payments:  coal,  5-67  tons  at  $10 .  56  70 
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Brought  forward .  910,781  34 

Carlyle  Public  Building:  desk,  $32.50;  cabinet,  $22.50;  sundries,  $12.19 .  67  19 

Estevan  Public  Building  ($1,541.62) — 

Caretaker,  It.  Murray:  Apr.-Mar.,  12  m.  at  $45;  outlay,  60c .  540  60 

Charwoman,  A.  Murray . . . .  23  40 

City  Dray,  Transfer  and  Storage  Co.:  draying  and  transfer  work .  56  50 

Duncan,  P.  C.  Co.:  coal,  18-46  tons  at  $2.90,  46-73  tons  at  $3;  sundry  supplies,  $27.30 _  221  04 

Goldie  &  McCulloch  Co.,  Ltd.:  safe,  $310;  packing,  75c.;  freight,  $64.68 .  375  43 

McKenzie,  H.  E.:  labour,  $23.50;  spikes,  etc.,  $54.56 .  78  06 

Town  of  Estevan:  electric  light,  Mar.  1,  1913-Feb.  28,  1914,  272  k.w.  at  11 -4c.,  317  k.w. 

at  10c.,  842  k.w.  at  9-5c.,  546  k.w.  at  7 - 6c. ;  meter  rent,  12  m.  at  25c.;  supplies,  $6.70. .  193  89 

Small  payments:  repairing  p.o.  roof,  $25;  sundries,  $27.70 .  52  70 

Gravelbourg  Immigration  Hall  ($413.43) — 

Beaubien,  N.  J.  Co.:  coal,  25-962  tons  at  $15 .  389  43 

Lagasse,  Stanislas:  wood,  3  loads  at  $8 .  24  00 

Gravelbourg  Public  Building  ($230.20) — 

Caretaker,  J.  A-  Hamlin:  8-5  in.  at  $10 . • .  85  00 

Western  Manufacturing  Company:  19  storm  sashes .  119  75 

Travel  and  outlay  of  W.  T.  Mollard .  25  45 

Herbert  Immigration  Hall:  rent  of  building,  G.  Harris,  Apr.,  1912,  $25;  John  F.  Wiebe,  Apr.- 

Sept.,  6  m.  at  $20 .  145  00 

Hudson  Junction,  Fire  Ranger’s  Office:  Willson  Stationery  Co.:  desk,  $18.50;  chair,  $6.75; 

sundry  $12.50 .  37  75 

Humboldt  Dominion  Lands  Office  ($1,547.15) — 

Brown,  Nidi.:  coal,  5-42  t.  at  $12.50,  -894  t.  at  $8.50;  wood,  2  cords  at  $5 .  85  35 

Humboldt  Realty  Co.,  Ltd.:  rent  of  office,  May  1,  1912-Mar.  31,  1914,  23  m.  at  $60 .  1,380  00 

Small  payments:  slides  and  handles  for  cabinet,  12  prs.  at  $2;  stove,  $12;  coal,  3-318  t. 

at  $13 .50;  sundry  $1 .  8180 

Humboldt  Public  Building  ($1,580.72) — 

Caretaker,  N.  Kingsley,  Apr.-Mar.,  12  m.  at  $50 .  600  00 

Humboldt  Fuel  Supply,  coal,  8-57  t.  at  $13 . . .  Ill  40 

Laidlaw,  P.:  hauling  away  and  cleaning  up  dirt,  and  hauling  in  and  filling  in  around  build¬ 
ing,  146  h.  at  60c .  87  60 

Pembina  Coal  Co.,  Ltd.:  coal,  20-244  t.  at  $7.25 .  146  77 

Rosselle,  Victor,  pumping  water  from  basement,  68^  h.  at  75c .  51  25 

Weber,  Martin,  cleaning  cesspools  and  hauling  aAvay  sewage,  64*  tanks  at  $2 .  128  50 

Westwood,  W.  A.:  carbide,  20  kegs  at  $6.75,  16  kegs  at  $6.45;  sundries  $49.30 .  287  50 

Small  payments:  labour  on  engine,  16  h.  at  90c;  excavating,  66  h.  at  30c;  repairs  to  pipes 
and  pump,  36  h.  at  50c.,  32  h.  at  30c;  wood,  4  cords  at  $3.50,  1  cord  at  $7;  fly  screens, 

25  at  $1.45;  sundries,  $48.65 .  167  70 

Indian  Head  Experimental  Farm  ($702.20) — 

Conn,  James,  coal,  10  t.  at  $9.50 .  95  00 

Hargrave,  J.  G.  &  Co.,  coal,  24-45  t,  at  $12.65 .  309  26 

Sherwood,  A.  W.,  coal,  8-105  t.  at  $12 .  97  26 

Town  of  Indian  Head:  electric  light,  Feb.  25,  1913-Jan.  26,  1914;  farm  house,  772-6  k.w. 
at  16c,  173-5  k.w.  at  17c,  meter  rent,  $2.75;  farm  office,  8  m.  at  $1,  30-3  k.w.  at  17c, 
meter  rent  $2.75;  farm  stables,  7  m.  at  $1,  113  k.w.  at  17c.,  meter  rent  $2.75 .  200  68 

Indian  Head  Forestry  Office  ($1,378.53) — 

Conn,  James:  coal,  43-27  t.  at  $12.,  20  t.  at  $9.50;  wood,  1  cord,  $8 .  717  30 

Hunter,  Cantelon  &  Co.,  wood,  15  cords  at  $8 .  120  00 

Office  Specialty  Mfg.  Co.:  4  vert,  uprights,  $92.40;  pr.  ends,  $9.90 .  102  30 

Osment,  L.  A.,  rent  of  office,  12  m.  to  Mar.  31,  1914,  at  $25 .  300  00 

Town  of  Indian  Head:  electric  light,  12  m.  to  Feb.  25,  1914,  7  m . ,  min.  rate,  $6.70,  68-5 

k.w.  at  17c,  meter  rent,  $3,  supplies,  30c;  water  rates,  12  m.  to  Mar.  31,  1914,  $110.58  132  23 

Travel  and  outlay,  J.  Jopling .  6  70 

Jedborough  Forestry  Office:  Willson  Stationery  Co.:  desk,  $32.50;  cabinet,  $22.50;  sundries 

$15.02 .  70  02 

Kerrobert  Immigration  Hall  ($282.25) — 

Beaver  Lumber  Co.:  coal,  19-956  t.  at  $9.25,  10-172  t.  at  $9.50  .  281  25 

Canadian  Pacific  Railway  Co.,  rent  of  site,  1  yr.  to  Apr.  30,  1914 .  1  00 

Lloydminster  Immigration  Building  ($296.15) — • 

Johnson,  W.  &  Son.:  electric  light,  12  m.  to  Mar.  1,  1914,  307  k.w.  at  15c;  meter  rent,  12  m. 

at  30c;  supplies,  $6.40 .  56  05 

Pembina  Coal  Co.:  coal,  31-125  t.  at  $0.75 .  210  10 

Vincent,  James,  wood,  5  cords  at  $6 .  30  00 

Lloydminster  Post  Office  ($605.43) — 

Farley,  T.  J.:  floor  oil,  6  gals,  at  $2.50;  sundry  hardware,  etc.,  $32.78 .  47  78 

Johnson,  W.  &  Son.:  electric  light,  Oct.  27,  1913-Feb.  1,  1914,  652-74  k.w.,  $86.60;  meter 

rent,  90c;  24-40-watt  lamps,  $24;  fixing  lamps,  $1.50 .  113  00 

Pembina  Coal  Co.,  coal,  62-718  t.  at  $0.75  .  423  45 

Small  payments:  water,  $10:  sundries  $11.20 .  21  20 
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Macklin  Public  Building  ($180.10) — 

Farmers’  Lumber  Co.:  coal,  1-06  t.  at  $14,  1-472  t.  at  $9.50;  trucking  $1.25 .  30  10 

Reid,  E.  M.,  rent  of  building,  Mar.  1,  1913-Oct.  31,  1913,  6  m.  at  $25 .  150  00 

Maple  Creek  Ranch  Inspector’s  Office:  Office  Specialty  Mfg.  Co.:  steel  cabinets,  2  at  $30; 

freight,  $12.88 .  72  88 

Maple  Creek  Public  Building  ($2,731.99) — 

Caretaker,  W.  A.  Douglas,  Apr.  -Mar.,  12  m.  at  $16.66 .  199  92 

Acme  Electric  Co.,  wiring  public  building .  1,050  00 

Hodson  Hardware  Co.:  carbide,  20  cans  at  $7;  300  Ids.  sweep  compound,  $15;  sundries  $13.10  168  10 

Hollings,  Alex.  E.:  supplying  and  fitting  3-key  door  lock,  $10.60;  taking  down  storm  sashes 
and  storm  doors,  $12.50;  putting  on  storm  sashes  and  storm  doors,  $15;  supplying  and 

fitting  door  cheek,  $12;  sundries  75c .  50  85 

Maple  Creek  Light,  Power  and  Milling  Co.,  light,  flat  rate,  from  Dec.  17,  1913-Jan.  9,  1914, 

$10,  Jan.  1914,  105  k.w.  at  15c.,  meter  rent  25c .  26  00 

Maple  Creek  Town:  water  rates,  1  y.  to  Mar.  31,  1914,  $39;  heating  $2 .  41  00 

Meneley,  A.  A.:  coal,  2  t.  at  $12,  10-24  t.  at  $8;  desks,  1  at  $32.20,  1  at  $35;  arm  chairs,  6 
at  $3  35;  10  gals,  floor  oil  $18.75;  wire  grill,  $44.50;  1§  doz.  brooms,  $10.50;  sundries 

$16.75 .  283  70 

Office  Specialty  Mfg.  Co.:  desks,  1  at  $32.20,  2  at  $28.75,  2  at  $34.50,  2  at  $40;  tables,  3  at 
$16.50;  chairs,  3  at  $13,  2  at  $11 , 2  at  $8.60;  stools,  2  at  $6;  letter  press  stand,  $15;  locked 

base,  $25;  top  $4;  2  locked  sections,  $16.10;  sundries  $9.85 .  448  35 

Parsons,  L.  C.,  coal,  35-216  tons  at  $11,  3-74  t.  at  $8 .  417  34 

Small  payments:  hardware,  $19.25;  sundries,  $13.75 .  33  00 

King’s  Printer . ! .  13  73 

Melfort  Public  Building  ($1,061.34) . 

Caretaker,  E.  A.  McCrea,  Mar.  23,  1913-Mar.  31,  1914,  12-258  m.  at  $45 .  551  61 

Beaver  Lumber  Co.,  Ltd.:  coal,  25-79  t.  at  $12.50;  delivery,  $12 .  334  40 

Melfort  Town:  light,  Oct.  1,  1913-Feb.  28,  1914,  830  k.w.  at  10c.,  372  k.w.  at  9c;  meter  rent, 

4  m.  at  25c.;  permit  fee,  $2 .  119  48 

Small  payments:  trucking,  $22;  hardware,  $16.85;  plumbing,  $17 .  55  85 

Moosejaw  Dominion  Lands  Office  (83,064.25) — 

Caretaker,  Peter  Kay,  9  m.  at  $18;  cleaner,  Mrs.  A.  Brewer,  6  in.  at  $8,  3  m.  at  $10 .  240  00 

Andrew,  J.  A.,  repairing  and  setting  up  steel  cabinets,  etc .  66  00 

Bunnell,  J.  H.,  rent  of  office,  Dec.  1,  1914-Feb.  28,  1914,  3  m.  at  $175 .  525  00 

Hannah,  Wm.:  transfer  work  moving  safe,  $60;  team  work,  60  h.  at  75c.;  men,  220  h.  at  25c:  160  00 

Kepp,  Wm.  A.:  labour,  150  h.  at  50c;  sundries,  $39 .  114  00 

McLeod,  M.  J.,  rent  of  office,  Mar.  1,  1913-Feb.  28,  1914,  12  m.  at  $150 .  1,800  00 

Moosejaw  City:  lighting,  Feb.  3,  1913-Mar.  5,  1913,  balance  of  arrears,  $15.25;  Mar.  5, 

1913-Nov.  3,  1913,  1428-5  k.w.,  $107.25,  meter  rent,  $1.75 .  124  25 

Whitehead,  T.:  18  60-watt  lamps,  $10.80;  labour,  $10.65;  sundries,  $13.55 .  35  00 

Moosejaw  Immigration  Hall  ($264.23) — 

Hitchcock  &  McCulloch,  coal,  20.04  t.  at  $7.55 .  151  30 

Moosejaw  City:  lighting,  Jan.  6,  1913-Mar.  4,  1914,  553  k.w.  at  7-2c.,  298  k.w.  at  8c, 
meter  rent,  14  rri.  at  25c;  water  rates,  Jan.  1,  1913-Sept.  30,  1913,  9,872  cu.  ft.,  $24.90, 

meter  rent  $4 . 50 .  96  53 

Small  payments:  water  supplied,  21  bbls.  at  30c.,  33  bbls.  at  25c;  7  electric  lamps,  $1.85  16  4o 

Moosejaw  Inland  Revenue  Offices  ($604) — 

Fraser,  N.  S.,  rent  of  offices,  12  m.  to  Feb.  28,  1914,  at  $50 .  600  00 

Moosejaw  City,  electric  lighting,  4  m.  to  Apr.  10, 1913 .  4  00 

Moosejaw  Railway  Commission  Office — 

Caretaker,  Geo.  Broomfield,  Dec.-Mar.,  4  m.  at  $10 .  40  00 

Moosejaw  Railway  Mail  Service  ($1,627.64) — 

Caretaker,  W.  E.  Panton,  Jan.  1,  1913-Nov.  30,  1913,  11  in.  at  $10 .  110  00 

Hopkins  &  Latham,  rent  of  rooms,  Feb.  1,  1913-Mar.  31,  1911,  14  m.  at  $100 .  1,400  00 

Moosejaw  City:  electric  light,  Mar.  10,  1913-Mar.  4,  1914,  169  k.w.  at  7.2c.,  5  m.  at  min. 

rate  of  $1;  meter  rent,  7  m.  at  25c . : .  18  94 

Office  Specialty  Mfg.  Co.:  2  9-dr.  letter  size  shannon  cabinets,  at  $19.25;  2  6-dr.  docu¬ 
ment  cabinets  at  $15.50;  freight,  $5.85 . ; .  75  35 

Small  payments:  lettering  window  and  hall  directory,  $15;  sundries  $8.35 .  23  35 

Moosejaw  Public  Building  ($5,936.71) — 

Caretakers:  J.  PI.  Bland,  4  178  in.  at  $50;  Charles  Cole,  2  m.  at  $50;  McCoy  Robinson,  4 

m.  at  $50;  R.  West,  12  m.  at $54. 16 .  1,158  83 

Firemen:  J.  E.  Smalley,  1  m.  at  $50;  Robt.  Wright,  -838  m.  at  $50 .  91  93 

Bellan^v  Furniture  Company,  Ltd.:  2  desks,  $61 .50;  2  tilter  chairs,  $24;  sundries  $22 .  107  50. 

City  Ice  and  Coal  Co.,  Ltd.:  coal,  30-15  tons  at  $13.25,  113-08  t.  at  $12.50,  5  08  t.  at  $8.50, 

5  •  706  t.  at  $7 . 50;  wood ,  4  cords  at  $5 . 40 .  1 , 920  65 

Hitchcock  &  McCuiloch:  coal,  19-98  t.  at  $13 .25,  60  t.  at  $12.35;  total,  $1,005.81;  less  paid 

on  account,  1912-13,  page  V — 182,  $400 .  605  81 
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Moosejaw  Public  Building — Concluded. 

Moosejaw  City:  electric  lighting.  Mar.  5,  1913-Mar.  7,  1914,  16,996  k.w.,  $1,155.67,  meter 
rent,  $3;  separate  office,  Aug.  20-Sept.  3,  151  k.w.  at  7.2c.,  meter  rent  20c.;  water  rates, 

12  m.  to  Dec.  31,  1913,  28,046  cu.  ft.,  $65.85,  meter  rent,  $15,  separate  office,  July  1- 

Sept.  30,  5,428  cu.  ft.,  S13.35,  meter  rent,  $5.40 .  1,269  34 

Moosejaw  Hardware  Co.:  2  bbls.  dustbane,  $15;  1  bbl.  sweeping  compound,  $8.50;  sundry 

hardware,  oils,  etc.,  $101.35 .  124  85 

Office  Specialty  Mfg.  Co.:  trucks,  1  at  $60,  1  at  $25,  2  at  $12;  cabinets,  2  at  $45;  2  bookcases, 

$40;  coat  tree,  $5.50;  freight,  $53.74 .  298  24 

ltubenstein  Bros:.  2  large  engraved  plates,  $60;  case,  75c.;  express,  $3.13 . .  63  88 

Whitehead,  T.:  129  40-w.  lamps,  $61.50;  12  60-w.  lamps,  $10.80;  sundries,  $26.70 .  99  00 

Small  payments:  labour,  $44.60;  tracking,  $51;  floor  truck,  $23;  plumbing,  etc.,  $19.20; 

freight  and  cartage,  $16  18;  sundries,  $42.70 .  196  68 

North  Battleford  Immigration  Hall  ($949.71) — 

Bell,  S.  A.:  eight  16-c.p.  lamps .  2  00 

Canadian  Northern  Railway  Co.:  rental  of  hall  site,  1  y.  to  Feb.  28,  1914 .  1  00 

Hargrave,  J.  G.  &  Co.,  coal,  28-9  t.  at  $9  53 .  275  42 

Leask,  Alex.,  rent  of  building,  12  m.  to  Mar.  5,  1914,  at  $50 .  600  00 

North  Battleford  Town:  electric  light,  hall,  12  m.  to  Feb.  28,  1914,  400  k.w.,  $43.18, 
meter  rent,  12  rn.  at  25c.;  meter  rent,  Jan.,  25c.;  office,  9  m.  at  min.  rate  of  $1,  1  m., 

13  k.w.,  $1 .36,  meter  rent,  10  m.  at  25c.;  16  books  water  tickets  at  75e .  71  29 

North  Battleford  Public  Building  ($344  02) — 

Caretaker,  B.  Dye,  Jan.  16-Mar.  31,  2-516  m  at  $45 .  113  22 

Bowers  Bros.,  sundry  hardware,  polish,  etc .  59  25 

North  Battleford  City:  electric  light,  Feb.  1914,  104  k.w.,  $10  80,  meter  rent,  25c.;  water 

rates,  Jan.-Mar.,  1914,  44,972  cu.  ft.,  $154.55 .  165  60 

Pickel  &  Johnston,  sundries . . .  '  5  95 

North  Portal  Immigration  Hall  ($69.45) — 

McClelland,  Geo.,  coal,  18-26  t.  at  $3.75 . .  68  45 

Canadian  Pacific  Railway  Co.,  rent  of  site  for  y.  ending  Mar.  31,  1914 . . .  1  00 

Prince  Albert  Engineer’s  Office:  detailed  with  Survey  of  Rapids  on  Saskatchewan  River  and 

other  navigable  streams .  150  00 

Prince  Albert  Forestry  Office  ($1,487.95) — 

Janitors:  Mabel  Legault,  $45;  Mrs.  Margaret  Walker,  Nov  .-Mar.,  5  m.  at  $15 .  120  00 

Baker,  F.  C.,  rent  of  building,  May  1,  1913-Feb.  28,  1914,  10  m.  at  $80 .  800  00 

Capital  Office  Supply  Co.,  Ltd.:  sanitary  flat  top  desks,  1  at  $60,  3  at  $44;  chairs,  1  at 
$11,  3  at  $9,  3  at  $5.50:  standing  desk,  $30;  2  card  cabinets,  $12;  3  vertical  filing 

cabinets,  $99.50;  high  stool,  $7;  4  bookcase  units,  $16;  base  and  top  $4.40 .  415  40 

Henderson  &  Meighen:  corjv  linoleum,  54  sq.  yd.  at  $1 .50;  brass  binding,  15  yd.  at  50c. .  88  50 

Small  payments:  stoves,  1  at  $28,  1  at  $20;  sundries,  $16.05  .  64  05 

Prince  Albert  Immigration  Office  ($148.82) — 

Department  of  Interior:  rental  of  building  site  1,  m.  to  May  31,  1913 .  120  00 

Humphrey,  A.,  delivery  of  water,  34  brl.  at  15c .  5  10 

Prince  Albert.  City:  electric  light,  12  m.  to  Feb.  28,  1914,  258  k.w.,  $19.72,  4  m.  at  min. 

rate  of  $1 .  23  72 

Prince  Albert  Old  Lands  Office:  City  of  Prince  Albert,  frontage  assessment  for  sanitary 

sewer,  Lot  1,  Block  25,  River  Lot  80 . *. .  248  26 

Prince  Albert  Public  Building  ($7,469.31) — 

Caretakers:  Ernest  Collins,  2  m.  at  $75;  J.  Donaldson,  9  m.  at  $75 .  825  00 

Firemen:  F.  Cieilino,  2  m.  at  $60;  R.  Sabo,  5-935  m.  at  $60 .  476  12 

Charwoman,  Annie  Whiteford,  12  m.  at  $30 . 360  00 

Agnews,  Limited:  100  ft.  hose  complete,  $28.80;  pearline,  $16.50;  2  brl.  dustbane,  $18; 

brl.  sweeping  compound,  $10.25;  sundries,  $81 .  154  55 

Bowman  Supply  Co.,  Ltd.,  coal,  38-933  t.  at  $9-75 . . .  379  60 

Canadian  Revolving  Door  Co.,  revolving  door .  785  00 

Carle  &  Brownlee,  sundry  trucking . ! .  125  40 

Clarkson,  E.  R.  C.  &  Sons,  100-40  watt  tungsten  lamps .  60  00 

Clunie,  Robert:  contract  for  alterations  to  p.o.,  $670;  doors  and  locks  for  case,  $19; 
erecting  storm  porch  $53.50;  building  up  brick  walls  and  cementing  steps,  $17.50; 

repairing  revolving  door,  84  h.  at  65c.;  sundries,  $22.10 .  836  70 

Henderson  &  Meighen:  desk,  $60;  chairs,  1  at  $20,  3  at  $7;  2  letter  file  units,  base  and  top, 

$38;  office  table,  $14;  book  case,  $18;  18  yd.  linoleum,  $22;  stools,  10  at  $1 .  203  00 

Keeler,  C.  H.  L.  Co.,  Ltd.;  100-40  watt  tungsten  lamps. .  60  00 

Lacroix  Bros.  &  Co.:  216-40  watt  lamps,  $108;  placing  lights  in  p.o.,  2  at  $7,  6  at  $4  50; 

sundries,  $77  30 .  226  30 

Manville  Hardware  Co.,  Ltd.:  labour,  29  h.  at  $1 .25,  118  h.  at  75c.;  sundries,  $61.87. . . .  186  62 

•  Office  Specialty  Mfg.  Co.:  p.o.  boxes,  48  at  $1 .80,  8  at  $2.25,  4  at  $2.75;  oak  sorting  cases, 

5  at  $33;  trucks,  2  at  $60;  bag  racks,  2  at  $30;  freight,  $86  10 .  546  50 

Prince  Albert  City:  electric  light,  12  m.  to  Jan.  31,  1914,  14,421  k.w.  at  6-8c.,  929  k.w.  at 

8c.;  water  rates,  12  m.  to  Dec.  31,  1913,  119,756  gal.,  $109  09;  sundries,  $9  50 .  1, 173  59 
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Prince  Albert  Public  Building — Concluded. 

Prince  Albert  Foundry  C’o.,  sundry  foundry  work .  4^  4- 

Rubenstein  Bros.:  2  brass  grills,  $54;  sundries,  $7. GO . /d  r.n 

Seale  &  Peterson,  coal,  18-215  t.  at  $10.50 . .  101  oy 

Security  Storage  and  Distributing  Co.:  freight  on  3  crates  revolving  doors,  $51 . 12;  team¬ 


ing  doors,  $3 . • .  54  12 

Summers,  H.  R.:  labour,  87  h.  at  50c.;  kalsomining  customs  office,  $34;  painting  and 

varnishing  letter  boxes,  16  at  $1.50;  sundries,  $20.50 .  122  00 

Voligny,  L.  R.,  travel  and  outlay .  IQ  35 

Woodman,  A.  H.,  supplying  and  fixing  6  awnings  for  p.o .  GG  00 

Wortley,  W.:  alterations  to  parcel  post  department,  $183;  building  outside  porch  to  p.o., 

$53;  repairs  to  building  as  agreement,  $65 .  301  00 

Small  payments:  architect’s  professional  services,  $25;  sundry  lumber,  $30.20;  labour, 

35  h.  at  60c.,  97  h.  at  50c.,  105  h.  at  25c.;  freight  and  cartage,  $9.55;  sundries,  $54.45  214  95 

Regina  Custom  House  ($3.302.44) — 

Capital  Office  Supply  Co.,  Ltd.:  high  cupboard  base,  $19;  unit,  $20.75;  top,  $5;  sundries, 

$13.90... .  58  65 

Foret,  Gabriel  E.,  rent  of  custom  house,  12  m.  to  Dec.  31,  1914 .  3,000  00 

Office  Specialty  Mfg.  Co.:  flat  top  desk,  $52.75;  banner  table,  $47.50 .  100  25 

Regina  City:  electric  light,  Feb.  10,  1913-Feb.  19,  1914,  412  k.w.,  $26.85,  meter  rent,  12 

m.  at  25c .  .  .  29  85 

Small  payments:  \ale  Towne  lock  with  3  keys,  $36,  extra  keys,  $9;  carpenters,  31  h.  at 

60c.;  shelf  with  two  brackets  for  gauging  rods,  $18;  2  shades,  $12;  sundries,  $20.09. .  113  69 

Regina  Dominion  Lands  Office  ($2,669.82) — 

Caretaker,  W.  J.  Gore,  Apr.-Mar.,  12  m.  at  $50 .  600  00 

Fireman,  T.  Perkins,  Apr.-Mar.,  12  m.  at  $50 . . . . .  600  00 

Crapper,  F.  M.,  painting  outside,  and  painting  and  tinting  inside  of  Lands  Office .  473  00 

Hargrave,  J.  G.  &  Co.,  coal,  37-6  t.  at  $12 .  451  20 

Regina  City:  electric  light,  Jan.  10,  1913-Feb.  24,  1914,  3,091  k.w.,  $204.  04;  meter  rent, 

$3.25;  water  rates,  12  m.  to  Mar.  31,  1914,  at  $5. .  267  29 

Whiteford  Brothers:  labour,  41£  h.  at  80c*.,  6  h.  at  75c.,  2\  h.  at  70c.,  38  h.  at  40c.;  sundries, 

$28.08 .  82  73 

Whitmore  Brothers:  wood,  6  cords  at  $8  50;  coal,  5  06  t.  at  $9 .  96  55 

Williams,  R.  H.  &  Sons,  Ltd.:  linoleum,  30  yd.  at  $1.60;  sundries,  $1.50 . 49  50 

Small  payments:  hardware,  etc.,  $31.55;  alterations  to  wiring,  $18 .  49  55 


Regina  Immigration  Building  ($531.97) — 

Regina  City:  electric  light,  Jan.  4,  1913-Mar.  9,  1914,  1,715  k.w.,  $111.48;  meter  rent, 

$3.50;  water  rates,  12  m.  to  Mar.  31,  1914,  $32.40 .  147  38 

Ryan,  H.  A.:  4-40  watt  lamps,  $3.20;  12-16  c.p.  lamps,  $3 .  6  20 

Whitmore  Bros.,  Ltd.:  coal,  7*607  t.  at  $13,  19  t.  at  $9;  wood,  9  loads  at  $8.50,  4  loads  at 

$8 .  378  39 


Regina  Public  Building  ($10,773.06) — 

Cleaner,  Mrs.  M.  Sonoski,  Apr.-Mar.,  12  m.  at  $40 .  480  00 

Firemen:  R.  J.  Corbin,  Apr.-Mar.,  12  m.  at  $55;  J.  Malcolmson,  Apr.-Mar.,  12  m.  at  $60  1,380  00 

Elevatormen  at  $50 per  m.:  F.  Ivett,  4-533  m.;  J.  Rhinelander,  6  097  m.;  S.  ltheinhart, 

•5  m.;  E.  S.  Shannon,  -903 .  601  65 

Armstrong,  Smyth  &  Dowswell,  Ltd.:  floor  oil,  100  gal.  at  $1;  sundry  hardware,  etc., 

$125  60 . 225  60 

Bannister,  A.:  labour,  94  h.  at  60c.;  sundries,  $8.16 .  64  56 

Busch,  Philip:  painting  and  lettering  3  trucks,  $45;  repairing  3  trucks,  $15.50 .  60  50 

Collie-Cockerill  Manufacturing  Co.,  sorting  cases,  2  at  $60 .  120  00 

Crapper,  F.  M.:  painting,  letter  boxes,  51  at  $1.80,  parcel  boxes,  7  at  $2.95;  plate,  $16.60; 

sundries,  $24.55 . . . .. ... .  153  60 

England,  F.  G.:  repairs  to  clocks,  and  illuminating  of  tower .  401  16 

Hall,  J.  S.:  large  door  check,  $13.50;  sundry  smithwork,  etc.,  $67.75 .  81  25 

Hargrave,  J.  G.  &  Co.,  coal,  97-35  t.  at  $12 . . . .  1, 168  22 

Office  Specialty  Mfg.  Co.:  card  sections,  4  at  $17;  flat  top  desk,  $30.75;  truck,  $35;  side 
chairs,  4  at  $4  50;  base,  $21,  3  sections,  $36.75,  top,  $4.25;  base,  $5  50,  3  sections, 

$53  90:  freight,  $13.51;  sundries,  $19.80 .  306  46 

Regina  City:  electric  light,  Jan.  10,  1913-Feb.  12,  1914,  52,668  k.w.,  $3,127.38,  meter 
rent,  $3.25;  20  h.p.  electric  elevator,  Mar.  1,  1913-Mar.  12,  1914, $262 .50;  lamps, 96-32 

c.p.  at  30c.,  96-16  c.p.  at  20c.;  water  rates,  Apr.  1,  1913-Mar.  2,  1914,  $211 .53 .  3,652  71 

Saskatchewan  Department  of  Railways  and  Telephones,  exchange  service,  18  m.  to  Sept. 

1,1913 .  52  50 

Western  Manufacturing  Company:  cupboard  and  two  partitions,  $185;  2  tables  and  one 
drawer,  $90;  parcel  sorting  case,  $45;  counter  screen,  $43;  light  installed,  $10  30; 

sundries,  $22.68 . 395  98 

Western  School  Supply  Company:  4  flat  top  desks,  $145.60;  high  stools,  6  at  $3.90; 

chairs,  3  at  $6.90,  2  at  $6.37},  4  at  $4.15;  freight,  $28.74 .  247  79 


Carried  forward 
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Dominion  Buildings:  Maintenance— Continued.  $  cts. 

Brought  forward .  968,025  85 

"Regina  Public  Buildings — Concluded. 

Whiteford  Brothers:  2  firepot  sections  for  boiler,  $250;  1  firebox  section  and  1  inter¬ 
mediate  section  for  boiler,  $161.54;  tanks,  4  at  $6;  2  sets  grate  bars,  $21.75;  2  grate 
bars,  $16;  25-25  watt  tungsten  lamps,  $11.25;  labour,  152$  h.  at  80c.,  87$  h.  at  75c., 

61$  h.  at  45c.;  sundries,  $223.70 .  923  60 

Whitmore  Bros.,  Ltd.:  coal,  4-92  tons  at  $9;  wood,  2  loads  at  $8.50 .  61  30 

Wilson  &  Wilson:  labour,  131  h.  at  65c.,  82  h.  at  60c.,  53  h.  at  30c.;  lumber,  $41.08;  sun¬ 
dries,  $42 . . . . , .  233  33 

Small  payments:  freight,  $31;  8  rubber  strips  for  revolving  door,  $35;  4  cases  toilet 

paper,  $22;  15  loads  ashes  removed,  $15;  carpenter,  56  h.  at  60c.;  sundries,  $26.25. .  162  85 

Itosthern  Experimental  Farm  ($295.40) — 

Reliance  Lumber  Co.,  Ltd.:  coal,  15-94  tons  at  $14,  7- 12  tons  at  $10 .  294  40 

Sawing  wood,  -Id .  1  00 

Saskatoon  Custom  House  ($3,485.89) — 

Round,  C.  A.,  painting  and  decorating  Custom  House .  325  00 

Saskatoon  City:  electric  light,  1st  Avenue,  Mar.  20,  1913-Mar.  20,  1914,  1,537  lc.  w., 

$129.33;  3rd  Avenue,  Mar.  20,  1913-Oct.  20,  1913,  7  m.  at  90c.;  21st  Street,  Oct.  20- 

1913- Mar.  20,  1914,  1  m.  at  90c.,  132  k.  w.,  $10.61;  Thompson  Chambers,  Jan.  20, 

1914- Mar.  20,  1914,  69  k.  w.,  $5.70;  water  rateSj  May  13,  1913-I)ec.  29,  1913,  $8.05 _  160  89 

Thompson,  Chester,  rent  of  building,  Dec.  12,  1913-June  12,  1914 .  3,000  00 

Saskatoon  Dominion  Lands  Office  ($3,620) — 

Saskatoon  Masonic  Temple  Co.,  Ltd.:  rent  of  office,  12  m.  to  Mar.  11,  1914,  at  $150 .  1,800  00 

Simmons  Brothers:  2  Corbin  door  checks .  20  00 

Wilson  Bros.:  rent  of  office,  Oct.  1, 1913-Mar.  31,  1914,  6  m.  at  $300 .  1,800  00 

Saskatoon  Immigration  Hall  ($311.33) — 

Saskatoon  City:  electric  light,  Mar.  20,  1913-Mar.  20,  1914,  544  k.  w.,  $45.73;  8  lamps, 

$4.10;  water  rates,  Dec.  14,  1912-Dec.  9,  1913,  7,447  cu.  ft. ,  $23.40 .  73  23 

Simmons  Brothers:  coal,  15  05  tons  at  $12.50;  wood,  2  cords  at  $8,  3  cords  at  $7 .  225  15 

Small  payments:  cartage,  $9.10;  plumbing,  $3.85 .  12  95 

Saskatoon  Inland  Revenue  Office  ($241.50) — 

Imperial  Canadian  Trust  Company:  rent  of  office,  Nov.  1,  1913-Jan.  31,  1914,  3  m.  at  $50.  150  00 

Saskatoon  City:  electric  light,  Feb.  25-Mar.  20,  1914 .  1  00 

Simmons  Brothers,  erecting  counter  and  shelves  in  office . , . .  90  50 

Saskatoon  Weights  and  Measures  Office  ($2,224.20) — 

Cameron  &  Johnstone,  rent  of  building,  light  and  heat,  Nov.  11,  1912-Mar.  31,  1914, 

16-666  m.  at  $126 . . . . ...: .  2,100  00 

Office  Specialty  Mfg.  Co.:  3  shannon  sections,  $57;  cupboard,  base,  $24.15;  locked  cup¬ 
board,  $10.05;  cornice,  $4.90;  tilter  chair,  $13.85;  3  side  chairs,  $14.25 .  124  20 

Saskatoon  Public  Building  ($6,560.78) — 

Caretakers:  Estate  of  R.  Elliott,  10-258  in.  at  $75;  S.  H.  Monk,  1  -714  m.  at  $75;  John 

Kearns,  12  m.  at  $65 .  1,677  92 

Elliott  Drug  Co.,  Ltd.:  brl.  dustbane,  $12;  3  cases  toilet  paper,  $18;  3  doz.  mop  cloths, 

$9;  sundries,  $22.25 . ; . ; -  61  25 

Fletcher  &  McGarvey,  Ltd.:  wiring  in  3*lights  and  making  alterations  in  new  additions, 

$50.25;  125-25  watt  lamps,  $65;  100  ft.  conduit,  $11;  labour,  53  h.  at  75c.;  sundries, 

$62.48 . 228  48 

Forbes  Electric  Co.:  24-40  watt  lamps,  $24;  2  desk  lamps  complete,  $10;  sundries,  $23.10  57  10 

Hazen-Twiss,  Ltd.:  flat  top  desk,  $43;  4  side  chairs,  $22;  wardrobes,  $20;  2  cases 

toilet  paper,  $12;  sundries,  $25 .  122  00 

Library  Bureau  of  Canada,  Ltd.:  oak  unit,  $37.50;  2  oak  ends,  $10;  book  case,  $17; 

sundries,  $15.10 .  79  60 

McKee  Cartage  and  Transfer  Co.,  carting  paper  and  ashes .  115  75 

Round,  C.  A.,  painting  and  decorating  ground  floor  of  post  office .  225  00 

Saskatoon  City:  electric  light,  account  No.  18,  Mar.  20,  1913-Mar.  20,  1914,  16,716  k.  w., 

$1,080.12;  account  No.  20,  Mar.  20,  1913-Mar.  20,  1914,  2,354  k.  w.,  $170.80;  electric 
light,  Mar.  20,  1911-May  20,  1911,  1,350  k.  w.,  $115.80;  errors  corrected  in  accounts  of 
previous  years,  $81.80;  water  rates,  Dec.  24,  1912-Dec.  29,  1913,  84,645  cu.  ft.,  $136.19.  1,584  71 

Simmons  Brothers:  building  coal  bin  in  basement,  $200;  providing  and  erecting  storm 
porches,  $160;  building  partitions  and  moving  counter,  $45;  setting  up  door  check 
and  repairing  lock,  $12;  clear  pine,  650  1.  ft.  at  8c.;  wood,  15  cords  at  $8;  coal,  69-06 

tons  at  $12.50;  labour,  199  h.  at  75c.;  sundries,  $74.01 .  1,675  49 

Smith,  M.  G.  &  Co.:  plumbing  for  closet  outfits  in  post  office,  $434;  3  grate  bars  complete, 

$17.50;  labour,  45  h.  at  $1.50,  45|  h.  at  $1;  sundries,  $90.05 .  654  55 

Small  payments:  coal,  $45.38;  clock,  $10;  sundries,  $23.55 .  78  93 

Scott  Experimental  Farm  ($193.43) — 

Beaver  Lumber  Co.:  coal,  5-94  tons  at  $8.50,  10-219  tons  at  $8.25,  4-673  tons  at  $7.50 _  169  90 

McCulloch,  James,  coal .  18  05 

Scott  Town:  electric  light,  Aug.  1-Oct.  31,  1913,  32  k.  w .  5  48 

Sutherland  Forest  Nursery  Station:  E.  J.  Meilicke  &  Sons,  coal,  5  tons  at  $7.50,  5  tons  at 

$9.50,  8  tons  at  $13.25 . . .  191  00 


Carried  forward .  986,530  46 
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Dominion  Buildings:  Maintenance— Continued.  $  cts. 

Brought  forwara .  986,530  46 

Swift  Current  Dominion  Lands  Office  {$2,775.54) — 

Johnson,  J.  A.:  rent  of  office,  Dec.  1,  1912-Feb.  28, 1914, 15  m.  at  $175 .  2,625  00 

Office  Specialty  Mfg.  Co.:  oak  standing  desks,  2  at  $33;  freight,  $1.86 .  67  86 

Ottawa  Typewriter  Company:  flat  top  desk,  $41.17;  sundries,  $31.51 .  72  68 

Legal  services,  Smyth  &  Begg,  Swift  Current,  Sask .  10  00 

Swift  Current  Public  Building  ($2,312) — 

Lasalle,  G.  de:  rent  of  building,  Feb.  20,  1913-Feb.  20,  1914,  12  m.  at  $150 .  1,800  00 

Francis  &  Wheat:  galv’d  iron  roofing,  3|  sq.  at  $5.65;  teaming,  111-  h.  at  $1.50;  labour, 

7  h.  at  $1.20,  10  h.  at  65c.,  38  h.  at  60c.,  35£  h.  at  50c.;  sundries,  $22.20 .  114  68 

McDonald,  Geo.  R.,  coal,  5-035  tons  at  $10 .  50  35 

McDonald  Coal  Co.,  coal,  12,500  lb .  52  25 

Swift  Current  Town:  electric  light,  Dec.  1, 1912-Aug.  31, 1913,  1,786  k.  w .  216  55 

Small  payments:  cartage  and  freight,  $39.22;  crating  and  shipping  letter  boxes,  $10.15; 

sundries,  $13.80 .  63  17 

Legal  services,  Smyth  &  Begg,  Swift  Current,  Sask .  15  00 

Tisdale  Immigration  Building  ($223.37) — 

Seale  &  Peterson,  coal,  20,790  lb .  108  63 

Small  payments:  wood,  15  cords  at  $3,  9  cords  at  $2.75;  freight,  $40;  cartage,  $5 .  114  74 

Unity  Immigration  Hall:  Unity  Lumber  Co.,  coal,  10  tons  at  $6.50 .  65  00 

Wadena  Immigration  Hall  ($153.60) — 

Vatnsdal,  Thos.,  wood,  4  cords  at  $3.75 .  15  00 

Wadena  Lumber  Co.:  coal,  12-02  tons  at  $8.25;  wrood,  4  cords  at  $4 .  115  20 

Wadena  Power  Plant:  electric  light,  June  1,  1913-Feb.  28,  1914,  117  k.w.  at  20c .  23  40 

Weyburn  Public  Building  ($1,228.03) — 

Caretaker,  Jos.  Ross:  July-Mar.,  9  m.  at  $45 . .. .  405  00 

Iloshal  Carmichael  Company:  hose,  150  ft.  at  30c.;  brl.  sweeping  compound,  $14; 

sundries,  $27.40 .  86  40 

Hunt,  W.  H.:  coal,  45-597  tons  at  $8.20 .  373  90 

Hunt  &  Porteous:  12-1  tons  at  $8.20 . .  99  20 

Weyburn  Town:  electric  light,  July  15,  1913-Feb.  28,  1914,  2,118  k.w.,  $166.43;  water 

rates,  July  1-Dec.  31,  1913,  7,000  cu.  ft.,  $43 . . . .  209  43 

Small  payments:  97-40  watt  lamps,  $43.65;  5-60  watt  lamps,  $3;  sundries,  $7.45 .  54  10 

Wilkie  Immigration  Building  ($160.70) — 

Canadian  Pacific  Railway  Co.:  rent  of  site  for  1  y.  ending  Jan.  27,  1915 .  1  00 

Simpson  Bros.:  coal,  14-02  tons  at  $10 .  140  20 

Small  payments:  wood,  3  loads  at  $6.50 .  19  50 

Yorkton  Public  Building  ($4,115.44) — 

Caretaker,  E.  Arnsby:  Apr. -Mar.,  12  m.  at  $45 . 540  00 

Beck,  Levi:  wood,  4  cords  at  $6,  6  cords  at  $6.50 .  63  00 

Collacott,  F.  S.:  gasolene  lamp,  $15;  dustbane,  3  kegs  at  $4.50;  50  ft.  hose,  $10;  sundries, 

$36.25 .  74  75 

Damant,  G.  W.:  425  ft.  spruce,  $14.85;  labour,  175|  h.  at  50c.;  sundries,  $41.08 .  143  68 

Ellacott,  J.  A.  L.:  100-40  watt  lamps,  $37;  100-60  watt  lamps,  $48;  100-100  watt  lamps, 

$80;  expressage,  $10.85 . 175  85 

Hargrave,  J.  G.  &  Co.:  coal,  99-464  tons  at  $12.65 .  1,258  22 

Kennett  Bros.:  decorating  interior  of  p.o.,  $380;  painting  3  porches,  138  sq.  yd.  at  30c.; 

sundries,  $18.45 . # .  439  85 

Morgan,  P.  J.:  building  3  storm  porches,  $120;  sundries,  $3 .  123  00 

Office  Specialty  Mfg.  Co.:  flat  top  desk,  $22;  2  tables,  $50;  3  side  chairs,  $12;  filter  chair. 

$8.25;  top,  $4.25,  3  sections,  $33,  base,  $21;  waste  paper  basket,  $2.25;  freight,  $22.90  175  65 

Yorkton  Gas  Company,  Ltd.:  gas,  Feb.  1,  1913-Feb.  28,  1914,  13,210  cu.  ft .  182  40 

Yorkton  Town:  electric  light,  Feb.  1,  1913-Feb.  28,  1914,  7,438  k.w.,  $788.60;  water  rates, 

Apr.  1,  1913-Apr.  1,  1914,  11,600  cu.  ft.,  $74.50 . . .  863  10 

Small  payments:  plumbing,  $24.30;  2  brass  plates,  $12;  travel  of  J.  Jopling,  $10 .75; 

sundries,  $28.89 . .  75  94 

Athabaska  Immigration  Hall  ($115.14) — 

Metcalfe,  Thomas:  wood,  6  cords  at  $6 .  36  00 

Pembina  Coal  Co.,  Ltd.:  coal,  15-08  tons  at  $5.25 . < .  79  14 

Banff  Rocky  Mountains  Park  ($239.89) — 

Calgary  Furniture  Store:  desks,  2  at  $39.75,  1  at  $45;  freight,  $2.64 .  127  14 

Neilson  Furniture  Company,  Ltd.:  linoleum,  36  yd.  at  $1 .  36  00 

Office  Specialty  Mfg.  Co.:  typewriter  desk,  $33;  2  tilter  chairs,  $16.50;  2  stools,  $10: 

sundries,  $17.25 . . . . . .  •  76  75 

Calgary  C  anadian  Pacific  Railway  Station:  Office  Specialty  Mfg.  Co.:  truck,  $60;  freight, 

$20.09 .  86  09 

Calgary  Customs  House  ($1,146.27) — 

Burn,  L.  R.:  labour,  200  h.  at  60c.;  shelving,  3,196  ft.  at  $40;  sundries,  $34.35;  less 

$154.52  charged  to  1914-15..  .  127  67 

Calgarv  City:  electric  light,  Feb.,  1914,  119  k.w .  7  50 

Irvine,  J.  A.  &  Co.:  rent  of  office,  Apr.  8,  1913-Apr.  8,  1914,  12  m.  at  $30 .  360  00 


Carried  forward .  998,500  43 
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Brought  forward .  998,500  43 


Calgary  Custom  House — Concluded. 

Johnston  Storage  and  Cartage  Co.:  carting,  $51.05;  paid  wages  of  men,  $12.15 . 

Office  Specialty  Mfg.  Co.:  roll  top  desk,  $82.80;  tilter  chairs,  3  at  $8.90;  table,  $13.80; 

cabinet,  $60 . - . 

Western  Planing  Mills  C’o.:  shelving,  counter  tops,  etc.,  $68.20:  40  1.  ft.  of  counter  screen 

with  wicket  opening.  $52;  glass,  $16.80;  labour,  305  h.  at  50c.;  sundries,  $19 . 

Small  payments:  60-40  watt  lamps,  $35.40;  24-60  watt  lamps,  $19.20;  architect’s  fee, 

$23;  sundries,  $18.50 . 

Calgary  Dominion  Lands  Office  ($1,220.43) — 

Calgary  Water  Power  Co.:  water  rates,  Nov.  15, 1913-Feb.  28,  1914 . 

Irvine,  J.  A.  &  Co.:  rent  of  office,  Apr.  8,  1913-Apr.  8,  1914,  12  m.  at  $40 . 

Johnston  Storage  and  Cartage  Co.:  cartage,  $43;  paid  wages  of  men,  $29 . 

Neilson  Furniture  Co.,  Ltd.:  2  flat  top  desks,  $72.50;  2  sectional  bookcases,  $97.96;  2arm 
chairs,  $28.70;  2  plain  chairs,  $8;  drafting  table,  $20;  2  plain  tables,  $15.12;  4  office 

stools,  $20 . 

Office  Specialty  Mfg.  C’o.:  4  upright  cabinets,  $131.10;  6  steel  cabinets  with  locks,  $204; 

freight,  $42 . 

Small  payments:  24-60  watt  lamps,  $16.80;  sundries,  $8.75 . 

Calgary  Examining  Warehouse  ($6,746.84) — 

Calgary  City:  electric  light,  Mar.  18,  1913-Mar.  18,  1914,  3,376  k.w . 

McDougall,  Mrs.  Annie:  rent  of  building,  Apr.  1,  1913-Mar.  31,  1914,  13  m.  at  $500 . 

Small  payments:  24-60  watt  lamps,  $19.20;  sundries,  $4.50 . 

Calgary  Forestry  Office:  R.  C.  Thomas,  rent  of  offices,  Mar.  1,  1913-Nov.  31,  1913,  9  m.  at 
$130 . . 


Calgary  Homestead  Inspector’s  Office:  Office  Specialty  Mfg.  C-o.,  roll  top  desk  and  tilter 

chair . 

Calgary  Immigration  Office  ($347.16) — 

Calgary  City:  electric  light,  Mar.  1,  1913-June  30.  1913,  91  k.w.,  $6.67;  water  rates,  Apr.  1, 

1913-Mar.  31,  1914,  $64 . 

Calgary  Water  Power  Co.:  electric  light,  July  1,  1913-Mar.  28,  1914,  422  k.w . 

Canadian  Pacific  Railway  Company:  site  for  hall,  1  y.  ending  July  31,  1914 . . 

Lott,  C.  S.:  coal,  16-05  tons  at  $9.25,  2-9  tons  at  $9.  4 - 62  tons  at  $7.50,  2-06  tons  at  $7.25. . 

Small  payments:  wood,  1  cord  at  $9,  2  loads  at  $2.50 . 

Calgary  Inland  Revenue  Office  ($66.30) — 

Johnston  Storage  and  Cartage  Co.:  carting,  $30;  paid  wages  of  men,  $32.70 . 

Standard  Electric  Co.:  6-40  watt  lamps . 

Calgary  Inspection  of  Gas  and  Electric  Light  Office  ($467.40) — 

Office  Specialty  Mfg.  Co.:  4  card  index  sections,  $71.20;  top  and  base,  $11.20 . 

Thomas,  R.  C.:  rent  of  office,  Apr.  1,  1913-Feb.  28.  1914,  11  m.  at  $35 . 

Calgarv  Interior  Dept.  Office  (seed  branch):  J.  S.  Skinner  &  Co.:  rent  of  office,  July  1,  1913- 
Mar.  31,  1914 . . 


Calgary  Irrigation  Office  ($2,601.18) — 

Calgary  Drafting  Co.:  20  drawing  tables,  $175;  6  blue  print  hangers,  $16.20 . 

Calgary  Furniture  Store:  cork  carpet.  36  sq.  yd.  at  $1.40,  27 1  ^  sq.  yd.  at  $1.25;  type, 
desk,  $35.70;  stools,  6  at  $5;  tables,  2  at  $22.75,  3  at  $18.75;  chairs,  3  at  $16.25,  2  at 
$12.75,  3  at  $10,  3  at  $7.30,  2  at  $7,  7  at  $5.40;  cabinets,  1  at  $37.50,  1  at  $35.50; 

sundries,  $38.90 . 

Calgary  Water  Power  Company:  electric  light,  Oct.  1,  1913-Feb.  28,  1914,  1,400  k.w . 

Irvine,  J.  A.  &  Co.:  rent  of  office,  Mar.  8-Apr.  8,  1913 . 

Melville,  Alex.:  alterations  to  office . 

Neilson  Furniture  Company:  flat  top  desks,  3  at  $43.50;  tilter  chairs,  1  at  $18.25,  2  at 

$14.50;  stools,  6  at  $5.60 . . 

Office  Specialty  Mfg.  Co.:  flat  top  desks,  3  at  $46;  banner  tables,  2  at  $26.45;  tilter  chairs, 
3  at  $17;  portfolio  section.  $24.15;  box  drawer  section,  $17.25;  storage  sections,  1  at 

$13.80,  1  at  $9.75;  base  and  top,  $8.65;  chair,  $7.50 . 

Union  Transfer  Co.:  sundry  carting . 

Small  payments:  iron  pan,  $16.50;  tank,  $16.50;  sundries,  $5.80 . 

Calgary  Post  Office  ($18,300.05) — 

Caretakers:  A.  W.  Barber,  Apr. -Oct.,  7  rn.  at  $75;  Wm.  A.  English,  Apr. -Mar.,  12  in.  at 

$75;  Thos.  Gall,  Apr. -Mar.,  12  m.  at  $65 . .’ . 

Elevatormen:  John  Marshall,  Mar.,  1913,  $50;  Morris  Simonoff,  Apr  .-Mar.,  12  m.  at  $50.. 

Bossard,  E.  P.:  sundry  hardware,  repairs,  etc . 

Burn,  L.  R.:  labour,  103 1  h.  at  60c.;  330  ft.  shelving,  $13.20;  sundries,  $32.04 . 

Calgary  City:  electric  light,  12  m.  to  Feb.  28,  1914,  10,023  k.w.,  $487.72;  water  rates,  1  y. 

to  Mar.  31,  1914,  $86 . . . 

Calgary  Furniture  Store:  flat  top  desks,  1  at  $65.  1  at  $52.15;  3  small  chairs,  $18;  tilter 

chair,  $21;  wardrobe,  $23.50 . 

Calgary  Water  Power  Company,  Ltd.:  light,  Mar.  1,  1913-Feb.  28,  1914,  11,298  k.w . 

Canadian  Western  Natural  Gas  Co.:  light  and  fuel,  gas,  Feb.  18,  1913-Dec.  22,  1914, 
2,461  M.  cu.  ft.,  $666.85;  voucher  outstanding,  R.  70482,  $8.95 . 
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Calgary  Post  Office — Conclud'd. 

City  Planing  Mills:  letter  tiling  ease,  $15:  500  ft.  fir,  $19.50;  940  ft.  shelving,  $21.95; 

table,  $15;  labour,  104  h.  at  55c.;  sundries,  $35.15 . 

Clarke,  Wm.:  painting  letter  boxes,  60  at  $1 .25,  10  at  $1 .75 . 

Gainer,  M.,  carting  of  waste  paper,  etc.,  to  crematory . 

Geddes  &  Sheffield:  rent  of  property,  Jan.  23,  1913-Jan.  23,  1914,  $8,750;  voucher  out¬ 
standing,  R.  80,590,  $1,458.33 . • . 

Gracey-Crane  Electric  Co.:  12-40  c.p.  lamps,  $10.80;  7-100  watt  lamps,  $10.50;  labour, 

16  h.  at  85c;  sundries,  $69.15 . 

Hall  Hardware  Co.:  brl.  floor  oil,  $35.63;  150  ft.  hose,  $19.50;  sundries,  $45.20 . 

Hastings,  Thos.  A.,  freight . . . 

Hornibrook,  Whittemore  &  Allan:  4  Garth  fire  extinguishers . 

Irwin,  John  Company,  Ltd.:  toilet  paper,  14  cases  at  $4.50;  austbane,  2  brl.  at  $15; 

sundries  $37.05 . 

Lott,  C.  S.:  coal,  23-54  t.  at  $9.25,  2- 08  t.  at  $7.50 . . . 

Natural  Gas  Light  &  Appliance  Co.:  mantels,  246  at  20c;  globes,  16  at  90c.;  sundries  $28.90 
Office  Specialty  M’fg.  Co.:  3  bag  racks  of  6  bag  capacity,  $105;  1  bag  rack  of  12  bag  capacity, 
$65;  1  bag  rack  of  100  bag  capacity,  $375;  2  tables,  $45;  sundries  $7.55;  freight,  $78.15 
Pattison  Electric  Company:  400  ft.  wire,  $16;  12  rolls  rubber  tape,  $10.80;  labour,  250  h. 

at  85c.;  sundries  $15 . • . 

Queen  Quality  Oil  Company:  earbo  disinfectant,  50  gal.  at  $2.50;  floor  oil,  192  gal.  at 

85c.;  3  bbls.  sweeping  compounds,  $36;  50  lb.  soft  soap,  $6.25 . 

Standard  Electric  Co.:  Mazda  lamps,  12  150-watt,  $21;  108  100-watt,  $115.20,  68  60-watt, 

$47.90;  sundries  $8.48 . 

Small  payments:  electrical  supplies,  $19.23;  architects  fee,  $14.90;  2  doz.  brooms,  $14.40; 
cartage,  $12.89;  plumbing  and  steam  fitting,  $34.65;  30 gal.  coal  oil,  $13.50;  2  wardrobes 
$35.20;  2  cord,  4  ft.  slabs,  $11.75;  11  loads  ashes  removed,  $22;  4  truck  tires,  $15; 

sundries  $72.95 . 

Calgary  Old  Post  Office  (3,741.12) — 

Charwomen:  Jessie  M.  Andrews,  4  m.  at  $25;  Catherine  English,  7  m.  at  $25 . 

Burn,  L.  R.:kalsomining  and  staining  3  rooms  and  washing  1  room,  $57.55;  kalsomining 

office,  $25;  550  ft.  v-joint  $22;  labour,  98  h.  at  60c;  sundries  $42.28 . 

Calgary  City:  electric  light,  Nov.  1,  1912-Feb.  28,  1914,  12,913  k.w.,  $768.63  ($317.97  of 
this  belongs  to  year  1912-13,  error  in  reading  light  from  Nov.  1,  1912-Feb.  28, 1913); 

water  rates,  12  m.  to  Mar.  31,  1914,  $300 . 

Calgary  Water  Power  Company:  light,  12  m.  to  Feb.  28,  1914,  7,760  k.w.,  $487.33;  power, 

Apr.  1,  1913-Mar.  16,  1914,  1U  in.  at  $25 . 

Gracey  Crane  Electric  Co.:  26  60-watt  lamps,  $23.40;  sundries,  $47.14 . 

Lott,  C.  S.:  coal,  59  09  t.  at  $9.25,  39-52  t.  at  $9,  2  07  t.  at  $7.50,  1  -37  t.  at  $7.25 . 

MacDonald,  J.  L.,  Hardware  Co.,  sundry  hardware,  oils,  etc . 

Queen  Quality  Oil  Company:  soft  soap,  300  lbs.  at  12.jc.;  sweeping  compound,  3  brl.  at 

$12;  floor  oil,  40  gal.  at  85c.,  5  gal.  at  $1;  sundries  $13  75 . 

Union  Transfer  Co.,  carting  ashes  to  dump,  46  loads  at  $2 . 

Small  payments:  electrical  supplies,  $23.11:  24  25-watt  lamps,  $13.20:  18  60-watt  lamps, 

$12.60;  4  loads  pine  wood,  $10;  carting  ashes,  $15;  sundries  $52.85 . 

Calgary  Railway  Commissioners’  Office  ($1,185.45) — 

Charwomen:  Mrs.  J.  L.  Bond,  10  m.  at  $8;  Mrs.  Ralph  Swanston,  2  m.  at  $8 . 

Bruner,  Dr.  P.  C.:  rent  of  office.  Mar.  1,  1913-Dec.  31,  1913,  10  m.  at  $100 . 

Calgary  City:  light,  June-Sept.,  Dec.  6-Mar.  3 . 

Irwin,  John  Company,  brooms,  dustbane,  etc . . . 

Office  Specialty  Mfg.  Co.:  cabinet  sections,  1  at  $19,  1  at  $19.25,  1  at  $14.95;  sundries, 

$16.45 . . . 

Calgary  Railway  Mail  Service  ($459  82) — 

Office  Specialty  M’fg.  Co.:  flat  top  desks,  1  at  $54,  1  at  $47;  standing  desk,  $23;  banner 
tables,  3  at  $18.50;  filter  chairs,  2  at  $16.25;  loose  leaf  indexes,  36  at  35c.;  cabinet,  base, 

$21,  4  sections,  $60,  top  $4.25;  freight,  $38.37 . 

Small  payments:  taking  down  shelving,  88  h.  at  50c;  4  hat  racks,  $25.30;  transfer  work, 

$22.95;  electrical  supplies,  $19.35 . . . 

Calgary  Ranch  Inspector’s  Oflice:  Johnston  Storage  &  Cartage  Co.,  carting . 

Calgary  Weights  and  Measures  Office: - 

Costello,  E.,  rent  of  office,  Mar.  1.  1913-Mar.  31,  1914,  13  m.  at  $30 . 


Castor  Immigration  Hall  ($76  02) — 

Acorn  Lumber  Company,  Ltd.,  3  cords  fire  wood . 

Battle  Axe  Coal  Mine:  coal,  19-98  t.  at  $3,  4500  lb.  for  $6  07 . 

Clearwater  Forestry  Office:  T.  D.  Green,  rent  of  office,  Oet.-Dec.,  3  m.  at  $25 . 

Edmonton  Canadian  Pacific  Railway  Station:  Office  Specialty  M’fg.  Co.:  trucks,  4  at  S60; 

freight  $108. 18 . . 

Edmonton  Custom  House:  Office  Specialty  M’fg.  Co.:  desks,  1  at  $25,  1  at  $47;  tilter  chairs, 
2  at  $16.25;  side  chairs,  4  at  $6  25;  stools,  2  at  $0.50;  truck,  $87.50;  special  section 
and  ends,  $41.40;  sundry  $21.38 . 
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Edmonton  Dominion  Lands  Office  ($10,064.43) — 

Burnham-Frith  Electric  Co.,  Ltd.:  installing  lamps  and  shades  in  office,  $180;  wiring  for 
5  lights,  $45;  4  250-watt  frosted  lamps,  $18;  labour,  48  h.  at  75c.;  sundries,  $78.91 
Edmonton  City:  light,  Jan.  3-Feb.  1,  1913,  Feb.  28-June  30,  1913,  July  12, 1913-Mar.  14, 1914, 

3,600  k.w . 

Kelly,  John:  rent  of  ground  floor  and  basement  of  building,  Nov.  6,  1912-July  31,  1913, 

$3,975,  less  $374  for  rent  of  part  of  basement  from  Oct.  1,  1910-July  31,  1913 . 

Office  Specialty  M’fg.  Co.:  steel  cabinets,  12  at  $30;  system  desk,  $46;  tilter  chair,  $17.80; 
wardrobe,  $1 1.50;  base,  top  and  3  sections  of  cabinet,  $50.40;  top,  base,  and  6  sections  of 

cabinet,  $70.25;  phone  stand,  $7.50;  freight,  $95.43 . 

Pheasey  ct  Batson,  rent  of  office  and  basement  of  Alexandra  Block,  July-Mar.,  9  m.  at  $550 
Potter,  A.  E.  Co.:  removing  office  from  Jasper  Block  to  Alexandra  Block,  $134.45;  freight 
$3. 

Small  payments.- linoleum,  30  yds.  at  $1.20;  hardware,  $16.30;  2  brl.  dustbane,  $14 . 

Edmonton  Examining  Warehouse:  Ormsby,  A.  W.:  rent  of  building  including  caretaker, 
water,  electric  light  and  heating,  Mar.  1,  1913-Mar.  1,  1913-Mar.  31,  1914,  3  m.  at 

$157,  10  m.  at  $207 . 

Edmonton  Grand  Trunk  Railway  Station:  Office  Specialty  M’fg.  Co.;  truck  $60;  freight, 

$27.14 . 

Edmonton  Immigration  Hall  ($850.71) — 

Edmonton  City:  electric  light,  Mar.  10,  1913-Mar.  11,  1914,  2,297  k.w.,  $173.84;  water 

rates,  Apr.  1,  1913-Mar.  31,  1914,  130,743  cu.  ft.,  $183.60 . 

Edmonton  Wood  Yard:  wood,  10|  cords  at  $4,  6  cords  at  $3.50 . 

Western  Coal  Co.,  Ltd.,  coal,  $107-56  t.  at  $4 . 

Edmonton  Meteorogical  Station:  Campbell  Young:  table,  $15;  cupboard,  $3 . 

Edmonton  Post  Office  ($19,671.51) — 

Caretakers:  W.  A.  Clark,  10-645 m. at  $75;  J.  Duggan,  12  m.  at  $25;  Geo.  Hutton,  8-518m. 

at  $70;  T.  Lovell,  11-733  m.  at  $75;  D.  Munro,  3-354  m.  at  $75 . 

Firemen:  Alex.  Adamson,  5  m.  at  $70;  L.  Darden,  6  in.  at  $70;  A.  Osborne,  6  m.  at  $70 
Elcvatormen:  Lorenzo  Cantero,  2  m.  at  $00;  W.  C.  Hoey,  12  m.  at  $60;  Geo.  Lovell,  3  m. 

at  $00,  9  m.  at  $70 . 

Cleaners:  Geo.  Campbell,  2-4  m.  at  $70,  9-633  m.  at  $60 . 

Brchaut,  James,  coal,  20-9  t.  at  $4 . 

Burnham-Frith  Electric  Co.:  lamps,  10  100-watt,  $20,  147  60- watt  $122.90,  229  25- watt 
$110.50,  20  32-c.p.  $10;  labour,  105  h.  at  70c,  35  h.  at  75c.,  sundry  $71.25;  554  ft.  pipe, 
$60.70;  712  ft.  wire,  $15.65;  armature  for  13  k.w.  machine,  $225;  expressage,  $22.40; 
installing  fixtures  in  engineer’s  office,  $21;  5  reflectors,  $11.25;  lowering  fixtures  ami 
installing  4  pendant  switches,  $70;  wiring  in  lights  on  3rd  floor,  $45;  sundries,  $235.75 
Clark,  W.  H.  &  Co.,  Ltd.:  vault  fittings  for  P.O.,  $1,375;  dressing  table,  $17.50  sundry 

$4.59 . . . . 

Connell  Bros.:  5  brl.  dustbane,  $55.70;  5  cases  toilet  paper,  $28.50;  2  door  checks,  $24; 

sundries  $116.04 . 

Connell  &  Grigg:  1,000  lb.  dustine,  $40;  6  floor  brooms,  $15;  sundries,  $15.50 . 

Dawson  Coal  Co.,  coal,  26-78  tons  at  $4.50 . . . . . ' . 

Denney,  I.  J.:  painting  and  varnishing  mail  truck,  $30;  painting  letter  boxes,  11  at  $1 .50; 

sundries,  $43.28 . . 

Eeley  &  Monk:  2  sorting  cases,  $72;  mail  bag  rack,  $10;  labour  on  screen,  $32.50;  sundry 

labour,  $30;  350  ft.  v-joint,  $15.75;  sundries,  $12.90 . , . 

Edmonton  City:  light,  Mar.  14,  1913  to  Mar.  14,  1914,  32,967  k.w.,  $2,287.55;  power, 
Mar.  14,  1913  to  Mar.  14,  1914,  21,372  k.w.,  $764;  water  rates,  Mar.  1,  1913  to  Mar. 
31,  1914,  110,458  cu.  ft.,  $156.28;  telephone  rent,  No.  4355,  Sept.  8,  1913  to  Mar.  31, 

1914,  $18.25,  No.  3876,  July  22,  1912  to  June  30,  1914,  $37.48. . 

Freeze  &  Dobbin:  installing  heating  coil,  $110;  labour,  $31;  sundries,  $23.26 . 

Hastings,  Thos.  A.,  freight — . . ....... . . . 

Karran,  A.  H.:  remodelling  inspector’s  office  and  partitioning  of  basement,  $1,230; 

putting  floor  in  basement,  $140;  flag  pole,  $17;  sundries,  $101 .16 . 

Kemp,  E.  A.  &  Son:  installing  urinals  and  basins  in  p.  o.,  $650;  installing  basin  in  engineer’s 

office,  $30;  labour,  165  h.  at  70c.;  86  h.  at  75c.;  sundries.  $32.21 . 

McArthur  &  Co.:  contract  for  mail  clerk’s  room,  $295;  installing  radiator  in  room,  $90  . . 

Mclnnis  Lumber  Co.:  776  ft.  v-joint,  $34.15;  sundry  lumber,  $30.65 . 

Nesbitt,  W.  E.  &  Co.:  taking  down  incinerator  in  p.  o.  and  building  new  one,  $330;  building 
office  for  clerk  of  works,  $35;  sorting  case,  $30;  lumber,  $12;  cement,  4  brl.  at  $3.25; 

sand,  4  cu.  yd.  at  $2.50;  labour,  12  d.  at  $5,  40  h.  at  50c.;  sundries,  $14.25  .- . 

Office  Specialty  Mfg.  Co.:  p.  o.  boxes,  90  at  $1 .80,  24  at  $2.25,  12  at  $2.75,  6  at  $5.50;  bag 
racks  with  16  bags  on  platform,  2  at  $70;  2  steel  cabinets  with  locks,  $68;  tables,  3 
at  $14.95;  truck,  $28;  rotary  chair,  $11.25;  banner  table,  $21.25;  flat  top  desk,  $28.75; 
liook  case  top,  base  and  2  sections,  $24.80;  side  chairs,  8  at  $4.75;  freight,  $53.76; 

sundries,  $34.50 . . . . 

Otis-Fensom  Elevator  Company:  changing  apparatus  of  elevator,  in  p.  o.,  $559;  sundries, 
$10  50 . . 
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Edmonton  Post  Office* — Continued.  > 

Pheasey  &  Batson:  pigeon  hole  cabinet,  $60;  11  brass  sign  plates,  $56.10;  lumber,  $49.42; 

labour,  $48  85;  sundries,  $30.16 .  244  53 

Revillon  Wholesale,  Ltd.:  4  brl.  <lustbane,  $40;  sundries,  $10.30 .  50  30 

Standard  Plumbing  &  Heating  Co.:  2  sections  over  fire  pot  for  boiler,  $121.80;  6  steel 

push  nipples,  $3.30 .  125  10 

Western  Coal  Co.,  Ltd.,  coal,  259-5  tons  at  $4 .  1,037  92 

Small  payments:  2  brl.  so-olt'an,  $27;  2  engraved  plates,  $20;  covering  dynamo  with  iron, 

$3ffi  70  ft.  linoleum  laid,  $19.50;  transfer  work  and  freight,  $23.86;  2  kitchen  tables, 

$13:  sundries,  $43.05 .  176  41 

Edmonton  Weights  and  Measures  Office  t$570) — 

Edmonton  Board  of  Trade,  rent  of  office,  Dec.  1,  1912  to  July  31,  1913,  8  m.  at  $20 .  160  00 

Office  Specialty  Mfg.  Co.,  cabinet,  base,  top,  sliding  shelf  section  and  7  4-dr.  card  sections  161  00 

Potter,  E.  A.:  rent  of  office,  Aug.  to  Feb.,  7  m.  at  $35;  moving  office  furniture,  $4 .  249  00 

Edson  Immigration  Hall  ($68  90) — 

Glover  Bros.,  wood,  3  cords  at  $6 .  18  00 

Higham,  Arthur:  wood,  6  cords  at  $6;  coal,  1-987  tons  at  $7.50 .  50  90 

Entwhistle  Immigration  Hall:  wood,  12  loads  at  $2.50;  coal,  9-98  tons  at  $3.75 .  67  50 

Grand  Prairie  Land  Office  ($388) — 

Fletcher,  J.,  &  McLean,  A.  S.:  rent  of  office,  Mar.  1913  to  Feb.  1914,  12  m.  at  $20 .  240  00 

McKernan,  Jas.,  transfer,  storage  and  covering  of  safe .  40  00 

Peace  River  Trading  and  Land  Co.,  moving  safe  from  Grouard .  108  00 

Grouard  Dominion  Lands  Office  ($1,498.20)- — 

Charbonneau  &  Toussaint,  wood,  sawing  50  cords  at  $1 .  50  00 

Demers,  Alfred,  wood,  50  cords  at  $5 .  250  00 

Department  of  Interior,  freight  on  filing  cases .  129  75 

Lesage,  E.:  making  shelving,  remodelling  storm  windows,  etc.,  168  h.  at  50c.;  sundries, 

$43.45 . . .  127  45 

Office  Specialty  Mfg.  Co.:  steel  cabinets,  4  at  $34,  12  at  $30;  5  doz.  steel  guides,  $18;  arm 

chairs,  6  at  $7.50;  fiat  top  desks,  2  at  $28.75;  freight,  $114  50 .  731  00 

Tomkins,  Peter:  rent  of  office,  Feb.  1  to  July  31,  1913,  6  m.  at  $35 .  210  00 

Grouard  Immigration  Hall:  Giroux,  J.  O.,  rent  of  building,  June  to  Jan.,  8  m.  at  $40 .  320  00 

Hinton  Forestry  Office:  Office  Specialty  Mfg.  Co.:  desk,  $32;  chair,  $9.75;  freight,  $10.98. ...  52  73 

Irvine  Immigration  Hall:  Irvine  School  District,  rent  of  building,  Sept.  1,  1912  to  Apr.  31, 

1913,  8  m.  at  $15 .  120  00 

Jasper  Park  Office:  table,  $27;  steel  cabinet,  $30;  3  chairs,  $20;  freight,  $7.95 .  84  95 

Laeombe  Experimental  Farm  ($487.45) — 

Harrington,  J.  B.,  coal,  35-88  tons . .  207  74 

Hutchison,  Robert,  wood,  45  loads  at  $1 .50 .  67  50 

Laeombe  Town:  lighting,  Mar.  2,  1913  to  Feb.  4,  1914:  residence,  365-5  k.w.,  $65  97;  dairy 
barn,  129-6  k.w.,  $27.73;  creamery,  122  k.w.,  $27.91;  horse  barn,  75-5  k.w.,  $18.63; 

6  25-watt  lamps,  $3.90 .  144  14 

Small  payments:  coal,  2-44  tons  at  $8,  2-415  tons  at  $7.50,  2-735  tons  at  $5.50;  wood,  5 

loads  at  $2;  sundries,  $5  40 .  68  07 

Lethbridge  Custom  House  and  Dominion  Lands  Office  ($731.55) — 

Canadian  Western  Natural  Gas  Co.:  gas,  Mar.  26,  1913  to  Jan.  23,  1914,  762  M  cu.  ft .  249  16 

Lethbridge  City:  electric  light,  Jan.  27,  1913  to  Feb.  24,  1914,  1,684  k.w.,  $130.27;  water 

rates,  12  m.  to  Apr.  15,  1914,  $100 . 230  27 

Marnoch,  J.  &  W.:  building  inside  porch  for  Customs,  $53.70;  sundries,  $4  55 .  58  25 

Standard  Plumbing  &  Heating  Co.:  radiator,  $29.70;  labour,  14  h.  at  $1.20,  4  h.  at  $1  10, 

16  h.  at  80c.;  sundries,  $55.71 .  119  41 

Small  payments:  50  40-watt  lamps,  $24;  sundries,  $50 .46 .  74  46 

Lethbridge  Experimental  Farm  ($143.55) — 

Canadian  Pacific  Railway  Co.,  coal,  34  tons  at  $3.85 .  130  90 

Small  payments:  2  cases  gasolene,  $8 . 15;  electrical  supplies,  $4.50 .  12  65 

Lethbridge  Immigration  Hall  ($410.21) — 

Canadian  Western  Natural  Gas  Co.:  gas,  Mar.  24  to  July  26,  1913,  Aug.  26  to  Oct.  26, 

1913,  Dec.  23,  1913  to  Feb.  23,  1914,  655  M  cu.  ft.  (apparently  overpaid  $24.80,  from 

.  Mar.  24  to  Apr.  24,  1913) . : .  199  55 

Lethbridge  City:  electric  light,  Feb.  28,  1913  to  Feb.  27,  1914,  792  k.w.,  $02.98;  water 

rates,  1  y.  to  Apr.  15,  1914,  $100 .  162  98 

Small  payments:  48  25-watt  lamps,  $36;  sundries,  $11.68 .  47  68 

Lethbridge  Inland  Revenue  Building  ($832.86) — 

Caretaker,  G.  H.  Lay  cock,  May,  1913 .  30  00 

Card-Harris  Land  Co.,  Ltd.:  rent  of  building,  Apr.  1,  1913  to  Mar.  31,  1914,  12  m.  at  $65, 

$780;  less  $30  paid  G.  II.  Layeoek  for  caretaking  of  building .  750  00 

Lethbridge  City:  light,  Sherlock  Bldg.,  Mar.  28,  1913  to  Feb.  26,  1914,  44  k.w.,  $7  55; 

Hull  Bldg.,  Aug.  28  to  Sept.  24,  2  k.w.,  75c .  8#30 

Small  payments:  moving  safe,  $13;  sundries,  $31  56 .  44  56 

Lethbridge  Public  Building  ($4,664.51) — 

Caretaker,  W.  C.  Norman,  Apr.  to  Mar.,  12  in.  at  $50 .  600  00 
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Lethbridge  Public  Building — Concluded. 

Higinbotham,  John  D.,  rent  of  post  office  and  carriers’  offices,  Mar.  1,  1913  to  Feb.  28, 

1914,  12  m.  at  $325 .  3,900  00 

Office  Specialty  Mfg.  Co.:  flat  top  desk,  $28;  banner  table,  $16;  2  tilter  chairs,  $16.50; 
base,  top  and  3  sections  of  cabinet,  $47.25;  100  ft.  metal  address  holders,  $4 .50;  freight, 

$17.15 . 129  40 

Sundry  small  payments .  35  11 

MacLeod  Public  Building  ($243.94) — 

MacLeod  Town:  electric  light,  Mar.  1.  1913  to  Feb.  28,  1914,  158  k.w.,  $18.69;  water  rates, 

1  y.  to  Mar.  31, 1914,  $19  .  37  69 

Skelding,  George:  coal,  20-39  tons  at  $6,  6-05  tons  at  $9  05 . 177  10 

Small  payments:  wood,  2  cords  at  $6;  sundries,  $17.15 .  29  15 

Medicine  Hat  Customs  House  ($152.48) — 

Forster,  H.  T.  W.,  rent  of  office,  Dec.  6,  1913  to  Feb.  6,  1914,  2  m.  at  $75 .  150  00 

Medicine  Hat  City,  gas  lighting .  2  48 

Medicine  Hat  Immigration  Hall  ($301.20) — 

Foster,  L.,  rent  of  office,  Apr.  to  Mar.,  12  m.  at  $25 .  300  00 

Hewitt  &  Black,  6  lb.  sweeping  compound .  1  20 

Medicine  Hat  Public  Building  ($4,587  58) — 

Caretakers:  Thos.  Tyler,  Apr.  to  Mar.,  12  m.  at  $75;  J.  T.  Bridge,  Jan.  to  Mar.,  3  m. 

at  $60;  paid  for  cleaning,  $9 .  1,089  00 

D.  &  A.  Printing  &  Engraving  Co.,  rent  of  gas  meter  room,  Jan.  to  Feb.,  2  m.  at  $30 .  60  00 

Hewitt  &  Black:  2  brl.  sweeping  compound,  $23;  48  gas  globes,  $12;  250  mantles,  $32; 

sundry  plumbing,  etc.,  $168.69 .  235  69 

Medicine  Hat  City:  gas,  12  m.  to  Mar.  31,  1914,  $235.34;  water  rates,  1  y.  to  Mar.  31, 

1914,  $40 .  275  34 

Office  Specialty  Mfg.  C o.:  p.  o.  boxes,  240  at  $1 .80,  40  at  $2 . 25,  20  at  $2 . 75;  2  trucks,  $120; 

banner  table,  $16:  map  sections,  2  at  $13.25;  freight,  $85  24;  sundries,  $4.75 .  829  49 

Ottawa  Typewriter  Co.:  flat  top  desks,  2  at  $32.25;  standing  desks,  2  at  $18.65;  stools, 

4  at  $4.65;  freight,  $14 .  134  40 

Pettet-Bell  Hardware  Co.:  floor  oil,  25  gal.  at  $1;  bbl.  sweeping  compound,  $12;  100 

mantels,  $13;  sundries,  $13.50 .  63  50 

Reynolds,  S.  F.,  kalsomining  and  painting  post  office .  1,486  00 

Simmonds,  W.  R.:  building  stamp  office,  $130.75;  building  cabinet,  $17;  sundries,  $82.  229  75 

Small  payments:  floor  oil,  28',  gal.  at  $1:  travel  of  Alex  Beaton,  $25.25;  painting  letter 

boxes,  20  at  $1:  scrubbing  and  cleaning,  $20;  freight,  $31.66;  sundries,  $59 .  184  41 

North  Cooking  Lake  Ranger’s  Office:  Office  Specialty  Mfg.  Co.:  roll  top  desk,  $31;  chair, 

$9.75;  freight,  $10.67 .  51  42 

Pincher  Creek  Forestry  Office:  rent  of  office,  Mrs.  K.  Levasseur,  Sept.  16,  1912-Jan.  16,  1914, 

16  m.  at  $30 .  480  00 

Red  Deer  Custom  House  and  Dominion  Lands  Office  ($1,583.63) — 

Caretaker,  L.  Grossith,  Apr  .-Mar.,  12  m.  at  $65 .  780  00 

Hewson  &  Sons:  coal,  55  tons  at  $6;  wood,  1  cord  at  $6 .  336  00 

Red  Deer  Town:  water  rates,  Apr.  1-Mar.  31,  12  m.  $29,  lawn  rate,  July  1-Sept.  30,  $10.  39  00 

Roberts.  Evans:  repairs  in  Land  Office  as  agreement .  213  90 

Western  General  Electric  Company:  light,  Feb.  25,  1913-Feb.  25,  1914,  260  k.  w.,  $53.70; 

9,100-watt  lamps,  $11.70;  labour,  33  h.  at  50c.;  sundries,  $48.80 .  130  70 

Small  payments:  floor  oil,  10  gal.  at  $1:  cleaning,  varnishing  and  kalsomining,  $31.48; 

ashes  removed,  11  loads  at  $1.50;  sundries,  $26.05 .  84  03 

Sedgewick  Immigration  Hall:  rent  of  hall,  J.  S.  McDonald,  June  22,  1912-Oet.  22,  1912,  4  m. 

at  $25 .  100  00 

Strathcona  Immigration  Hall  ($185.71) — 

Edmonton  City:  electric  light.  Mar.  4,  1913-May  28,  June  27- Aug.  27,  Sept.  26,  1913- 
Feb.  25,  1914,  299-7  k.  w.,  $23.85;  water  rates,  Sept. -Oct.,  1912,  Apr.  1,  1913-Mar.  31, 

1914,  $33.03 .  56  88 

Stannard,  A.  J.,  coal,  21  -345  tons  at  $4.25 .  90  71 

Small  payments:  coal,  8-47  tons  at  $4.50 .  38  12 

Strathcona  Public  Building  ($2,057.86) — 

Caretaker,  Hy.  Richard,  Apr. -Mar.,  12  m.  at  $75 .  900  00 

Edmonton  City:  electric  light,  Feb.  27,  1913-Feb.  28,  1914,  2,338  k.  w.,  $173.32;  water 

rates,  June  20,  1913-Mar.  31,  1914,  13,222  cu.  ft.,  $30.64 .  203  96 

Inter-Provincial  Coal  Co.,  coal,  13-675  tons  at  $4.50 .  61  54 

Nesbitt,  W.  E.:  labour,  39  h.  at  55c.,  24  h.  at  60c.;  lumber,  654  1.  ft.  at  $5;  sundries, 

111.45 .  80  00 

North-West  Roofing  Co.:  2  bbl.  asphalt,  $20;  181  lb.  goldine,  $18.10;  labour,  77j  h.  at 

40c.;  sundry,  $30;  sundries,  $3.90 .  103  00 

Southside  Coal  &  Cartage  Co.:  coal,  12-85  tons  at  $4.50 .  57  82 

Stannard,  A.  J.:  coal,  62-545  tons  at  $4.25 .  265  81 

Tarrabain,  A.  M.  &  Bro.:  4  bbl.  dustbane,  $30.50;  3  doz.  brooms,  $20;  sundries,  $92.85.  143  35 
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Strathcona  Public  Building — Concluded. 

Small  payments:  case  carbolium  disinfectant,  $35;  hardware,  oils,  etc.,  $28.85;  5060- 
watt  lamps,  $29;  desk,  $30;  table,  $25.50;  2  high  stools,  $15;  spray,  $20;  sundries, 

$59.03 . 

Ycgreville  Public  Buildings  ($673.20) — 

Fain  &  Reid,  rent  of  immigration  hall,  May-Oct.,  6  m.  at  $50 . 

Goldie  &  McCulloch  Co.,  Ltd.:  safe,  $260;  packing,  75c.;  freight,  $69.84 . 

Small  payments:  labour,  $23.50;  sundries,  $19.11 . 

Vermilion  Immigration  Hall  ($479.31) — 

Goldie  &  McCulloch  Co.,  Ltd.:  safe,  $310;  packing,  75c.;  freight,  $82.72 . 

Pembina  Coal  Co.,  coal,  11-515  tons  at  $6 . 

Small  payments:  moving  safe,  $15;  sundries,  $1.75 . 

Viking  Immigration  Hall:  S.  W.  Jones,  coal,  6-645  tons,  wood,  1  cord . 

Wainwright  Immigration  Hall  ($143.42) — 

Cravf  >rd,  W.  B.  &  Co.:  coal,  9-547  tons  at  $5,  5-28  tons  at  $6;  wood,  $9 . 

Small  Brothers,  writing  desk . 

Wetaskiwin  Public  Building  ($1,476.19) — 

Caretaker,  E.  T.  Phillips,  Apr.-Mar.,  12  m.  at  $50 . 

Angus,  R.  M.:  coal,  15-99  tons  at  $6 . 

Dayton  &  Baxter,  coal,  10-03  tons  at  $6 . 

Kelley  &  Bayliss,  coal,  24-575  tons  at  $5.50 . 

Revelstoke  Saw  Mill  Co.,  Ltd.,  coal,  35-065  tons  at  $4.65 . 

Wetaskiwin  Corporation:  electric  light,  Mar.  1,  1913-Feb.  28,  1914,  1,161  k.  w.,  $158.73; 

water  rates,  12  m.  to  Dec.  31,  1913,  14,160  cu.  £t.,  $31.94 . 

Small  payments:  removing  waste  paper  and  ashes,  11  loads  at  $1,  8  loads  at  $2;  plumb¬ 
ing,  $47.95;  dustbane,  $24;  13  25-watt,  lamps,  $11.25;  100  40-watt  110  volt  northern 

lights,  $45.50;  sundries,  $75.45 . 

Saskatchewan  and  Alberta  Public  Buildings  Generally  ($1,055.66) — 

Dowler,  Leo:  inspecting  and  measuring  offices,  $60;  supervision  of  repairs,  $15.02; 

vouchers  outstanding,  R.  53601,  $115,  R.  81141,  $46.20 . 

McArthur  and  Whiddington,  architects  and  engineer’s  services . 

Travel  and  outlay:  Alex  Beaton,  $92.50;  Chas.  H.  Hunter,  $16;  J.  .Topling,  $30.12;  H. 

E.  Matthews,  $46.75;  W.  T.  Mollard,  $285.02 . 

Small  payments:  tracing  linen,  $10;  sundries,  $9.43 . 

King’s  Printer,  $42.78;  Stationery  Office,  $225.34 . 

Agassiz  Experimental  Farm  ($467.86) — 

McLean,  A.,  labour,  29j  d.  at  $2.05 . 

Supt.  of  Farm:  labourers,  28  d.  at  $2,  11  d.  at  $2.25 . 

Webster,  Alex.  C.:  coals  4  tons  at  $17.50,  25-75  tons  at  $6.50 . 

Cutting  wood,  18  cords  at  $1.75,  33  at  $1.50;  coal  $8.26 . 

Ashcroft  Custom  House  ($369.90) — 

Goldie  &  McCulloch  Co.,  Ltd.:  safe  $270,  packing  75c.,  freight  $94.15 . 

Cartage  of  safe . 7- . 

Atlin  Public  Building  ($576.60) — 

Caretaker,  J.  A.  Fraser,  12  m.  to  Mar.  31,  1914  at  $12.50 . 

Atlin  Fire  Dept.:  1  year’s  subscription  ending  Dec.  31,  1913 . 

Gilmore,  C.  E.:  placing  safe  in  position,  17  d.  labour  at  $6.50,  sundry  $33.25 . 

Johnson,  Sam.,  10  cords  wood . 

Taylor,  J.  &  J.:  balance  of  freight  on  safe  shipped  Mar.  6,  1913 . 

Transportation,  etc.,  of  safe  $30.20;  2  gasolene  lamps,  $30 . 

Avnox  Public  Building  ($63.35) — 

Tite,  Geo.  D.:  desk  $45,  chair  $15,  freight  $3.35 . . . 

Chase  Public  Building  ($49.20) — 

Freight  on  coal . 

C  hilliwack  Public  Building  ($1,303.71) — 

Caretaker,  S.  Mellard:  12  m.  to  Mar.  31,  1914 . 

B  C.  Electric  Rv.  Co.:  light,  Apr.  4-Dec.  31,  701  k.  w.  h.  $68.30,  meter  $1 .65 . 

Denmark  Sc  Burton:  brooms  $4.75,  grass  seed  $3,  80  ft.  hose  $14.40,  sweeping  powder  $5, 

sundry  . . 

Elk  Creek  Waterworks  Co.,  water,  1  y.  to  Mar.  31,  1914 . 

Robertson  Bros.:  61-43  tons  coal  at  $8.50 . 

Comox  Public  Building  (§218 . 80) — 

Canadian  Collieries  Ltd.:  10  tons  coal  at  $6.50 . .  - 

Oil,  9  cans  $33,  cartage  $13,  50  ft.  hose  $10,  wood  $45,  freight  on  coal  $10,  sundry  $42.80 - 

Cranbrook  Public  Building  ($2,066.15)— 

Caretaker,  S.  Fyles:  12  m.  to  Mar.  31,  1914  at  $65 . 

City  Transfer  Sc  Whse.  Co.:  76-17  tons  coal  at  $5,  hauling  ashes,  etc.,  $36.70 . 

Cranbrook  City:  water,  Jan.  8,  1913-Mar.  30,  1914,  $43.62,  meter  rent,  $11.25 . 

Cranbrook  Elec.  Light  Co.:  light,  Jan.-Dee.,  1913,  2,447  k.w.  h.,  $353 .09;  meter  $3 . 

Davis  Bros.  Electric  Co.,  Ltd.:  gilding  pipes,  etc.,  $22.55,  78  lamps,  $79.25 . 


$  cts 
,090,561  40 


242  38 

300  00 
330  59 
42  61 

393  47 
69  09 
16  75 
44  25 

88  42 
55  00 

600  00 
95  94 
60  21 
135  17 
163  05 

190  07 


231  15 


236  22 
61  50 

470  39 
19  43 
268  12 

60  48 
80  75 

237  37 
S9  26 

364  90 
5  00 

150  00 
72  00 
143  75 
85  00 
65  65 
GO  20 

03  35 


49  20 


613  71 
69  95 

61  95 
36  00 
522  10 


65  00 
153  80 


780  00 
417  55 
54  87 
356  69 
101  SO 
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1,099,436  14 
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Brought  forward . . 1 , 099 , 4Bt>  14 

Cranbrook  Public  Building  (Concluded)— 

McBride,  J.  D.:  brass  sign.  $4.50,  1  bbl.  “dustbane,”  $8.50,  6  galls,  paint,  $18,  sundry 

$29.80 . .  00  80 

Office  Specialty  Mfg.  Co.:  style  XXX  truck,  $60,  freight  $30.34 .  90  34 

Victoria  Tungsten  Lamp  Co.:  100  25-w.  Laco  lampsat44c.,  100  40-watt Laco  lampsat48c., 

sundry  50c .  92  50 

“Gold  Dust,”  $6,  2  cases  soap  at  $5.50,  1  bbl.  sweep  compound,  $12,  6  cords  wood  at  $4, 

sundry  $58. 60 .  Ill  60 

Cumberland  Public  Building  ($1,141 .69)— 

Caretaker,  Thos.  Cook,  12  m.  to  Mar.  31,  1914,  at  $54. 16 .  649  92 

Canadian  Collieries  Ltd.:  18  tons  coal  at  $3.50 .  63  00 

Cumberland  Electric  Co.,  Ltd.:  light,  1  y.  to  Mar.  15,  1914,  $300,  water,  1  y.,  $60 .  360  00 

Door  check  $9.75,  bbl.  dustbane  $10,  sundry  $49.02 .  68  77 

Fernie  Public  Building  ($1,517.50) — 

Caretaker,  R.  H.  McEwan:  12  m.  to  Mar.  31,  1914,  at  $70 .  840  00 

Crow’s  Nest  Pass  Coal  Co.:  46  t.  coal  at  $4.25 .  195  50 

Duthic  Co.:  2  brushes  at  $6,  16  gal.  floor  oil  at  $1,  3  door  checks  at  $13.50,  1  brl.  dustbane, 

$12,  labour  $16,  sundry  $34.50 .  131  00 

Fernie  City:  light,  1  y.  to  Mar.  1,  1914,  1,680  k.w.  h.,  $199.35,  meter  $3,  water,  13m.  to 

Apr.  30,  1914  at  $4.50 .  260  85 

Painting  letter  boxes,  $20,  4  Ids.  wood  at  $2.50,  sundry  $60.15 .  90  15 

Grand  Forks  Public  Building  ($1,018.18) — 

Caretaker,  N.  Taylor:  7  m.  to  Mar.  31,  1914  at  $50 .  350  00 

Grand  Forks  City:  light,  Aug.  15-Dec.  31,  516  k.w.  h.,  $56.80,  meter  $1.10;  water,  Sept.  1- 

Dec.  31,  $15 . .  72  90 

Grand  Forks  Transfer  Co.:  25-05  t.  coal  at  $9.50,  33-138  t.  at  $7.75,  10  ricks  wood  at  $2.75  522  28 

Miller  &  Gardner,  3  tables  at  $4,  1  at  $14,  dustbane  $11,  sundry  $13 .  50  00 

Toilet  paper,  $7.50,  sundry  $15.50 . .  23  00 

Huntingdon  Custom  House  ($2.00) — 

Small  payments,  moving  safe .  2  00 

Kamloops  Public  Building  ($2,705.89) — 

( Caretaker,  W.  W.  Taylor:  12  m.  to  Mar.  31,  1914,  at  $60 .  710  00 

Gordon,  J. -L.:  2  desks  $86.50,  2  chairs  $20.50 .  107  00 

Kamloops  City:  light,  Feb.  28-Jan.  31,  4,049  k.w.  h.,  $442.15,  meter  $2.75;  water,  Jan.- 

Dee.,  1913,  $24 . . .  408  90- 

McGregor,  A.:  sundry  repairs,  supplying  keys,  locks,  etc .  231  29 

Milton,  John:  44-495  t.  coal  at  $11,  4-975  t.  at  $10.75,  1-125  t.  at.$10,  2-95  t.  at  $9,  4  cds. 

wood  $31.50,  sundry  $10 . c . .  622  25 

Office  Specialty  M’fg.  Co.:  stool  $5.75,  cabinet  $12,  6  bases,  15  sections,  and  5  tops,  $203.75, 

3  desks  $113,  3  chairs  $32.25,  sundry  $72. > .  438  75 

Hose,  60  ft,  $13.20,  1  12”  fan  $19.50,  lamps  $35.25,  sundry  $49.75 .  117  70 

Kelowna  Public  Building  ($89.15) — 

Office  Specialty  M’fg.  Co.,  style  XXX  truck,  $00,  freight  $29.15 .  89  15 

Ladysmith  Public  Building  ($815.47) — 

Caretaker,  Robt.  Bell,  12  m.  to  Mar.  31,  1914,  at  $50 .  600  00 

Comley,  E.  D.:  10  t.  coal  at  $5.50 .  55  00 

Ladysmith  City:  light,  1  y.  to  Mar.  3,  1914,  601  k.w.  h.,  $75.99,  meter  $3;  water  15  m.  to 

Mar.  31,  $30 .  108  99 

Dustbane  $10,  2  cds.  wood  at  $4.50,  5  t.  coal  at  $5.50,  sundry  $4.98 .  51  48 

Nanaimo  Public  Building  ($2,994.05) — 

Caretaker,  J.  Stewart,  2  m.  at  $00,  10  m.  at  $65,  cleaner,  M.  Smith,  12  m.  at  $55,  care  of 

clock.  J.  Brown,  1  y.  $50 .  1,480  00 

Nanaimo  City:  water,  12  m.  to  Mar.  31,  1914  st  $3 .  36  00 

Nanaimo,  E.  L.  P.  &  H.  Co.:  light,  Apr.  1913-Feb.  1914,  6,390  k.w.h.,  $493.15,  meter 

$4.60,  supplies  $9 .  506  75 

Nanaimo  Gas  &  Power  Co.:  gas,  1  yr.  to  Mar.  1,  1914,  1,791  M.  cu.  ft.,  $233.02,  meter  $3, 

supplies $20. 50 .  250  52 

Vancouver-Nanaimo  Coal  Mining  Co.:  62  t.  coal  at  $5,  3  Ids.  wood  $5  (overpaid  $10) .  325  00 

Western  Fuel  Co.:  13  t.  coal  at  $4.50;  wood  $3 .  61  50 

Clocks  $10.50,  $6.75,  dustbane  $27,  200  lamps  $80.10,  cartage  $48,  2  t.  coal  at  $5,  sundry 

$145.93 . 328  28 

Nelson  Public  Building  ($3,165.14) — 

Caretaker,  Wm.  Linch,  12  m.  to  Mar.  31,  1914,  at  $50 .  600  00 

Alix  Oil  Co.:  10  gal.  furniture  and  metal  polish  at  $3.50,  1  brl.  ‘Anti-Dusto,’  $10.50,46.75 

gal.  banana  oil  at  65c.,  sundry  $1 .  76  88 

Burns,  John  &  Son:  shelving  basement  as  per  tender,  $214,  sundry  S125.54 .  339  54 

Nelson  City:  light,  12  m.  to  Dec.  31,  1913,  at  $51, 3  ornamental  standards,  $281 .25,  supplies 

$3.50,  scavenging,  15  m.  to  Mar.  31,  1914,  at  $3,  water,  15  m.  to  Mar.  31, 1914,  at$6  .  1,031  75 

Nelson  Coke  &  Gas  Co.,  Ltd.:  gas,  Oct.  1,  1912-Jan.  1,  1914,  3,800  cu.  ft.,  $76,  meter  $2.25  78  25 

Nelson  Hardware  Co.:  cleaning  furnace  $6,  hardware  $58.98 .  64  98 


Carried  forward . 1,112,266  71 
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Brought  forward . 1,112, 266  7 1 

Nelson  Public  Building — Concluded. 

Ringrosc,  J.  H.:  3  brass  fixtures  $10.50,  labour  $171.75,  lamps  $175.25;  sundry  $111 .50. . . .  469  00 

West  Transfer  Co.;  48-615  t.  eoal  at  $7 .  340  30 

Painting  letter  boxes,  $42,  lamps  $45.20,  sundry  $49.77 .  130  97 

Travel  and  outlay,  Wm.  Tectzcl .  27  47 

New  Westminster  Indian  &  Fisheries  Bldg.  ($991 .77) — 

Caretaker,  A.  H.  Oakley,  12  m.  to  Mar.  31,  1914,  at  $50... . . . .  600  00 

Mahony  *fc  Kennedy:  closet  tank  $12,  repairing  plumbing  fixtures  $41 .50,  sundry  $10.60...  64  10 

Mayers,  Jos:  15  t.  coal  at  $7.50 .  112  50 

New  Westminster  City:  1  y.  to  Mar.  31,  1914,  light,  758  k.w.  h.,  $63.18,  water,  18,890  cu. 

ft.,  $37.84,  meter  $3,  removing  ashes  $7.50 .  Ill  53 

Slabs,  4  Ids.  at  $4,  24  lamps  at  60c.,  sundry  $73.25 .  103  65 

New  Westminster  Public  Bldg.  ($3,162 . 55) — 

Caretaker,  L.  Thornber,  7  m.  at  $54. 16,  5  m.  at  $70 . .  729  12 

B.  C.  Electric  Ry.  Co.:  connecting  25  h.p.  motor  $10,  current  for  power,  Feb.  14-Mar.  28, 

1914  (minimum  charge),  $37.50 . . .  47  50 

Havetock,  Thos.:  removing  ashes,  etc.,  12  m.  at  $4,  3  m.  at  $5 .  63  00 

Kirk,  H.  T.:  2  doz.  brooms  at  $9,  brl.  dust  banc  $8,  carpet  sweeper  $5,  25  gal.  floor  oil  at  $1, 

sundry  $78. 10 . . . .  134  10 

Lees,  Ltd.:  desk  $42,  chair  $11,  filing  cabinet  $7.50,  sundry  $7.30 .  67  80 

Mahony  &  Kennedy:  plumbing  $59.81,  sundry  $17.61 .  77  42 

Mayers,  Jos.:  coal,  22  t.  at  $8,  25  t.  at  $7.50,  28  t.  at  $7.20 .  565  10 

New  Westminster  City:  light,  13  m.  to  Apr.  30,  1914,  7,443  k.w.  h.  $545.26,  water,  1  y.  to 

Mar.  31,  35,900  cu.  ft.,  $66.30,  meter  $9.60 .  621  16 

Office  Specialty  M’fg.  Co.:  base,  3  sections  and  1  top,  $73.60;  yale  lock  $13.80,  tilter  chair 

$16.25,  sundry  $12.45... .  116  10 

Sloan  &  Harrison:  alterations,  labour  $103.50,  sundry  $139.95 . . .  243  45 

Speck,  Geo.  R.:  locks,  keys,  etc .  107  75 

Victoria  Tungsten  Lamp  Co.:  250  lamps .  121  10 

Westminster  Woodworking  Co.:  cabinet  $80,  sundry  $6.40 .  86  40 

Williams,  L.:  20  cords  wood  at  $4 .  80  00 

Brass  grill,  $26.50,  ladder  $11.20,  lawn  mower  $15;  2  brl.  dust  bane  $20.  sundry  $29.85. . . .  102  55 

North  Vancouver  Public  Bldg.  ($1 ,795  14) — 

Caretaker,  Jas.  Murray:  7  m.  at  $75,  10  d.  at  $70  per  m.  $22.58 .  547  5$ 

B  C.  Electric  Ry.  Co.:  light,  Apr.  1-Mar.  2,  2,119  k.w.  h.,  $182.55,  meter  $2.30,  sundry 

$11.90 . 196  75 

Dick,  Wm.  J.:  rent,  Apr  .-Sept.  6  m.  at  $100 .  600  00 

Lonsdale  Coal  &  Supp.  Co.:  10  t.  coal  at  $7.50 . 75  0!) 

North  Vancouver  Cartage  Co.:  10  t.  coal  at  $8.50,  sundry  $2.10 .  87  10 

North  Vancouver  City:  water,  1  y.  to  June  30,  1914 . 9  60 

Office  Specialty  M’fg.  Co.:  bag  rack  $60,  sundry  $6.66 . 66  66 

Paine  &  McMillan:  wheelbarrow  $10,  fire  extinguisher  $54,  48  gal.  floor  oil  at  40c.,  3  cds. 

wood  at  $4.75,  sundry  $54.75 .  152  20 

Tungsten  lamps,  $47.50,  sundry  $12.75 .  60  25 

Ocean  Falls  Custom  House  ($140.47) — 

Goldie  &  McCulloch  Co.,  Ltd.:  safe  $100,  sundry  $31.27 .  131  27 

Cartage  and  freight .  9  20 

Okanagan  Landing  Post  Office  ($95.34) — 

Office' Specialty  M’fg.  Co.:  style  XXX  truck  $60,  freight  $35.34 .  95  34 

Port  Albcrni  Indian  Office  ($151 .35) — 

Bind,  A.  I.:  desk,  $36,  36  sq.  yds.  cork  linoleum  at  $1.50,  sundry  $9.45 .  99  45 

Office  Specialty  M’fg.  Co.:  steel  cabinet  $34,  sundry  $17.90 .  51  90 

Prince  Rupert  Public  Buildings  ($7,551.91)— 

Prince  Rupert  City:  light,  customs  office,  Apr.- Dec.,  1913,  $17.32;  post  office,  June  30,  1912, 

Dec.  31,  1913.  $552.93;  Pub.  Works  Office,  Apr.-Dec.,  1913,  $i5.56,  water,  1  y.,  $41.40  631  21 

Stephens,  M.  M.  &  C-o.:  rent  of  offices,  Nov.,  1912-Mar.,  1914,  4  m.  at  $25,  3  m.  at  $475, 

10  m.  at  $500 . 6,525  00 

Tite,  Geo.  D.:  roll  top  desk  $80,  1  cork  carpet,  45j  y.  $56  55,  chair  $15;  3  stools  at  $3,  3 

tables  $30,  5  arm  chairs  at  $2,  filing  cabinet  $25,  blind  $13.90,  sundry  $12.75 .  252  20 

Blackboard  $10,  painting  letter  boxes  $10,  sundry  $123.50 .  143  50 

Revelstokc  Public  Building  ($2,379.13)— 

Abraham  son,  O.  W.:  fittings  for  engineers’  office . . . , .  280  08 

Can.  Bank  of  Commerce:  rent,  12  in.  to  Dec.  16,  1913,  at  $50;  engineer’s  office,  Apr.-Jan., 

10rn.at$75 . ; . ; .  1,350  00 

Howson  &  Co.,  Ltd.:  furniture  for  engineers’  office,  desks,  cabinets,  etc .  687  55 

McLeod,  J.  &  Son:  painting  16  letter  boxes . 61  50 

Rossland  Public  Building  ($2,370.33)— 

Caretaker,  H.  McQuade:  12  m.  to  Mar.  31,  1914,  at  $50 .  600  00 

Boweott,  A.:  repairing  roof  and  porch . .  165  00 

Henderson’s  Livery:  81-38  t.  coal  at  $8,  sundry  $3 .  651  00 

Rossland  City:  water,  1  y.  to  Mar.  31,  1914,  79,751  gals.,  $51.45,  meter  $24 .  75  45 

Carried  forward . .  v . 1,131, 002  56 
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Brought  forward . ' . 1,131, 002  56 

Itossland  Public  Building — Concluded. 

Rossland,  W.  &  L.  ( 'o.:  light,  Mar.  1-Feb.  27,  1014,  11  m.  at  $60  (flat  rate),  extra  362  k.w.  h. 

$23.06,  meter  425,  sundry  $2.65 .  685  96 

Painting  letter  boxes,  $25,  cartage  $21, '1  cord  wood  $7,  155  lbs.  grate  casting  at  12c.,  floor 

oil $10,  lamps  $35.65,  sundry  $72.67 .  189  92 

Soda  Creek  Public  Building  ($13.75) — 

Legal  services,  F.  Cornwall,  Kamloops,  B.C . .  13  75 

Stikine  Indian  Office  ($20.85) — 

Storage  of  furniture .  20  85 

Telegraph  Creek  Public  Building  ($83.30) — 

Office  Specialty  M’fg.  Co.;  desk  $44,  5  chairs  $33,  freight  $6.30 .  83  30 

Union  Bay  Public  Building  ($77.13) — 

Coal,  8  t.  at  $5.50,  light,  Feb.,  $3.23,  sundry  $29.90 .  77  13 

Vancouver,  Burrard  Inlet  Imm.  Shed— 

C.  P.  Ry.  Co.:  rent  of  site . . . .  1  00 

Vancouver  Chinese  Detention  Shed  ($335.47)  — 

C.  P.  Ry.  Co.:  rent,  Apr.-Feb.,  11m.  at  $25,  16-13  t.  coal  at  $3.75 .  335  47 

Vancouver  Examining  Warehouse  ($2,338.90) — 

Caretaker,  T.  II.  Robson,  1  m.  at  $70,  1  at  $56,  5  at  $85;  engineer,  D.  H.  Coleman,  1  m. 

at  $47.66,  6  m.  at  $110 .  1,258  66 

B.C.  Electric  Ry.  Co.:  light,  Sept.  19-Jan.  29,  1914,  560  k.w.  h.  $43.92,  meter  60c.;  power, 

41  m.  at  $57 .  301  02 

Lang  Electric  Fixture  Co.:  100  lamps  at  34c.,  sundry  $23.70 . " .  57  70 

Martin,  Finlayson  &  Mather:  50  ft.  hose  at  65c.,  50  ft.  at  35c.;  sundry  $17.15;  (apparently 

overpaid  $35.75) .  132  90 

McDowell-Mouat  Coal  Co.:  62-708  t.  coal  at  $7.50 .  470  37 

Vancouver  City:  water,  Oct.  11-Mar.  5,  4,351  cu.  ft.,  $2.90,  meter  $7.50 .  10  40 

Weeks  Co.,  Ltd.:  5  cases  toilet  paper  at  $12,  sundry  75c .  60  75 

Wood,  $7,  sundry  $40 . 10 .  47  10 

Vancouver  Fruit  Inspectors’  Office  ($100) — 

Budd.  Olmstead  Co.,  Ltd.:  rent,  155  Water  St.,  Sept. -Dec.,  1913,  4  m.  at  $25 .  100  00 

Vancouver  Labour  Office  ($168.40) — 

B.  C.  Telephone  Co.,  Ltd.:  Rent  of  phone  Sey.  18541,  .July-Dee.,  1913,  6  m.  at  $3 .  18  00 

Office  Spec.  M’fg.  Co.:  2  desks  $83.75,  2  chairs  $17,  cabinet  $32.15,  base,  top  and  3  sections 

$17.50 .  150  40 

Vancouver  Old  Post  Office  ($7,240.54) — 

Caretaker,  A.  J.  Chisholm,  12  m.  at  $75,  cleaners,  J.  Dunsrnuir,  12  m.  at  $70,  Geo.  Small, 

6  m.  at  $70,  Jas.  Commeford,  6  m.  at  $70 .  2,580  00 

Elevatormen,  G.  Wilson,  12  m.  at  $65,  Jos.  Mulvaney,  12  m.  at  $70,  Fred  Pirrie,  9  m.  at 

$65,  Chas.  O’Keefe,  3  m.  at  $65 .  2,400  00 

B.  C.  Electric  Ry.  Co.:  light,  Feb.  27-Mar.  3,  1914,  5,688  k.w.  h.,  $182.05,  meter  $3.60. . . .  185  65 

Dixon  &  Murray:  labour  $127.95,  sundry  $77. 14 .  205  09 

Evans,  Coleman  &  Evans:  40-96  tons  coal  at  $7  50 .  307  25 

Great  Northern  Transfer  Co.:  33-38  tons  coal  at  $8 .  267  04 

Macdonald,  Marpole  Co.:  20- 15  tons  coal  at  $7  50 . 151  11 

Office  Specialty  Mfg.  Co.:  4  bases,  12  tops  and  15  sections  $273.45,  desk  $43.75,  chair 

$9.50,  3  banner  tables  $54  05,  cabinet  $51.75,  sundry  $26.11 .  458  61 

Terry  berry,  John:  scavenging,  12  m.  to  Feb.  28,  1914,  at  $10., . 120  00 

Vancouver  City:  water,  Feb.  21-Mar.  6,  62,897  cu.  ft.  $63.86,  meter  $13 .  76  86 

Vancouver  Gas  Co.:  gas,  Jan.  15,  1913-Apr.  15,  1914,  31  M.  cu.  ft.  $39.55,  meter  $3.50 .  43  05 

Webster-Hanna  Co.:  4  tables  at  S35,  2  cabinets  $24,  2  door  mats  at  $3,  91  yd.  cork 

linoleum  at  $1  25 .  283  75 

Case  toilet  paper  $7.75,  sundry  $154  38 .  162  1,3 

Vancouver  Post  Office  ($27,855.99) — 

Engineer,  D.  Inches:  12  m.  to  Mar.  31,  1914,  at  $95 .  1,140  00 

Cleaners,  to  Mar.  31, 1914:  M.  Churchill,  12  in.  at  $70,  T.  A.  Smith,  12  m.  at  $70,  F.  Patter¬ 
son,  1  m.  at  $24,  S.  March,  11  m.  at  $60,  1  m.  at  $36,  J.  Mulvanev,  12  m.  at  $70,  J. 

McCourt,  12  m.  at  $70 .  4,080  00 

Elevatormen,  to  Mar.  31,  1914:  W.  ,J.  Chisholm,  2  m.  at  $65,  P.  Kellar,  10  m.  at  $65, 

W.  O.  Williams,  1  m.  at  $20  30,  10  m.  at  $70 . . . .  1,500  30 

B.  C.  Electric  Ry.  Co.,  Ltd.:  light,  Feb.  26-Mar.  3,  1914,  96,421  k.w.  h.  $3,639.74, 
meter  $2,  power,  Mar.  2,  1913-Mar.  30,  1914,  12,211  k.w.  h.  $455  35,  meter  $2.25, 

supplies  $24 .  4,123.34 

Cudahy  Packing  Co.:  “Dutch  Cleanser’’, .5  brl.  at  $15,  4  at  $14.70 .  133  80 

Dixon  &  Murray:  cases  for  money  order  office  as  per  tender  $96,  labour  $439.30,  sundry 

$363  93 . . .  899  23 

E\anc,  Coleman  &  Evans:  2-938  tons  coal  at  $7.50,  3-012  tons  at  $6  50,  coal  (no  details 

supplied)  $811  47 .  853  10 

Great  Northern  Transfer  Co.:  coal,  160-64  tons  at  $8,  6-1  tons  at  $7 .  1,327  82 

Harris,  D.  E.:  rent,  Dec.  15-Jan.  15,  for  postal  purposes .  100  00 
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Vancouver  Post  Office — Concluded. 

Haskins  &  Elliot:  repairing  street  letter  boxes  $253,  sundry  $385.05 .  638  05 

Hastings,  T.  A.:  outlay  for  freight .  17$  27 

Hinton,  Geo.  C.  &  Co.:  electric  repairs,  labour,  $21.95;  sundry  $28.65 .  50  00 

Hutchings  Furniture  Co.:  desk  $105,  stamping  table  $90,  2  screens  $40,  2  curtains  $20, 

2  chairs  $30,  oak  stand  $10 .  295  00 

T.ang  Electric  Fixture  Co.:  tungsten  lamps,  500  at  34e.,  50  at  49c.;  labour  $13.60;  sundry 

$19  21 .  227  31 

Leek  &  Co.:  boiler  sections,  2  at  $67.65,  2  at  $60.56,  1  at  $67.15;  labour,  115  h.  at  $1.30, 

8  sacks  asbestos  at  $2.75,  sundry  $38 .83 . 1 .  533  90 

Lewis  &  Sills:  2  steel  mats,  1  at  $20.25,  1  at  $24.83,  sundry  $6 .  51  08 

Library  Bureau  of  Canada:  3  oak  sections  at  $37.50,  3  at  $17,  1  pr.  ends,  3  cornices  and  3 

bases  $44  50,  freight  $45  15 .  253  15 

Macdonald,  Marpole  Co.:  100-455  tons  coal  at  $7.50 .  753  39 

Martin,  Finlayson  &  Mather:  brl.  coal  oil  $10.65,  50  ft.  hose  $7.50,  8  gal.  floor  oil  at  75c. , 

sundry  $30.40. .  .  54  55 

M  aynard  Electric  Supply  Co.:  150  Mazda  lamps .  80  63 

McDowell-Mouat  Coal  Co.,  Ltd.:  coal,  24-063  tons  at  $7.50,  3-5  tons  at  $7 .  204  98 

Muir,  T.  H.  &  Co.:  313  lamps  at  45c.,  100  lamps  $37.50,  labour  $38.06,  sundry  $43.70 .  260  11 

North  Coast  Electric  Co.:  200  lamps  $75,  100  lamps  at  47c.,  cartage  $1 .  123  00 

Office  Specialty  Mfg.  Co.:  metallic  cases  as  per  contract  $6,090,  4  bookcases  $90,  7  filing 

cabinets  $332.50,  desk  $75,  chair  $22.50,  2  bases,  5  sections  and  2  tops  $86,  sundry  $11  6,707  00 

Otis-Fensom  Elevator  Co.:  repairs  to  elevator,  117|  h.  $88.30,  sundry  $36.55 .  124  85 

Patton,  Dr.  W.  D.:  medical  services .  55  00 

Rubenstein  Bros.:  2  brass  grills  $90,  sundry  $12.73 .  102  73 

Saniger,  A.:  painting  stonework .  50  00 

Stearman,  W.  C.:  2  doz.  mops  at  $6.60,  60  ft.  hose  $10.80,  2  bolts  cheese  cloth  $14  46, 

sundry  $152 . 05 . , .  190  51 

Terryberry,  John:  scavenging,  12  m.  to  Feb.  28,  at  $15 .  180  00 

Thomson  Stationery  Co.:  4  cases  toilet  paper  at  $20. . . '. .  80  00 

Turner,  T.  W.:  “Dustbane”,  brl.  at  $10.75,  2  at  $12,  5  at  $9,  450  lb.  “So-clean”  at  3c., 

brl.  coal  oil  $12.30,  sundry  $14.50 . 120  05 

Vancouver  City:  water,  Feb.  20-Mar.  5,  1914,  325,388  gal.  $295  03,  meter  $24 .  319  03 

Victoria  Tungsten  Lamp  Co.:  tungsten  lamps,  100  at  48c.,  100  at  44c.,  sundry  50c .  92  50 

Webster-Hanna  Co.:  3  rugs  $145,  5  desks  $665,  15  chairs  $153,  sundry  $98 .  1,061  00 

Weeks  &  Co.:  16  wire  screens  at  $3,  labour  $283.25,  sundry  $127.33 .  458  58 

Wilson,  D.  H.:  rent  of  2238  Granville  St.  for  Xmas  business .  70  00 

Wood,  J.  B.:  window  cleaning,  Apr. -Sept .  50  00 

Cleaning  windows  $25,  2  carriage  clocks  at  $12,  2  brl.  “dustbane”  at  $10,  12  gal.  euehrclyp- 

tumat$2.50,  700  lb.  sweeping  powder  $16,  sundry  $138. 13 .  253-13 

Travel  and  outlay,  Wm.  Henderson .  80  00 

Vancouver  Postal  Station  “B”  ($7,474.58) — 

Caretaker,  Jas.  Robinson:  5  m.  at  $85,  2-76  m.  at  $70 .  618  23 

Bowes,  T.  W.  &  Co.:  28  window  shades .  84  00 

B.  C.  Electric  Ry.  Co.:  light,  Sept.  29-Mar.  4,  1914,  1,350  k.w.  h.  $103.22,  meter  $1 .30. .  104  52 

Brooks-Corning  Co.,  Ltd.:  3  filing  cabinets  at  $37,  3  catalogue  cabinets  at  $57.50,  3  storage 

cabinets  at  $42.80 .  411  90 

Dixon  &  Murray:  repairs,  etc.,  labour,  $194  85,  sundry  $105  14 .  299  99 

Great  Northern  Transfer  Co.:  27-45  tons  coal  at  $8 . 219  60 

Hamilton,  Mrs.  Robt.:  rent,  Apr.  15-Mar.  31,  1914,  11-5  m.  at  $265,  Sept.  1-Mar.  31,  1914, 

7  m.  at  $335 .  5,392  50 

Jarvis  Electric  Co.,  Ltd.:  2  brackets  at  $4  60,  labour  $8.25,  sundry  $37.72 .  55  17 

Lewis  &  Sills:  12  gal.  floor  oil  $11  50,  sundry  $40.38 .  51  88 

Vancouver  City:  water,  14, 199  gal.  $26  10,  meter  $8  50 .  34  60 

Table  $8  50,  lounge  $9,  scavenging  $20,  6-05  tons  coal  at  $7.50,  100  lamps  $38,  sundry, 

$81  31 . 202  19 

Vancouver  Postal  Station  “C”  ($2,317.83) — 

Caretaker,  J.  I).  Thomson:  12  m.  to  Mar.  31,  1914,  at  $70 .  840  00 

B.  C.  Electric  Ry.  Co.,  Ltd.:  light,  1  y.  to  Feb.  11,  1914,  936  k.w.  h.  $86.93,  meter  $4  40  91  33 

Hinton,  Geo.  C.  A  Co.:  electric  wiring,  etc.,  40  shades  $44,  labour,  140  h.  at  75c.,  sundry 

$151.25 .  300  25 

Winram,  P.:  rent,  1  v.  to  Mar.  31,  1914,  3  m.  at  $80,  9  m.  at  $90 .  1,050  00 

Painting  windows  $24,  sundry  $12.25 .  36  25 

Vancouver  Rented  Examining  Warehouse  ($3,471  21) — 

B.  C.  Electric  Ry.  Co.:  light,  Feb.  27-Mar.  2,  1914,  1,349  k.w  h.  $51.10,  meter  $3.00. .. .  54  70 

Great  Northern  Transfer  Co.:  18-59  tons  coal  at  $8 .  148  72 

Terrvberrv,  John:  scavenging,  12  m.  to  Feb.,  1914,  at  $10 .  120  00 

Turner,  C.‘  E.:  rent,  Apr.,  1913-Feb.,  1914,  9  m.  at  $2  75,  2  m.  at  $300 .  3,075  00 

Coal,  2-043  tons  at  $7  59,  sundry  $57  46 .  72  79 
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Vernon  Public  Building  ($1,737.71) — 

Caretaker,  C.  E.  Mohr:  12  m.  to  Mar.  31,  1914,  at  $70 .  840  00 

Neil  Crydcrman:  coal,  19  00  tons  at  $17,  1-715  tons  at  $11;  8  cds.  wood  at  $6;  sundry 

59c.  . ' .  391  35 

Vernon  City:  light.  Mar.  1-Jan.  31,  4,195  k.w.  h.  $331.29,  meter  $2.75;  water,  11  m.  to 

Feb.  28,  at  $3  75 . . .  375  29 

Garbage  burner  $8  50,  100  tungsten  lamps  at  34c.,  28  gal.  floor  oil  at  60c.,  1  brl.  dustbane 

$6,  sundry  $65  77 .  131  07 

Victoria  Caretaker’s  Quarters  ($122  70) — 

B  C.  Electric  Ry.  Co.:  light,  Mar.  7-Oct.  26,  Nov.  25-Feb.  24,  281  k.w.  h.  $24.95,  meter 

$2.40 . 27  35 

Painter,  J.  E.  &  Son:  7  loads  wood  at  $8,  1  ton  coal  at  $8 .  64  00 

Victoria  City:  water,  Mar.  1-Apr.  14,  1914,  44,625  gal .  15  35 

Coal,  2  tons  at  $8 .  16  00 

Victoria  Engineer’s  Office  (SI.  179  55)— 

Cross  &  Co.:  rent,  July,  1913-Feb.,  1914,  2  m.  at  $110,  6  m.  at  $150 .  1, 120  00 

Dickson  &  Howes:  storage  cabinet .  59  00 

Light,  Jan.  30-Feb.  27 .  55 

Victoria  Fumigating  Plant  ($7.50) — 

C.  P.  Ry.  Co.:  rent,  Jan. -Mar.,  1914 . . .  7  50 

Victoria  Immigration  Detention  Hospital  ($1.429.93) — 

B.C.  Electric  Ry.  Co.: light,  to  Mar.  4, 1914,  3,851  k.w.  h.  $285.35,  meter  $2 . 40,  supplies  $2  289  75 

Hall  &  Walker:  83  tons  coal  at  $7  59 .  622  50 

Hayward  &  Dods:  labour,  70|  h.  at  90c.,  sundry  $20.98 .  84  43 

Mackay  it  Gillespie,  Ltd.:  coal,  3  tons  at  $8,  3  at  $7.50;  3  loads  wood  at  $15 .  91  50 

Painter,  J.  E.  &  Son:  3  tons  coal  at  $8,  12  loads  wood  at  $8 .  120  00 

Victoria  City:  water,  Mar.  15,  1913-Mar.  20,  1914,  496,875  gal.  $103.70,  meter  $12 .  115  70 

Lamps  $15  70,  2  cords  wood  $15,  scavenging  $45,  sundry  $30.35 .  106  05 

Victoria  Observatory  ($60.82) — 

B.  C.  Electric  Ry.  Co.:  lighting  and  power  connection .  60  82 

Victoria  Old  Custom  House  ($1,545  68) — 

Caretakers,  at  $60  per  m.:  Geo.  Lyall,  8  m.,  E.  J.  Baynetine,  4  m.  to  Mar.  31,  1914 .  720  00 

B.  C.  Electric  Ry.  Co.:  light,  Mar.  3-Mar.  4,  1914,  2,079  k.w.  h.  $157.50,  meter  $2.40 —  159  90 

Hall  &  Walker:  7  tons  coal  at  $7.50 .  52  50 

Hayward  &  Dods:  repairs,  labour,  $64.05,  sundry  $43.59 .  107  64 

Kirk  &  Co.:  27  tons  coal  at  $7  50 .  202  50 

Smith,  J.:  scavenging,  11  m .  99  00 

Victoria  City:  water,  Apr.  19-Mar.  21,  1914,  86,250  gal.  $22.20,  meter  $3 .  25  20 

Victoria  Gas  Co.:  gas,  Mar.  1-Apr.  1;  lamps,  13  m.  at  70c.,  extra  6  M  cu.  ft.  $10  55,  meter 

$3.25,  sundry  $1 . *. .  23  90 

Wood,  5  loads  at  $8,  2  at  $7 . 50,  150  ft.  wire  rope  at  4c.,  chimney  cleaning  $6,  dustbane  $10, 

sundry  $78.04 . .*....  155  04 

Victoria  Old  Post  Office  ($2,598.95) — 

Caretaker,  W.  G.  Bowden:  12  m.  to  Mar.  31,  1914,  at  $20 .  240  00 

B.  C.  Electric  Ry.  Co.:  light,  Apr.  7-Mar.  6,  1914,  451  k.w.  h.  $37.30,  meter  $1.80,  supplies 

13  42  jo 

Hammond,  John:  alterations  as  per  tenders  $1, 234  50,  extra  $119.45 .  1,353  95 

Powell,  Geo.  &  Sons:  2  heaters  $12  50,  $25,  ladder  $2.85,  sundry  $23.70 .  64  05 

Spencer,  David:  144  yd.  linoleum  at  $1  35,  40  sq.  cork  at  $1 .35,  sundry  $61 .45 .  309  85 

Victoria  Book  and  Stationery  Co.:  1  case  toilet  paper  $7.50,  2  steel  cabinets  $92,  2  desks 

$72  50,  table  $25,  2  chairs  $28,  5  sections,  1  top  and  1  base  $104.65,  sundry  $13.60 .  343  25 

Victoria  City:  water,  Mar.  19-Mar.  21,  1914,  446,875  gal.  $96.25;  meter  $3 .  99  25 

Coal,  3  tons  at  $8,  2  washstands  $20,  2  screens  $14,  100  lamps  $43.50,  sundry  $45 .  146  50 

Victoria  Public  Building  ($19,917.28) — 

Caretakers,  to  Mar.  31,  1914:  Wm.  McKay,  12  m.  at  $85,  John  Drummond,  7  m.  at  $80, 

Albert  Ward,  5  m.  at  $80 .  1,980  00 

Cleaners,  to  Mar.  31,  1914:  A.  R.  Berry  $70,  P.  Dryborough  $840,  W.  J.  Gower  $840, 

J.  Harris  $630,  A.  II.  Walker  $70,  R.  Winder  $140 .  2,590  00 

Elevatormen,  to  Mar.  31,  1914:  Wm.  Alderton,  8  m.  at  $05,  Frank  Catteral,  4  m..at  $65. .  780  00 

Firemen,  to  Mar.  31,  1914:  John  Cragg,  12  m.  at  $70,  Wm.  Dick,  12  m.  at  $70,  Tlios. 

Fuller,  1  m.  at  $45.20,  7  m.at$70 .  2,215  20 

Mos.-enger:  D.  MeLachlin,  4  m.  at  $50 .  200  00 

B.C.  Electric  Ry.  Co.:  light,  Mar.  2,  1913-Apr.  3,  1914,  52,624  k.  w.  h.  $2,486.89,  meter 

$6.60,  power,  13  m.  to  Apr.  3,  1914  $130 .  .  2,623  49 

B.C.  Telephone  Co.:  rent  of  telephone  No.  173,  Jan.,  1913-June,  1914,  $72,  No.  107,  Jan., 

1913-June.  1914,  $5-1 .  126  00 

Cookson,  C.  M.:  labour  $38.65,  sundry  $23.40 .  62  05 

Hall  &  Walker:  108  tons  coal  at  $7.50 .  810  00 

Hastings,  Thos.,  freight .  74  97 

Hawkins  &  Hayward,  300  Mazda  lamps .  130  50 
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Victoria  Public  Building — Concluded. 

Hinton  Electric  Co.,  Ltd.:  installing  electric  decorations  as  per  tender  $780,  heater 

$22.50,  labour  $162.11,  sundry  $125.40 .  1,090  01 

Hinton’s:  125  Mazda  lamps  at  40c.,  labour  39  h.  at  75c.,  sundry  $41.56 .  120  81 

James  Bay  Window  Cleaners:  window  cleaning  as  per  agreements .  120  00 

Kirk  &  Co.:  coal,  78  tons  at  $7.50,  13  tons  at  $6.65 .  671  40 

Muir,  T.  H.  &  Co.:  tungsten  lamps,  300  at  45c.,  freight  50c .  135  50 

Office  Specialty  Mfg.  Co.:  steel  lockers,  55  at  $8.45,  2  tops,  20  sections  and  3  bases  $423.45, 

5  desks  $302.20,  10  chairs  $157.05,  6  trucks  $178.20,  3  cabinets  at  $34,  2  tables  $57.50, 

freight  $220.65,  sundry  $143.15 .  2,048  95 

Otis-Fensom  Elevator  Co.:  labour  $197.40,  sundry  $130.85 .  328  25 

Painter,  J.  E.  &  Son:  wood,  8  loads  at  $8  .  64  00 

Powell,  Geo.  &  Sons:  1  doz.  feather  dusters  $9,  100  ft.  hose  $18,  sundry  $31.40 .  58  40 

Rhodes,  Cecil:  decorating  post  office  for  carnival  Aveek  as  per  tender .  700  00 

Rubenstein  Bros.:  7  brass  grills  $152,  sundry  $10.50 .  162  50 

Smith,  J.:  scavenger  work,  May-Feb.,  10  m.  at  $9,  overpaid  in  Jan.  $9 .  99  00 

Spencer,  David:  cork  linoleum,  23  yd.  at  $1.35,  rug  $27.50,  6  stools  $9,  sundry  $26.85.  ...  94  40 

Victoria  Book  &  Stationery  Co.,  Ltd.:  8  desks  $281.55,  15  chairs  $86,  2  tops,  4  sections 
2  bases,  $70.40,  filing  cabinet,  $51.50,  3  tables  $42,  toilet  paper,  3  cases  at  $8.50, 

sundry  $30 . .  586  95 

Victoria  City:  water,  1  y.  to  Mar.  19,  1914,  231,230  gal.  $51.05,  meter  $18;  sewer  taxes, 

1910-1913,  $103.44;  cluster  lighting  on  street,  installing  $867.10,  maintenance  for  1913, 

162  ft.  at  12c .  1,059  03 

Victoria  Gas  Co.:  gas,  13  m.  to  Apr.  1,  1914,  243  cu.  ft.  $42.70,  meter  $3.25,  lamp  main¬ 
tenance,  13  m.  at  30c .  49  85 

Waites,  G.  F.:  repairing  letter  boxes  $277.05,  safe  $12.75;  sundry  $19.20 .  309  00 

Webster,  Hanna  Co.,  Ltd.:  desk  $82,  chair  $18 .  100  00 

Wiggins,  A.  F.:  cleaning  gutters,  painting,  etc .  59  00 

Wood,  6  cords  at  $7.50,  coal,  2  tons  at  $7.50,  24  lamps  at  $1,  2  tables  $52,  painting  room  $35, 

towel  service  $22.50,  1  brl.  dustbane  $10,  sundry  $264.52 .  468  02 

Victoria  Temporary  Examining  Warehouse  ($9,845.33) — 

B.C.  Electric. Ry.  Co.:  light  to  Mar.  1914,  4,543  k.  aat.  h.  $192.64,  meter  $4.20;  supplies 

50c.;  power,  13  m.  at  $6,  3  m.  at  $3 .  284  34 

Hammond,  John:  alterations,  labour  $843.45,  sundry  $632.04 .  1,475  49 

Hawkins  &  Hayward,  200  lamps  $87,  sundry  $8.35 .  95  35 

Hinton  Electric  Co.,  Ltd.:  labour,  $35.10;  sundry,  $36.75 .  71  85 

Kirk  &  Co.:  coal,  5  tons  at  $7.50,  5  tons  at  $6.65 .  70  75 

McDermott,  A.  J.  C.:  rent,  15  m.  to  Mar.  31,  1914  at  $500 .  7,500  00 

Smith,  J.:  scavenger  \\mrk,  11  m .  55  00 

Spencer,  David:  linoleum,  19|  yd.  at  $1.25,  brooms,  5  at  $3.50,  sundry  $24.45 .  66  35 

Victoria  City:  water,  1  y.  to  Mar.  21,  1914,  68,750  gal.  $19.50,  meter  $3 .  22  50 

Victoria  Gas  Co.:  gas,  1  y.  to  Mar.  2, 1914,  233  cu.  ft.  $32.80,  meter,  $3,  2  heaters  $29.60 -  65  40 

Webster-Hanna  Co.,  Ltd  :  desk  $50.25,  4  chairs  $43 .  93  25 

Waxine,  2  brl.  at  $7.50,  sundry  $30.05 . 45  05 

White  Rock  Public  Building:  Gilday  &  Montfort:  coal,  5  tons  at  $6.75;  duty,  $2.65 .  36  40 

Williams  Head  Quarantine  Station  ($4,465.01) — 

Canadian  Pacific  Railway  Co.:  rent  of  fumigating  machine,  Sept.-Dee.,  4  m.  at  $2.50, ...  10  00 

Kingham,  J.  &  Co.:  coal,  294-35  tor  s  at  $5.75 .  1,692  51 

Kirk  &  Company,  coal,  345  04  tons  at  $6.50;  unloading,  $189.85 .  2,432  50 

Weir,  T.  F.:  wood,  55  cords  at  $6 .  330  00 

British  Columbia  Buildings  Generally  ($1,369.51) — 

Travel  and  outlay:  Wm.  Henderson,  $789.56;  Chas.  H.  Hunter,  $10;  W.  F.  Tcetzel, 

$305.40 .  1,104  96 

Small  payments:  51  rubber  stamps,  $16.75;  sundries,  $5.85 .  22  60 

King’s  Printer,  $126.49;  Stationery  Office,  $115.46 .  241  95 

Dominion  Buildings  Generally  ($10,154.77) — 

Colville,  W.  K.  &  Son:  freight,  $40;  cartage,  $27 .  67  00 

Grand  Trunk  Railway  System:  freight .  1  90 

Hastings,  Thos.  A.,  outlay  for  freight  etc .  116  32 

Office  Specialty  Mfg.  Co.:  letter  carrier’s  sorting  cases,  25  at  $16;  stools,  100  at  $3.50; 

100  hods,  $200 . 950  00 

Rubenstein  Bros.  500  enamelled  signs  lettered  in  French  and  English.  $125;  500  signs 

lettered  in  English,  $90;  sundry,  $2.44 .  217  44 

Schell,  J.  T.  Co.:  supplying  139  sorting  cases  to  p.  o.  dept.,  $5,601;  freight,  $135.58 .  5,736  58 

King’s  Printer,  $446.16;  advertising,  $2,619.37 .  3,065  53 

Detailed  with  Ottawa  Buildings,  PoAver . (Page  V — 122)  10,023  72 

Detailed  with  OttaAva  Buildings,  Rents . (Page  V — 123)  290,336  95 

Detailed  with  1912-13  (Page  V — 196) .  45  97 


Total 


1,538,255  17 
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Dominion  Buildings:  Maintenance— Continued.  $  eta. 

Total  of  detail .  1,538,255  17 

Less,  charged  to: — 


Fort  William  and  Port  Arthur  Harbour  and  River  Improvements. (  “  Yr —  23)  55  00 

Firnrl  nriiur  On+onA  onrl  OnoKon  (  TT OK)  90  f\Ci 


Harbours  and  Rivers  Generally,  Prince  Edward  Island . (  “  V — 224)  34  00 


Harbours  and  Rivers  Generally,  Quebec . (  “  V — 255)  120  25 


Harbours  and  Rivers  Generally,  Manitoba . (  “  V — 277)  58  50 

Quebec,  Harbour  Improvements . (  “  V —  24)  175  00  566  72 


Total,  as  given  in  summary . 1,537,688  45 


Dominion  Immigration  Buildings:  Maintenance. 

Halifax  Immigration  Building  ($1,571.74) — 

Bateman,  G.  C.,  repairs,  $73;  Farquhar  Bros.,  sundry  repairs,  $120.46 .  193  46 

Carmichael,  C.  &  Son:  938  ft.  lumber,  $18.93;  labour  $41 .60,  sundry  $10  42 .  70  95 

Nova  Scotia  Furnishing  Co.:  furniture  $144.15;  694  y.  linoleum,  etc.,  $692.62;  79  rubber 

treads  $79 . . . . .  915  77 

Roche,  D.:  painting  exterior  of  hospital .  275  00 

Labour,  $36  23;  freight  $27.72;  sundry  $52.61 .  116  56 

North  Sydney  Immigration  Building:  office  furniture  $47  55;  repairs  $6.16;  sundry  $12.30..  66  01 

Windsor  Immigration  Office  ($166.35) — 

Curry,  W.  H.,  Co.:  cabinet  $37.25;  5  chairs  $30;  desk  $28;  sundry  $33.50 .  128  75 

Windsor  Dry  Goods  C'o.:  rug  $28;  oilcloth  $9  60.. .  37  60 

Fredericton  Immigration  Office:  asbestos  covering  $33.70;  labour  $9.38;  sundry  $7.10 .  50  18 

St.  John  Immigration  Buildings  ($2,217  25) — 

Belyea,  J.  M.:  concrete  foundation  for  boilers,  etc.,  $150;  mudsills  and  new  posts  $35; 

repairing  sewer  $37.50;  sundry  $17.32 .  239  82 

Codner,  H.:  installing  2  new  boilers  in  old  building  $800;  installing  boiler,  etc.,  in  hospital 

$150;  plumbing  repairs  $37. 80 .  987  80 

Eddleston,  F.  W.:  painting  interior  $455;  glazing  $26 .15 .  481  15 

Paul,  E.  W.,  painting  exterior  $238;  Retallick,  R.,  repairs  $59.92 .  297  92 

Cartage  $25;  floor  dressing  $20.93;  advertising  $44  99;  labour  $22.50;  refrigerator  $38.50; 

sundry  $58. 64 .  210  56 

Montreal  Immigration  Buildings  ($180.41) — 

Major  &  Co.:  repairing  stairs  and  floors  in  office . .  50  00 

Euehrelyptum  $17.50;  plumbing  $56.63;  cabinet  section  $25;  sweeping  compound  $17.38; 

sundry  $23  90 . . . .  130  41 

Peribonka  Immigration  Building:  oil,  etc .  3  75 

Quebec  Immigration  Buildings  ($3,016.97) — 

Barbeau,  N.:  repairing  hospital  roof:  2,200  lb.  paper  $50;  3,300  lb.  pitch  $33;  28  sacks  as¬ 
phalt  $38;  labour  $96;  sundry  $61 .  278  00 

Casgrain,  L.  C.  A.,  6  fire  extinguishers  $59  40;  Chinic  Co.,  hardware  $133.91 .  193  31 

Deslauriers,  Ad.;  labour  $241.33;  timber  $81.21;  sundry  $103.67 .  426  21 

Giguere  Co.,  sundry  plumbing  $299  25;  Terreau  &  Racine,  hardware  $67.25 .  366  50 

Gravel  &  Co.;  3  fans  $78;  labour  $23.50:  sundry  $111.62 .  213  12 

Jobin  &  Frere:  skylight  $190;  labour  $257.70;  cartage  $28.25;  sundry  $139.84 .  615  79 

Leclerc  &  Co.:  5  grills  $95;  repairs,  etc.,  $21  75 . .' .  116  75 

Marceau  &  Co.:  linoleum  laid  $58  95;  carpet  $16  25;  rug  $39 .  114  20 

Noel,  P.:  cesspool  $51  50;  guard  chain  $50;  tank  $28.50;  sundry  plumbing  $281.21 _  411  21 

Valliere,  Ed.:  chairs,  6  at  $7,  3  at  $15  50;  3  desks  $96 .  184  50 

Cartage  $29.36;  cooler  $8.75;  sundry  $59.27 .  97  38 

Roberval  Immigration  Building:  plumbing  S3  90;  sundry  $6  05  .  9  95 

Cobourg  Immigration  Office:  3  chairs  $14.25;  desk  $38;  stove  $10 .  62  25 

Gore  Bay  Immigration  Office:  stove .  5  00 

London  Immigration  Office:  wiring  office .  13  81 

Port  Arthur  Immigration  Buildings:  ladders  $17.50;  flag-pole  $35;  bed  $6.50;  sundry  $20.02. .  79  02 

Sarnia  Immigration  Office:  typewriter  desk .  34  50 

Sault  Ste.  Marie  Immigration  Office:  typewriter  desk .  25  00 

Toronto  Immigration  Office,  8  6— ft .  seats  $66;  desk  $10;  cabinet  $41.10;  sundry  $12.20 .  129  30 

Brandon  Immigration  Buildings  ($465  42) — 

Hayward  &  Miller:  decorating  building,  glazing,  etc . . . .  332  75 

Yates,  J.  E.:  putting  in  flues  and  packing  radiators  $100;  repairing  leaks,  etc.,  $32.67. ....  132  67 

Emerson  Immigration  Hall:  4  storm  doors  $11;  sundry  $1 .  12  00 

Winnipeg  Immigration  Buildings  ($5,065  25) — 

Anderson,  S.,  painting,  etc.,  $50;  Grose,  W.  T.,  20  steel  lockers  $300 .  350  00 

Beairsto  Plumbing  Co.:  excavating  sewer  and  pumping  $360.25:  installing  sewer  $293; 

repairing  boilers  and  sundry  plumbing  $1,824  01 .  2,477  26 


Carried  forward .  10,936  17 
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Dominion  Immigration  Buildings:  Maintenance — Concluded.  $  cts. 

Brought  forward .  10,936  17 

Winnipeg  Immigration  Building — Concluded. 

Chamberlin  Metal  Weather  Strip:  installing  weather  strip .  188  00 

Featherstonhaugh,  A.  F.:  heater  SI 5:  range  $65;  sundry  $6.05 .  86  05 

Hood,  W.  J.:  2  counters  at  Union  Depot  Office  $396;  sundry  $15.70 .  411  70 

Mainer  Electric  Co.,  wiring,  etc.  $70  94;  Pickles,  J.,  repairing  31  awnings,  $89.05 .  159  99 

Office  Specialty  Co.:  steel  cabinets,  one  $55,  one  $37.40,  3  at  $30,  one  $29  70;  8  chairs  $71; 

5  desks  $165;  freight  $38.70;  locker  $38.50;  table  $25.25;  sundry  $5 .  555  55 

Robinson  &  Co.:  27‘,  y.  carpet  $40;  658  window  shades  $369.20;  2  rugs  $15;  sundry  $14  50. .  438  70 

Western  Supply  Co.:  14  bedsteads  and  springs  $112;  8  chairs  $6;  2  tables  $10 .  128  00 

Wyatt,  A.  E.,  base-burner  $65;  stove  $21;  sundry  $18.90 .  104  90 

Sweeping  chimneys  $27.40:  2  stoves  $35  50;  sundry  $102.20 .  165  10 

Maple  Creek:  Meneley,  A.  A.:  lumber  $52.68;  sundry  $3.30 .  55  98 

Moosejaw  Immigration  Hall:  papering  room  $14;  plumbing  $8.95 .  22  95 

North  Battleford  Immigration  Hall:  painting  $10;  plumbing  $13.10 .  23  10 

Prince  Albert:  12  chairs  $9;  2  doors  $10,  14  screens  $22 .  41  00 

Regina  Immigration  Building:  sundry  repairs .  58  20 

Saskatoon  Immigration  Hall:  sundry  plumbing .  15  75 

Tisdale  Immigration  Flail:  coal  heater  and  pipes . > .  22  50 

Unity  Immigration  Hall:  hardware .  2  30 

Wadena  Immigration  Hall  ($187  45) — 

Jenkins,  W.  E.:  8  beds  and  springs  $60;  12  chairs  $7  .  SO;  2  tables  $14 .  81  80 

Mooney,  J.  A.:  base  burner  $45;  range  $55;  sundry  $5.65 . 105  65 

Wilkie  Immigration  Hall:  work  and  material  for  fence .  18  00 

Athabasca  Immigration  Building  ($141 .50) — 

Athabasca  Hardware  Co.:  8  beds  and  springs  $96;  18  chairs  $13.50;  2  tables  $12. . .  .• .  121  50 

Gautschi,  O.:  filling  in,  and  making  roadway .  20  00 

Calgary  Immigration  Hall  ($180.04) — 

Brocklebanlc,  R.  A.:  labour  $18.70;  lumber,  etc.,  $33.21 .  51  91 

Clarke,  Wm.:  oiling  floors  $78  40;  painting,  moulding,  etc.,  $18  70  . .  97  10 

Cartage  $16  70;  floor  oil  $4  75;  sundry  $9  58 .  31  03 

Edmonton  Immigration  Hall  ($590  31) — 

Freeze  &  Dobbin,  plumbing  $61.40;  Pheasey  &  Batson,  doors  and  screens  $60 .  121  40 

Karran,  A.  H.:  new  floors,  oiling,  altering  counters,  etc.,  $275;  sundry  repairs  $85.74 .  360  74 

Electrical  repairs  $39  32;  repairing  roof  $16.40;  sundry  $52  45 .  108  17 

Edson  Immigration  Hall:  glazing .  1  80 

Lethbridge  Immigration  Hall  ($202.87) — 

Stubbs,  T.:  carpenter  work  $64;  flag  pole  $16:  lumber  $17.25,  sundry  $21  55 .  118  80 

Glazing  $8  40;  painting  kitchen  $16;  repairs,  etc.,  $44  40;  superintendence  $15.27 .  84  07 

Medicine  Hat  Immigration  Building:  linoleum  $5;  range,  pipes,  etc.,  $29.83;  sundry  $4.40 -  39  23 

Vtratheona  Immigration  Hall:  25  blinds .  11  00 

Segreville  Immigration  Building  ($291  77) — 

Gurney  &  St.  Germain:  range  $45;  hardware  $20. 10 .  65  10 

Hayward  Co.',  lumber,  etc.,  $80.67;  Rennie,  R.,  labour  $72  50 .  153  17 

Vegreville  Furniture  Co.:  6  beds  $34  50;  12  chairs  $9;  2  tables  $15  .  58  50 

Building  chimney  $10;  chimney  stack  $5 .  15  00 

Vermilion  Immigration  Building  ($368 .50) — 

Alberta  Western  Lumber  Co.:  papering  caretakers’  quarters .  74  00 

McCrea,  W.  E.:  painting  building,  erecting  fence  and  flagpole  and  cutting  two  archways, 

etc . .  238  00 

Eight  springs  $32;  repairing  chimney  $15;  sundry  $9  50 . \ .  56  50 

Viking  Immigration  Hall:  cot  $2  50;  table  $4  . 6  50 

Vancouver  Immigration  Buildings:  4  cases  $13.80;  chair  $8.75;  2  clocks  $28 .75;  desk  $42  50. . . .  93  80 

Victoria  Immigration  Halls  ($429.83) — 

Cookson  Plumbing  Co.:  sun'dry  plumbing  repairs .  61  04 

Simpson,  Jus.:  care  of  grounds,  Apr.-Oct.  $176  50;  Smith,  J.,  scavenging  $54 .  230  50 

Filter,  $20:  plumbing,  $28  90;  sundry  $89.39 .  138  29 

White  Rock  Immigration  Building:  desk  and  6  chairs  $45;  heater  $25;  sundry  $4.20 .  74  20 

Advertising  $40;  King’s  Printer  $21.72 .  61  72 


Total,  carried  to  page  V-2 .  16, 114  46 


Dominion  Quarantine  Stations:  Maintenance. 

Chatham,  N.  B.  ($600)— 

England,  Q.,  steps  $25;  McLean,  A.  C.,  No.  3  boiler  $240 .  265  00 

Walsh,  W.  A  R.:  alterations  in  house,  painting,  etc.,  $325;  cement  work  $10 .  335  00 

Williams  Head:  Reid,  J.  D.:  care  of  pipe  line,  yr.  to  Mar.  1914 .  180  00 


Total,  carried  to  page  V-2 .  780  00 
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Yukon  Public  Buildings:  Repairs,  Fuel,  Light,  etc.  $  cts. 

Carcross  Post  Office — 

Brown,  H.  E.,  gasolene  S2S;  Yansomer,  C.,  10  cords  wood  $85 .  113  00 

Dawson  Administration  Building — 

Caretaker,  J.  A.  Murphy,  yr.,  $2, 160;  nightman,  J.  A.  Craig,  yr.,  $2,160 .  *  4,320  00 

Charmen:  C.  Corbcil,  yr.,  $1,920;  J.  B.  Deslauriers,  yr.,  $1,920 .  3,840  00 

Labourers  $2,987-25;  repairing  foundations,  etc.,  $2,088.75 .  5,076  00 

In  lieu  of  holidays:  J.  Boutin  $152.54;  S.  S.  Comee  $278.78;  J.  Pelland  $188.30 .  619  68 

Cascade  Laundry,  laundry  work  $58.10;  Kaiser,  C.,  hardware  $127.20 .  185  30 

Chisholm  Bros.,  224-34  cords  wood,  $2,849.12;  Coates,  D.,  cartage  $94 .  2,943  12 

Cope  &  Son:  234  mazda  lights  $153.90;  Laumeister,  C.  E.,  ice,  11  m.  to  Jan.  $82.50 .  236  40 

Dawson  City  Water  &  Power  Co.:  water,  8  m.  to  Oct.  15,  1913,  $320;  sprinkling  lawn 

$53.25;  installing  2  in.  system  $225;  lire  hose,  500  ft.,  $300;  sundry  $12.50 .  910  75 

Dawson  Electric  Light  &  Power  Co.:  light,  Feb.  15,  1913,  to  Mar.  25,  1914,  6,705  k.w., 

$1,088.84,  meter  $3.50;  labour,  etc.,  $80.62 .  1,172  96 

Government  of  Yukon  Territory,  fire  protection,  5%  m.  to  Mar.,  1914,  $412.50;  water, 

5  m,  to  Mar.,  $250 . _ . ...... .  662  50 

Klondike  Thawing  Co.:  230  ft.  of  4  in.  casing  pipe  $144.90;  3  bales  oakum  $27;  sundry 

$228.57 . 400  47 

Lowe,  F.:  92  yd.  carpet  $161;  83  yd.  linoleum  $145.25;  sundry  $8 .  •  314  25 

Milne,  T.:  painting  exterior  $1,432.50;  finishing  interior,  first  floor,  $1,432.50,  second 

$1,432;  sundry  $200 .  4,497  00 

Robertson  &  Hackett:  1.500  ft.  cedar  $72;  sundry  $6 .  78  00 

Scougale  Co.,  supplies  $57.33;  Yukon  Saw-Mills,  8,503  ft.  lumber  $434.50 .  491  83 

Smith,  D  A.:  63  yd.  carpet  $173.25;  curtains  $15;  rugs,  etc.,  $20.50.. . . .- .  208  75 

Spence,  J.  N.:  lime  $22.50;  pcarline  $25.75;  sundry  $104.90. .  / .  153  15 

Yukon  Sheet  Metal  Works:  laying  sewer,  putting  in  flush  closets,  etc.,  $954;  sundry 

plumbing  $318.70 .  1,272  70 

Wood,  120  cords:  H.  Francis  $134.75;  D.  Godin  $1,453.82 .  1,588  57 

Grass  seed  $24;  advertising  $33.20;  taking  levels  for  sewer  $25;  water  service,  Oct.-Nov., 

1913,  $12;  sundry  $231 .  325  20 

Dawson  Carpenter  Shop:  hardware  $22.65;  lumber  $19.20  wood  $62 .  103  85 

Dawson  Commissioner’s  Residence — 

Caretaker,  N.  P.  McDonald:  yr.  to  Mar.  $1,920,  overtime  $22.50 .  1,942  50 

Carpenters  $570;  charwomen  $1,225;  labourers  $645.75 . 2,440  75 

Billings,  G.  W.,  cartage  $104.50;  Chisholm  Bros.,  104  cords  wood  $1,320.93 .  1,425  43 

Canadian  Handicrafts  Guild:  rug  $25;  leather  bag  $16.50;  visitor’s  book  $15;  sundry 

$99.90 .  156  40 

Carlin,  W.  D.:  73-9  cords  wood  $1,087.34;  cartage  $215.50 .  1,302  84 

Cascade  Laundry,  laundry  work,  yr.  to  Mar.,  1914 .  50  40 

Ceramics,  Ltd.:  4  two-light  brackets  and  shades  $70;  sundry  $127.30 .  197  30 

Churchward,  G.  S.:  14  flower  pots  $17;  stove  $10;  tinware  $43 .  70  00 

Coates,  D.,  cartage  $104.50;  Encyclopedia  Britannica,  full  morocco  set  $239.20 .  343  70 

Dawson  City  Water  &  Power  Co.:  water,  8  m.  to  Oct.,  1913,  $281.75;  lawn  sprinkling 

$13.25 .  295  00 

Dawson  Electric  Light  &  Power  Co.:  light,  Feb.  15,  1913,  to  Mar.  25,  1914,  $596.29,  meter 

$6.50;  repairs,  etc.,  $152.72 .  755  51 

Downer,  H.  G.,  plumbing  repairs  $325.39;  Jeanneret,  C.,  vases,  etc.,  $66 .  391  39 

Drecr,  II.  A.:  cannas  $17;  roses  $46.55;  sundry  $56.96;  express  $88 . 10 .  208  61 

Dugas,  C.  A.:  bureau  and  washstand  $50;  chair  $30;  clock  $20;  desk  $20 .  120  00 

Ellis  A  Simmons,  china  ware,  etc.,  $99;  Henderson,  P.,  bulbs,  etc.,  $101.80 .  200  80 

Gaskell  Co.,  books,  etc.,  $63.60;  Laumeister,  C.  E.,  ice,  11  m.  to  Jan.,  $82.50 .  146  10 

Godin,  D.:  114-95  cords  wood  $1,548.07;  15  loads  sawdust  $75 .  1,623  07 

Government  of  Yukon  Territorv:  fire  protection,  51  m.  to  Mar.,  $412.50;  water,  5  m  to 

Mar.,  $250;  7,165  ft.  lumber  $322.43  984  93 

Huggett  Co.:  mahogany  writing  desk  $111;  sundry  $37.62 .  148  62 

Klondike  Thawing  Co.:  army  range  $250;  4  doors  $24;  10  windows  $70;  sundry  $285.68; 

less  for  old  range  $20. .  609  68 

Lowe,  F.:  2  chairs  $28;  5  doz.  glasses  $22.50;  62|  yd.. linoleum  $109.08;  sundry  $218.25. .  377  83 

Milne,  T.:  49  yd.  burlap  $32.75;  13  gal.  oil  $26;  paper  $206.25;  28  gal.  paint  $140;  8J  gal. 

varnish  $51;  labour  $1,271;  sundry  $225 .  1,952  00 

Paddock,  C.:  services,  yr.  to  Mar.,  1,530  h.  at  $1,  6  m.  at  $160 .  2,490  00 

Paddock,  C.  II.:  2,750  cans  $40;  duty  on  plants  $36.12;  sundry  $40.98 .  117  10 

Scougale  Co.:  curtains  $50;  20  bath  mats  $16.75;  sundry  $156.11 .  222  86 

Wells,  Fargo,  express,  etc.,  $54.15;  Yukon  Telephones,  exchange  $325,  repairs  $5 . 384  15 

Yukon  Saw-Mill:  12,650  ft.  lumber  $800.89;  sundry  $11.88 .  812  77 

Yukon  Sheet  Metal  Works:  650  lb.  galv.  iron  $71.50;  ISO  ft.  pipe  $67.20;  labour  $411.75; 

sundry  $94.80 .  645  25 

Advertising  $45.95;  excavating  cellar  $67.50;  desk  $35;  6  doz.  towels  $41.04;  repairing 

rugs,  curtains,  etc.,  $50;  removing  snow  $56.25;  sundry  $349.78 .  645  52 

Dawson  Court  House — 

Milne,  T.:  painting  exterior  of  building .  600  00 

Cartage  $39.50;  light  to  Mar.,  1914,  $18.22;  sundry  $7.50 .  65  22 


Carried  forward .  51,239  21 
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Yukon  Public  Buildings:  Repairs,  Fuel,  Light,  etc. — Concluded.  $  cts. 

Brought  forward .  51,239  21 

Dawson  Green  House — ■ 

Northern  Light,  Power  and  Coal  Co.:  5  tons  coal .  07  50 

Yukon  Sheet  Metal  Works:  elbows  $53. 18;  labour  S7S3;  smoke  stack  $30;  sundry  $260.78  1,126  96 

Coal  $30;  hose  $10;  hardware  §31 .58;  sundry  $20. 15 .  91  73 

Dawson  Post  Office — • 

Caretaker,  It.  J.  Ogburn,  yr.,  $2,160;  charman,  J.  Wyness,  yr.,  $2,160 .  4,320  00 

Nightmen:  A.  Clark  $660;  J.  S.  Hanna  $464.52;  R.  Levins  $339.48;  A.  Ransley  $900 .  2,364  00 

In  lieu  of  holidays:  Mrs.  Misner .  285  94 

Dawson  City  Water  &  Power  Co.:  water,  8  m.  to  Oct.  15,  1913 .  239  05 

Dawson  Electric  Light  &  Power  Co.:  light,  Feb.  15,  1913-Mar.  25,  1914,  $826.36;  meter 

$3.50;  repairs  $57.81 .  887  67 

Government  of  Yukon  Territory:  fire  protection,  5|  m.  to  Mar.,  1914,  $412.50;  10,613  ft. 

lumber  $4/7.58 .  890  08 

Independent  Water  Co.:  water,  Oct.  17-Mar.  31,  1914 .  80  00 

Klondike  Thawing  Co.:  nails  $25;  sundry  hardware  $47.85 .  72  85 

Lowe,  F.:  chtir  $20;  911yd.  linoleum  $159.83;  sundry  $65 .  244  83 

Milne,  T.:  finishing  interior  SI,  170.50;  painting  exterior  $585.25;  sundry  $60 .  1,815  75 

Yukon  Sheet  Metal  Works:  sundry  repairs,  etc.,  $294.25;  freight  $58.46 .  352  71 

Yukon  Telephone  Syndicate:  exchange,  13  m.  to  Mar .  162  50 

Wood,  154  ccrds:  W.  D.  Carlin  $260.78;  Chisholm  Bros.  $1,633.82 .  1,894  60 

Advertising  $10.35;  cartage  $17;  laundry,  13  m.  to  Mar  ,  $44.85;  lumber  $46.32;  removing 

snow  $78.75;  sundry  $151 .93 .  349  20 

Bridge  over  Slough — 

Godin,  D.,  8  cords  poles  $88;  Government  of  Yukon  Territory,  lumber  $130.37 .  218  37 

Labour  $193;  hardware  $30.08 .  223  08 

Mining  Recorder  Offices — 

Carcrosa  ($412.25) — - 

Sandquist,  S.  P.:  caretaker.  6  m.  to  May,  1913. .  30  00 

Scott,  A.  F.:  rent,  6  m.  to  June  30,  1913 .  150  00 

VanSomer,  C.:  20  cords  wood,  cut  and  piled .  145  00 

Watson,  M.:  coal  oil  $37.50;  water  $35;  sundry  $14. 75 .  87  25 

Glacier  (0567.65)— 

Schofield,  Wrn.:  linoleum,  desk  and  chair . . . .  100  00 

Weatherly,  J.:  20  cords  wood,  cut  and  piled .  ,  360  00 

Caretaker’s  supplies  $21;  freight  $59.15;  heater  $27. 50 .  107  65 

Kluane  ($664) — 

Chambers,  H.:  coal  oil  $48;  20  cords  wood  $250;  freight  $96 .  394  00 

Smith,  R.  C.:  20  cords  wood,  cut  and  piled . .  270  00 

Mayo  Landing  ($787.45) — 

Binet,  J.  E.:  rent  of  office,  14  m.  to  Feb.  28,  1914 .  350  00 

Wood,  23  cords:  A.  Nichol  $208;  D.  Sparks  $160 .  368  00 

Coal  oil  $25;  hardware  $23. 10;  sundry  $21. 35 .  69  45 

Sulphur  Creek  ($40) — 

Rent,  7  m.  to  Sept.  30,  $35;  cartage  $5 .  40  00 

Dawson  Public  Buildings — 

Carpenters,  4,150  h.  at  $1;  labourers,  98  h.  at  75c .  4,223  50 

Abraham,  II.  F.,  scavenger  work,  12  m.  to  Feb.  1,  1914 .  230  00 

Coates,  D.,  cartage  $105.35;  Kaiser,  C.,  hardware  $80.38 .  185  73 

Dawson  City  Water  and  Power  Co.,  Ltd.,  hydrant  service,  7b  m.  to  Sept.  30,  1913 .  1,800  00 

Dawson  Electric  Light  and  Power  Co.,  Ltd.,  rentof  mercury  lamp,  1 3i  in.  to  Mar.  31, 1914  38  20 

Lowe,  Frank:  toilet  set,  $17.50;  table  $8;  repairing  furniture  $36 .  61  50 

Royal  N.W.M.  Police,  installing  sewer  to  the  Yukon  River  through  barracks  ground. . . .  600  00 

White  Pass  and  Yukon  Route,  transportation,  etc .  420  67 

Yukon  Saw  Mill  Co.:  4,321  ft.  asst,  lumber  $307.74;  sundry  $21 .53 . 329  32 

Small  payments:  removing  snow,  30  h.  at  $1;  cartage  $27;  repairing  4  cans  $18;  freight  and 

express  $35. 40;  sundries  $63. 50 .  173  90 

Whitehorse  Post  Office — 

Caretaker,  C.  J.  McLennan,  services,  12  m.  to  Mar.  31,  1914,  at  $125 .  1,500  00 

French,  J.  E.:  storm  w  indows,  5  at  $5;  labour,  etc.,  $34  45 .  59  45 

Lowe,  Robt.  &  Co.,  scavenger  wrork,  12  m.  to  Mar.  31,  1914,  at  $15 .  180  00 

Ryder,  It.,  water,  12  m,  to  Mar.  31,  1914,  at  $10 .  120  00 

Yukon  Electric  Co.,  lighting,  12  m.  to  Mar.  31,  1914,  $614.65;  supplies $1 .25 .  615  90 

Small  payments:  caretaker’s  supplies,  $51.20;  grates  Kir  furnace,  32  lb.  at  18c .  56  95 

Generally — 

Accountants,  12  in.  to  Mar.  31,  1914  at  $50;  G.  T.  MacLean,  services,  5  m.  to  Aug.  31;  G.  A. 

Jeckell,  services,  7  m.  to  Mar.  31 . C00  00 

Agent,  E.  Rivard,  12  m.  to  Mar.  31,  1914,  at  $200 .  2,400  00 

Yukon  Telephone  Syndicate,  Ltd.:  services,  13  m.  to  Mar.  31,  1914,  at  $25 .  325  00 

Telegrams,  Govt.  Telegraph  Service .  CO  35 


Total  carried  to  page  V — 2 .  83,377  85 
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Harbours  and  Rivers:  Nova  Scotia:  Summary  of  Expenditure. 


$  cts. 


Amherst:  Harbour  improvements . 

Anderson’s  Cove:  Breakwater  extension. . 

Annapolis  Harbour  improvements:  Ice  piers . 

Antigonish  Landing:  Wharf  and  road . 

Arisaig:  Extension  of  wharf . 

Avon  River:  Extension  of  breakwater . 

Barrington  Passage:  Repairs  to  wharf . 

Battery  Point:  Breakwater  extension. . 

Baxter’s  Harbour:  Breakwater  extension . 

Bayfield  Harbour:  Repairs  to  wharf  and  breakwater . 

Bay  St.  Lawrence:  Excavation  of  channel . 

Bay  St.  Lawrence:  To  pay  D.  G.  Kirk  interest  at  5  per  cent  on  balance  due  on  contract  for 

construction  of  boat  harbour . • . 

Bayswater:  Breakwater . . . . . 

Bear  Gove:  Breakwater  extension . 

Bear  Point:  Extension  of  breakwater . 

Bear  River:  Wharf . 

Beaver  Harbour:  Wharf . 

Beaver  River:  To  repair  and  extend  breakwater . 

Black  Point:  Repairs  to  breakwater . 

Black  Rock:  Ferry  landing . 

Blanche:  Breakwater . 

Blandford:  Breakwater . 

Blue  Rocks:  Breakwater . . 

Blue  Rocks:  Repairs  to  breakwater . . . 

Bluff  Head:  Breakwater  repairs  and  extensions . 

Boisdale:  Wharf . 

Breen’s  Pond:  Extension  of  breakwater . 

Brooklyn:  Breakwater . . . . . 

Brul6  Wharf:  Repairs  and  extensions . 

Burke’s  Head:  Breakwater . 

Caldwell’s  Cove:  Breakwater . 

Cape  Negro:  Swain’s  Cove:  Wharf . 

Cape  St.  Mary:  Breakwater  improvements . 

Caribou  Island:  Raising  causeway,  etc . . . . 

Carr’s  Brook:  Wharf . 

Carter’s  Pond:  Boat  channel . 

Centreville  (Trout  Cove):  Breakwater . 

C’hebogue  Town  Point:  Repairs  to  wharf . 

Chester:  Canal . .' . 

Cheverie:  Repairs  to  wharf . 

Cheverie:  Wharf  extension . 

Cole  Harbour:  Wharf . . . 

Comer.u’s  Cove:  Breakwater . . . 

Comeau’s  Hill:  Breakwater  repairs  and  extension . 

Cottage  Cove:  Breakwater  extension . . . 

Delorey’s  Beach:  Breakwater  repairs  and  extension . 

Devil’s  Island:  Extension  of  breakwater . 

Digby  Pier:  Renewals . 

Eagle  Head :  Breakwater  improvements . 

East  Bay  (north  side):  Repairs  to  wharf . 

East  Chezzetcook:  Extension  of  breakwater . 

East  Ferry:  Wharf . 

East  Jordan:  Breakwater  repairs . 

East  River:  Improvements . . . 

East  Ship  Harbour:  Wharf . 

Eastern  Passage:  Repairs  to  breakwater . 

English  town:  Repairs  and  renewals  to  wharf . . 

Evan’s  Point:  Breakwater . 

Fcltzen  South:  Breakwater  in  Spindler’s  Cove . 

Finlay  Point:  Repairs  to  breakwater . 

Fox  Island:  Repairs  to  breakwater . 

Fox  Point:  Breakwater . 

Freeport:  Breakwater  pier . 

French  River  (north  shore):  Breakwater . 

French  Village:  Wharf  repairs . 

Fruids  Point:  Wharf  improvements . ' . 

Gabarus  Harbour:  Beach  protection . ) . 

Gabarus:  Repairs  to  breakwater  and  erection  of  warehouse . 

Glace  Bay:  Beach  protection . 

Goat  Island:  Wharf . , . 

Grand  Etang:  Repairs  to  breakwaters . 


20.244  28 
2,000  80 
20.115  70 
90S  90 
1.S54  82 
2,973  00 
799  95 
081  51 

2.998  22 

2.499  91 
3,954  00 

58  22 
17  55 
1,496  79 
1,927  39 
2,838  52 
2,137  70 

1.999  35 
730  87 
998  57 
752  53 
109  82 
601  66 

1 , 199  93 
3,307  81 
2  28 
23  69 
93,250  30 
2,032  73 
4,005  50 
77  31 
1,489  49 
099  63 
980  54 
9,383  82 
637  72 
37,915  49 
899  88 
1,856  65 
2,265  28 
114  31 
1  31 
179  66 
50  43 
3,264  15 
26  63 
11,127  18 
1,268  65 
1.671  05 
1,155  66 
4,494  83 
79  48 
3,019  32 
51.045  34 

3.500  01 
700  47 
913  92 

29  85 
15,045  10 
499  78 
1,199  98 
21  68 
97  07 
4,780  00 
386  98 
3,796  13 
1,499  97 
599  77 
1,998  14 
69  04 
1,037.30 


Carried  forward 
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Brought  forward 


347, 152  02 


Grosses  Coques:  Repairs  and  improvements  to  breakwater . 

Hall’s  Harbour:  Breakwater  repairs  and  renewals . 

Hantsport  and  Walton  Wharfs . 

Harbour  au  Bouche:  Warehouse . 

Harbour  au  Bouche:  Repairs  to  wharf . 

Harbours,  Rivers  and  Bridges:  Generally:  Repairs  and  improvements 

Horton  Landing:  Wharf  repairs  and  renewals . 

Inverness:  Harbour  improvements . 

Jeddore:  Oyster  Pond:  Extension  of  wharf . 

Kelly's  Cove:  Extension  to  breakwater . 

Kingsport:  Repairs  to  pier . 

Kraut  Point:  Wharf . . 

L’Ardoise:  Repairs  to  breakwater . 

Leonard’s  Cove:  Breakwater  extension . 

Lingan  Beach:  Repairs  to  protection  works . - . 

Litchfield:  Extension  of  breakwater . 

Little  Anse:  Breakwater . . . 

Little  Bras  d’Or:  Breakwater . 

Long  Cove:  Breakwater . . . 

Lower  Prospect:  Wharf . 

Lower  Ship  Harbour:  Repairs  to  wharf . 

Maitland:  Repairs  to  wharf . . . 

Maitland  Ferry  Landing:  Extension  of  landing  and  repairs . 

Malignant  Cove:  Extension  of  piers  and  dredging . 

Malignant  Cove:  Repairs  to  breakwater . 

Marion  Bridge:  Wharf . ! . 

Matthew’s  Lake,  East  Ragged  Island:  Protected  channel . 

Melford:  Wharf . 

Meteghan:  Breakwater  repairs . . . 

Middle  River:  Repairs  to  shear  dams . 

Mill  Cove:  Extension  of  breakwater . 

Mill  Creek:  Repairs  and  improvements  to  wharf . 

Mill  Creek:  Breakwater  extension . 

Mira  Ferry:  Wharf . 

Mochelle:  Wharf . _ . 

Morden:  Breakwater  repairs  and  renewals . 

Mushaboon:  Wharf . 

ftjusquodoboit  Harbour:  Wharf . 

McAra’s  Brook:  Extension  of  wharf . 

Noel:  Repairs  to  breakwater:  Wharf . 

North  Bay:  Ingonish:  Repairs  to  breakwater. . . 

North  East  Margaree:  Repairs  and  reconstructing  shear  dams . 

North  West  Cove  (Tancook  Island):  Breakwater . 

Ogilvie’s:  Reconstruction  of  breakwater  wharf . 

Osburn’s:  Extension  to  breakwater . . . 

Parker’s  Cove:  Breakwater  extension  and  repairs . 

Petite  Riviere — Repairs  to  breakwater . 

Piper’s  Cove:  Wharf . 

Port  Clyde:  Wharf . T . 

Port  Dufferin  Harbour:  Wharf  on  west  side  of  harbour . 

Port  Greville:  Wharf . 

Port  Hood:  To  repair  wharf . 

Port  Hawkesbury:  Repairs  to  wharf . 

Port  Joli:  Extension  of  breakwater . 

Port  Mouton:  Repairs  to  wharf  and  pier . 

Porter’s  Lake:  Boat  channel  to  Three  Fathom  Harbour . . 

Sambro:  Wharf . . . . . 

Saulnierville:  Breakwater  improvements  and  repairs . 

Scott’s  Bay:  Repairs  to  breakwater . 

Seaforth:  Breakwater . 

Seal  Island:  Wharf . : . 

Seaside:  Repairs  to  wharf . 

Sheet  Harbour  West:  Repairs  to  Wharf . 

Shelburne:  Wharf . . . 

South  Ingonish:  Wharf  extension . 

South  Lake,  Lakevale:  Extension  of  channel  piers . 

Spanish  Ship  Bay:  Wharf . 

Spry  Bay:  Wharf . . 

Sterling  Brook:  Wharf . ; . 

Summerville:  Breakwater  repairs  and  extension . 

Sydney  Mines:  Wharf  at  Barrington  Cove . 


3,997  W 
764  72 
8,215  88 
677  02 
1,002  06 
38,264  32 
906  20 
836  66 
137  60 
149  93 
1,968  84 
1,533  09 
1,300  00 
1,184  04 
3,999  99 
1,472  21 
6,666  00 
12,655  00 
3,628  28 
1,482  51 
489  75 
491  42 
1,399  42 

4,789  86 


1,213  95 
1,882  92 
1,824  00 
2,000  00 
2,346  34 
253  02 

5,259  72 

476  22 
530  70 
999  27 
1,085  42 
459  51 
1,616  77 
2,500  02 
699  42 

1.499  94 
276  45 

6,630  64 
2,474  01 
544  49 

2.499  98 
2,046  81 
3,699  78 

4.120  63 
1,236  56 
4,984  74 

2.797  31 
12  50 

1,202  99 
290  11 
162  33 
1,972  67 
1,200  10 
11,962  03 
965  23 

2.121  61 
998  44 
775  26 

4,358  22 
1,673  88 
300  02 

2.798  61 
311  37 

1,660  35 
7,006  65 


Carried  forward 
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Brought  forward .  540,895  35 

St.  Joseph:  Repairs  to  breakwater .  1,299  02 

Tangier:  Extension  to  wharf . 1,221  81 

Terrance  Bay:  Wharf . .  .  4,321  52 

The  Squam,  La  Have  Islands:  Hand  dredging .  499  47 

The  Thrum,  Upper  Port  La  Tour:  Beach  protection .  1,395  77 

The  Wharves:  Breakwater .  1,499  76 

Tracadie:  Harbour  improvements .  2  59 

Victoria  Bridge:  Wharf .  881  95 

Volger’s  Cove:  Breakwater  and  landing  skids .  250  00 

Walton:  Repairs  to  breakwater . 1,005  30 

West  Baccaro:  Extension  of  breakwater .  1,252  88 

West  Chezzetcook:  Breakwater  repairs . • .  999  85 

West  Dover:  Breakwaters . 2,498  26 

Western  Shore:  Wharf . 3,069  15 

West  Head,  Cape  Sable  Island:  Breakwater  improvements .  1,872  50 

West  Pubnico:  Repairs  to  wharf .  1,424  16 

Weymouth:  Harbour  improvements .  27,000  00 

White  Cove:  Breakwater .  3,934  05 

White  Point:  Breakwater .  3,853  31 

Whyeocomagh:  Wharf  repairs  and  improvements .  522  50 

Windsor:  Harbour  improvements . 7,623  47 

Wolfville:  Wharf  and  harbour  improvements . 3,200  00 

Yarmouth  Harbour:  Improvements .  430  27 


Total,  carried  to  page  V — 3 .  610,953  54 


Harbours  and  Rivers:  Nova  Scotia. 


Amaguadees  Pond  (S300) — 

Foreman  $31 . 12;  labour  $237.19;  teaming  $31.69 .  300  00 

Amherst  Harbour  Improvements  ($20,244.28) — 

Reid,  E.  R.:  purchase  price  of  dredging  plant:  dredge  $7, 000;  2  scows  $3, 000;  tug  $7, 500..  {7,500  00 

Reid,  E.  R.:  rental  of  dredging  plant:  tugboat,  15  d.,  $150;  dredge  and  lighters,  25  d., 

$500;  crew,  25  d.,  $616.62;  sundry  $26.00 .  1,293  22 

Foreman,  A.  F.  Landry:  6  m.  to  Jan.  $4S0,  3  days  $9;  transportation,  160  d.,  $240 .  729  00 

Hardware  $20.07;  sundry  labour  $616.16 . 636  23 

Advertising  $65.30;  King’s  Printer  $20.53 .  85  83 

Amherst  Harbour  Survey:  labour .  6  00 

Anderson’s  Cove  Breakwater  Extension  ($2,000.80) — 

Foreman,  G.  W.  Kay:  services,  Aug.-Nov.,  40-4  d .  121  09 

Carpenters,  5S6-85d.,  $1,070.68;  teaming,  31  d.,  $93 .  1,163  68 

Eaton,  A.,  hardware  $165.44;  Longmire,  J.,  timber  $81.45 .  246  89 

Spruce  timber,  10, 183  1.  ft.,  $440.60;  2  kegs  spikes  $10;  sundry  $18.54 .  469  14 

Annapolis  Harbour,  Ice  Piers  ($20,115.70) — 

Construction,  Archibald  &  Reid:  on  account  $34,700  contract .  19,380  00 

Inspection,  W.  H.  Weathcrspoon,  Oct.-Jan .  344  40 

Milner,  A.  H.:  hemlock  deal,  6,564  ft .  85  33 

Labour  $112;  piling  $15.03;  sundry  $29. 07 . 7 .  156  10 

Advertising  $130.29;  King’s  Printer  $19  53 . . .  149  87 

Antigonish  Landing  Wharf  ($998.96) — 

Foreman  $128.38,  outlay  73c.;  carpenters,  84-3  d.,  $147.50;  labourers,  84  d.,  $115  60;  team¬ 
ing  $301. 95 .  694  16 

Chisholm,  A.  N.,  2,200  ft.  spruce  $64;  McLcllan,  M.,  1, 135  ft.  timber  $84.70 .  148  70 

Logs,  433  1.  ft.  $44.40;  2,830  ft.  lumber  $48.37;  hardware  $34.83;  sundry  $28.50 .  156  10 

Arichat  Retaining  Wall  (,$293. 49) — 

Labour  $284.25;  wheelbarrow  $5;  sundry  $4. 24 .  293  49 

Arisaig,  Extension  of  Wharf  ($1,854.82) —  v 

Foreman,  A.  McDonald:  Aug.-Sept.,  Dec.-Mar.,  63-63  d.,  $192.29;  outlay  $14.56 .  206  85 

Labourers,  394-2  d.,  $661 .37;  blacksmith  $24;  teaming  $348.73 .  1,034  10 

Spruce  logs,  2,417  1.  ft.,  $277.98;  1,872  ft.  ballast  pole  $84.24;  lumber,  8,417  ft.,  $178.76..  540  98 

Privilege  of  taking  300  yd.  ballast  $20;  iron,  etc.,  $52.89 .  72  89 

Arisaig  Wharf  Repairs  ($382.80) —  ■ 

Iron  $44.14;  labour  $276  05;  timber  $22. 10;  cartage  $15;  sundry  $25  51 .  382  80 

Avonport  Wharf  ($300) — 

Labour  $147.75;  lumber,  3,250  ft.,  $45.50,  freight  $14;  stone  $14;  549  ft.  timber  $43.92; 

sundry  $34. 83 .  300  00 

Avon  River,  Breakwater  Extension  ($2,973) — 

Conductor,  E.  E.  Armstrong:  July-Aug.,  1-615  m .  129  23 

Sanford,  L.:  river  foreman,  52-5  d.  at  $3.50;  brush  $9;  4,900  pickets  $245 .  437  75 


Carried  forward .  47 , 063  83 
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Brought  forward . 

Avon  River,  Breakwater  Extension — Concluded. 

Brush,  800  loads,  $1,186.25;  1,329  ft.  plank  $18.60;  50  posts  $5,  1 , 100  pickets  $55;  558-5  d. 

labour  $1,117;  hardware  $24. 17 .  . . . 

Baddeck  Wharf  ($59.18) — 

Hardware  88c.;  labour  $50  50;  lumber  $7. 80 . 

Bailey’s  Brook  ($200.85) — 

Labour  $150.35;  scraper  $8;  teaming  $42.50 . 

Baker’s  Point  Wharf  ($98.20) — 

Foreman  $29.23;  carpenters  $36.75;  timber,  etc.,  $32.22 . 

Barrington  Passage,  Repairs  to  Wharf  (S799 .95) — 

Foremen:  F.  W.  Saigent  $30.60;  J.  W.  Wilson  $66,  outlay  $7.64 . 

Nicoll,  F.:  hemlock  plank  23,486  ft . 

Labour  $98. 18;  teaming  $82.14;  312  ft.  logs  $31  20;  spikes,  etc.,  $61  44 . 

Battery.  Point,  Breakwater  Extension  ($681 .51 ) — 

Conductor,  29  d.,  $87;  carpenters,  carters,  etc.,  $261.85 . 

Bolts,  1,140  lb.,  $51.60;  2,000  ft.  deals  $32;  stone  ballast,  298  tons,  $113  40;  1,078  1.  ft. 

timber  $45.23;  sundry  $34.90 . 

Advertising  $27.75;  King’s  Printer  $27.78 . 

Baxter’s  Harbour,  Breakwater  Extension  ($2,998.22) — 

Foremen:  D.  Minnis,  61}  d.,  $153.75;  J.  Ross,  68-9  d.,  $206.70,  outlay  $11 .80 . 

Axemen  and  labourers  $678.47;  carters  $384.14 . 

Eaton,  N.  W.,  7,080  ft.  flooring  $134.52;  Rockwell,  W.,  hardware  $189.69 . 

Miller,  E.  W.:  464  1.  ft.  timber  $31.41;  horse  hire  $22.50 . 

Ross,  C.  R. :  timber  at  4c.  to  10c. ,  18, 373  1.  ft.. .' . 

Sundry  smith  work  and  hardware . . 

Bayfield  Harbour,  Repairs  to  Wharf,  etc.  ($2,499.91) — 

Conductor  $282.53,  outlay  $2.74;  carpenters  and  labourers  $739.23;  teaming  $271.62 . 

Ballast  stone,  100  cu.  yd.,  $25;  26,000  ft.  plank  $380;  8,911  ft.  timber  $697.80;  hardware 
$100.99,  Paid  as  follows:  A.  Boyle  $203;  K.  Cameron  $177;  J.  Hurlburt  $143.30; 

T.  Taylor  $96.66;  sundry  $583.83 . 

Bay  St.  Lawrence,  Excavation  of  Channel  ($3,954) — 

Kirk,  D.  G.:  balance  due  on  work  done  on  contract  (see  page  V — 161,  1910-11) . 

Conductor,  Wm.  McIntosh:  July-Dee.,  Mar.,  97  d . . 

Labourers,  447-5  d.,  $674.75;  teaming,  520  d.,  $1,300 . 

McDonald,  D.:  drift  bolts  $65.93;  hardware  $58 .45 . 

Spruce  timber,  1,583  1.  ft.,  $189.96,  5,391  ft.  b.m.  $75.48;  14  ship  knees  $28.  (J.  T.  Burton 

$05.03;  J.  T.  Donohue  $189.96;  sundry  $38.45) . 

Bay  St.  Lawrence:  D.  G.  Kirk,  interest  on  balance  due  on  contract:  5  p.c.  on  $1,270  43  for 

11  m . 

Bayswater  Breakwater:  King’s  Printer . 

Bear  Cove  Breakwater  Extension  ($1,496.79) — 

Conductor,  A.  V.  Maillet:  Nov.-Mar.,  48-2  d . 

Ballast  poles,  6, 300  1.  ft.,  $126;  11, 186  1.  ft.  logs  $952  54;  6,  974  ft.  plank  $122.04;  express  $5; 
6,025  lb.  iron  $146.61.  Paid  as  follows:  A.  J.  Coineau  $114.99;  D.  L.  Deveau  $146.61; 
B.  W.  Leblanc  $180.16;  J.  A.  Leblanc  $116.53;  J.  H.  Saulnier  $101.34;  sundry  $692.56 

Bear  Point,  Breakwater  Extension  ($1,927.39) — 

Conductor,  J.  Wickens,  Sept. -Nov.,  64}  d.,  $193.50;  foreman,  E.  Nickerson,  61  d.,  $183. . 

Carpenters,  50}  d.,  $113.05;  labourers,  205}  d.,  $308.60 . 

_  Brannen,  W.  W.:  bolts,  2,115  lb. ,$84.60;  sundry  $10. 04 . 

Kenney,  J.  A.:  ballast  poles,  3,850  1.  ft.,  $173.25;  5,422  ft.  logs  $496.92 . 

Nickerson,  E.:  towing  logs  $92.72;  boating  $4  50;  rope  $1.12 . 

Nicoll,  F.  G.:  5,503  ft.  lumber  $101 .36;  cartage  $28.52 . 

Hardware  $47.63;  4  dories  $43;  cartage  $21 .25;  sundry  $24. 33 . 

Bear  River  Wharf  ($2,838.52)— 

Conductor  $214  50;  carpenter  $184  50;  labour  and  teaming  $1,003.62 . 

Clarke  Bros.:  9,692  ft.  lumber  $355  09;  24}  M.  shingles  $62.43 . 

Dunn,  F.  B.:  5,865  lb.  bolts  $215.31;  sundry  $10.75 . 

Ballast  poles  $14;  417  loads  gravel  $62.55;  960^  tons  stone  $288.25;  timber,  11-7  tons 
$52.16,  4,687  ft.  b.m.  $82.94,  3,140  1.  ft.  $251.58;  sundry  $40.84.  Paid  as  follows: 

J.  E.  Dunn  $143.20;  G.  W.  Harris  $251 .58;  sundry  $397.54 . 

Beaver  Harbour  Wharf  ($2,137.76) — 

Conductors  $81  18;  carters  and  labourers  $372.67 . 

Spruce  logs,  19,166  1.  ft.,  $1,465.64;  poles,  10,780  1.  ft.,  $215.60;  sundry  $2  7.  Paid  as 
follows:  C.  Hurtling  $528;  C.  Smiley  $127  56;  H.  Smiley  $105  60;  sundry  $922.75  . 

Beaver  River  Breakwater  ($1,999.35) — 

Conductors  $304  50;  carters  $168  75;  labourers  $565.21 . 

Logs,  at  8c.,  8,048  1.  ft.,  $643.84;  plank,  7, 303  ft.  at  $18;  poles,  2,823  ft.  at  3c.;  2,4681b.  iron 
$59  23;  sundry  $41  70.  Paid  as  follows:  M.  Deveau  $193.89;  H.  A.  Porter  $160  28; 
sundry  $606  72 . . 
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Brought  forward .  71,237  25 

Black  Point,  Repairs  to  Breakwater  ($730.87) — 

Foreman,  A.  J.  McKay:  services,  46:  d.,  $139  50;  outlay  $1  48 .  140  98 

Labourers,  125?  d.,  $251  50;  teaming  $250  75 .  502  25 

Hardware  $9  84;  poles  $32.40;  storage  on  cement  $30;  sundry  $15.40 .  87  64 

Black  Rock  Ferry  Landing  ($998  57) — 

Conductor,  2  m $160.11;  labourers,  140  d.,  $280 .  440  11 

Lumber,  19,000  ft.  at  $10,  5,150  at  $12,  5,000  at  $14;  4,400  ft.  poles  $44;  220^  tons  stone 
$110.25;  hardware,  etc.,  $32.41.  Paid  as  follows:  C.  A.  Archibald  $100  50;  sundry 

$457.96 .  553  46 

Blanche  Breakwater  ($752  53) — 

Foreman,  M.  Thomas:  July-Aug.,  30  d.,  $90;  travel  $5 .  95  00 

Carpenters,  23  d.,  $46;  labourers,  322  d.,  $483 . ' .  529  00 

Swain,  L.:  2,020  lb.  bolts  $80.80;  sundry  $9.61 .  90  41 

Boat  hire  $19;  teaming  $12  50;  sundry  $6 .62 .  38  12 

Blandford  Breakwater  ($109.82) — 

Advertising  $84.46;  King’s  Printer  $25  36 .  109  82 

Blue  Rocks  Breakwater  ($601.66) — 

Conductor  $110.76;  carpenters  and  labourers  $152.95 .  263  71 

Plank,  3,105  ft.  $52.78;  1,549  1.  ft.  logs  $146;  60  poles  $21;  901  lb.  bolts  $45.05;  168  tons 

ballast  S57. 12;  towing  $16.  Paid  as  follows:  Smith  &  Co.  $110.40,  sundry  $227.55. .  337  95 

Blue  Rocks,  Repairs  to  Breakwater  ($1,199.93)— 

Foreman,  W.  Atwater,  Aug.-Nov.,  $177.83,  outlay  $3.51 .  IS  1  34 

Carpenters,  111-44  d.,  $191.79;  labourers,  84-24  d.,  $126.36;  teaming  $162.93 .  481  08 

Timber,  1,649  1.  ft.  $173.91;  13,212  ft.  lumber  $237.82;  hardware  etc.  $125.78.  Paid  as 

follows:  Whidden  &  Sons  $237.82;  sundry  $299.69 .  537  51 

Bluff  Head  Breakwater  ($3,367.81) — 

Foreman,  G.  P.  Allen:  Aug.-Nov.,  84-5  d .  253  50 

Carpenters,  71  d.  $143;  labourers,  456^  d.,  $684.75;  teaming  $609.50 .  1,437  25 

Crowell  &  Co.:  7,361  lb.  iron  $176  66;  sundry  $58.30 .  234  96 

Grant,  B.:  bolt  ends,  etc .  75  01 

Ballast  poles,  7,574  1  ft.  $189.35;  spruce  logs,  9,537  1.  ft.  $845.91;  16,655  ft.  lumber  $325.33; 
sundry  $6.50.  Paid  as  follows:  E.  J.  Durkee  $118.72;  N.  Pitman  $178.68;  H.  A. 

Porter  $148.86;  B.  Vickery  $142.25;  E.  Vickery  $114.80;  O.  Winter  $163.08;  sundry 

$500.70  . . .  1 , 367  09 

Boisdale  Wharf:  King’s  Printer .  2  28 

Boulajxlerie  Centre  Wharf  ($74.50) — 

Labour,  $28.10;  2,400  ft.  deal  $36;  sundry  $10.40 .  74  50 

Breen’s  Pond,  Extension  of  Breakwater:  King’s  Printer . ; .  23  69 

Broad  Cove  Wharf  ($199.56) — 

Labour  $102.13;  lumber  $54.33;  hardware  $33.60;  stone  $9.50 . '  199  56 

Brooklyn  Breakwater  ($93,250  30)— 

Construction:  Falconer  &  McDonald:  on  account  $119,650  contract,  $112,139.40;  less 

$36,020  paid  in  1912-13,  V-205 .  76, 119  40 

Canada  Cement  Co.:  cement,  17,665  brl.  at  $1.97-2-;  less  bags  returned  $6,652.70;  and 

less  paid  in  1912-13,  V-105,  $11,598.82 .  16,636  65 

Gardner,  F.  S.  &  S.  E.:  purchase  price  of  land  required .  450  00 

Advertising  $18;  rent  of  typewriter  $25.50;  express  75c .  44  25 

Brooklyn  Breakwater  Survey  ($1,085.42) — 

Ralston,  N.  C.,  engineer:  hauling  and  storing  cement  $4S9. 41;  freight  $181.10;  bundling 

and  carting  empty  bags  $125.75;  sundry  outlay  $289.16 .  1,085  42 

Brooklyn  Wharf  ($499.20) — 

Carpenters,  73  d.,  $123.75;  labourers,  42  d.,  $65.35 .  189  10 

Lowe,  J.  W.  &  Son:  logs  606  1.  ft.  $55.58;  timber  5,813  ft.  b.  m.,  $110.17 .  165  75 

McLeod,  G.:  foreman,  Aug. -Sept.  26  d.  at  $3;  210  1.  ft.  logs  $16.80;  760  ft.  b.  m.  plank 

$11.70 .  106  5o 

Smith  work,  etc .  37  85 

Brule  Wharf  ($2,032.73)— 

Conductor,  R.  Malcolm  $123.20;  foreman,  J.  J.  McLeod  $80 .  203  20 

Labourers  $445.02;  teaming  $104;  sundry  $5  .  554  02 

Forbes,  A.,  hardware  $153.01;  McLanders,  G.,  bolts  etc.,  $70.85 .  228  86 

McDonald,  Angus:  539  1.  ft.  logs  $43.12;  smithwork  $20;  sundry  $10 .  73  12 

Plank,  16,500  ft.  $231;  683  tons  stone  $341.50;  3,534  i.  ft.  logs  $401.03.  Paid  as  follows: 

D.  Fraser  $127.37;  Wm.  McKenzie  $231;  J.  W.  Murray  $129.42;  sundry  $485.74 .  973  53 

Burk’s  Head  Breakwater  ($4,605  50) — 

Gerroir  &  Sweet:  detailed  in  1912-13,  V-205 .  4,475  00 

Sampson,  J.:  diver,  8  d.  $120;  outlay  $2 .  122  00 

Labour  $6;  cross-cut  saw  $2.50 .  8  50 

Caldwell’s  Cove  Breakwater  ($77.31) — 

Advertising  $54.60;  King’s  Printer  $22.71 .  77  31 


Carried  forward .  180,848  93 
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Brought  forward . 

Cape  Negro  Wharf  ($1,489  49) — 

Conductor,  A.  Thomas,  40*  d.  $121.50;  outlay  $10.04 . 

Foreman  $1 18.50;  carters,  54*  d  .,  S168.25;  labourers,  453*  d.,  $680.25  ....... ! . . . . . 

Smith,  E.  K.,  5,056  1.  ft.  logs  $321.46;  Swain,  L.  R.  bolts,  etc.,  $69.49. 

Cape  St.  Mary  Breakwater  ($699.63) — . 

Conductor,  32  d.,  $96;  blacksmith  $20;  carpenters  $291.75 . 

Flooring,  2,000  ft.,  $37;  iron,  824  lb.,  $20.60;  6,203  1.  ft.  timber  $217.10;  sundry’  $17.18. 
Caribou  Island,  Raising  Causeway  ($980  54) — 

Foreman,  A.  Fraser:  June-Sept.  $172.29;  outlay  $19.23 . 

Carpenters,  carters  and  labourers . ' '  "  *  * 

Fraser,  Jos.:  purchase  price  of  right  of  way . 

Hire  of  piledriver,  etc.  $45;  3,639  ft.  piling  $291.12;  lumber,  1,713  ft.,  $34.26;  hardware’ 
etc.  $44.39 

Carr’s  Brook  Wharf’  ($9,383 .82)— . 

Construction:  H.  Bigelow:  contract  complete  $9,300;  less  $320  charged  to  1914-15 . 

Inspection,  J.  R.  Foote:  June  11-Oct.  11,  4  m . 

Right  of  way:  purchase  price,  C.  F.  Beattie  $50;  legal  services,  J.  P.  Bell  $33.74 . 

Carr’s  Brook,  Repairs  ($250) — 

Labour  $8S;  teaming  $112;  loads  brush  $25;  100  loads  stone  $25 . 

Carter’s  Pond,  Boat  Channel  ($637.72  +  $8.40) — 

Conductor,  R.  Hudley:  Sept.-Oct.,  $58.46;  outlay  $18.66 . 

Labour,  168  d.  $252;  teaming  $285;  4  scrapers  $32 . 

Centreville,  Trout  Cove,  Breakwater  ($37,915  49) — 

Construction:  E.  R.  Reid:  on  account  $44,500  contract  $36,270;  less  $7,610  paid  in  1912- 

13,  V-206 . 

Inspection:  of  construction,  H.  H.  Sulis,  Apr. -Nov.,  205  d.  $717.50;  of  timber,  B.C. 

Robbins,  $12 . 

Labour,  June-July:  conductor  B.  W.  Leblanc,  39  d.  $117;  labourers  $324.75 . 

Mackay  Bros.:  creosoted  timber,  531,173  ft.  b.  m.  at  $54.75;  rent  of  piling  ground  $80; 

less  $21,188.25  paid  in  1912-13,  V-206 . . . 

Rent  of  2  acres  for  piling  ground  $50;  150  lb.  dynamite  $33;  sundry  $27.  74 . 

Centreville,  Trout  Cove,  Wharf  ($80.77) — 

Placing  fenders  on  wharf:  labour  $58.50;  timber  $14.64;  sundry  $9.63 . 

Centreville,  Cape  Sable  Island,  Wharf  ($707  51) — 

Carpenters,  39*  d.,  $79;  labourers,  98*  d.  $147.75 . 

McCray,  W.  B.:  conductor  45  d.  $135;  flooring  2,800  1.  ft.  $42;  sundry  $30.07 . 

Bolts,  2,010  lb.  $69.70;  timber,  9,341  ft.,  $160.68;  sundry  $43.31 . 

Chebogue  Harbour  ($199.69) — 

Labour  $121;  408  1.  ft.  logs  $28.56;  2,088  ft.  timber  $37.58;  hardware  $12.55 . 

Chebogue  Town  Point,  Repairs  to  Wharf  ($899.88) — 

Foreman,  G.  R.  Beveridge:  34  d.  $102;  hardware  $11.37 . 

Labourers  $194.36;  teaming  $543.50 . 

Five  stone  drags  $17.50;  200  tons  stone  $20;  sundry  $11.15 . 

Chester  Basin  Survey:  labour . 

Chester  Canal  ($1,856.65) — 

Foreman,  F.  Pulsifer:  Sept. -Nov.,  1-828  m . 

Labourers,  566  d.  $976.40;  mason  44  d.  $110;  teaming  $350.77 . 

Sharpening  1,871  drills  $56.13;  222  lb.  rope  $42.18;  302  tons  stone  $75.50;  use  of  derrick, 

37  d.,  $27.75;  sundry  $71.67 . 

Cheticamp  Wharf  ($174  75) — 

Boat  hire,  $12;  labour  $144;  sundry  $18.75 . . . 

Cheverie  Wharf  Extension  ($114  31) — 

Advertising  $108  41;  King’s  Printer  $5.90 . 

Cheverie  Wharf  Repairs  ($2,265  28) — 

Conductor,  M.  Parsons:  July-Oct.  $183.11;  outlay  $68.45 . 

Carpenters,  62  d.,  $144.25;  labourers,  189-2  d.,  $331.11;  teaming  $285.95 . 

Dimock  &  Armstrong:  4,248  lb.  iron  $104  10;  1,476  lb.  spikes  $55.36;  sundry  $42.82 . 

Drysdale,  II.  H.:  44,413  ft.  plank  at  $16;  1 ,707  1.  ft.  timber  $1 19.44;  labour  $10 . 

Mills,  I.,  2,080  ft.  timber  $102.70;  Parsons,  M.,  hardware,  etc.  $43.52 . 

Advertising  $41.54;  King’s  Printer  $22.28 . 

Church  Point W  harf  ($311.43) — 

Labour  $227.97;  991  lb.  iron  $21.79;  1,606  ft.  timber  $57.62;  sundry  $4. 05 . 

Cole  Harbour  Wharf:  King’s  Printer . 

Comeau's  Cove  Breakwater  ($297  27) — 

Legal  services:  J.  A.  Grierson,  Weymouth . 

Advertising  $145.02;  King’s  Printer  $34.64 . 

Comeau’s  Hill,  Breakwater,  Repairs  and  Extension  ($50  43) — 

Advertising  $28.43;  King’s  Printer  $22 . 

Comeauville  Breakwtaer  ($599  06) — 

Labour  $294.22;  carting  $181.50;  1 ,053  lb.  iron  $27.95;  timber  $82.15;  sundry  $13.24 
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Brought  forward .  239,791  36 

Cottage  Cove  Breakwater  Extension  ($3,264  15) — 

Conductor,  F.  Crawford,  76-6  d.  $229.80;  foreman  J.  Baetzer  $133.62 .  363  42 

Labourers,  768-2  d.,  $1,152.30;  teaming  $255.33 .  1,407  63 

Best,  D.,  smithwork  $76.19;  Elliott,  F.  R.,  land  required  $50 .  126  19 

Fcindell,  W.  C.;  6,646  lb.  iron  $167.15;  600  lb.  bolts  $36;  208  lb.  rope  $41.60;  set  of 

screws  $25;  sundry  SS0.27 .  350  02 

Timber,  19,547  1.  ft.  $985.34;  sundry  831.55.  Paid  as  follows:  R.  D.  Crawford  $205.04; 

Wm.  Crawford  $143.47;  sundry  $668.38 .  1,016  89 

Cunningham’s  Point  ($508.42) — 

Labour  $219.57;  plank,  16,742  ft.  at  $16;  sundry  $21 .  508  42 

Delorey’s  Beach,  Breakwater,  Repairs,  etc.  ($26.63) — 

King’s  Printer .  26  63 

D’Escousse  Wharf  ($270.75) — ■ 

Fownes,  C.  A.:  11,500  ft.  spruce  plank .  161  00 

Labour  $59.25;  freight  on  lumber  $40;  nails  $10.50 .  109  75 

Devil’s  Island  Breakwater  ($11,127.18) — 

Construction:  O.  A.  Ham:  on  account  $26,984  contract  $19,290;  extra  for  concrete  in  place 

of  stone  $4,940;  less  $13,390  paid  in  1912-13,  V-208 .  10,840  00 

Inspection,  J.  C.  Henneberry:  June-Sept.,  3^  m .  280  00 

Advertising . 7  18 

Digby  Pier,  Renewals  ($1,268.65) — 

Conductor,  F.  Lent:  Aug.-Sept.,  61.2  day .  183  59 

Caipenters,  348  d.,  $723;  12  gal.  paint  $27.60;  plank,  14,566  ft.  at  $17,  500  at  $25;  4  trees  $40; 
hardware  $18.27;  sundry  $58.07.  Paid  as  follows:  H.  H.  Marshall  $300.12;  sundry 

$826.94;  total  $1 ,127.06;  less  $42  refunded  by  D.  A.  Ry.  for  replacing  fenders .  1,085  06 

Digby  Pier,  Repairs  ($300) — 

Conductor,  F.  Lent,  15-8  d.,  $47.40;  carpenters  105  d.  $221.01 .  268  41 

Dakin  Bros.:  hardware .  31  59 

Diligent  River  Wharf  ($249.99)— 

Labour  $85  50;  carting  $42;  bolts  $9.50;  timber  $60.03;  ballast  $33.66;  sundry  $19.30 .  249  99 

Eagle  Head  Breakwater  improvements  ($1,671.05) —  , 

Conductor,  N.  Leslie:  Aug. -Oct.,  Mar.,  72  d.  at  $3;  timber,  792  ft.,  $41 .58;  sundry  $4. . . .  261  58 

Foreman,  H.  Conrad:  Aug.-Oct.,  65  d.  at  $3;  teaming  $6 .  201  00 

Labourers,  386-5  d.,  $579.75;  mechanics  $91;  teaming  $65;  mason  $50;  hire  of  tools, 

etc.,  $105 .  890  75 

Lowe,  J.  W.  &  Sons:  2,709  ft.  lumber  $43.34;  sundry  $7.42 .  50  76 

McIntosh,  C.  V.:  cement  $111;  spikes  $21.90;  sundry  $30.88 .  103  78 

Timber  $18.30;  cutting  and  hauling  timber  $36.80;  sundry  $48.08 .  103  18 

East  Bay,  Repairs  to  wharf  ($1,155.66)— 

Carpenters,  carters,  labourers,  etc.. . . . .  349  03 

Dobson,  J.  W.,  loading  and  conveying  timber  to  East  Bay  from  Grove  Point .  300  00 

McLellan,  H.  J.,  12,000  ft.  plank  $260;  Musgrave,  R.,  anchors  and  chain  $79.66 .  339  66 

Stone,  1552  cu.  yd.  $87.40;  483  ft.  timber  $48.30;  sundry  $10.65 .  146  35 

King’s  Printer .  20  62 

East  Chezzetcook  Breakwater  ($4,494.83) — 

Gerroir  &  Sweet:  detailed  in  1912-13,  V-209,  $500;  less  $40  retained  for  unfinished  work... .  460  00 

Conductor,  A.  Smith:  Apr.-July,  3-269  m.,  $261.53;  team-hire,  59  d.,  $118;  2,000  ft.  poles, 

$40 .  419  53 

Carpenters,  labourers,  etc .  1 , 656  62 

Simmonds,  Jas.:  bolts  1,575  lb.  $47  25;  2,595  lb.  iron  $71.36;  sundry  $44.72 .  163  33 

Rock  and  stone  $628.20;  12,210  1.  ft.  logs  $854.70;  332  poles  $132.80;  sundry  timber  $148.79; 
sundry  hardware,  etc.,  $30.86.  Paid  as  follows:  Gerroir  &  Sweet  $269.10;  payments 

under  $85,  $1 ,526 .25 .  1 , 795  35 

East  Chezzetcook,  Wharf  ($207.70) — 

Foreman,  A.  Smith  $99.70;  labourers  $103;  supplies  $5 . . .  207  70 

East  Ferry  Wharf  ($79.48)— 

Advertising  $48.83;  King’s  Printer  $30.65 .  79  48 

East  Jordan  Breakwater  ($3,019.32) — 

Conductor,  L.  McKenzie,  Aug. -Dec.,  81  d.  at  $3;  foreman,  W.  Walsh,  71-8  d.  at  $3 .  458  40 

Labourers,  553 J  d.,  $968. 15;  teaming $348.90 .  1,317  05 

Bower,  J.J.:  timber,  27,401  ft.  at  $18,  39,312  at  $16 .  1,122  18 

Grant,  A.  J.  <fc  Co.:  round  iron  and  sundry  hardware .  59  28 

Spikes,  14  kegs  $37  80;  sundry  $24.61 .  62  41 

East  Port  L’  Hebert  ($292.64)— 

Foreman,  J.  A.  Tupper,  services  $54,  outlay  $166.64;  labourers  $72 .  292  64 

East  River  Improvements  ($51,045.34) — 

Construction  of  lock,  dam  approach,  pier,  etc.:  McDougal  Bros.:  on  account  $390,701.35, 

contract .  48,580  00 

Engineer,  J.  W.  McArthur:  June-Mar.,  3  m.  at  $75,  7  at  $90;  outlay  $18.47 .  873  47 

Rodman,  D.  L.  McAulay:  3  m.  at  $60,  7  at  $75;  outlay  $10.70 .  715  70 

Fraser  Machine  &  Motor  Co.:  21  ft.  boat,  8  h.p.  engine,  $360;  11  ft.  boat  $27;  sundry  $84.75  471  75 


Carried  forward 
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Brought  forward 


318,368  73 


East  River  Improvements — Concluded. 

McDougal  Bros.:  labour  §139.05;  sundry  §13.25 . 

Thompson  &  Sutherland :  1 ,080  ft.  beaverboard  §29 . 16;  sundry  $58 . 26. 

Travel  $40.82;  2,525  ft.  lumber  $44.24;  sundry  $79.64 . 

East  Ship  Harbour,  Wharf  ($3,590.01) — 

Carpenter,  labourers,  etc . 

Gordon,  P.,  hardware  $90;  Simmonds,  J.,  hardware  $287.59 . .  ** 

Logs,  9,575  1.  ft.  at  6c.,  4,997  at  7c.;  lumber,  14,293  ft.  b.m.at  $18;  flooring  352  pieces  $176; 
sundry  $106.73.  Paid  as  follows:  J.  E.  Fahie  $196.42;  R.  V.  Keating  $128.21;  F. 
Martin  $116.07;  G.  L.  Monk  $526.35;  Win.  Tracey  $116.84;  payments  under  $100, 

$380  39 . . . 

Eastern  Passage,  Repairs  to  Breakwater  ($700.47) — 

Conductor,  W.  Edwards  $129;  labourers  $446.40 . 

Boat  hire  $32;  358  ft.  logs  $21 .48;  81  tons  stone  $40.50;  1,000  ft.  spruce  $20;  sundry  $11.09.  . 
Ecum  Secuin  Wharf  ($87.76) — 

Labour  $66;  sheathing  $13.04;  sundry  $8.72 . 

Englishtown  Wharf  ($913.92) — 

Carpenters,  labourers,  etc . 

Fownes,  C.  A.:  spruce  plank,  13,800  ft.  at  $15.75 . 

Timber,  152  ft.  at  12c.,  41  at  11c.,  743|  at  10c.,  786  at  9c.,  96£  at  8c.,  250  at  5c.;  hardware 

$73.59 . . . 

Evans  Point  Breakwater:  King’s  Printer . 

Feltzen  South  Breakwater  ($15,045.10) — 

Construction:  D.  L.  Fraser:  contract  complete  $13,800,  extra  work  due  to  change  of  location 

and  sinkage,  39,130  cu.  yd.,  cribwork  at  7c-.;  less  $1,959.10,  paid  in  1914-15 _ . 

Inspection,  I.  Heckman:  June  10- Nov.  10,  1913 . 

Advertising . 

Finlay  Point,  Repairs  to  Breakwater  ($499.78) — 

Carpenters  $54;  foreman  $72;  labourers  $160.85;  teaming  $163.25 . 

Plank,  1,500  ft.  $24;  120  ft.  logs  $10.80;  sundry  $14.88 . 

Fox  Island  Breakwater  ($1,199.98) — 

Conductor,  M.  H.  Naugle:  June-Nov.,  3- 155  m.,  $252.39;  11  trips  to  Halifax  $44 . 

Carpenters,  labourers,  etc . . . 

Conrod,  A.,  bolts,  etc.,  $52.58;  Simmonds,  J.,  hardware  $78.55 . 

Maritime  Lumber  Co.:  lumber,  11,960  ft.  at  $14 . 

Lumber  3,031  ft.  at  $15;  810  ft.  logs  $40.50;  sundry  $34  40 . 

Fox  Point  Breakwater:  King’s  Printer . 

Freeport  Breakwater  Pier  ($97 .67) — 

Advertising  $66.48;  King’s  Printer  $31.19 . 

French  River,  North  Shore,  Breakwater  ($4,780) — 

Construction:  R.  &  B.  Musgrave:  contract  complete . . . 

Inspection,  A.  J.  McDonald:  May-July,  60  days . 

French  Village  Wharf  Repairs  ($386  98) — 

Conductor,  A.  Burchell:  Sept.-Oct.  $51.59;  spikes  $18;  sundry  $12.04 . 

Carpenters  28§  days  $64.11;  use  of  boat  $5 . 

Boutelier  &  Brine:  11,812  ft.  spruce  plank . 

Friar’s  Head  Breakwater  ($251.56) — 

Brookfield  Bros.:  20  brl.  cement . 

Labour  $151.87;  scow  rent  $14;  sundry  $35.69 . 

Fruid’s  Point  Wharf  ($3,796.13) — 

Conductor,  I.  P.  Hardy:  Aug.-Nov.,  73-4  d.  $220.20;  outlay  $145 . 

Foreman,  L.  E.  Hardy:  Aug.-Nov.,  71.4  d . . 

Carpenter,  I.  Eisenbaum:  Aug.-Nov.,  66.4  d . 

Labourers  and  teamsters . 

McMillan,  W.,  hardware  $157.96;  Payzant,  F.,  towing  §167.85 . 

Lumber,  44,897  ft.  at  $15,  5,040  at  $17,  6,9S0  at  $18,  5,320  at  $20;  303  t.  stone  $121.20; 
17  766  1.  ft.  rd.  timber  $1,214  70;  sundry  $65.73.  Paid  as  follows:  J.  L.  Hardy  $170; 
Harlow  &  Kempton  $1,799.52;  R.  Wells  $220;  sundry  $203.29 . 

Gabarus  Breakwater  and  Warehouse  ($599.77)— 

Foreman,  G.  Bagnall:  Sept.-Nov.,  Jan.  51  d.,  $153;  outlay  $15.75 . 

Carpenters,  127 hi.,  $223.12;  trucking  $3.50 . 

Mann,  C.  W.:  5,110  ft.  logs,  $91.98;  sundry  $10.43 . 

Shingles  $10  50;  2,826  ft.  spruce  $48  07;  sundry  $37.42 . 

Gabarus  Harbour,  Beach  Protection  ($1,499.97)— 

Foreman,  John  E.  Grant,  Sept. -Jan.,  4<  d . 

Carpenters  $82;  labourers  463-8  d.  $695  70;  teaming  $217  50  . 

Grant,  John  E.:  brush  2\  acres  $50.25;  hardware  $44  92;  1,600  ft.  logs  $80 . 

Thompson  &  Sutherland:  use  of  pile  driver  $39;  sundry  $71.99 . 

Hand  winch  $30;  1,315  ft.  lumber  $27.61;  sundry  $14 . 


152  30 
87  42 
164  70 

1,658  14 
377  59 


1,464  28 

575  40 
125  07 

87  76 

435  01 
217  35 

261  56 
29  85 


14,580  00 
461  60 
3  50 

450  10 
49  68 

296  39 
484  68 
131  11 
167  44 
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97  67 
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81  6o 
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214  20 
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108  41 
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Carried  forward 
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Brought  forward .  352, 1S378 

Georgeville  Wharf  ($430.09) — 

McDonald,  D.  A.:  sheathing,  2,400  ft.  at  $22 .  52  SO 

Labour  $245  71;  carting  $20  75;  1,820  ft.  sheathing  $34.20;  sundry  $76.63 .  377  29 

Glace  Bay  Beach  Protection  ($1,998.14) — 

Foreman,  J.  A.  McLean:  Sept. -Dec.,  81  days . 243  00 

Blacksmith  $87;  carpenters  $505 .50;  labourers  $75;  teaming  86  d.  $430 .  1,097  50 

Chappel  Bros.  &  Co.:  lumber,  22,566  ft.  at  $19;  sundry  $18.10 .  446  85 

Howie,  J.,  cartage  $16;  McKinnon,  D.  J.,  1,224  ft.  piles  $73.44 .  89  44 

Thompson  &  Sutherland:  sundry  hardware . 121  35 

Goat  Island  Wharf  ($69  04) — 

Purchase  price  of  site  and  approach:  J.  H.  Robblee . '. .  25  00 

Chipman,  C.  R.,  legal  services  $23.05;  King’s  Printer  $20.99 .  44  04 

Grand  Etang,  Breakwater  Repairs  ($1,037.30) — 

Foreman,  J.  R.  Doucet:  July-Aug.,  27.5  days .  82  50 

Carpenters  $97;  labourers,  231.37  d.  $397.96;  teaming  $106.25 .  601  21 

Brookfield  Bros.,  20  brl.  cement  $50;  Doucet,  J.  R.,  land  required  $24 .  74  00 

Doucet,  D.  J.:  390  cu.  yd.  stone  $195;  sundry  $26.89 .  221  89 

Legal  services  $13.30;  smithwork  $30.56;  sundry  $13.84 .  57  70 

Grand  Etang  Bridge  ($149.73) — 

Cormier,  F.  M.,  3,809  ft.  plank .  99  03 

Labour  $39;  sundry  $11.70 .  50  70 

Grand  Narrows  Wharf  ($100) — 

Labour  $49.42;  plank,  $47-88;  spikes,  $2.70 .  100  00 

Great  Village  Wharf  ($599.64) — 

Peppard,  Jas.:  brush,  36  loads,  $54;  1,600  ft.  timber,  $128 .  182  00 

Labour,  $203.85;  brush,  $40  50;  hardware,  $22  08;  plank,  $12.15;  173-8  t.  stone,  $139  06  417  64 

Grosses  Coques  Breakwater,  Repairs,  etc.,  ($3,997  54) — 

Conductor,  78  d.  at  $3;  foreman,  60  d.  at  $2. 25;  carpenters,  4S0- 8  d.,  $1,087.52;  labourers, 

428-5  d.,  $809  37 .  2,265  88 

Ballast  flooring,  15,961  1.  ft.  at  2c.;  timber,  15, 156  1.  ft.  at  7c.,  519  at  6c.;  labour,  $89.25; 
iron,  $209  40;  sundry,  $21.73.  Paid  as  follows:  E.  Bluin,  $109  01;  A.  Dugas,  $123.26; 

P.  Melanson,  $126.13;  E.  K.  Spinney,  $214  85;  payments  under  $100,  $1,158.41 .  1,731  66 

Hall’s  Harbour,  Breakwater  Repairs,  etc.  ($764.72) — 

Conductor,  W.  Keddy:  Aug.-Oct.,  Dec.,  38  d .  114  00 

Carpenters,  38  d.  $85.50;  labourers,  172  d.,  $268.75;  teaming,  $24  75 .  377  00 

Cribwork,  780  e.  ft.  at  8c.;  hardware,  $60.23;  timber,  1,594  1.  ft.  at  6c.,  1,646  at  3c.; 

lumber,  $6.07 .  273  72 

Hantsport  and  Walton  Wharves  ($8,140.91) — 

Construction  of  Walton  Wharf:  A.  Parsons:  on  account,  $14,400  contract .  5,720  00 

Inspection,  H.  B.  Weir:  Nov.  1-Dec.  15,  I5  m . r .  120  00 

Repairing  Hantsport  Wharf:  labour,  $26;  material,  $23.93 .  49  93 

Purchase  of  site  for  Hantsport  Wharf:  J.  W.  Churchill  and  J.  H.  Pullen .  1,750  00 

Advertising,  $104.35;  King’s  Printer,  $7.73 .  112  08 

Legal  services:  E.  J.  Morse,  $50;  H.  W.  Sangster,  $258 .  306  00 

Travel  of  Ottawa  official:  A.  E.  Cross .  80  90 

Harbour  au  Bouche  Warehouse  ($677.02) — 

Conductor,  L.  De  Coste:  Aug.-Oct.,  $146.16;  travel,  $60.34 .  206  50 

Labourers,  $206.20;  boating,  $14;  teaming,  $29  50 .  249  70 

Crandall,  J.  H.,  7,369  ft.  lumber .  117  90 

Hardware,  $45.47;  labour,  $19.50;  sundry,  $37  95 .  102  92 

Harbour  au  Bouche,  Wharf  Repairs  ($1,002  06) — 

Foreman,  W.  J.  Chisholm:  July,  Sept.,  Nov.,  $145 .52;  logs,  691  1.  ft.,  $41.46 .  186  98 

Labourers,  333*  d.,  $496;  teaming,  $70  92 .  566  92 

Hardware,  $53.65;  spruce  timber,  79  pieces,  $38.40;  1,717  1.  ft.,  $91.93;  sundries,  $64.18.  248  16 

Harrigan  Cove  Wharf  ($189.79)— 

Labour,  $151  99;  teaming,  $30;  sundry,  $7  80 .  189  79 

Horton  Landing  Wharf,  Repairs,  etc.,  ($906.20) — 

Turner,  J.  D.:  plank,  34,000  ft.  at  $19;  timber,  2,602  ft.  at  10c .  906  20 

Inverness  Harbour  Improvements  ($836.66) — 

Foreman,  $60;  labourers,  $233.36;  teaming,  $308.25 .  601  61 

Caretaker,  D.  J.  McDonald:  12  m .  180  00 

Brush,  4j  acres,  $45;  printing,  $7.35;  sundry,  $2.70 .  55  05 

Iona  Wharf  ($500  35) — 

Foreman,  $73  50;  carpenters,  $97.36;  teaming,  etc.,  $13  75 .  184  61 

McDonald,  D.  A.:  lumber,  11,016  ft.  at  $16,  5,759  at  $20 .  291  44 

McNeill,  J.  R.:  sundry  hardware . < .  24  30 

Irish  Cove  Wharf  ($199.86) — 

Foreman,  $46  50;  carpenters,  $15  75;  labourers,  $49.74 .  Ill  99 

Timber,  1,206  1.  ft.;  $69.10;  sundry,  $18.77 .  87  87 

Jeddore,  Oyster  Pond,  Wharf  ($137.60) — 

Inspection  of  dredging:  A.  Weber:  June,  Sept .  137  60 


Carried  forward .  373,920  43 
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Kelly’s  Cove  Breakwater  Extension  ($149.93) — 

Labour,  $26.75;  hardware,  $7.02;  sundry,  $15.60 .  49  37 

Advertising,  $74  52;  King’s  Printer,  $26  04 .  100  56 

Kingsport,  Repairs  to  Pier  ($1,968.84) — 

Foreman,  $25  50;  carpenters,  $29;  labourers,  $33.75;  teaming,  $12 .  100  25 

Detailed  with  Marine  and  Fisheries  (Page  P — ) .  '  1,868  59 

Kraut  Point  Wharf  ($1 , 533  09 ) 

Foreman,  S.  Raw'ding:  Apr.-May,  Sept.,  Nov.-Dee.,  2-27  m .  181  52 

Carpenters,  labourers,  etc .  438  68 

Boehmer  Bros.;  hardware,  $51.89;  plant,  4,68  (ft.  at  $16;  timber,  7,024  ft.  at  $22 .  281  30 

Conrad,  L.,  use  of  tools,  etc.,  $66;  Lahave  Co.,towring,  $65 .  131  00 

Ritcev,  S.:  piles,  1 , 626  1.  ft.,  at  11c.,  228  at  10c.;  1,021  ft.  logs,  $107.20;  1, 632  ft.  timber, 

$35.90 .  344  77 

Gasoline,  $15  50;  horse  hire,  $54  50;  launching  pile-driver,  $31;  use  of  boat,  $30;  sundry, 

$24.82 . 155  82 

L’Ardoise  Breakwater  Repairs  ($1,300) — 

Conductor,  P.  E.  Sampson,  July-Sept.,  $153.30,  outlay,  $22.87 .  176  17 

Carpenters,  carters,  labourers .  885  11 

Brookfield  Bros.;  32  brl.  cement.. .  80  00 

Cartage,  $24  CO;  storage,  $47;  stone  in  field,  $30;  damage  to  field,  $20;  sundry,  $37.12..  158  72 

Leonard’s  Cove  Breakwater  Extension  ($1,184.04) — 

Carpenters,  carters,  etc .  440  99 

Halliday,  Jas.  H.,  land  required,  $25;  Robinson,  E.,  iron,  etc.,  $147.31 .  172  31 

Spruce  timber,  4.277  1.  ft.  at  7c.,  3,429  at  5c.,  778  at  4c.,  863  at  3c.;  sundry,  $20.49 

Paid  as  follows;  J.  H.  Magarvey,  $144.82;  C.  Sarty,  $104.64;  sundry,  $298.88 .  548  34 

Legal  services,  Chas.  R.  Chipman... .  22  40 

Lingan  Beach  Protection  Work  ($3,999.99) — 

Foreman,  D.  H.  McLean;  Sept.-Nov.,  60  d .  180  00 

Labourers,  1,161-5  d.,  $1,989.70;  teaming,  586?  d.,  $1,466.24 .  3,455  94 

Brush,  1,829  loads,  $274.35,  1,230  loads  stone,  $89.70.  Paid  as  follow's:  J.  Burke,  $234; 

sundry,  $130  05 . 364  05 

Litchfield  Breakw'ater  Extension  ($1,472.21) — 

Conductor,  $131  90;  carpenters,  $67  50;  labourers,  $684.13;  teaming,  $303.38 .  1,186  91 

Thorne  &  Co.;  3,319  lb.  iron,  $76.34;  sundry,  $49  99 .  126  33 

Hardware,  etc.,  $92.51;  timber,  956  1.  ft.,  $66  46 .  158  97 

Little  Anse  Breakwater  ($6,666) — 

Construction;  T.  D.  Morrison:  contract  complete,  $21,500;  extra  wTork  on  approach,  $300; 

less  $15,470,  paid  in  1912-13,  V— 213 . • .  6,330  00 

Inspection,  F.  Landry:  Apr.  1-Aug.  22,  112  d .  336  00 

Little  Bras  d’Or  Breakwater  ($12,655) — 

Construction:  McNutt  &  Landry:  contract  complete,  $11,800;  extra  work,  $411 .  12,211  00 

Inspection,  J.  Patterson:  June  12-Nov.  30,  148  d .  444  00 

Little  Narrows  ($250)- — 

Hardware,  $14.64;  labour,  $143;  timber,  etc.,  $92.36 .  250  00 

Little  River  Breakwater  ($187  55) — 

Legal  services:  F.  W.  Nichols,  Digby .  39  85 

Dynamite,  $30;  labour,  $110;  sundry,  $7.70 . . .  147  70 

Livingston’s  Cove  Wharf  ($999.20) — 

Foreman,  $110  75;  carpenters,  $290.71;  labourers,  $108  47;  teaming,  $170.60 .  680  53 

Livingston,  J.  D.:  purchase  price  of  land  required .  60  00 

Legal  services,  J.  M.  Wtfll,*  Antigonish .  22  00 

Covering,  5,992  ft.  at  $15;  sheathing,  $19.80;  rental  and  damages  to  land,  $25;  spruce 

ties,  $23.76;  hardware  and  srnithwork,  $75  66;  sundry,  $2  57 .  236  67 

Long  Beach  Pond  ($300) — 

Harris,  A.:  conductor,  $64  50;  hardware,  $17  35;  1,932  1.  ft.,  $83.33 .  165  18 

Labour,  $80  75;  cartage,  $28;  hardware,  etc.,  $26.07 .  134  82 

Long  Cove  Breakwater  ($3,628  28) — 

Conductor,  J.  F.  Parks:  services,  96  d.,  $288;  outlay,  $14  GO .  302  60 

Foreman,  G.  Kempton,  services,  97-4  d .  292  20 

Asst,  foreman:  H.  Baker:  services,  72- Id.,  $144.20;  use  of  scow,  52  d.,  $26;  use  of  dory,  $5  175  20 

Labourers,  Aug.-Nov.,  428-8  d .  643  20 

Bowlby,  C.  A.:  3. 170  lb.  bolts,  $147.57;  500  logs,  $550;  sundry,  $90.95  .  788  52 

Clattenburg,  M.,  towing,  $100-20;  McIntosh,  C.  V.,  hardw-are,  $72  70 .  172  90 

Harlow  A  Kempton,  12,273  l.  ft.  timber,  $9S1  84;  Lahave  Co.,  towing,  $114  50 .  1,096  34 

Labour,  $107.70;  use  of  tools,  $10;  sundry,  $39.62 .  157  32 

Louis  Head  Breakwater  ($698  48) — 

Conductor,  H.  K.  McMillan,  30  d.,  $90;  outlay,  $2.80 .  92  SO 

Foreman,  N.  Irwin,  29  d.,  $87;  mechanic,  E.  Pierce,  $51.75  . .  138  75 

Carpenters,  $102  20;  labourers,  etc.,  $82.86 .  185  06 

Bow-er,  J.  I.:  lumber,  6,290  ft.  at  $16,  1,760  at  $17;  cartage,  $72 .  202  56 

Ballast,  83  t.  at  40c;  1,020  lb.  iron,  $30  10;  sundry,  $16  01 .  79  31 


Carried  forward .  410,913  04 
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Lower  L’Ardoise:  storage  of  material .  31  32 

Lower  Prospect  Wharf  (SI, 482. 51) — 

Conductor,  D.  Brophy:  July-Sept.,  $169.26;  outlay,  $43.75 .  213  01 

Foreman,  J.  White,  July-Sept.,  49-5  d . 123  75 

Engineer,  C.  Shortt:  Aug.,  14  d .  49  00 

Carpenters,  labourers,  etc .  353  46 

Coolin,  R.  L.:  piling,  2,010  1.  ft.  $100  50;  towing,  $12 . 112  59 

Fader,  N.  B.,  freight,  $67;  Grant  &  Co.,  hardware,  $90.95 .  157  95 

Lallave  Steamship  Co.:  towing  piledriver .  65  00 

Miller,  Lewis  &  Co.:  lumber,  300  ft.  at  $12,  15,367  at  $20 . 310  94 

Stone,  147  t.,  $73.50;  sundry,  $23.40 . : . : .  96  90 

Lower  Ship  Harbour,  Repairs  to  Wharf  ($489.75) — 

Conductor,  $36.93;  carpenters,  $45;  labourers,  etc.,  $149.30 .  231  23 

Marks,  L.  G.:  650  1.  ft.  at  8c.,  lumber  9,145  ft.  at  $17;  sundry,  $51  06 .  258  52 

Lower  West  Pubnico  Wharf  ($775.57) 

D’Entremont,  G.  H.:  logs,  30  at  $2,  one  $3.25 . •. .  63  25 

D’Entremont,  M.  I.:  plank,  14, 148  ft.  at  $23. 75,  600  at  $21 . j .  348  60 

Hauling  lumber,  $21;  labour,  $325.47;  sundry,  $17.25 .  363  72 

Lunenburg  Harbour  Survey:  labour,  $35;  boat  hire,  $4.25 .  39  25 

Mabou  Harbour  ($399  94) — 

Brush  39  loads,  $27.30;  116  logs,  $74.24;  labour,  $212.  i5;  450  ft.  piles,  $36;  hardware, 

etc.,  $49.65 .  399  94 

Mahone  Bay  Survey  ($61 .20) — 

Labour,  $32;  boat  hire,  $4;  travel,  $25.20 . . .  61  20 

Maitland,  Repairs  to  Wharf  ($491.42) — 

Conductor,  L.  Burns:  Sept.-Nov.,  2-3  m .  184  43 

Carters,  $55  50;  labourers,  118  d.,  $236 .  291  50 

Putnam  Bros.:  sundry  hardware . . .  15  49 

Maitland  Ferry  Landing,  Extension,  etc.  ($1,399.42) — 

Conductor,  J.  McLeod,  July-Oct.,  1-8  m . •  •  . .  144  84 

Carters,  721  d.,  $1S5;  carpenters,  $26.25;  labourers,  $279 .  490  25 

Atlantic  Lumber  Co.:  hemlock,  16,442  ft .  254  85 

Putnam  Bros.:  1,319  lb.  iron,  $34.57;  sundry,  $57.39 .  91  96 

Reid,  E.  R.:  2,706  ft.  piles,  $189.42;  9,466  ft.  timber,  $189.32 .  378  74 

Hardware,  etc.,  $18.78;  40  t.  stone,  $20 .  38  78 

Malignant  Cove,  Extension  and  Repairs,  East  Pier  ($4,789.86)— 

Foreman,  A.  H.  McDonald:  July-Nov.,  3-5  m..* . , .  279  92 

Sub-foreman,  A.  McPherson:  68|  d.  $137;  60  ft.  lumber  $9 .  146  00 

Carpenters,  668  d.,  $1,168.90;  labourers,  378  d.,  $567;  teaming  356  d.  $924.94 .  2,660  84 

Iron  7,572  lb.  $208.24;  183  lb.  rope  $31 .1 1 ;  poles  3,162  ft.  at  7c.,  270  at  4c.,  270  at  2c.;  ties, 
i  430  ft.  at  14c.,  1,106  at  12c.,  620  at  10c.;  sheathing,  5,567  ft.  $139.16;  stringers,  5,679 
ft.,  $102.20;  covering,  8,706  ft.  $148;  fenders  2,640  ft.  $60.72;  smithwork  $139.60; 
trucking  $18.20;  sundry  $223.41.  Paid  as  follows:  A.  McDonald  $153.60;  A.  H. 

McDonald  $80.08;  C.  F.  Ross  $83.16;  Sweet  &  Co.  $303.81;  payments  under  ISO, 

SI  ,082.45 .  1,703  10 

Marble  Mountain  Wharf  ($231 .70) — 

Rhodes,  Curry  Co.:  5,000  ft.  spruce  deal .  107  50 

Freight  $10;  labour  $103.75;  sundry  $10.45 .  124  20 

Margarce  Island  Wharf  ($380.32) — 

Boat  hire  $13;  labour  $280.02;  timber  $57.30;  sundry  $30 . .. .  380  32 

Margaret ville  Pier  ($399.99) — 

Labour  $233.81;  smithwork  $40.46;  1,892  ft.  timber,  $95.60;  sundry  $30.12 .  399  99 

Marion  Bridge  Wharf  ($1,213.95) — 

Conductor,  N.  Ferguson:  3915  d.,  8117.45;  travel  $21.86 .  139  31 

Carpenters  $278.37;  labourers  $199.36;  teaming  $74.74;  scow  hire,  &c.  $41.50 .  593  97 

Timber  and  lumber  $331.13:  gravel  $30;  hardware,  &c.  $119.54.  Paid  as  follows:  N. 

J.  Melnnis  $139.80;  McKinnon  &  Fownes  $99.37;  sundry  $241.50 .  480  67 

Matthews  Lakes,  East  Ragged  Island,  Protected  Channel  ($1,882.92)— 

Conductor,  J.  B.  Hermeon:  July-Sept.,  Nov.  53  d.,  $159;  6  wheel  barrows  $21;  sundry 

$52.56 .  232  56 

Foreman,  C.  Matthews  $154.50;  labourers,  621  -85  d.,  $932.78 .  1,087  28 

Iron,  2,013  lb.  $52.32;  logs,  3,752  ft.  at  7c.,  3,120  at  4c.;  sundry  timber  $45;  towing  $30; 
sundry  $48.32.  Paid  as  follows:  J.  Day  $75.75;  F.  Harlow  $262.64;  J.  Matthews 
$91;  sundry  $133.69 .  563  08 

Melford  Wharf  ($1,824)— 

Construction:  G.  Y.  Grant:  contract  complete  $7,294;  less  $5,470  paid  in  1912-13,  V-215.  1,824  00 

Meteghari  Breakwater  Repairs  ($2,000) — 

Foreman,  M.  H.  Thibodeau:  Aug.-Nov.,  62f  d.  at  $3;  outlay  $4.74 .  192  99 

First  carpenter,  L.  C.  Robichau,  59  d .  147  50 

Carpenters,  labourers,  &c .  1,299  02 
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Meteghan  Breakwater  Repairs— Concluded. 

Deveau,  B.  J.,  5,280  ft.  poles  $79.20;  Dcvcau,  D.  L.,  iron,  Ac.  $150.94 . 

Dugas,  IV.  paving,  831  ft.  $12.46;  2,447  ft.  timber  $97.44  . 

Ballast  poles,  848  ft.,  $12.72;  sundry  $7.73 . 

Meteghan  River  Breakwater  ($997.41) — 

Deveau,  B.  J.;  7,533  ft.  plank  $135.59;  sundry  $7.95 . 

Meteghan  Mills:  23,476  ft.  lumber  $375.61;  post  $2.25 . 

Spinney,  E.  K.:  9  kegs  spikes  $33.30;  sundry  $22.20. . . 

Labour  $274.40;  teaming  $66.25;  timber  $41.73;  sundry  $33.32 . 

Overpaid,  J.  P.  Saulnier . . 

Middle  County  Harbour;  labour  $10;  material  $11 . 

Middle  River,  Repairs  to  Shear  Dams  ($2,346  34) — 

Foremen  $261;  carpenters  $383;  labourers,  &c.  $276.50;  teaming  $399.75 . 

McRae,  J.  D.:  use  of  quarry  $40;  damage  to  land  $10 . 

Drift  bolts,  1,699  lb.  $93.95;  500  lb.  spikes  $20;  logs,  2,601  ft.  at  8c.;  piles  12,080  ft.  at 
5c.;  plank  2,413  ft.  at  $14;  sundry  $16.28.  Paid  as  follows:  A.  McRae  $88.60; 

payments  under  $60,  $887.49 . 

Mill  Cove  Breakwater  ($253.02) — 

Inspector,  W.  E.  Sievert,  Sept.-Oct.,  2  m . . 

Advertising  $46.63;  King’s  Printer  $46.39 . 

Mill  Creek,  Repairs  to  Wharf,  &c.  and  Extension  ($5,259.72) — 

Conductor,  W.  Porter:  July-Oct.,  85-5  d . • . 

Foreman,  F.  Lyons:  July-Sept.,  50-74  d . . . 

Carpenters  and  labourers  $993.47;  teaming  $283 . 

Hardware  $194  10;  plank,  8,090  ft.  at  $16,  4,000  at  $15;  stone,  3,240  tons  $1 ,620;  timber 
9,690  ft.  at  Sc..  527  at  7c.,  4,085  at  6c.,  13,796  at  4c.  Paid  as  follows:  E.  J.  Barkhouse 
$109.12;  J.  D.  Bennett  $212;  W.  S.  Devitt  $191.40;  C.  E.  Dodge  $132;  D.  V. 
Ells  $123.50;  I.  Ells  $278.75;  S.  Fraser  $322.60;  F.  Huston  $197.02;  F.  Legge  $238; 
F.  Lyons  $139  28;  N.  J.  Lyons  $138;  A.  Parker  $112.50;  O.  Pineo  $130;  M.  A. 

Rogers  $102;  payments  under  $100,  $1,186.40 . 

Mira  Ferry  Wharf  ($476.22) — 

Covering,  fenders  &c.,  5,050  ft.  at  $18,  7,186  at  $20;  timber,  392^  ft.  at  9c.,  508  at  8c., 
1,974  at  7c.;  flooring  $15.46;'  labour,  $12.  Paid  as  follows:  D.  H.  McDonald  $87.34; 

McIntyre  Bros.  $150.40;  sundry  $238.48 . 

Mochelle  Wharf  ($530.70)— 

Purchase  price  of  wharf  property:  Mochelle  Wharf  Co . 

Harris,  F.  W.,  legal  services  $6.45;  King’s  Printer  $24.25 . 

Morden  Breakwater  ($999  27) — 

Conductor,  J.  W.  Stevens:  Sept.-Oct.,  38  d . 

Foreman,  W  .  Finlay:  Sept.-Oct.,  27  d.,  $67.50;  timber  $7.50 . 

Labourers,  teaming  &c . . . 

Hardware  $64.25;  timber,  2,486 1.  ft.  at.  8c.,  579  at  7c.,  1 ,636  at  6c..  870  at  5c.,  sundry  $3.15.  . 
Mushaboon  Wharf  ($1,085  42) — 

Boutilier,  M.:  ballast,  2,970  1.  ft.  at  2c.;  trucking  $12.50 . 

Boutilier,  S.:  foreman  $84.61;  logs,  562  ft.  at 7c.,  4,884  at  6c.,  48  at  5c.;  hardware  $12.23. 

Sheet  Harbour  Lumber  Co.:  lumber,  6,350  ft.  at  $13.50,  2,763  at  $22 . 

Use  of  boats  $40;  252  d.  labour  $378;  sundry  $17.40 . 

Musquodoboit  Harbour,  Wharf  ($459  51) — 

Foreman,  G.  Landels:  Oct.-Nov.,  $92.32;  scow  hire  $16;  horse  hire  $22 . 

Drift  bolts  643  lb.  $20. 5S;  4,575  ft.  logs  $45.75;  land  required  $10;  labour  $138;  teaming 

$12;  sundry  $27.90 . . 

Legal  services:  E.  P.  Allison  $45.16,  T.  F.  Tobin  $29.80 . 

McAras  Brook  Boat  Landing  ($1,616.77) — 

Foreman,  J.  McPherson;  July-Oct.,  2-15  m.,  $172.30;  travel  $7.10 . 

Carpenters,  carters,  labourers,  &c . . 

Brookfield  Bros.:  190  bbl.  of  cement,  in  bags . . . .- . 

McDonald,  J.,  land  required  $100;  Rood  &  McGregor,  lumber  $83.53 .  . 

Thompson  &  Sutherland:  sundry  hardware . 

Sheathing,  2,884  ft.  at  $22,  514  ft.  timber  $57.96;  freight  $11.58;  sundry  $41 .?  2  . . 

Legal  services,  Allan  Macdonald . . 

McKay  Point  ($98  50) — 

Foreman  $27;  labourers  $39.75;  timber  &c.  $31.75 . # . 

McNair’s  Cove  Wharf  ($200) — 

Foreman  $21.53;  labourers  $141;  teaming  $27;  lumber  $10.47 . 

Necum  Teuch  Wharf  ($198  61) — 

Necum  Teuch  Lumber  Co.:  4,229  ft.  timber  $50.98;  sundry  $16.82 . 

Lalxjur  $89  23;  iron  $9.79;  shingles  $9;  sundry  $22.79 . 

New  Campbellton  Wharf  ($102  40) — 

Labour  $91 .50;  teaming  $2.50;  hardware  $S.40 . 


230  14 
109  90 

20  45 

143  54 
377  86 
55  50 
415  70 
4  81 

21  00 

1,320  25 
50  00 


976  09 

160  00 
93  02 

256  50 
114  18 
1,276  47 


3,612  57 


476  22 

500  00 
30  70 

114  00 
75  00 
361  80 
448  47 

71  90 
431  62 
146  50 
435  40 


130  32 

254  23 
74  96 


179  40 
544  52 
418  00 
183  53 
83  72 
174  80 
32  80 


98  50 


200  00 


67  80 
130  81 


102  40 
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443,451  05 


V— 206 


AUDITOR  OEXERAL'8  REPORT ,  1013-191 


5  GEORGE  V.,  A.  1915 


Harbours  and  Rivers:  Nova  Scotia — Continued.  $  ct  . 
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Ncwcllton  Freight  Shed  ^$135.50) — 

Can.  Woodworking  Co.:  1,500  ft.  lumber  $24;  shingles  $21;  sundry  $10.07 .  55  07 

Labour  $47.09;  hardware  $19.34;  sundry  $13.10 .  80  43 

Noel  Breakwater  Wharf  Repairs  ($2,500  02) — 

Conductor,  O.  J.  O’Brien:  July-Aug.,  Oct. -Nov.,  2-788  m.,  $223.04;  horse  hire  $98.75; 

1,240  ft.  piling  $74.40;  plank  &c.,  1,450  ft.  at  $16,  3,261  at  $11 ;  sundry  $15.21 .  470  47 

Carpenters,  labourers,  &e .  613  53 

O’Brien,  M.  S.:  piling,  1,420  ft.  at  7e.,  5,000  at  6c.;  timber,  &c.,  8,014  ft.  at  $20,  45,500  ft. 

at  $16,  1,465  at  $15;  3  posts  SIS  .  1,327  65 

O’Brien,  Osmond  &  Co.:  1,630  lb.  iron  $40.75;  sundry  $47.0*2 .  88  37 

North  Bay  Breakwater  Repairs  ($699.42) —  ' 

Foreman,  28  d.,  $84;  carpenters,  78  d.,  $144.02 .  228  02 

Buchanan,  M.:  lumber,  6,000  ft.  at  $20,  15,200  at  $18 .  393  60 

Bolts,  1,390  1b.,  $69.50;  sundry,  $8.30 .  77  80 

North  East  Margaree  Shear  Dams  ($1,499.94) — 

Foreman:  J.  G.  Fortune,  411  d.,  $123.75;  A.  M.  Hart,  20  d.,  $60 .  183  75 

Carpenters  and  labourers  $375.62;  teaming  $441.50 .  817  12 

Plank,  7,578  ft.  at  $14;  piles,  159  at  50c.,  35  at  70c.,  354  ft.  at  7c.,  1,870  at  6c.;  trucking  $38; 

sundry  $114.01 .  499  07 

North  Gut,  St.  Anne’s,  Wharf  ($149.48) — 

Labour  $-44.76;  5,968  ft.  lumber  $95.36;  sundry  $9.36 . .. .  149  48 

North  West  Cove,  Tancook  Island,  Breakwater  ($276.45) — 

Advertising  $242.71;  King’s  Printer  $33.74 . . .  276  45 

Nyanza  Wharf  ($304.40) — 

Fownes,  C.  A.,  4,212  ft.  lumber  $63.18;  McKenzie,  C.  A.,  timber  $50.32 .  113  50 

Timber  $57.56;  bolts  $15;  labour  $170-87;  sundry  $7.47 . .  250  90 

Ogden’s  Pond  ($711.80) — 

Foreman  $88.25;  labourers  $260.87;  timber  $71;  teaming  $246.86;  sundry  $44. 82 .  711  80 

Ogilvie’s  Breakwater-wharf  ($6,630.64)  — 

Coastruction:  E.  R.  Reid,  contract  complete .  6,300  00 

Inspection,  M.  Armstrong:  July-Nov.,  100  d .  250  00 

Advertising  $57.40;  King’s  Printer  $23.24 .  80  64 

Osburn’s  Breakwater  Extension  ($2,474.01) — 

Conductor,  G.  F.  Bowes:  Oct.,  Feb. -Mar.,  15  d .  46  05 

Labourers  $29.75;  teaming  $67.34 .  97  09 

Ballast  poles,  7,8101.  ft.  at  3c.;  poles,  350  at  66c.;  fenders  $144;  sheathing  $554.40;  timber, 

3, 174  ft.  at  9c.,  7,541  at  8c.,  968  at  7c.;  6,070  !b.  r  )d  iron  $139.61;  smithwork  $50.56; 
sundry  $20.31.  Paid  as  follows:  G.  F.  Bowes  $326.86;  .las.  Bowes  $137.26;  R.  Bowes 
$159.12;  W.  N.  Bowes  $211 .42;  T.  Conrad  $176.30;  C.  Lawlor  $343.60;  H.  Lintaman 
$139.12;  D.  McDonald  $118.20;  S.  Morash  $158.03;  R.  Thompson  $328.54;  Walker 

&  Co.  $139.61;  sundry  $92.76 .  2,330  87 

Ostrea  Lake  ($58.57) — 

Foreman  $10.50;  labourers  $24;  piles  $9;  sundry  $15. 07 .  58  57 

Oyster  Pond  Wharf  ($168.26) — 

Foreman  $27.69;  carpenters  $78.63 .  106  32 

Webber,  A.:  stringers,  1,300  ft.  at  $19;  sundry  $37.24 .  61  94 

Parker’s  Cove  Breakwater,  Extension,  etc.  ($514.49) — 

Conductor,  P.  Robinson:  Oct. -Nov.,  28  d .  84  00 

Carpenters  $16.80;  labourers  $213.50;  teaming  $53 . 32 .  283  62 

Dump  bolts  $12.25;  3  kegs  spikes  $12;  logs  $69. 86 .  94  11 

Advertising  $58.04;  King’s  Printer  $24.72 .  82  76 

Petite  Riviere  Breakwater  Repairs  ($2,499.98) — 

Conductor,  E.  J.  Wentzel:  Aug. -Dec.,  1-845  m .  147  64 

Carpenters  and  labourers .  . .  504  33 

Eckle,  C.  &  Sons:  ballast  poles,  1,200  ft.,  $24;  bolts,  6,075  lb.  at  4}c.;  logs,  8, 065  ft.  at  10c.; 

plank,  5,021  ft.  at  $16;  2, <>55  ft.  timber  $53.10;  spikes  $26.60;  sundry  $28.89 .  1,277  61 

Eckle,  T.:  1,426  tons  ballast .  570  40 

Pictou  Island  Wharf  ($701.87) — 

Foreman,  A.  McFarlane:  1-32  m.,  $105.29;  outlay  $12 .  117  29 

Chapman,  H.  R.,  bolts,  etc.,  $65;  Rood  &  McGregor,  lumber  $73.85 . 138  85 

Hardware  $27.65;  labour  $172.61;  logs,  1,085  ft.  at  8c.,  32  at  10c.;  lumber  $12.39;  stone, 

217a  cu.  yd.  at  65c.;  teaming  $1.66 .  445  73 

Piper’s  Cove  Wharf  ($2,046.81)— 

Foreman,  J.  W.  McNeil:  July,  Sept.-Nov.,  70  d.,  $210;  boat  hire  $22.50 .  232  50 

Carpenters  $265.20;  labourers,  911*  h.  $1, 366.90;  teaming  $10 .  1,642  10 

McLean,  M.  S.:  1,725  lb.  bolts  $86.25;  sundry  $5.70 .  91  95 

McNeil,  J.  J.,  J.  R.  &  J.  A.:  purchase  price  of  land  required .  50  00 

Logs,  1,000  ft.  at  $16;  sundry  $14.26 .  30  26 

Pleasant  Bay  Wharf  ($250) — 

Foreman  $42;  carpenters  $24;  labourers  $85. 12 .  151  12 

Hardware  $7.45;  teaming  $38.75;  1,000  ft.  timber  $52.68 . .  98  88 


Carried  forward .  465,162  69 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 207 


SESSIONAL  PAPER  No.  1 


Harbours  and  Rivers:  Nova  Scotia— Continued.  $  cts. 

Brought  forward .  465,162  69 

Port  Bickerton  Wharf  ($489.98) — 

Foreman  $95.38,  outlay  $9;  carters,  labourers,  etc.,  $162.25 .  266  63 

Towing  logs  $40;  750  :b.  iron  $30;  2,723  ft.  timber  $90.46;  sundry'  $62.89.  Paid  as  follows: 

Corkum  &  Co.  $67.34;  J.  E.  Mason  $92.46;  sundry  $63.55 .  223  35 

Port  Clyde  Wharf  C*3. 699.78) — 

Conductor,  H.  Nicoll:  Aug. -Oct.,  53  d.  at  $3;  outlay  $12.95 .  171  95 

Foreman,  Jos.  McLean:  Aug. -Oct.,  55 J  d .  167  25 

Carpenters,  carters,  labourers,  etc .  1,268  27 

Atwood,  H.  D.:  making  3, 762  lb.  bolts  $46. 18;  sundry  $31. 68 .  77  86 

McLaren,  F.  B.:  ballast  poles,  5,236  ft.  at  4c.;  cement  $25.20;  logs,  1,359  ft.  at  8c.;  rock, 

104  cu.  yd.  at  80c.;  sundry  $1.94 . 428  50 

Nicoll,  F.  F.:  3,553  lb.  iron  $106.59;  sundry  $41.40 .  147  99 

Nicoll,  F.  G.:  ballast  poles,  1,320  ft.  at  4c.;  logs,  9,619  ft.,  $877.72;  lumber,  13,499  ft.  at 

$16.50;  timber,  6, 180  ft.  at  $19.50;  delivering  timber  $125.70  ;  5  mooring  posts  $12.50  1,411  98 

Ballast  $10;  sundry  $15.98 .  25  98 

Port  DulTerin  Harbour,  Wharf  on  West  Side  ($4,120.63) — 

Foreman.  H.  Hartley:  July-Oct.,  2-39  m.,  $190.79;  outlay  $26.04 .  216  83 

Conductor,  W.  Curry:  Oct.-Nov.,  41|  d.,  $127.75;  outlay  $4.92 .  132  67 

Carpenters,  labourers,  etc . ", .  1,374  16 

Balcolm,  A.,  towing  $50;  Simmonds,  J.,  hardware  $293.10 .  343  10 

Bolts,  2, 755  lb.  at  3c.;  deal,  850  ft.  at  $14,  16,000  at  $18.50;  logs,  1,034  ft.  at  8§c.,  2,613  at 
8c.,  514  at  7c.;  stone,  3.006-87  tons,  $1,202.94;  timber,  4,257  ft.  at  $19;  sundry  $46.59. 

Paid  as  follows:  Backhouse  Bros.  $122.56;  A.  Hartling  $104.20;  J.  Hartling  Sill; 

G.  L.  Monk  $376.88;  J.  Selff  $165.20;  H.  B.  Sinclair  $119.88;  S.  Tibbo  $151.60; 

F.  Whitman  $108;  J.  W.  Whitman  S168;  payments  under  $100,  $411.43 .  2,053  87 

Port  Greville  Wharf  ($1,236.56) — 

Foreman,  J.  S.  Graham:  Aug. -Sept.,  40  d.,  $120;  outlay  $1.20 .  121  20 

Carpenters  $311 .45;  teaming  $13.75 . .  325  20 

Bolts  $63.75;  lumber,  30,715  ft.  at  $16;  timber,  4,400  ft.  b.m.  at  $22,  636  1.  ft.  at  10c., 

788  at  8c.;  hardware  $11.54.  Paid  as  follows:  G.  Kerr  $296.24;  S.  J.  Foley  $365.58; 

sundry  $128.34 .  790  18 

Port  Hawkesbury,  Repairs  to  WTharf  ($2,797.31) — 

Foreman,  F.  Embree:  July-Aug.,  Oct.-Mar.,  89f  d.,  $269.25;  outlay  $11.35 .  280  60 

Carpenters  and  labourers .  986  77 

Freight:  G.  A.  Bernasconi  $148.84;  Inverness  R.  &  C.  Co.  $62.81 .  211  65 

Hagerty,  S.  W.:  681  ft.  logs  $61.29;  stringers,  2,657  ft.  at  $22.50;  sundry  $22.49 .  143  57 

Paint  &  Sons,  hardware  $103.16;  Smith,  D.  W.,  60,986  ft.  lumber  $941.42 .  1,044  58 

Rent  of  jackscrews  $25.60;  1,800  ft.  timber  $36;  sundry  $68.54., .  130  14 

Port  Hood,  Repairs  to  Wharf  ('$4.984.74) — 

Foreman,  A.  R.  McDougall:  July-Nov.,  104  d.,  $312;  team  hire  $37 .  349  00 

Foreman  carpenter,  A.  A.  Beaton:  46  days .  115  00 

Carpenters  and  labourers  $999.83;  teaming  $93.50 .  1,093  33 

Cutting  and  pointing  bolts,  8,840  lb.  at  2c.;  iron,  9,057  lb.  at  3jC.;  spikes,  14  kegs,  $70; 


Dobson  $340.62;  E.  O.  Leadbetter  $126.61;  A.  D.  Mcisaac  $413.48;  R.  Mclnnis 

$130.20;  I.  P.  Smith  $106. 13;  payments  under  $100,  $2,310.37 .  3,427  41 

Port  Joli  Breakwater  ($12.50) —  * 

Macdonald,  R.  G.:  services  $2.50;  outlay  $10 .  12  50 

Port  Joli  Wharf  ($418.90)— 

Labour  $219;  logs,  1,311  ft.  at  10c.,  416  ft.  at  8c.,  592  at  6c .  418  90 

Port  Maitland  Wharf  ($47.17) — 

Labour  $22;  timber  $15.07;  sundry  $10. 10 .  47  17 

Port  Mouton  Wharf  Repairs  ($1,202.99) — 

Conductor,  S.  P.  Smith:  Aug. -Sept.,  Dec.,  26-75  d .  80  25 

Foreman,  S.  Mehlman  $74.25;  labourers  $385.94 .  460  19 

Broughm,  J.:  logs,  etc.,  4,734  1.  ft .  424  16 

Leslie,  E.  B.:  45  ft.  piling  $3.60;  7,079  ft.  plank  $127.42 .  131  02 

Leslie,  I.:  sundry  hardware .  107  37 

Porter’s  Lake,  Boat  Channel  ($290.11) — 

Foremen:  I.  Bouang.  16j  d.,  $49.50;  G.  H.  Graham,  14j  d.,  $36.25 .  85  75 

Coal,  2  tons,  $10;  labour  $171.36;  carting  $23 .  204  36 

Portuguese  Cove  Landing  ($151.03) — 

Foreman  $32.25;  labourers  $96;  hardware  $22.78 .  151  03 

Prospect  Breakwater  ($168.89) — 

Brookfield  Bros.:  2,720  ft.  spruce .  85  68 

Labour  $43  37;  ballast  $15.75;  sundry  $24.09 .  83  2l 

Round  Hill  Wharf,  Road  ($61.55)— 

Labour  $37:  sundry  $24. 55 . .  61  55 


Carried  forward .  484,844  83 
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Sambro  Wharf  (§162.33) — 

Finck,  C.  S.:  logs,  1,537  1.  ft.  at  9c.,  800  at  3c .  162  33 

Sandford  Breakwater  (§197.41) — 

Labour  $89;  hardware  $38.78;  lumber  $56.83;  teaming  $10.50;  sundry  $2. 30 .  197  41 

Saulnierville  Breakwater  ($1,972.67) — 

Foreman,  M.  T.  Saulnicr:  Aug.-Sept.,  39  d . 117  00 

Carpenter,  34}  d.,  $86.25;  labourers,  699-8  d„  $1,049.75 .  1,136  00 

Iron,  3, 153  lb.,  $81.25;  2,535  1.  ft.  flooring  §39;  timber,  5,857  ft.  at  9e.,  479  at  7c.,  sundry 
timber  $22.80;  sundry  $15.96.  Paid  as  follows:  F.  P.  Comeau  $113.21;  Thos.  Saulnier 

$143.91;  sundry  $462.55 . 719  67 

Scott’s  Bay  Breakwater  Repairs  ($1,200.10) — 

Conductor,  C.  C.  Corkum:  July-Sept.,  Nov.,  43-2  d .  129  62 

Carpenters  $325.24;  labourers  $157.87;  teaming  $210.40 . 693  51 

Hardware  $60.83;  timber,  flooring,  etc.j  4,102  ft.,  $256.74;  1,725  ft.  plank  $31 .05;  sundry 
$28.35.  Paid  as  follows:  H.  L.  Corkum  $113.18;  S.  Steele  $62.62;  A.  Tupper  $60.32; 

sundry  $140.85 .  376  97 

Seaforth  Breakwater  ($11,962.03) — 

Construction:  Halifax  Dg.  Co.,  on  account  $17,300  contract .  11,480  00 

Inspection,  D.  Nieforth:  June-Dee.,  5-77  m . .* .  461  33 

Advertising . .  20  70 

Seal  Island  Wharf  ($965.23)— 

Conductor,  M.  Cunningham:  Aug.-Oct.,  53}  d.  at  $3;  outlay  $18.95 .  179  45 

Foreman,  J.  Nickerson:  Aug.-Oct.,  37  d . ■ .  Ill  00 

Carpenters  $72;  labourers  $396 . 92 .  468  92 

Smith,  B.  H.:  1,650  1.  ft.  piling .  74  25 

Freight  $25;  smithwork  and  hardware  $106.61 .  131  61 

Seaside  Wharf  Repairs  ($2,121.61) — 

Foreman,  J.  McKinnon:  Apr.- May.,  July-Nov.,  82-8  d .  248  40 

Carpenters,  labourers,  teaming,  etc . 1,087  91 

Hardware  $129.77;  plank,  12, 196  ft.  at  $17;  stone,  157  cu.  yd.  at  50c.,  901  at  75c.;  timber, 

7,272  ft.  at  $25,  1,122  ft.  at  $15,  1,579  l..ft.  $103.21.  Paid  as  follows:  A.  H.  Mclsaac 

$266.77;  J.  McKinnon  $126.75;  sundry  $391.78 .  785  30 

Sheet  Harbour  Wharf  ($200.16) — 

Labour  $130.46;  teaming  $67.87;  powder,  etc.,  $1 .83 .  200  16 

Sheet  Harbour  West  Wharf  ($998.44) — 

Conductor,  P.  Coady:  July-Sept.  $61.53;  outlay  $33.59 .  95  12 

Carpenters,  labourers,  teaming,  etc .  418  84 

Grant,  R.:  spruce  and  hemlock  logs,  1,667  1.  ft .  100  02 

Necum  Teuch  Lumber  Co.:  19,000  ft.  plank . 304  00 

Sundry  smithwork  and  hardware .  80  46 

Shelburne  Wharf  ($775.26) — 

Foreman,  A.  Swansburg:  Julv-Oct.,  32  d.  at  $3;  outlay  $6 .  102  00 

Carpenters  $34;  labourers  $173 .27 . .' .  207  27 

Cox,  J.  J.:  15, 177  ft.  hemlock  timber . 316  09 

Hardware  $72.53;  smithwork  $50.50;  timber  $26. S7 .  149  90 

Skinner’s  Cove  Breakwater  ($913.45) — 

Skinner  Bros.:  rent  of  right  of  way  $20;  compensation  for  loss  of  sea  manure  $600 .  620  00 

Labour  $173.31;  82  cords  brush  $32.80;  lumber  $45.29;  stone  $23.50;  sundry  $18.55 .  293  45 

Sober  Island  ($259  51) — 

Routledge,  R.:  logs,  167  ft.  at  7c.; "umber,  3, 130  ft.  at  $19,  3, 595  at  $16 . 128  68 

Labour,  $95  33;  towing,  $10;  iron,  etc.,  $25  50 .  130  83 

South  Bar,  Cape  Breton  ($165) — 

Caretaker  of  wharf:  D.  McLeod:  May-Mar .  165  00 

South  Gut,  St.  Ann’s  Wharf  ($561  59) — 

Barnjum,  F.  J.:  purchase  price  of  approach  to  wharf .  50  00 

McKillop,  M.:  13,100  ft.  lumber . .  209  60 

Labour,  $213  60;  caps,  320  1.  ft.,  $32;  15  stringers,  $33.50;  sundry,  $22.89 .  301  99 

South  Ingonish  Wharf  (§4,358.22) — 

Foreman,  L.  Livingston:  Sept.-Jan.,  Mar.,  103  d .  309  00 

Carpenters,  laboureis,  etc .  586  87 

McKay  Bros.:  creosoted  timber,  3,651  1.  ft.  at  59c.,  8,310  ft.,  b.m.,  at  $65 .  2,694  24 

Ballast  poles,  2,206  ft.  at  3c.;  ballast  stone,  302}  c.y.  at  60c.;  logs,  902}  1.  ft.  at  7c.;  lum¬ 
ber,  3.082  ft.  at  $20,  7,039  ft.  at  $16,  1,675  at  $15;  shingles,  $16;  inspection  of  ereo- 
soted  timber,  $22.41;  hardware,  etc.,  $219  47.  Paid  as  follows:  M.  A.  McKinnon, 

$210.80;  A.  McLeod,  $128.52;  Thompson  &  Sutherland,  $171.57;  sundry,  $257  22....  768  11 

South  Lake,  Lakevale,  Channel  Piers  f $1,673.88) — 

Foreman:  J.  A.  McDonald,  Sept.-Jan..  $153.81;  M.  McEachern,  $15.38- .  169  19 

Labourers,  $804;  teaming,  $406.91;  sundry,  $30 . .  1,240  91 

Sweet  &  Co.:  1,518  lb.  iron,  $41.74;  sundry,  $21.88 .  63  62 

Brush,  150  loads,  $15;  1,500  lb.  iron,  $30;  2,496  1.  ft.  logs,  $152  16;  sundry,  $3. .  200  16 
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South  West  Cove  ($506.69) — 

Labour,  $480.47;  800  ft.  plank,  $12.80;  sundry,  $13.42 .  506  69 

Spanish  Ship  Bay  Wharf  ($300.02) — 

Conductor,  A.  McKinley;  Sept. -Oct.,  -77  in .  61  53 

Anderson,  A.  W.:  1,454  1.  ft.  logs .  101  78 

Labour,  $75  50;  towing  logs,  $21;  teaming,  $35.13;  sundry,  $5  08 .  136  71 

Spry  Bay  Wharf  ($2,798.61)— 

Conductor,  S.  H.  Henley;  Aug. -Nov.,  2-12  m .  169  22 

Boat  hire,  $49.25;  carters,  $206.96;  labourers,  $1,013.26 .  1,269  47 

Halifax  and  Sheet  Harb.  S.  S.  Co.,  freight,  $4.25;  White,  A.,  4  M  plank,  $64 .  68  25 

Henley,  C.  W.:  poles,  80  at  50c.;  spruce  logs,  41,875  ft.  b.m.  at  $17,  3, 718  1.  ft.  at  7c.,  3,168 

at  6c .  1,202  21 

Simmonds,  J.:  2,670  lb.  iron,  $73.43;  sundry,  $16.03 .  89  46 

Spry  Harbour  Wharf  ($50.33) — 

Conductor,  $20.85;  carter,  $18.64;  labourer,  $10.84 .  50  33 

Sterling  Brook  Wharf  ($311 .37) — 

Crowe,  E.  B.;  purchase  price  of  land  required .  40  00 

Morse,  E.  J.;  legal  services .  22  35 

Labour,  $207.02;  teaming,  $15.75;  375  ft,  piling,  $26.25. .  249  02 

Stoney  Island  Breakwater  ($251.22) —  * 

Nicoll,  F.:  5,127  ft.  plank,  $82.03;  wharfage,  50c .  82  53 

Spinney,  E.  K.:  2,000  lbs.  iron,  $46  50:  sundry,  $15.65 .  62  15 

Ballast  poles,  $25;  labour,  $31;  freight,  $12;  sundry,  $38.54 .  106  54 

Summerville  Breakwater  ($1,660.35) — 

Conductor,  M.  Davis:  Aug.-Oct.,  69f  d.  at  $3;  outlay,  $10.57 .  219  82 

Foreman,  W.  J.  Wagner:  50  d.,  $150;  outlay,  $3.12 .  153  12 

Labourers,  407 1  d.  $611.18;  teaming,  $198.12 .  809  30 

McIntosh,  C.  V.:  135  brl.  cement,  $273;  sundry,  $82.39 .  355  39 

Smith  work,  $40.24;  use  of  derrick,  etc.,  $41.80;  sundry,  $40.68 .  122  72 

Sydney  Mines,  Wharf  at  Barrington  Cove  ($6,991.65)— 

Construction:  J.  W.  Dobson:  contract  complete,  $29,900;  extra  work  due  to  settlement, 

$4,601.65;  extra  strengthening  southeast  corner,  $900;  less  previous  payments, 

$17,920  and  $10,490,  shown  on  Page  V — 220,  1912-13 .  6,991  65 

St.  Joseph  Breakwater  Repairs  ($1,299.02) — 

Foreman,  J.  B.  Chiasson:  Aug.-Oct.,  52  d . . .  156  00 

Carpenters,  labourers,  teaming,  etc .  1,090  49 

Rope,  59  lb.,  $12.52;  sundry,  $40.01 . .  52  53 

Tangier,  Extension  to  Wharf  ($1,221.81) — 

Foreman,  R.  J.  Mason:  Sept.-Oet.,  Dec.,  43  d .  132  44 

Assistant,  E.  Mason:  Sept. -Oct.,  33  d .  74  25 

Blasters,  labourers,  teaming,  etc .  96)6  62 

Sundry  hardware .  48  50 

Tatamagouche  W'harf  ($250.55) — 

Patterson,  W.  A.:  damages  to  property,  $60;  stone,  etc.,  $10 .  d)  00 

Legal  services:  J.  P.  Bill,  Truro .  40  56 

Labour,  $95.75;  teaming,  $36.99;  sundry,  $7  25 .  139  99 

Terrance  Bay  Wharf  ($4,321  52) — 

Conductor,  R.  A.  Slaunwhite:  July-Aug.,  Nov. -Dec.,  2-2o  m.  $1/8.56;  outlay,  $2/  30. 

Foreman,  O.  Slaunwhite:  53  d .  132  50 

Carpenters,  carters,  labourers,  etc .  1,  /43  02 

Logs,  8,168  1.  ft.  at  5c.;  5,705  lb.  iron,  $142.63;  bolts,  $26;  lumber,  20,405  ft.  at  $20,  500 
at/ $12;  200  poles,  $90;  stone,  1,622^  t.  at  50c.;  towing  logs,  $255;  sundry,  $92.89. 

Paid  as  follows:  Grant  &  Co.,  $261.52;  S.  Jollimore,  $90;  Miller  &  Co.,  $822  50;  A. 

Slaunwhite,  $119;  It.  J.  Slaunwhite,  $142  50;  sundry,  $804.62 .  2,240  14 

The  Squam,  Hand  Dredging  ($499.47) — 

Conductor,  $64.47;  labourers,  290  d.,  $435 .  4JJ  47 

The  Thrum,  Upper  Port  La  Tour,  Beach  Protection  ($1,395.77)—  r 

Conductor,  J.  C.  Ross:  Aug.-Nov.,  44-7  d.  at  $3;  outlay,  $20.50 .  154  60 

Foreman,  W.  H.  Swaine:  27-7  d .  33  19 

Carpenters  and  labourers .  4-.4  /o 

Consolidated  Trading  Co.:  8  kegs  spikes,  $26;  sundry,  $34.42 .  60  42 

Nicolls,  F.,  3,600  ft.  plank,  $64.80;  Warrington,  C.,  1,000  ft.  logs,  $80 .  144  80 

Nicoll,  F.  G.:  17,200  ft.  plank,  including  rafting,  etc .  318  l(J 

Ross,  T.:  logs,  840  1.  ft.  at  8c.;  towing,  $2 .  69  20 

Towing,  $18.75;  1,041  1.  ft.  logs,  $83.28;  sundry,  $38.67 .  140  /0 

The  Wharves,  Breakwater  ($1,499.76)—  tOQ  eo 

Conductor,  E.  Conrad:  Sept.-Nov.,  $103.07;  use  of  right  of  way,  $10;  outlay,  $lo  do  ...  128  62 

Carpenters,  carters  and  labourers . .  •  •  . . •  b'7  13 

Plank,  3,600  ft.  at  $18;  timber,  2,022  1.  ft.  at  7e.,  1,757  at  3r.;  rock,  659  t.  at  40c;  hard¬ 
ware  etc.,  $171  36.  Paid  as  follows:  W.  H.  Mann,  $156.66;  payments  under  $100, 

$537.35 .  094  01 

Carried  forward .  536,689  86 
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Harbours  and  Rivers:  Nova  Scotia— Continued.  $  cts. 

Brought  forward .  536.689  86 

Tiverton  Breakwater:  legal  services:  F.  W.  Nichols . . .  39  80 

Traeadie  Harbour  Improvements:  King’s  Printer .  2  59 

Upper  Middle  River,  Shear  Dam  ($500.50) — 

Foreman,  $30;  carters,  $348.50;  carpenters,  etc.,  $122 .  500  50 

Victoria  Bridge  Wharf  ($881 .95) — 

Foreman,  D.  M.  Gillis:  Oct.,  21-25  d .  63  75 

Carpenters,  carters,  and  labourers .  382  22 

Fownes,  A.  W.:  timber,  5,837  ft.  at  $18,  4.800  at  $17 .  186  67 

Thomson  &  Sutherland:  sundry  hardware . .  75  78 

Ballast  poles,  1,162  ft.,  $29.05;  timber,  $129.90;  sundry,  $14  52 .  173  53 

Vogler’s  Cove  Breakwater  ($250) — 

Harrington,  M.  P.,  purchase  price  of  land  required .  250  00 

Walton  Breakwater  Repairs  ($1,0S0 .27) — 

Foreman,  H.  A.  Parker:  July-Sept.,  Nov.,  57}  d .  172  50 

Carpenters,  carters  and  labourers .  344  75 

Inspector,  H.  B.  Weir,  Oct .  80  00 

Nova  Scotia  Lumber  Co.:  deals,  12,460  ft .  192  61 

Parker,  F.  L.:  logs,  5, 201  ft.  at  $12;  timber,  6, 779  ft.  at  $11,  1, 368  1.  ft.  at  7c .  232  73 

Bolts,  $10.55;  spikes,  $15;  sundry,  $32.13 .  57  68 

Washabuck  Centre  Wharf  ($99.68) — 

Labour,  $51.75;  plank,  $42.93;  sundry,  $5 . 1 .  99  68 

Watt  Settlement  Wharf:  Legal  services:  T.  F.  Tobin .  33  36 

West  Baccaro  Breakwater  ($1,252.88) — 

Conductor,  J.  W.  Nickerson:  Sept. -Oct.,  33  d .  99  00 

Foreman,  E.  Crowell:  37  d .  Ill  00 

Carpenters  and  labourers .  445  15 

Two  dories,  $40;  1,735  lb.  bolt*,  $69.40;  logs,  2,838  1.  ft.  at  8c.,  2,464  at  5c.;  towing  logs, 

$76.65;  sundry,  $61.44.  Paid  as  follows:  W.  Chatwynde,  $76.65;  J.  Coffin,  $165.88; 

S.  L.  Davis,  $88;  J.  W.  Nickerson,  $85. SO;  L.  Swaine,  $80.72;  sundry,  $100.68 .  597  73 

West  Berlin  Beach  Protection  ($399.93) — 

Foreman,  G.  E.  Hemeon:  $32.25;  outlay,  $35.17 .  67  42 

Carters,  $66.75;  labour,  $116.60;  1,012  ft.  logs,  $80.96;  iron,  $30.75;  sundry,  $37.45 .  332  51 

West  Chezzetcook  Breakwater  Repairs  ($999.85) — 

Conductor,  J.  Faucher:  July,  Sept.-Oct.,  2-08  m .  166  15 

Labourers,  197-5  d .  345  63 

Ballast  poles,  1 , 400  ft.,  $35;  fenders,  1,300  ft.  ,$65;  logs,  4,385  ft.,  $306.95.  Paid  as  follows: 

H.  Conrad,  $141.20;  J.  Conrad,  $88.25;  G.  Davison,  $87.50;  sundry,  $90 .  406  95 

Rock,  92  t.,  $34.96;  smithwork  and  hardware,  $46.16 .  81  12 

West  Dover  Breakwater  ($2,498.26) — 

Foremen,  Aug. -Nov.;  C.  A.  Coolen,  50  d.,  $125;  J.  A.  Coolen,  CO  d.,  $184.80 .  309  80 

Blacksmith,  $32.50;  carpenters,  $103.50;  labourers,  $405 . . .  541  00 

Ballast,  375  t.  at  50c.;  5,538  lb.  iron,  $138.45;  hardware,  $38.75;  timber,  18,219  ft.  at 
$20,  300  at  $12,  10,940  1.  ft.  at  5c.,  1,600  at  2c.;  freight  on  timber,  $335.78.  Paid  as 
follows:  A.  J.  Grant,  $129.70;  L.  Miller  &  Co.,  $834.98;  S.  P.  Oakleaf,  $335.78;  sun¬ 
dry,  $347...- . 1,647  46 

Western  Head  Breakwater:  repairs .  27  94 

Western  Shore  Wharf  ($3,069. 15) — 

Conductor,  F.  Fretlea:  June,  Aug.,  52-1  d.,  $160.03;  outlay,  $12 .  172  03 

Carpenters,  carters  and  labourers .  844  63 

Purchase  price  of  land  required:  5  payments  of  $16. .« .  80  00 

Adams,  J.,  ballast,  $87.50,  hardware,  etc.,  $26.81 .  114  31 

Evans,  O.  W.,  hardware,  $84.30;  Webber,  D.,  bolts,  etc.,  $330-67 .  414  97 

Kent  Lumber  Co.:  29,550  ft.  plank,  $435.61;  cartage,  $23.40 .  459  01 

Ballast,  1,812  loads,  $906.  Paid  as  follows:  M.  Adams,  $73.50;  H.  Jodrey,  $71.50;  O. 

Mosher,  $78  50,  C.  Vaughan,  $92.50;  sundry,  $590 .  906  00 

Poles,  89,  $48.95;  horse  hire,  $16;  sundry,  $13.25 .  78  20 

West  Head  Breakwater  ($1,872.50) — 

Conductor,  E.  H.  Atkinson;  Oct. -Nov.,  34  d.  at  $3;  outlay,  $3.30 .  110  30 

Foreman,  I.  A.  Smith:  Oct. -Nov.,  29  d .  87  00 

Carpenters,  44}  d.,  $100.12;  labourers,  181  d.,  $316.68 .  416  80 

Bower,  J.  I.:  20,867  ft.  timber,  $375.60;  freight,  etc.,  $43.50 .  419  10 

Brennan,  J.  H.:  3,173  lb.  iron,  $134.85;  sundry,  $11.19 . 146  04 

Kenney,  J.  A.:  2,640  1.  ft.  poles,  $119.80;  4,756  ft.  logs,  $427.04 .  546  84 

Boat-hire,  $50;  390  ft.  piling,  $31.68;  sundry,  $64  74 .  146  42 

W’estport  Breakwater:  legal  services,  H.  L.  Dennison.. .  69  19 

Westport  Wharf  ($119.09) — 

Purchase  price  of  required  land:  Mrs.  H.  B.  Collins,  $50;  A.  Payson,  S50 .  100  00 

Conductor,  $9;  sundry  material,  $10  09 .  19  09 


Carried  forward .  549,886  80 
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Harbours  and  Rivers:  Nova  Scotia— Continued.  $  cts. 

Brought  forward . . .  549,886  80 

West  Pubnico,  Wharf  Repairs  ($1,424.16)— 

Foreman,  J.  S.  D’Entremont:  July-Oct.,  47-05  days .  141  15 

Carpenters,  121%  d.,  $212.61;  labourers,  121 %  d.,  8182.25 .  394  86 

Crowell,  J.:  timber  and  plank,  32,245  ft .  671  95 

Doucet,  P.:  logs,  6  at  $3.25,  30  at  $1 .68 .  69  90 

Spinney,  E.  K.:  1,516  lb.  iron  $36.39;  sundry  $44.25 .  80  64 

Cartage  $40.44;  boat  hire  $10;  plank  $10;  sundry  $5.22 .  65  66 

Weymouth  Harbour  Improvements  ($27,000) — • 

Dredging:  Halifax  Dredging  Co.:  detailed  under  Contract  Dredging . (Page  V — 318)  26,738  57 

Inspection,  A.  Gray:  May-Oct.,  78  d.,  57  h.,  $251.95;  outlay  $9.48 .  261  43 

White  Cove  Breakwater  ($3,934.65) — 

Foremen,  Sept.-Nov.:  E.  Gaudet,  543  h.  $162.90;  J.  Gaudet,  466  h.  $116.50 .  279  40 

Blacksmith,  carters  and  labourers .  1,356  72 

Theriault,  E.  P.:  7,600  lb.  iron,  $197.60;  sundry  $98.79 .  296  39 

Ballast,  386  t.  at  25c.,  1,446  at  35c.,  poles  9,232  I.  ft.  at  2c.;  plank,  19,641  ft.  at  $16;  timber, 

6,420  ft.  at  8c.,  5,530  at  7c.  Paid  as  follows:  D.  Bluin  $116.27;  S.  M.  Comeau  $144.97; 

W.  Dugas  $131.26;  Jas.  Leblanc  $112.23;  J.  H.  Leblanc  $138.21;  payments  under  $100, 

$1,359.20 .  2,002  14 

White  Point  Breakwater  ($3,853.31)— 

Conductor,  R.  Doggett:  July-Dee.,  90  d.  $270;  outlay  $6.85 .  276  85 

Backsmith  $232;  labourers  $1 ,638;  mason  $214.50;  teaming  $562.75 .  2,647  25 

McIntosh,  C.  V.:  332  brl.  cement  $692.75;  3,000  lb.  iron  $75;  hammer  85c .  768  60 

Wright,  E.  J.:  cement  $22.50,  dynamite  $15;  sundry  $42.30 .  79  80 

Rock  $40;  storage  $10;  sundry  $30.81 .  80  81 

Whitewaters  Wharf  ($149) — 

Conductor  $26.25;  labourers  $56.07;  teaming  $15 .  97  32 

Jackson,  E.,  iron  $1.68;  Winters,  H.,  timber  $50 .  51  68 

Whitney  Pier  (S947.28) — 

Purchase  price  of  site  for  wharf:  S.  Broolcman .  600  00 

Legal  services:  J.  C.  Douglas .  347  28 

Whyc-ocomagh  Wharf  ($522 . 50) — 

Foreman,  J.  G.  McMillan:  Aug.,  18  d .  54  00 

Carpenters,  102-5  d.,  $196.63;  painters  $56.87 .  253  50 

Matheson,  McKay:  43  gal.  paint  $58.05;  sundry  $16.63 .  74  68 

Lumber,  3,200  ft.,  $46.40;  shingles  $15.50;  team  hire  $28.75;  bolts  $15.12;  sundry  $34.55. .  140  32 

Windsor  Harbour  Improvements  ($7,623.47) — 

Purchase  of  wharf  property:  E.  E.  Armstrong . .  7,500  00 

Inspection  of  dredging:  W.  R.  Smith,  Sept.  25  d .  76  92 

Legal  services,  E.  J.  Morse .  46  55 

WTolfville  Wharf  and  Harbour  ($3,200) — 

Purchase  price  of  wharf  property:  W.  A.  Chase  and  R.  E.  Burgess .  3,200  00 

Yarmouth  Harbour  Improvements  ($430.27) — 

Foremen  $33;  towing  $33;  scow  rent  $30;  labour,  etc.,  $54.10;  sundry  $29.24 .  179  34 

Travel  and  outlay  of  engineer,  T.  M.  Schenk .  149  13 

Legal  services:  E.  N.  Clements  $54.01;  T.  S.  Rogers  $47.79 .  101  80 

Antigonish  Office  ($14,806.80) — 

District  engineer:  E.  G.  Millidge,  y .  2,700  00 

Assistants:  W.  S.  Archibald,  Nov.  $32.50,  Dec.-Mar.  $300;  Ad.  Bernasconi,  y.  $1500;  D. 

H.  Macdonald,  y.  $999.96;  J.  C.  Macdonald,  y.  $999.96;  A.  McGillivray,  yM 
$1,299.96;  Miss  A.  G.  Millidge,  typist,  y.,  $699.96;  A.  A.  G.  Stronach,  June-Mar.,  $1,250  7,082  34 

Studont-assistant  at  $75  per  m.:  A.  E.  Macphie  $282.50;  J.  Sears,  Apr. -Nov.,  $509.42;  W.  S. 

Spence,  June-Aug.,  $210 . : .  1,001  92 

Travel  and  outlay:  W.  S;  Archibald  $92.20;  Ad.  Bernasconi,  $1,019.28;  D.  H.  Macdonald, 

$457.98;  J.  C.  Macdonald,  $319.08;  A.  McGillivray  $889.99;  A.  E.  Macphie  $20.20; 

E.  G.  Millidge  $626.78;  J.  Sears  $55;  W.  Spence  $11.80;  A.  A.  G.  Stronach,  $347.18. . . .  3,839  49 

Kodak  and  case  $68;  clock  $10;  lamps  $16.30;  repairs  $43.01;  livery  $29;  typing  $16.74 -  183  05 

Halifax  Offices  (S22,192 .01) — 

District  engineers:  C.  E.  W.  Dodwell  $3,000;  W.  P.  Morrison  $2,100 .  5,100  00 

Assistants:  G.  H.  Boyce,  June-Mar.,  $963.33;  O.  S.  Cox,  May-Mar.,  $913.88;  J.  R.  Free¬ 
man,  y.  $1616.63;  G.  Little,  Sept.-Mar.  $520;  H.  Putnam,  y.  $1,599.96;  G.  Russell, 

Apr.-Aug.,  $409.34;  T.  M.  Schenk,  y.,  $1,383.30 .  7,406  44 

Student  Assistants  at  $75  per  m.:  K.  J.  Austen  $270.;  E.  M.  Blair,  $227.50;  C.  G. 

Dodwell,  $162.50;  J.  McLeod.  $240;  P.  D.  Mosher,  $408.32 .  1,308  32 

Accountant,  C.  E.  Hamilton,  y.  $1,200;  stenographers,  Miss  E.  B.  Blois,  y.  $600,  Miss  M. 

E.  Fletcher,  y.,  $849.96;  sundry  typing  $76.32 .  2,726  28 

Travel  and  outlay:  E.  M.  Blair  $54. 10;  G.  1J.  Boyce  $484.90;  O.  S.  Cox,  $379.90;  C.  E.  W. 

Dodwell  $1,231.98;  J.  R.  Freeman  $1,725;  G.  A.  Little  $63.94;  J.  A.  McLeod  $91.15; 

W.  P.  Morrison  $558.53;  P.  D.  Mosher  $44.50;  H.  Putnam  $778.55;  T.  M.  Schenk 

$238.42 .  5,650  97 


Carried  forward .  635,970  25 
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Harbours  and  Rivers:  Nova  Scotia— Concluded.  $  cts. 

Brought  forward .  635,970  25 

North  Sydney  Office  ($11,105.48) — 

District  engineer:  G.  A.  Bernasconi,  y .  2,499  96 

Assistants:  H.  P.  Bernasconi,  y.  $999.96;  Miss  A.  Connell,  typist,  y.  $549.46;  R.  PI. 

Cooper,  10  m.  to  Mar.  31,  $1,250;  II.  A.  Crawley,  June-Sept.,  $290;  L.  Cunningham, 

y.,  $1,200;  M.  McKean,  y.,  $1,599.96 .  5,889  38 

Travel  and  outlay,  G.  A.  Bernasconi,  $906.27;  R.  H.  Cooper  $786.80;  L.  Cunningham 

$534.16;  M.  McKean  $488.91 .  2,716  14 

Shelburne  Office  ($6,401.72)— 

District  engineer:  T.  J.  Locke,  y . . .  2,499  96 

Assistance:  Miss  A.  M.  Jones,  stenographer  $600;  N.  C.  Ralston,  y.  $1,500 .  2,100  00 

Student  assistants  at  $75  perm.:  D.  R.  Munro  $300;  S.  K.  Payzant  $262.50;  C.  V.  Strong 

$170 . 732  50 

Travel  and  outlay:  T.  J.  Locke  $815.56;  D.  R.  Munro  $44;  S.  K.  Payzant  $43.90;  N.  C. 

Ralston  $146.20;  C.  V.  Strong  $19.60 .  1,069  26 

Generally  ($3,717.28) — 

Boehner  Bros.:  rebuilding  pile  driver .  250  00 

Lahave  S.  S.  Co.:  towing  pile  driver  $90;  turning  over  driver  and  pumping  out  $60 _  150  00 

Maguire,  W.  J.:  carbolineum,  273  gals,  at  $1;  freight  $6.77 .  279  77 

Storage  on  carbolineum  $15;  tolls  $47.33;  repairs  $12.65 . .. .  74  98 

King’s  Printer  $166.24;  Stationery  Office  $1,871.78 .  2,038  02 

Voucher  outstanding:  P.  12,553,  Landry  &  Cameron .  15  50 

Travel  of  Minister,  Hon.  R.  Rogers .  300  00 

Travel  of  paymaster,  R.  J.  Wilkins .  609  01 

Detailed  with  Harbours  and  Rivers,  New  Brunswick . (Page  V — 224)  355  65 


Total .  657,550  38 

Less  charged  Chief  Engineer’s  Staff . (Page  V. . . )  31,118  38 

Surveys  and  Inspections . (PageV...)  15,478  46  46,596  84 


Total,  as  on  Page  V — 196 . . .  610,953  54 


Harbours  and  Rivers:  Prince  Edward  Island:  Summary  of  Expenditure. 


Belle  River  Beach  Protection . 

Cardigan  Ferry  Wharf . 

Charlottetown  Harbour . 

French  River  Wharf . 

Georgetown  Wharf  Repairs . 

Grand  River,  South  Wharf:  Reconstruction . 

Harbours  and  Rivers  Generally . 

Head,  St.  Peter’s  Bay:  Wharf . 

Little  Sands  Breakwater . 

McAulay’s  Shore,  Pinette  Bay:  Wharf . 

Naufrage  Pond:  Breakwater  and  Channel  approach 

New  London:  Repairs  to  Harbour . 

North  Lake  Boat  Harbour . 

North  River,  Franklyn  Point,  Wharf . 

North  River  Bridge,  Wharf . 

Port  Selkirk  Pier . 

Robinson’s  Island  Breakwater  Pier . 

Rocky  Point  Wharf . 

Rustic?  Harbour,  Breakwater  Repairs . 

Souris  Breakwater  Extension . 

Souris  Breakwater  Repairs . 

Sumratrside  Harbour  Breakwater . 

St.  Peter’s  Bay,  Breakwater  Repairs . 

Tignish  Harbour,  Repairs,  etc . 

Tracadie  Breakwater . 

West  River,  McEachern’s  Wharf . 

Wood  Islands,  Breakwater . 


3,599  95 
2,352  63 
2,076  80 
2,o09  77 
898  37 
2,729  00 
9,210  79 
4,193  00 
457  57 
99  53 
1,334  97 
1,383  58 
18  70 
9,9934)8 
32  80 
700  89 
765  67 
454  16 
487  00 
39,683  74 
1,389  16 
73  12 
1,163  85 
3,960  70 
1,692  09 
2,168  55 
67  29 


Total,  carried  to  Page  V — 2 


93,797  66 
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Harbours  and  Rivers:  Prince  Edward  Island.  $  cts. 

Annandale  Wharf  ($284.72) — 

Conductor  $22.50;  carpenters  $8.25;  labourers  $27 .  57  75 

Annandale  Lumber  Co.:  10  M.  ft.  plank  $170;  freight  $30;  hardware  $26.97 .  226  97 

Belfast  Pier  ($341.62)— 

Labour  $147.36;  1,084  ft.  piles  $108.40;  4  tons  timber  $40;  stone  $10;  sundry  $35. S6 .  341  62 

Belle  River  Beach  Protection  ($3,599.95) — 

Conductor,  J.  Sanders:  Junc-Oct.,  113!  d.  $283-75;  outlay  $7.33 .  291  08 

Foreman,  J.  H.  Compton:  June-Sept.,  62  d .  124  00 

Carpenters  316-7  d.  $554.27;  labourers  67!  d.  $101.25;  sundry  $56 . .' .  711  52 

Crabbe,  S.  W.:  1,618  lb.  bolts  $65.99;  3,568  lb.  iron  $89.20;  sundry  $87.39  .  242  58 

Piles,  61  at  $1.50,  400  at  $2;  plank,  15,857  ft.  at  $16;  timber,  59- 15  tons $591 .50;  towing $54; 
freight  $53;  sundry  $267.06.  Paid  as  follows:  J.  D.  McMillan  $112.43;  M.  A.  McMillan 
$154.50;  D.  Matheson  $120.50;  H.  Sanders  $115.20;  payments  under  $90,  $1,728. 14  .  2,230  77 

Cardigan  Ferry  Wharf  ($2,352.63) — 

Construction:  Annandale  Lumber  Co.:  on  account  $9,637  contract .  2,190  00 

Inspection,  E.  B.  McLaren:  Feb.-Mar.,  35  d .  87  50 

Advertising  $49.99;  King’s  Printer  $25.14 .  75  13 

Charlottetown  Harbour  ($2,076.80) — 

Purchase  price  of  land  required  for  Marine  Railway:  C.  P.  Mutch:  6-4  acres .  1,920  00 

Foundry  work  $22.20;  travel  and  outlay  $91.15 . •  113  35 

Legal  services,  C.  R.  Smallwood .  43  45 

French  River  Wharf  ($2,809.77)— 

Foreman,  Sept. -Nov.:  G.  Campbell,  62!  d.  at  $2.50;  B.  Harding,  49!  d.  at  $2 .  '  255  25 

Carpenters,  carters  and  labourers .  560  62 

Simpson,  Miss  M.  E.:  purchase  price  of  land  required .  300  00 

Weir  &  Fyfe:  iron  3,000  lb.  $106;  timber,  31,747  ft.  at  $24.50,  7,000  at  $19 .  1,016  80 

Drift  bolts,  1,037  lb.  $33.70;  logs,  30  at  $3,  30  at  $2.50,  59  at  $2.20,  30  at  $2,  22  at  $1.90; 
stone,  137  c.  y.yd  at  $1.10;  sundry  $66.70.  Paid  as  follows:  F.  Bernard  $208.50; 

B.  Harding  $82.50;  F.  McEwen  $137.50;  payments  under  $80,  $219.20  .  647  70 

Legal  services,  A.  A.  Macdonald .  29  40 

Georgetown  Wharf  Repairs  ($898.37) — 

Conductor,  P.  Flanagan:  July-Sept.,  41  d .  102  50 

Carpenters,  carters  and  labourers .  235  26 

Poole  &  Thompson:  18,692  ft.,  b.  m.,  timber .  354  16 

*  Lumber  $25.05;  196  c.  y.  stone  $98;  iron  $22.50;  sundry  $60.90 .  206  45 

Grand  River,  South  Wharf  ($2,729) — 

Construction  of  wharf:  R.  McNeil:  contract  complete  $6,499;  less  $4,090  paid  in  1912-13, 

V-231 .  2,409  00 

Inspection,  W.  A.  Crossman:  Apr.-Oct.  128  d .  320  00 

Head  St.  Peter’s  Bay,  Wharf  ($4,193) — 

Construction:  Annandale  Lumber  Co.:  contract  complete .  3,993  00 

Inspection,  R.  J.  Lewis:  Apr.  23-Aug.  4,  80  d .  200  00 

Lambert’s  Pier  ($552.95) — 

Conductor,  J.  Mahar:  43d.  at  $2.50;  outlay  $9.15 .  116  65 

Carpenters  $80.50;  cartage  &c.  $7.29 .  87  79 

Poole  &  Thompson:  11,263  ft.  lumber  $224.15;  15  M.  shingles  $56.25;  sundry  $68. 11 .  348  51 

Lewis  Point  Pier  ($158.22) — 

Foreman  $22.50;  carters,  labourers  &c.  $39.25 .  61  75 

McDonald  &  Co.:  2,123  ft.  plank  $42.46;  65  tons  stone  $52;  nails  $2.01 .  96  47 

Little  Sands  Breakwater  ($457.57) — 

Purchase  price  of  required  land:  A.  J.  McLean .  250  00 

Legal  serv ices:  Fraser  &  McQuaid . : .  113  14 

Advertising  $69;  King’s  Printer  $25.43 .  94  43 

McAulay’s  Shore,  Pinette  B  v,  Wharf  ($99.53) — 

Legal  services:  A.  A.  McDonald .  30  75 

Advertising  $48.89;  King’s  Printer  $19.89 .  68  78 

Murray  Harbour  Wharf  ($298.88) — 

McPherson,  A.:  1,380  ft.  logs  $34.50;  6,122  ft.  plank  $97.95 .  132  45 

Labour  $106;  freignt  $12;  lumber  $40.25;  sundry  $8.18 .  166  43 

N  oifrage  Pond,  Breakwater  &c.  ($1,334.97) — 

Foreman,  A.  C.  McPhee:  June,  July,  Nov.,  Dec.,  67  d.  $167.50;  outlay  $24.29 .  191  79 

Carpenters  $332.98;  carters  $77.75 .  410  73 

Foster,  F.  R.,  labour  $69;  hardware,  &c.  $34.47 .  103  47 

Stewart  &  Co:.  4  winches  $200;  sundry  hardware  $83.52 .  283  52 

Plank,  4,871  ft.  $70.06;  8  knees  $8;  poles  $15;  1,284  ft.  timber  $145.20.  Paid  as  follows: 

A.  D.  McCormack  $112.37;  sundry  $125.89 .  238  26 

Drift  bolts,  1,600  lb.  $51;  iron  &c.  $56.20 .  107  20 

New  London,  Repairs  to  Harbour  ($1,383.58) — 

Conductor,  H.  B.  McKay:  Aug. -Oct.,  51  d .  127  50 

Labourers,  257  d.,  $395.50;  teaming  $15 . 410  50 

Brush,  50  loads  at  55c.,  194  loads  at  40c.;  logs,  162  at  $2,  126  at  $1,  one  $1.50;  stone,  113 
c.  y.  at  $1.25;  towing  logs  and  brush  $72.30;  sundry  $75.43.  Paid  as  follows:  F. 

McEwen  $222;  J.  Reid,  $228;  payments  under  $100,  $395.58 .  845  58 


Carried  forward .  23,571  56 
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AUDITOR  GEA  URAL'S  REPORT,  1913-191-1 


5  GEORGE  V.,  A.  1915 


Harbours  and  Rivers:  Prince  Edward  Island — Continued.  $  cts. 

Brought  forward .  23,571  50 

North  Cardigan  Pier  ($98.64) — 

Labour  $38.43;  plank  $15.20;  stone  $42;  sundry  $3.01 .  98  64 

North  Lake,  Boat  Harbour:  King’s  Printer .  18  70 

North  River,  Franklyn  Point,  Wharf  ($9,993.98) — 

Construction:  MeEwen,  Coffin  &  Webster:  on  account  $24,990  contract .  9,530  00 

Inspection.  G.  White:  May-Nov.,  171  d . : .  427  50 

Advertising  $35.20;  King’s  Printer  $1.28 .  36  48 

North  River  Bridge  Wharf  ($32.80) — 

Advertising  $12.76;  King's  Printer  $20.04 . . .  32  80 

Pinette  Wharf  ($400.85) — 

Dixon,  Jos.:  4,000  ft.  spruce  plank . 74  00 

Macdonald,  R.  E.:  1,900  ft.  plank  $35.15;  hardware  $17.91 .  53  06 

Labour  $163.50;  971  ft.  piles  $97.10;  sundry  $13.19 .  273  79 

Port  Selkirk  Pier  ($700  89) — 

Foreman,  J.  McKay,  Jr.:  Aug. -Dec.,  63  d .  157  50 

Labourers  S122.62;  teaming  $27.50 . 150  12 

Dixon,  J.:  3,000  ft.  plank  $60;  3)  tons  timber  $35 .  95  00 

Hogan,  M.  P.:  hemlock,  6,477  ft.  at  $17;  sundry  $36.53 .  146  64 

McPherson,  A.:  hemlock,  5-05  tons  $52.70;  sundry  $9 .  61  70 

Bolts  $16.58;  513  ft.  piling  $51.30;  sundry  $22.05 . 89  93 

Robinson’s  Island,  Breakwater  Pier  ($765.67) — 

Foreman,  Wm.  Duncan:  Sept.-Oct.,  45  d .  112  50 

Labourers  $159;  carters  $142.87;  1,081  lb.  bolts  $37.60;  3,000  1.  ft.  piles  $300;  sundry  $13.70  653  17 

Rocky  Point  Wharf  ($454.16) — 

Purchase  price  of  land  required:  M.  McKinnon .  275  00 

Legal  services:  A.  A.  Macdonald .  27  70 

Advertising  $126.90;  King’s  Printer  $24.56 . > .  151  46 

Rustico  Harbour,  Breakwater  Repairs  ($487) — 

Brush,  12  loads,  $18;  lumber  569  ft.  $10.63;  labour  $87.75;  stone,  482)  c.  y.  at  75c.;  sun¬ 
dry  $8.81 . 487  00 

Souris  Breakwater  Extension  ($39,683.74) — 

Construction:  Beazley  Bros.:  on  account  $143,917  contract .  38,540  00 

Inspection:  of  work,  S.  J.  McAulay,  153  d.,  $459;  of  material,  Can.  Inspection  Labora¬ 
tories  81$  d.  $611.25,  travel  $63.89 .  1,134  14 

Advertising .  9  60 

Souris  Breakwater  Repairs  ($1,389.16) — 

Conductor,  D.  A.  Campbell:  June-Aug.,  55  d .  137  50 

Engineman,  labourers  &e .  522  00 

Halifax  Dredging  Co.:  487  1.  ft.  creosoted  piles .  262  98 

Klondyke  Lumber  Mills:  2,251  ft.  lumber  $47.06;  teaming  $40.25;  sundry  $4.49 .  9180 

McKenzie,  R.  E.:  1,000  lb.  bolts  $40;  sundry  $21.70 .  61  70 

Sterns  Bros.:  3,200  ft.  plank  $48;  hardware  $27.98 .  75  98 

Stewart  &  C’o.:  driver  hammer  $52;  snatch  block  $16;  sundry  $40.48 .  108  48 

Coal  $19.69;  freight  $21.86;  rivets  $32.50;  sundry  $54.67 .  128  72 

Summerside  Harbour,  Breakwater  ($73.12) — 

Advertising  $49.25;  Fling’s  Printer  $23.87  .  73  12 

St.  Peter’s  Bay  Breakwater  Repairs  ($1,163.85) — 

Conductor,  W.  Aylward,  Aug. -Nov.,  51  d .  127  50 

Labourers,  77)  d.  $116.25;  teaming  $3 . .  119  25 

Cox,  H.  H.:  hardware  $19.15;  100  spruce  logs  $175.60 .  194  75 

Brush,  38  loads  $15.20;  lumber  $37.15;  513§  c.  y.  stone  $670.  Paid  as  follows:  V.  Mc¬ 
Grath  $210;  D.  Mosher  $108.75;  payments  under  $90,  $403.60. .......... .  7  722  35 

Tignish  Harbour  Repairs  to  Breakwater  ($3,960.70) — 

Foreman,  June-Oct.:  J.  Gavin,  70)  d.  $176.25,  outlay  $25.35;  P.  O’Brien,  92-8  d.  $210, 

outlay  $61.62 .  473  22 

Engineer  $50;  labourers  $012;  teaming  $67.70 .  729  70 

Tignish  Trading  Co.:  4.797  lb.  bolts  $179.89;  30,668  ft.  pine  $736.03;  sundry  $143.26 .  1,059  18 

Brush,  269  loads  at  50c.:  logs  and  piles,  237  at  $2,  2  at  $1.75,  112  at  SI,  3  at  50c.,  2,668  1.  ft. 
at  10c.,  712  1.  ft.  $67.96;  timber,  14  tons  at  $8.50,  14-912  tons  at  $10.50;  stone  160) 
tons  at  $1.25;  980  lb.  bolts  $31.85;  flooring  149  pcs.  at  25c.;  sundry  $93.05.  Paid  as 
follows:  N.  Buchanan  $119;  J.  Hogan  $417.36;  E.  O’Brien  $295.72;  J.  O’Rourke 

$117.20;  Poole  &  Thompson  $185.83;  payments  under  $100,  $563.49 .  1,698  60 

Tracadie  Breakwater  ($1,692.09) — 

Foreman,  J.  A.  Hughes:  July-Oct.,  59-75  d .  149  37 

Carpenters  $4;  labourers  $215.01;  teaming  &c.  $60.31 .  279  32 

Piles,  34,  $85;  883)  c.  y.  stone  $1,104.37:  hardware  $74.03.  Paid  as  follows:  J.  Bradley 
$133.75;  A.  McDonald  $141.87;  J.  J.  McGinnis  $159.38;  B.  McKinnon  $327.50;  J. 

McKinnon  $102.50;  sundry  $398.40 .  1,263  40 

West  River,  McEachern’s,  Wharf  ($2,168.55) — 

Foreman,  C.  McLean,  Aug. -Dec.,  55-7  d .  139  25 

Carpenters,  $51;  carters,  $30.75;  labourers,  $389.42 .  471  17 


Carried  forward .  85,097  33 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 215 

SESSIONAL  PAPER  No.  1 


Harbours  and  Rivers:  Prince  Edward  Island— Concluded.  $  cts. 

Brought  forward .  85,097  33 

West  River,  McEachem’s  Wharf — Concluded. 

Bolts,  2,459  lb.,  $92.21;  cross  ties,  1,140  ft.  at  12c.;  1,969  1.  ft.  piles,  $196.90;  poles,  91 
cords  at  $2.50;  plank,  6,000  ft.,  $90;  timber,  48-15  tons  at  $8,  192  pcs.  at  $1;  sundry, 

$237.52.  Paid  as  follows:  J.  Carson,  $154.60;  S.  Gillespie,  $228;  W.  Gillespie,  $215; 

S.  Hickon,  $114;  F.  Hyde,  $195.75;  A.  McDougall,  $101.30;  sundry,  $549.48 _  1,558  13 

Wood  Island  Breakwater  ($07.29) — 

Advertising,  $49.61;  King’s  Printer,  $17.68 .  67  29 

Charlottetown  Office  ($12,553.36) — 

District  engineer,  W.  E.  Hyndman,  $1,899.96;  consulting  engineer,  J.  B.  Hegan,  $2,799.96  4,699  92 

Assistants:  F.  M.  Currie,  typist,  yr.,  $480;  J.  C.  Milford,  1  y.,  $916.64;  H.  E.  Miller, 

1  y.,  $999.96;  R.  H.  Nicholson,  Apr.  15-Mar.  31,  $1,437.50 .  3,834  10 

Student  assistants  at  $75  per  m.;  H.  A.  Messervy,  $300;  Wm.  McLean,  $225;  H.  P. 

Stanley,  $300 .  825  00 

General  foreman,  J.  White:  12  m.,  $1,080;  travel  and  outlay,  $397.50 .  1,477  50 

Travel  and  outlay:  J.  B.  Hegan,  $253.17;  W.  E.  Hyndman,  $378.76;  H.  A.  Messervy, 

$105.28;  W.  J.  McLean,  $121.35;  J  C.  Milford,  $137.70;  H.  E.  Miller,  $280.58;  R. 

H.  Nicholson,  $187  40;  H.  P.  Stanley,  $222.60 .  1,686  84 

Harrison  &  Co.,  repairs  to  transit,  etc .  30  00 

Generally — 

Maguire,  W.  J.:  carbolineum,  892  gal.,  $892;  freight,  $27.40 .  919  40 

Stationery  Office,  $1,066.21;  King’s  Printer,  $11 . 72. . .  1,077  93 

Detailed  with  Dominion  Buildings  Maintenance . (PageV — 190)  34  00 


Total .  101,307  44 

Charged  to  Harbours  and  Rivers,  New  Brunswick . (Page  V- — 224)  17  83 

mf  T7  nmnnnr’c!  off  ( l^n  rrn  \T 141  fCO 


Surveys  and  Inspections . (PageV — 000)  1,350  43  7,509  78 


Total,  as  on  page  V — 212 .  93,797  66 


Harbours  and  Rivers:  New  Brunswick:  Summary  of  Expenditure. 

Albert:  Wharf .  16,090  67 

Bass  River:  Wharf .  1,436  11 

Bathurst  Harbour  improvements. . . .  49, 489  04 

Buctouche:  To  repair  breastworks  and  extend  breakwaters .  2,499  36 

Buctouche:  Dredging .  145  80 

Campbellton:  Deep  water  wharf:  Accommodation .  1,399  58 

Cape  Bald:  Repairs  to  breakwater  pier . . . 1,583  44 

Cape  Torment ine:  Repariing  and  strengthening  breakwater .  914  11 

Caraquet:  Repairs  to  deep  water  wharf .  953  02 

Chance  Harbour:  Improvements  to  wharf .  547  91 

Chatham:  Wharf  improvements. .' .  607  42 

Chocolate  Cove:  Deer  Island:  Wharf  extension  and  dredging .  188  38 

Coeagne:  Wharf .  134  38 

Dalhousie:  Breakwater .  2,413  46 

Dipper  Harbour:  Breakwater  improvements .  771  14 

Dorchester:  Wharf  improvements .  514  36 

Edgett’s  Landing:  Repairs  to  wharf . .. . : .  966  07 

Fairhaven:  To  re-build  pier-head .  2,225  00 

Gooseberry  Cove:  Wharf .  3,326  23 

Goose  Creek  Harbour:  Breakwater .  3,269  82 

Grand  Anse:  New  Groyne .  4,014  44 

Grandique:  Extension  of  wharf .  1,045  75 

Green  Point:  Breakwater .  44  90 

Harbours,  rivers  and  bridges:  Generally:  Repairs  and  improvements .  25,491  17 

Hopewell  Cape:  Repairs  to  wharf  and  improvements .  1,825  57 

Hopewell  Hill:  Repairs  to  wharf .  1,399  49 

Kouchibouguac  Harbour:  Improvements .  3,499  52 

Leonardvillc:  Improvements  to  wharf .  942  91 

L’Etang:  Repairs  to  wharf .  1,220  78 

Little  Dipper  Harbour:  Breakwater .  208  30 

Little  Gully:  Breakwaters. . . ! . 471  50 

Lord '8  Cove:  Repairs  to  wharf . . .  1,368  25 

Lorneville:  Breakwater:  Wharf  extension .  35,610  52 

Miscou:  Close  piling  wharf .  890  03 

Neguae:  Extension  to  wharf .  1,238  30 

Newcastle:  Wharf... . .  358  06 

North  Head:  Extension  to  breakwater  wharf .  31,641  91 

Petit  Lameque:  Wharf . 22,947  50 

Point  du  Chene:  retaining  wall  and  strengthening  breakwater .  980  45 


Carried  forward .  224,674  65 
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AUDITOR  OESERAL', S’  RETORT,  1013-1914 


5  GEORGE  V.,  A.  1915 


Harbours  and  Rivers:  New  Brunswick:  Summary  of  Expenditure— Concluded  $  cts. 

Brought  forward .  224,674  65 

Portage  River:  breakwater  and  breastworks .  1,968  35 

Quaco:  Repairs  to  west  breakwateer .  622  75 

Quaco:  Wharf .  13,588  42 

Quaco:  Reconstruction  of  dam . 2,333  32 

Rexton:  To  close  pile  and  repair  wharf .  2,056  31 

Richibucto  Beach:  Extension  to  breakwaters .  5,724  26 

Richibucto  Cape:  Breakwater .  11,502  10 

Richibucto:  Wharf  improvements . •„•••. .  1,498  54 

River  St.  John  and  tributaries:  Construction  of  wharfs  in  tidal  waters .  19,605  27 

River  St.  John,  including  tributaries .  6,255  21 

Sackville:  Wharf . . . .  579  23 

Sackville:  Repairs  and  extension  of  wh'arf .  4,o51  43 

Seal  Cove:  Grand  Manan  Island:  Breakwater  pier  on  the  east  side  of  harbour .  181  00 

Shediac  Island:  Wharf .  3,348  64 

Shippigan:  Ferry  landing . 1,729  07 

Shippigan  Harbour:  Improvements  and  repairs  at  Shippigan  Gully .  3,011  22 

Spinney’s  Point:  Wharf .  1,939  41 

Stonehaven:  To  repair  breakwater .  1,947  99 

Stonehaven  Wharf .  1,218  73 

Ste.  Croix  River:  Dredging .  1,746  61 

St.  John  Harbour:  Improvements,  repairs  and  renewals .  17,767  89 

St.  John  Harbour:  Extension  of  Negro  Point  breakwater  to  Partridge  Island .  6  21 

St.  Louis:  Dredging  of  channel  and  construction  of  training  walls . 1,008  27 

St.  Mary’s:  Wharf  enlargement  and  repair .  1,106  97 

Trynor’s  Cove:  Improvement  of  berths .  358  20 

Upper  Derby:  Wharf .  2,346  60 

Upper  Salmon  River:  Pier .  132  54 

Welsh’s  Cove:  Mace’s  Bay:  Breakwater .  109  60 

Woodbury’s  Cove:  Wharf .  1,364  62 

Woodward’s  Cove:  Breakwrater .  673  38 


Total,  carried  to  page  Y — 2 .  334,956  79 


Harbours  and  Rivers:  New  Brunswick. 

Albert  Wharf  ($10,090.67)— 

Construction:  W.  F.  Wilson:  contract  complete,  $14, 286;  extra  work  on  account  of  change 

in  position,  $860;  extra  brush,  ballast,  etc.,  $269.39 .  15,415  39 

Inspection,  J.  P.  Lunn:  June  27-Nov.  30,  134  d .  402  00 

Legal  services,  J.  A.  Freeze .  87  20 

Labour,  Feb.,  SL11.87;  3,278  ft.  lumber,  $43.82;  sundry,  $30.39 .  186  08 

Anderson’s  Hollow  ($430.19)  — 

Carting,  $42;  labour,  $311.09;  5,382  ft.  logs,  $46;  sundry,  $31.10... .  430  19 

Bass  River  Wharf  ($1,436.11) — 

Foreman,  J.  N.  Farrer:  Sept.-Oct.,  37?  d.,  $93.75;  outlay,  $4 .  97  75 

Carpenters,  $84.37;  carters,  $64.50;  labourers,  etc.,  $229.50 .  378  37 

Brait,  J.  &  W.:  3,136  lb.  bolts,  $109.76;  sundry,  $33.43 .  143  19 

Burns,  T.  C.:  timber,  20,012  ft.  at  $13,  7, 625  at  $14,  12,113  at  $16 .  560  70 

Farrer,  H.:  poles,  $18.75;  timber,  $16.20;  stone,  $15;  horse  hire,  $15 .  64  95 

Farrer,  T.,  purchase  price  of  right  of  wray  to  wharf .  100  00 

Stone,  $5.15;  barrow,  $4.50;  scow  rent,  $6 .  15  65 

Legal  services,  G.  A.  Hutchinson .  75  50 

Bathurst  Harbour  Improvements  ($49,489.04) — 

Detailed  with  Contract  Dredging . (Page  V — 318)  46,937  71 

Inspection  of  dredging  at  $2.50  per  d.  and  25c.  per  h.  overtime:  M.  G.  Daley,  $150;  S. 

Hodgins,  $180.50;  C.  Landry,  $258.50;  J.  M.  McGinley,  $114.62;  E.  J.  Palmer, 

$297.25,  outlay,  $3.50;  P.  Wilbur,  $215.12 .  1,219  4*9 

Bathurst  Lumber  Co.:  175  gal.  gasoline,  $59.41;  labour,  $19.25;  lumber,  $52.51;  sundry, 

$37.10 . .  168  27 

Hinton,  A.  T.:  horse  hire,  35  d.,  $70;  sundry,  55c .  70  55 

Kennah,  J.:  21  ft.  gasoline  boat,  $325;  engineer  on  boat,  Aug.-Nov.,  102  d.  at  $2.25..  554  50 

Boat  men,  $392;  labour  on  test  borings,  March,  $56 .  448  00 

Travel  and  outlay:  A.  W.  Gregory .  90  52 

Bathurst  Harbour:  Test  borings  ($419.83) — 

Gage  readers,  $4.50;  labourers,  $158;  motor  boat,  $154 .  316  50 

Gloucester  Lumber  &  Trading  Co.:  deals,  $2.76;  scow  hire,  $38 .  40  76 

Travel  and  outlay  of  A.  W.  Gregory .  62  57 

Black  River  ($585  06) — 

Conductor,  A.  R.  Moore:  40  d.  at  $3 . 120  00 

Carpenters,  $275;  carters,  SI  19;  labourers,  $31 .  425  00 

Dynamite,  $10;  rafting  timber,  $10;  sundry,  $20  00 .  40  06 


Carried  forward .  68,450  GO 
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Buctouche:  To  Repair  Breastworks  and  Extend  Breakwater  ($2,499.36) — 

Foreman,  H.  Savois:  June-Nov.,  103  d.,  $257.50;  outlay,  $5.87 . 

Carpenters,  $123;  carters,  $32.50;  labourers,  606  d.,  $817.99 . 

Maillet,  M.r  150  piles,  $150;  use  of  boats,  $3.88 . 

McLaughlan  Co.:  timber,  20,880  ft.  at  $18,  2,940  at  $22;  use  of  donkey  engine,  30j  d., 

$244;  gutta  percha,  $20;  bolts  and  nuts,  $49;  sundry,  $136.22 . 

Richard,  P.  G.:  222-9  1.  ft.  hemlock,  $66.88;  Savois,  A.,  brush,  $100 . 

Brush,  $25;  12  piles,  $12;  10  c.  yd.  stones,  $15 . 

Buctouche  Dredging  ($145.80) — 

Ruthven,  J.,  services,  Sept.,  1913,  30  d . 

Campbellton  Deep  Water  Wharf  ($1,399.58) — 

Foreman,  J.  Woods:  Aug.-Oct.,  51  d.,  $153;  outlay,  $13.92 . 

Carpenters,  carters,  labourers,  etc . 

Richards  Mfg.  Co.:  6,214  ft.  deals . 

Gravel,  $65.20;  hardware,  etc.,  $9.31 . * . 

Test  borings:  labour,  $200;  use  of  scow  and  row  boat,  17  d.,  $42.50;  sundry,  $37.75 - 

Travel  and  outlay  of  engineer,  A.  W.  Gregory . 

King’s  Printer . 

Campbellton  Ferry  Slip  ($122.27) — 

Conductor,  $12;  labour,  $17;  spikes,  $10.50 . 

Richards  Mfg.  Co.:  5,100  ft.  deals,  $80.32;  sundry,  $2.45 . . . 

Cape  Bald  Breakwater-pier  repairs  ($1,583.44)— 

Conductor,  J.  W.  Brien:  July-Aug.,  6?.|  d.,  $201.75;  outlay  $54.78 . 

Carpenters  $89.25;  carters  $71;  labourers  $639 . 58;  diver  $120. 75 . 

Melanson  Co.:  92  bags  cement  $46.80;  sundry  $14.97 . 

Sumner  Co.:  2  steel  blocks  $35;  winch  $30;  sundry  $67 . 

Lumber,  1,800  ft.,  $30.60;  88|  cu.  yd.  stone  $83.68;  teaming  $32.50;  sundry  $65.78 . 

Cape  Tormentine  Breakwater  ($914.11)— 

Foreman,  J.  F.  McGlashing:  May,  22  d.,  $66;  outlay  $4.14 . 

Carpenters,  labourers,  etc . 

Lane,  J.  D.,  stone,  48|  cu.  yd.,  $60.61;  Sackville  Co.,  122-08  yd.  stone  $427.28 . 

Five  tons  coal  $28.25;  sundry  $131.91 . 

Caraquet  Wharf  Repairs  ($953.02) — 

Conductor,  W.  P.  Foley:  Sept,,  Nov.,  Dec.,  45  d . 

Carpenters  $124.24;  carters  $37 . 50;  labourers  $14 . 25 . 

Foley  W.  P.:  2,423  lb.  spikes  $96.92;  3,560  ft,  timber  $53.40 . 

Loggie,  W.  S.  Co.:  30, 195  ft.  lumber . 

Freight  $18;  survey  of  timber  $17.55;  sundry  $25.73 . 

Chance  Harbour,  Wharf  Improvements  ($547.91) — 

Conductor,  H.  J.  Mawhinney:  Sept.-Nov.,  29 1  d . 

Carpenters,  68  d.,  $151.50;  labourers,  77§  d.,  $155 . •  •  •  . . ' . 

Ladder  rungs  $16.56;  2,752  1.  ft.  timber  $83.85;  sundry  $52  50 . 

Chatham  Wharf  Improvements  (S607 . 42) — 

Conductor,  P.  Coleman:  June-Aug.,  Nov.,  55  d . 

Carpenters  $98;  labourers  $56 . 

Goggin,  M.  A.  E.:  ruberoid  roofing  $32.50;  sundry  $46.44 . 

Reinsbarrow,  C.:  timber,  1,750  ft.  at  $1/  .50,  4, 050  ft.  at  $11 . 

Snowball  Co.:  hemlock  timber,  7,482  ft . 

Lumber  $7.03;  sundry  $15  05 . 

Chockfish  Breakwater  ($150.04)— 

Brush  $31;  labour  $101.04;  piling  $12;  use  of  boat  $6 . 

Chocolate  Cove,  Deer  Island,  Wharf  and  Dredging- 

Advertising  $155.34;  King’s  Printer  $33.04 . . 

Cocagne  W  harf  ($134.38) — 

Purchase  price  of  right  of  way:  A.  Evans  and  Mary  Bourque . 

Advertising  $32.56;  King’s  Printer  $51 .82 . 

Cole’s  Point  Breakwater  ($437.20) — 

Holland,  J.:  lumber,  20,372  ft.  b.m . 

Labour  $90  25;  wire  nails,  6  kegs,  $21 . 


Dalhousie  Breakwater  ($2,413.46)  .  , 

Construction,  T.  P.  Charleson:  contract  complete  $23,440;  less  previous  payments,  shown 

at  page  V— 238,  1912-13,  $5,660  and  $15,400 . 

Inspection,  J.  Letourneau:  Apr.-May.,  $32.50;  outlay  96c . 

Dipper  Harbour  Breakwater  Improvements  ($771.14)— 

Foreman,  J.  B.  Clark:  Aug. -Sept.,  26  d . 

Christie  Woodworking  Co.:  pine,  1,375  ft.  at  $45;  4,881  ft.  spruce  $103.92,  2  doors  $14, 


6  M.  shingles  $14  40 . 

Harding  &  Son:  3  in.  deals,  7,000  ft.  b.m . 

Freight  $14;  roofing  $12;  timber  $8;  sundry  $57  45 


263  37 
973  49 
153  88 

889  74 
166  88 
52  00 


145  80 

166  92 
553  31 
97  87 
74  51 
280  25 
142  51 
84  21 

39  50 
82  77 

256  53 
920  58 
61  77 
132  00 
212  56 


70  14 
195  92 
487  89 
160  16 

112  50 
175  99 
150  32 
452  93 
61  28 

88  50 
306  50 
152  91 

165  00 
154  00 
78  94 
75  17 
112  23 
22  08 

150  04 

188  38 

50  00 
84  38 


325  95 
111  25 


2,380  00 
33  46 


78  00 
281  50 

194  19 
126  00 
91  45 
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Dorchester  Wharf  Improvements  ($514. 36)— 

Foreman,  S.  Buck:  Apr.-Nov.,  41  d . 102  50 

Brush  $6;  labourers,  151  d.,  $264  25 .  270  25 

Advertising  $105.25;  King’s  Printer  $36.36 .  141  61 

Durham  Wharf  ($40) — 

Dagle,  A.:  clearing  off  logs  and  rubbish .  40  00 

Edgett’s  Landing,  Repairs  to  Wharf  ($966.07) — 

Foreman,  M.  Steeves:  .Tuly-Nov.,  52  d .  156  00 

Carpenters,  carters  and  labourers .  370  00 

Peck,  J.  L.,  4,498  ft.  timber  $53 .97;  Steeves,  I.,  17,304  ft.  spruce  $294. 16 .  348  13 

Bolts,  483  lb.,  $24  15;  3,056  ft.  lumber  $42.84;  sundry  $24. 95 .  91  94 

Fairhaven  Pier-head  ($2,225) — 

Construction,  C.  A.  Huntley:  on  account  $5,750  contract .  2,060  00 

Inspection,  J.  S.  Welch:  Oct.-Dec.,  55  d .  165  00 

Gooseberry  Cove  Wharf  ($3,326.23) 

Foreman,  F.  C.  MeCluskey:  Aug.-Nov.,  83  d.,  $249;  outlay  $20  85 .  269  85 

Carpenters,  201  cl.,  $502.50;  labourers,  245^  d.,  $530.74 .  1,033  24 

Lewis  &  Son:  drift  bolts,  5,000  lb.,  $129.50;  sundry  $10.43 .  139  93 

Thorne  &  Co.:  wire  rope  $13.44;  sundry  $58.72 .  72  16 

Logs  2,724  1.  ft.  at  6c.,  4,239  1.  ft.  at  5c.,  852  1.  ft.  at  3c.,  16,500  ft.,  b.m.,  at  $14;  1,008 
cu.  yd.  stone  $1  008;  towing  $109;  sundry  $62.10.  Paid  as  follows:  F.  Butler  $341.29; 

D.  Driscoll  $404.51;  J.  Kerrigan  $346;  S.  H.  Mayes  $126;  T.  Randolph  $357.15;  B.  M. 

Wenn  $132.50;  sundry  $103.60 .  1,811  05 

Goose  Creek  Harbour,  Breakwater  ($3,269.82)— 

Conductor,  J.  S.  Prescott:  July-Oct.,  86  d .  258  00 

Carpenters,  12H  d.,  $273.38;  carters,  169|  d.,  $847.50;  labourers,  482  d.,  $973.05 .  2,093  93 

Lewis  &  Son:  2,290  lb.  drift  bolts  $58.39;  freight  $3.25 .  61  64 

Prescott  &  Son:  flooring,  etc.,  6,873  ft.  at  $13,  21,781  at  $18;  rd.  timber,  15,954  ft.  at  $16; 

spikes  $25;  sundry  $94.60 .  856  25 

Grand  Anse,  New  Groyne  ($4,014.44) — 

Foreman,  P.  Hurley:  Apr.-Nov.,  Jan.,  Mar.,  131  d.,  $327.50;  outlay  $12.34 .  339  84 

Carpenters,  carters  and  labourers .  881  60 

Dumas,  J.  W'.:  2,532  ft.  lumber  $40.50;  sundry  $15.17 .  55  67 

Lewis  &  Son:  4, 860  lb.  drift  bolts  $119 .07;  freight  $17.07 .  136  14 

Ballast,  1.407^  cu.  yd.,  $1,362  50;  8,988  ft.  fenders  $128 . 14;  3,932 1.  ft.  ballast  poles  $49.14; 
timber,  13,659  1.  ft.  at  5c.,  3,030  at  6c.,  215  at  7c.,  5,084  ft.,  b.m.,  $58.38;  sundry 
$123.23.  Paid  as  follows:  W.  Barry  $715. 17;  F.  Coughlan  $111 .55;  T.  Hurley  $491.50; 

D.  J.  Murphy  $112  10;  E.  Whelton  $302.93;  sundry  $867.94 .  2,601  19 

Grandique  Wharf  ($1,045.75) — 

Foreman,  A.  F.  Babineau:  Junc-Dec.,  48  d.,  $120;  outlay  $13.63 .  133  63 

Carpenters,  carters,  labourers,  etc .  444  20 

Abrams’  Sons:  3  davits  with  foot  and  brace  bearings .  80  52 

Tait,  R.  C.:  hemlock,  8,000  ft.,  $104;  sundry  $9.55 .  113  55 

Ballast  poles  $24.65;  1,200  lb.  bolts  $28.80;  248  cu.  yd.  stone  $173.57;  timber  $30.04; 

sundry  $16.79 .  273  85 

Green  Point  Breakwater:  King’s  Printer .  44  90 

Hopewell  Cape  Wharf,  Repairs,  etc.  ($1,825  57) — 

Foreman,  F.  Croker:  June,  Sept. -Nov.,  Mar.,  65*  d .  195  75 

Carpenters,  carters,  etc... .  722  98 

Steeves,  I.:  39,877  ft.  plank  and  timber .  677  91 

Lumber,  5,056  ft.,  $78.36;  1 ,598  lb.  drift  bolts  $40.75;  shingles  $27 .07;  sundry  $82.75 _  228  93 

Hopewell  Hill  Wharf  Repairs  ($1,399 .49) — 

Foreman,  W.  L.  Dawrson:  June-Nov.,  63  d.,  $189;  outlay  $53.60 .  242  60 

Carpenters,  carters  and  labourers .  561  33 

Camwath,  W.  J.:  5,567  ft.  deals .  77  27 

Peck,  A.  H.:  brush  $38.50;  piles  $18;  14, 573  ft.  timber  $266  42 .  322  92 

Drift  bolts,  870  lb.,  $22.62;  4, 120  ft.  timber  $J7. 78;  suncl ry  $94 . 97 .  195  37 

Kouchibouguac  Harbour  Improvements  ($3,499.52) — 

Foreman,  J.  Callander:  June-Sept.,  69  d.,  $207;  outlay  $23.53 .  230  53 

Carpenters,  carters  and  labourers .  2,538  74 

Gregan,  J.:  200  piles  $50;  600  pcs.  timber  $60 .  110  00 

Obear,  G.,  71  cu.  yd.  stone  $53.25;  Stewart,  D.,  106  cu.  yd.  stone  $79  50 .  132  75 

O’Leary,  R.:  425  lb.  tarred  rope  $72.25;  sundry  $18.47 .  90  72 

Robicheau,  Frank:  scow  hire,  61  d .  61  00 

Hire  of  brush  land  $60;  scow  hire  $93.50;  stone  $51.35;  137  piles  $34.25;  sundry  $96  68 _  335  78 

Leonard ville  Wharf  ($942.91)— 

Field,  J.  H.,  bolts,  etc.,  $50.69;  Welch,  W.  B.,  hardware  $57.80 .  108  49 

Halev  <fc  Son:  439  ft.  pine  $17  56;  12,246  ft.  spruce  $309  18;  11  M.  shingles  $27.50;  sundry 

$41  80 . .' .  396  04 

WPeh  and  forgings  for  movable  slip  $49  50;  hardware  $24 .03;  labour  $325  55;  sundry  $39.30  438  38 
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L’Etang  Harbour  ($985) — 

Swan,  A.  D.,  consulting  engineer:  visiting  and  reporting  on  harbour,  two  trips,  $925; 

outlay  $60 .  985  00 

L’Etang  Harbour,  Test-borings  ($835.04) — 

Foreman,  M.  E.  Labelle:  17  d.  $68;  outlay  $132.58 . • .  200  58 

Labourers  97  d.,  gagercaders  10  d .  240  75 

De  Wolfe  Co.:  anchors  $20  30;  force  pump  $30;  rope,  196  lb.,  $39 . 20;  sundry  $88.08 .  177  58 

Hatt,  A.,  motor  boat  hire  $91;  Union  Foundry  Co.,  smithwork  $50. 17 .  141  17 

Oil  and  gasoline  $23.36;  use  of  scow  $29;  sundry  $22.60 .  74  96 

L’Etang,  Repairs  to  Wharf  ($1,220  78) — 

Foreman,  F.  M.  Cawley:  June-Sept.,  81  d .  243  00 

Carpenters,  carters  and  labourers .  5S7  63 

St.  George  Pulp  Co.:  timber,  9,305  ft.,  b.m . 167  52 

Hardware  $42  66;  hauling  lumber  $23  25;  scow  hire  $34.50;  motor  boat  hire  $30.25; 

horse  lure  $41 .75;  sundry  $50. 22 .  222  63 

Little  Dipper  Harbour  Breakwater  ($208.30) — 

Purchase  price  of  required  land:  D.  Thompson .  50  00 

Advertising  $87.10;  King’s  Printer  $21.25 . . .  108  35 

Legal  services:  Jas.  E.  Cowan — . . ..  49  95 

Little  Gully  Breakwaetrs  ($471  50)— 

Foreman,  Fred  Maillet:  25  d .  75  00 

Carpenters,  carters  and  labourers .  129  63 

Babineau,  T.,  land  required  $150;  Richard,  A.  S.,  hardware  $16.87 .  166  87 

Legal  services:  Geo.  A.  Hutchinson .  100  00 

Lord’s  Cove,  Repairs  to  Wharf  ($1,368.25) — 

Foreman,  E.  B.  Lceman:  Aug.-Sept.,  36  d.,  $108;  outlay  $6 . .  114  00 

Blacksmith,  carpenters  and  labourers .  284  25 

Lambert,  D.  F.,  hardware  $80.45;  Smith,  F.  G.,  smithwork  $8  25 .  88  70 

Murchie,  J.  Co.:  36,596  ft.  b.m.  spruce .  881  30 

Lorneville  Breakwater  Wharf  Extension  ($35,610.52) — 

Construction,  John  Burns  &  Son:  contract  complete .  34,900  00 

Inspection,  Jas.  McAfee:  Mar.  24-Nov.  30,  216  d .  648  00 

Care  of  light,  J.  K.  McAllister:  Apr. -June  $60;  oil  $2.52 . .• .  62  52 

Mace’s  Bay  Wharf  ($51 .75) — 

Labour  $33.25;  bolts  $4.50;  spruce  logs  $14 . > .  51  75 

Maquapit  Lake  Survey  ($245) — 

Man  with  motor  boat,  31  d.,  $155;  labourers,  45  d.,  $90 .  245  00 

Miscou,  Close-piling  Wharf  ($890.03) — 

Foreman,  J.  M.  Ward:  Dec.-Mar.,  41?  d.,  $103.75;  outlay  $10  75 .  114  50 

Labourers  $211;  teaming,  68  d.,  $136 . 347  00 

Lewis  &  Son:  1,946  lb.  drift  bolts  $54  .50;  sundry  $35.15 .  89  65 

Piles,  152  at  $2.  Paid  as  follows:  J.  H.  Blakeley  $170;  small  payments  $134 .  304  00 

Towing  pile  driver,  etc.,  $30;  freight  $4  88 .  34  88 

Mispec  Breakwater  ($523.45) — 

Lewis  &  Sons:  2,354  lb.  drift  bolts  $58.85;  sundry  $17.50 .  76  35 

Labour  $392.64;  timber  $39 .96;  teaming  $7 . 50;  sundry  $7 .  447  10 

Neguac,  Extension  to  Wharf  ($1,238.30) — 

Foreman,  R.  Savoie:  June-Aug.,  53  d.,  $132.50;  outlay  $53.10 .  185  60 

Carpenters  and  labourers .  680  55 

Anderson,  J.  W.  &  J.:  191  -37  eu.  yd.  stone  $287.05;  sundry  $3.30 .  290  35 

Ring  bolts,  370  lb.,  $14.80;  8  kegs  spikes  $26;  sundry  $41 .  81  80 

Newcastle  Wharf  ($358.06) — 

Testborings:  labour  $122;  boat  hire  $4;  scow  hire  $16;  deals  $3 .  145  00 

Travel  in  connection  with  testborings:  H.  M.  Davy  $32. 15;  A.  W.  Gregory  $93.87;  T.  P. 

Keane  $52. 83 .  178  85 

King’s  Printer . ' .  34  21 

New  Mills  Wharf  ($100)— 

Purchase  price  of  required  land:  Prescott  Lumber  Co .  100  00 

North  Head,  Breakwater  Wharf  Extension  ($31,641.91) — 

Construction,  C.  A.  Huntlev:  contract  complete  $30,888;  1,369  cu.  ft.  extra  cribwork 

$162  91 .  31,050  91 

Inspection,  F.  Johnson:  Apr.  15-Dec.  4,  197  d .  591  00 

Oak  Point,  Test  borings  ($1,730.28) — 

Foremen:  T.  P.  Keane,  48  d.  at  $4,  outlay  $52.65;  M.  E.  Labelle,  23  d.  at  $4,  outlay  $33.10  369  75 

Labourers,  184  d.  at  $2  50 . : . . . .  460  00 

Carson,  E.,  motor  boat,  44  d,  $220;  Smith,  J.,  teaming  $197  50 .  417  50 

Dewolfe  Hardware  Co.:  force  pump  $30;  sundry  $65  59 . • .  95  59 

Gregory,  A.  W.,  outlay  $168.75;  Inches,  W.  W.,  use  of  scow  $124  50,  sundry  $20  54 .  313  79 

Gasoline  and  oil  $45.35;  4  pr.  boots  $26;  sundry  $2.30 .  73  65 

Petite  Lameque  Wharf  ($22,947  50) — 

Construction,  H.  G.  Beresford:  on  account  $24,890  contract . .  22,230  00 


Carried  forward .  204,140  64 


V— 220 


Al  U1TOR  (J EXE HAL'S  REPORT ,  1913-191 \ 


5  GEORGE  V.,  A.  1915 


Harbours  and  Rivers:  New  Brunswick — Continued.  $  cts. 

Brought  forward .  204,140  04 

rctite  Lamcquc  Wharf — Concluded. 

Inspection,  Robt.  Gibbs:  May  1-Feb.  9,  224  d .  654  50 

Legal  services:  Robt.  Gilbert,  Bathurst .  63  00 

I’ointe  du  Chene,  Retaining  Wall  and  Breakwater  ($980.45) — 

Foreman,  Geo.  Gallant:  June-Sept.,  83  d .  249  00 

Labourers,  380*  d.,  $589  63;  teaming  $81.25 .  670  88 

Wire  rope  $12.75;  12,000  ft.  brush  $35;  sundry  $12.82 .  60  57 

Portage  River,  Breakwater,  etc.  ($1,908.35) — 

Foreman,  L.  Robichaud:  Aug.-Dee.,  78*  d . 235  50 

Labourers,  4592  d.,  $689.03;  teaming  $174.47 .  804  10 

Lewis  &  Son:  2,590  lb.  screw  bolts  $98.52;  washers  $34.39;  sundry  $10. 10 .  149  07 

Maritime  Machine  Works:  hammer  $44 .07;  sundry  $7. 13 . 51  20 

Mathinson,  B.:  35  piles  $35;  8,721  ft.  timber  $127.24 .  162  24 

O’Leary,  R.:  hardware  $22.94;  11,288  ft.  lumber  $169.32 .  192  26 

Piles  $133  90;  use  of  boat  $21;  scow  rent  $43;  sundry  $66.08 .  313  98 

Quaco,  Repairs  to  West  Breakwater  ($622.75) — 

Foreman,  J.  Brown:  Aug.-Oct.,  42-25  d .  126  75 

Carpenters,  105  d.,  $210;  teaming,  104  d.,  $286 .  496  00 

Quaco  Wharf  ($13,5S8  42)— 

Construction:  Robt.  Carson:  on  account,  $15,985  contract .  12,890  00 

Inspection:  W.  H.  Rourke:  May  21-Dec.  13,  173  d .  519  00 

Conductor,  $32.25;  carpenters,  $58.50;  teaming,  $86.44 .  177  19 

King’s  Printer .  2  23 

Quaco,  Reconstruction  of  Dam  ($2,333.32) — 

Conductor,  R.  Bowland:  Sept.-Dee.,  Mar.,  74  d .  222  00 

Carpenters,  $385.50;  carters,  $399.73;  labourers,  $180.67 .  965  90 

Lewis  &  Son:  3,020  lb.  bolts,  $77.01;  freight,  $4.50 . 81  51 

Thorne  &  Co.:  19  kegs  ship  spikes,  $92.80;  sundry,  $10.59 . • .  103  39 

Ballast  poles,  2,720  1.  ft.,  $136;  24  loads  brush,  $18;  plank,  8,298  ft.  at  $18;  rd.  timber, 

3,700  ft.  at  $8.50,  25,000  at  $14;  sheathing,  10,281  ft.  at  $20;  hardware,  $70.48;  short 
paid,  36c.  Paid  as  follows:  T.  B.  Carson,  $350.38;  S.  J.  Shanklin,  $277.15;  pay¬ 
ments  under  $100,  $332.99 .  960  52 

Rexton:  To  Close-pile  and  Repair  Wharf  ($2,056.31) — 

Foreman,  E.  J.  Hutchinson:  Aug.-Jan.,  98  d.  at  $3;  outlay,  $41.63 .  335  63 

Carpenters,  carters  and  labourers .  941  87 

Brait,  J.  &  W.:  2,020  lb.  drift  bolts,  $65.65;  screw  bolts  and  washers,  2,974  lb.,  $118.96; 

iron,  $44.90;  sundry,  $51  45 . - .  280  96 

Burns,  T.  C.:  2,636  1.  ft.  ballast  poles,  $65.90;  24,265  ft.  timber,  $349.26 .  415  16 

Use  of  pile  driver,  $19;  55  c.y.  stone,  $38.50;  sundry,  $25.19 .  82  69 

Riehibucto  Beach  Breakwater  ($5,560.21) — 

Construction,  T.  P.  Charleson:  contract  complete  $11,895,  less  $1,283  for  work  not  re¬ 
quired,  and  less  $5,400,  paid  in  1912-13,  V — 243 .  5,212  00 

Inspection:  Jas.  Fitzgerald:  June-July,  51  d .  153  00 

Advertising,  $163.18;  King’s  Printer,  $32.03 .  195  21 

Riehibucto  Cape  Breakwater  ($11,666  15) — 

Foreman,  J.  S.  Leblanc:  Apr.-Mar.,  252*  d.,  $757.50;  outlay,  $12.48 .  769  98 

Labourers,  2,212*  d.,  $3,382.13;  teaming,  433-4  d.,  $1,014  15 .  4,396  28 

Carpenters,  $362;  crib  builder,  $359.25;  engineer,  $39;  blacksmith,  $10.20 .  770  45 

Bolts,  3,532  lb.,  $105.96;  stone,  delivered,  753-25  c.y.,  $756.65;  field  stone,  1,865  c.y., 

$93.25;  timber,  102,714  ft.  at  $13,  23,917  at  $14,  44,113  at  $15,  134,126  at  $16,  5,493 
ft.,  $64.90;  sundry,  $231.07.  Paid  as  follows:  Robt.  Bell,  $303.05;  T.  C.  Burns, 

$3,634.95;  J.  D.  Leblanc,  $202.24;  W.  Maine,  $121.03:  A.  S.  Richard,  $155.19;  E. 

D.  Richard,  $112;  F.  J.  Richard,  $121.90;  1.  Richard,  $164.87;  M.  F.  Richard,  $138; 

W.  Taylor,  $162.06;  payments  under  $100,  $614.15 .  5,729  44 

Riehibucto  Wharf  Improvements  ($1,498.54) — 

Foreman,  R.  W.  Beers:  Aug.-Nov.,  53  d.,  $159;  outlay,  $15.51 .  174  51 

Carpenters,  $48.80;  labourers,  $393.70 .  442  50 

Pine,  J.  G.:  self  and  team,  $50;  121  c.y.  gravel,  $26.70 .  76  70 

Savoy,  J.,  275  piles,  $475;  Thorne  &  Co.,  bolts,  etc.,  $134.73 .  609  73 

Ballast  poles,  $12;  old  ties,  $35;  gravel,  $43.95;  towing,  $28;  lumber,  $25.21;  sundry, 

$50  94 .  195  10 

River  St.  John  and  Tributaries,  Wharves  in  Tidal  Waters  ($19,605.27) — 

Brundages  Point  Wharf:  conductor,  $300;  carters,  $597.75;  carpenters  and  labourers, 

$1,459.09;  4,710  lb.  bolts,  $122  46;  334  c.y.  stone,  $250  75;  70,114  ft.  timber,  $1,096.25; 
sundry,  $91.54.  Paid  as  follows:  Lewis  &  Son,  $136.61;  E.  Middleton,  $132.75; 

Wilson  Box  Co.,  $1,054.94;  sundry,  $2,593.54 .  3,917  84 

Evandale  High  Water  Wharf  ($4,290) — 

Construction:  J.  O.  Van  Wart:  on  account  $8,000  contract .  3,780  00 

Inspection,  G.  W.  Jones:  Aug.-Mar.,  170  d .  510  00 


Carried  forward 
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Harbours  and  Rivers:  >Tew  Brunswick— Continued.  $  cts. 

Brought  forward .  253,340  48 

River  St.  John  anti  Tributaries,  Wharves  in  Tidal  Waters — Concluded. 

Fredericton  High  Water  Wharf  ($7,433) — 

Construction:  C.  &  R.  Forbes:  on  account  $19,700  contract,  $18,440;  less  $1,840 

drawback  and  less  $9,770  paid  in  1912-13,  V — 245 .  6,830  00 

Inspection,  C.  Brown:  Apr.  28-Dec.  31,  201  d .  603  00 

Heustis  Landing:  right  of  way:  J.  P.  Clark . , .  25  00 

Lakeview  Wharf:  right  of  way:  John  and  Melvin  Jones .  25  00 

Scotchtown  Wharf:  labour,  $35.50;  plank,  $11  12;  sundry,  $9.25 .  55  87 

Upper  Maugerville  Wharf  ($1,418.95) — 

Construction:  F.  L.  Boone:  contract  complete,  $2,879;  less  $1,920,  paid  ijnl912-13, 

V— 245 . . .  959  00 

Inspection,  H.  R.  McCluskey:  Apr  .-June,  49  d .  147  00 

Bolts,  $14.58;  gravel,  $63.75;  timber,  7,322  ft.,  $225  76;  spikes,  $8.86 .  312  95 

White’s  Bluff  Wharf  ($2,015) — 

Construction:  Fox  &  Hamilton:  on  account  $11,985  contract .  1,820  00 

Inspection.  C.  B.  White:  65  d .  195  00 

Testborings:  foundry  work,  $46.34;  sundry,  $109  24 .  155  58 

Advertising,  $192.10;  King’s  Printer,  $76.93 . ♦. .  269  03 

River  St.  John  and  Tributaries  ($6,255.21) — 

Baker’s  Brook:  labour,  $184;  dynamite,  $12;  sundry,  $4.65 .  200  65 

Baker  Lake:  labour,  $124.13;  hardware,  $11.95;  lumber,  $64.57 .  200  65 

Grand  River:  labour,  $282.50;  board  of  men,  $86;  dynamite,  etc.,  $32.90 .  401  40 

Green  River:  labour,  $279.75;  board  of  men,  $78.50;  sundry,  $37.55 .  395  80 

Iroquois  River:  labour,  $383.21;  dynamite,  etc.,  $19.16 .  402  37 

Little  Francis  River:  labour,  $181;  lumber;  $8.25:  sundry,  $9.62 .  198  87 

Quisibis  River:  labour,  $183.75;  dynamite,  etc.,  $7.19 .  190  94 

Scotchtown:  C.  M.  Coakley:  6  fenders,  10  bolts,  etc .  54  80 

Siegar  River:  labour,  $145;  dynamite,  fuse,  etc.,  $4.90 .  149  90 

St.  Francis  River:  labour,  etc . - .  99  88 

St.  John  River,  Main:  labour,  $110.75;  dynamite,  $18;  sundry,  $24  41 .  153  16 

St.  John  River,  between  Grand  Falls  and  Aroostock:  labour,  $165.21;  dynamite,  $25; 

sundry,  $16.05 .  206  26 

St.  John  River,  above  Grand  Falls:  labour,  $112  38;  5,536  ft.  cedar,  $77.50;  iron,  $10. . .  199  88 

Tobique  River  ($1,975.82) — 

Foremen,  $2L6;  labourers,  $807.50;  teaming,  $460.13 .  1,483  63 

Flanders,  Af.:  3,213  lb.  iron,  $120.49;  sundry,  $3.70 .  124  19 

McLaughlin,  T.:  board  of  men,  514  d .  334  10 

Stumpage  on  15*  M  ft.  timber,  $23.25;  sundry,  $10.65 .  33  90 

Trout  River:  labour,  $311.35;  6,500  ft.  lumber.  $65;  hardware,  $17.98 .  394  33 

General  foreman:  D.  L.  D’Aigle:  y.,  $600;  outlay,  $331.09 .  931  09 

Engineer  assistant,  J.  I.  Morrison:  June,  $70;  travel,  $2.80 .  72  80 

King’s  Printer .  26  61 

Sackville  Wharf,  Public  Road  ($1,007.48)— 

Conductor,  T.  R.  Fillmore:  Aug.-Oct.,  43*  d .  108  75 

Labourers,  $273.87;  men  with  teams,  $245.25 .  519  12 

Chapman,  A.  W.:  gravel  delivered,  205  t. .  215  25 

Fillmore,  E.  E.:  34  loads  brush,  $59.50;  171  pickets,  $25.65 .  85  15 

Robson,  W.  H.:  122*  rods  wire  fencing .  61  25 

Hardware,  $2.33;  lumber,  $15.63 . 17  90 

Sackville  Wharf  Repairs  and  Extension  ($4,123.18) — 

Foremen:  W.  Copp,  $38.75;  A.  A.  Hicks,  $205.50,  outlay  $59.81 . 304  06 

Carpenters,  carters  and  labourers . 1,024  89 

Black  &  Sons,  hardware,  $53.66;  Intercolonial  Railway,  freight,  $298.08 .  351  74 

Coleman,  P.,  towing  and  loading  logs  on  cars .  169  97 

Lockhart,  L.  D.,  11  M  ft.  hardwood,  $231;  Read,  C.,  stone,  $607.10 .  838  10 

Rainsborrow,  C.:  hemlock,  41,720  ft .  545  39 

Sackville  Freestone  Co.:  1,476  c.y.  earth,  $738;  sundry,  $3 .  741  00 

Ballast  poles,  $33.38;  freight  and  cartage,  $43;  sundry,  $71.65 .  148  03 

Seal  Cove  Breakwater  Pier  ($181) — 

Advertising,  $141.05;  King’s  Printer,  $39.95 .  181  00 

Seal  Island  Breakwater  ($207.07) — 

Foreman,  $58.50;  labour,  $60  82;  carting,  $76  50;  sundry,  $11.25 .  207  07 

Shediac  Island  Wharf  ($3,348.64) — 

Construction,  W.  Taylor:  on  account  $6,432  contract .  3,160  00 

Inspection:  M.  S.  Poirier:  Mar.,  19  d .  47  00 

Hardware,  $67.01;  labour,  $59.51;  horse  hire,  etc.,  $15.12 .  141  64 

Shippigan  Ferry  Landing  ($1,729.07) — 

Conductor,  T.  Robichaud:  Oct.-Jan.,  83  d.,  $207.50;  outlay,  $77  49 .  284  99 

Carpenters,  carters  and  labourers .  161*  17 

Boudreau,  P.  F.,  timber,  $442.20;  Robichaud,  S.,  stone,  $52.50., . .  494  70 


Carried  forward .  281,040  85 
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Harbours  ami  Rivers:  New  Brunswick — Continued.  $  cts. 

Brought  forward .  281,040  35 

Shippigan  Ferry  Landing — Concluded. 

Lewis  &  Son:  3,280  lb.  drift  bolts,  $95.76;  spikes,  $6.80 .  102  56 

Robichaud,  V.  J.:  poles,  $38.50;  16,090  ft.  timber,  $261.46;  less  freight,  $32.50 .  267  46 

Fenders,  2,600  ft.  $44.20;  stone,  $128.44;  hardware,  $6.55 .  179  19 

Shippigan  Harbour,  Improvement,  etc.,  at  Shippigan  Gully  ($3,011.22) — • 

Foreman,  S.  G.  Robichaud:  June-Sept.,  98  d.,  $294;  outlay,  $156.15 .  450  15 

Carpenters,  carters  and  labourers . .  1,472  86 

Brush,  $45;  178  piles,  $218.64;  plank,  tics,  etc.,  32,608  ft.,  $453.05;  193  c.y.  stone,  $193; 

555 \  1.  ft.  timber,  $25;  towing,  $35;  sundry,  $118.52.  Paid  as  follows:  ,J.  L.  Boud¬ 
reau,  $202.31;  G.  McConnell,  $247;  A.  Robichaud,  $108;  sundry,  $530.90 .  1,088  21 

South  Bay  Survey  ($224.17) — 

Labour,  $130;  motor  boat  hire,  $12;  board  of  men,  $82.17 .  224  17 

Spinney’s  Point  Wharf  ($1,939.41) — 

Foreman,  E.  Grant:  Aug.-Jan.,  91j  d.,  $274.50;  outlay,  $1.50 .  276  00 

Labourers,  $564;  men  with  teams,  $201.50 .  765  50 

Lewis  &  Son:  4,480  lb.  drift  bolts,  $116.48;  freight,  $4.10 .  120  58 

Radley,  R.,  3,942  ft.  spruce,  $67.01;  Spinney,  J.,  405  poles,  $101.25 .  168  26 

Spinney,  I.:  4,541  ft.  timber .  75  03 

Spinney,  T.:  timber,  40  pieces,  $30,  14,111  ft.,  $229.08 .  259  08 

Sturgeon  Cove  Lumber  Co.:  7,023  ft.  lumber .  140  46 

Spikes,  $10.50;  lumber,  $71 .30;  sundry,  $52.70 .  134  50 

Stonehaven  Breakwater  Repairs  ($1,947.99) — 

Conductor,  R.  Hickson:  June-Sept.,  67-3  d.,  $168.25;  flooring,  $20.17;  freight,  $1.54  ...  189  96 

Carpenters,  carters,  labourers,  etc .  739  94 

Hardware,  $61.28;  18,713  ft.  lumber,  $261.70;  353-4  c.y.  stone,  $624.72;  timber,  $70.39. 

Paid  as  follows:  T.  W.  Riordon,  $155.56;  payments  under  $100,  $862.53 .  1,018  09 

Stonehaven  Wharf  ($1,218.73) — • 

Foreman,  T.  Rodgers:  Sept. -Oct.,  26  d .  65  00 

Carpenters,  carters  and  labourers .  375  19 

Lewis  &  Sons:  4,620  lbs.  bolts  $119.85;  sundry  $20.74 . . .  140  59 

Ballast  poles  $55.60;  211  c.y.  stone,  $211;  fenders,  etc.,  10,717  ft.  at  $8;  flooring,  4,674  ft. 
at  $14;  timber,  $207.75;  hardware,  $12.44.  Paid  as  follows:  C.  W.  Scott,  $302.01; 

payments  under  $60,  $335.94 .  637  95 

St.  Andrew’s  Wharf  ($324.28)— 

Fawcett,  A.  F.:  amount  retained  in  1910-11,  V-199 .  305  53 

Sundry  hardware .  18  75 

Ste.  Croix  River  Dredging  ($1,746.61) — 

Inspector,  May-July,  Sept.-Nov.:  E.  W.  Donald,  $507.30,  meals,  $12.40;  V.  V.  Vanstone, 

$486,  trips  to  dredge,  $155,  sundry,  $19 .  1,179  70 

Sounders,  gagemen,  etc.,  118  d . . .  236  00 

Inches,  W.  W.:  use  of  scow  and  boat,  $72;  towing  $15 .  87  00 

Shirley,  E.:  hire  of  motor  boat,  crew,  etc.,  27  d .  162  00 

Teaming,  $16.50;  trips  with  motor  boat,  $20;  sundry,  $45.41 .  81  91 

St.  John  Harbour,  Negropoint-  Breakwater  ($6.21) — 

King’s  Printer .  6  21 

St.  John  Harbour,  Work  at  Fort  DufTerin  ($4,573.22) — 

Foreman,  C.  Ferris:  May-Jan,  222  d.,  $666;  outlay  $4.50 .  670  50 

Carpenters,  carters  and  labourers .  2,355  50 

Bell,  T.,  27,124  ft.  timber,  $647.33;  Golding,  W.,  stone,  $262.50 . .' .  909  83 

Cobham,  G.:  timber,  $21;  horse  hire,  $5;  winch  hire,  $40.50 .  66  50 

Eagles,  J.  S.  &  Co.:  2,772  1.  ft.  piling .  332  64 

Lewis  &  Son:  3,990  lb.  drift  bolts,  $105.30;  sundry,  $27.98 .  133  28 

Thorne,  W.  H.  &  Co.:  smithwork  and  hardware .  70  57 

Foundry  work,  $4.40;  5  pr.  boots,  $30 .  34  40 

St.  John  Harbour,  Work  at  Negro  Point  ($12,787.73) — 

Foreman,  J.  W.  Long:  Apr. -Mar.,  365  d . .  1,277  50 

Assistant  foreman,  Geo.  Cobham:  Apr.-Nov.,  221.2  d.  $662.50;  boat  hire,  $90;  telephone, 

$10 .  762  50 

Engineer  $107. 25;  timekeeper,  $411 . 75;  watchmen,  $1,277.50 .  2,096  50 

Carpenters,  $33.75;  labourers,  $4,747.45;  boatmen,  etc.,  $863.75 .  5,644  95 

Bell,  T.:  4,892  ft.  timber,  $108.12;  sundry,  $6.12 .  114  24 

Carleton,  J.  W.,  carting,  $183;  Cowan,  J.  E.,  sand,  $281.75  .  464  75 

Colwell,  C.  E.:  39-67  t.  coal,  $239.44,  bag3,  66c .  240  10 

McLennan,  J.:  614  yd.  jute,  $98.24;  twine,  $1.20 .  99  44 

McLeod,  N.  P.:  hire  of  gasolene  boat,  9  m.  to  Nov . . . .  420  00 

Rainnie,  A.  G.:  6  pr.  boots,  $31 .50;  hose,  $33.15;  sundry,  $1 .05 .  65  70 

Splane  Co.:  2  iron  blocks,  $25;  621  lb.  manilla  rope,  $107.87;  sundry,  $198.62 .  331  49 

Thorne  <fc  Co.:  454  brls.  cement,  $860.55;  20  sqs.  roofing,  $50;  sundry,  $96  07...  1,006  62 

Union  Foundry  &  Machine  Works:  sundry  smithwork  and  hardware .  221  35 

Lumber,  $12;  sundry,  $30.59  .  42  59 


Carried  forward .  309,369  13 
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Harbours  and  Rivers:. New  Brunswick — Continued.  $  eta. 

Brought  forward .  309,369  13 

St.  John  Harbour,  Work  at  Partridge  Island  ($345.66) — 

Driscoll,  J.  M.:  10,276  ft.  timber .  211  95 

Labour,  55  d.,  $110;  hardware,  etc.,  $23.71 .  133  71 

St.  John  Harbour,  Generally,  ($61.28) — 

Advertising,  $42;  King’s  Printer,  $19.28 .  61  28 

St.  Louis,  Dredging  Channel,  Training  Walls,  etc.,  ($1,008.27) — 

Conductor,  P.  S.  Guimond:  July-Sept.,  43.5  d .  108  75 

Blacksmith,  carters  and  labourers .  670  96 

Vautour,  F.,  rent  of  dredge,  9^  d .  123  50 

Scow  hire,  73  d.,  $64.74;  sundry,  $40.32 .  105  06 

St.  Mary’s  Wharf  ($1,106.97) — 

Foreman,  A.  S.  Cormier:  July-Sept.,  Nov.,  41|  d .  103  75 

Carpenters,  carters  and  labourers .  344  11 

Attain,  C.,  10,650  ft.  timber,  $74.55;  Leger,  P.,  6,521  ft.  spruce,  $91.29 .  165  84 

Cormier,  L.  H.  F.:  1,777  lb.  bolts,  $82.25;  sundry,  $24.21 .  106  46 

Piles,  32,  $32;  deal,  8,009  ft.  $111.28;  3,832  ft.  logs,  $26.82;  251-75  c.y.  stone,  $188.81;  sun¬ 
dry,  $27.90 .  386  81 

Thomas  Creek,  Beach  Protection  ($1,491.85) — 

Foreman,  S.  J.  Thomas:  71.5  d .  178  75 

Carpenters,  carters  and  labourers .  963  38 

Lewis  &  Sons,  3,605  lb.  bolts,  $89.27;  Thomas,  Mrs.  G.,  logs,  $100.24 .  189  51 

Thomas,  R.:  13,389  ft.  logs,  $107.11;  75  poles,  $10.50 .  117  61 

Brush,  $10;  sundry,  $32.60 .  42  60 

Trynor’s  Cove,  Improvements  to  Berths  ($358.20) — 

Foreman,  J.  Trimble,  July,  18  d .  54  00 

Blaster,  $39;  labourers,  $92;  teaming,  $129 .  260  00 

Dynamite,  $12.50;  scraper,  $9;  sundry,  $22.70 .  44  20 

Upper  Derby  Wharf  ($2,346.60) — 

Foreman,  R.  Parker:  July-Sept.,  61  d.,  $183;  horse-hire,  $60;  sundry,  35c .  243  35 

Labourers,  $323.75;  wharf-builder,  45  d.,  $135 .  458  75 

Bell,  Wm.:  purchase  price  of  right  of  way .  100  00 

Doran,  J.:  5,085  lb.  iron,  $139.84;  sundry,  $44.74 .  184  58 

Maloney,  J.:  22,268  ft.  hemlock  and  spruce . 445  36 

Mandeville,  D.  A.:  176  logs,  $396;  6,264  ft.  poles,  $50.11;  358.2  c.y.  stone,  $322.37;  sundry, 

$33.30 .  801  78 

Axes,  $11;  65  rods  wire  fence,  $22.75;  sundry,  $79.03 .  112  78 

Upper  Salmon  River,  Pier  ($132.54) — 

Advertising,  $106.76;  King’s  Printer,  $25.78 .  132  54 

Welchpool  Wharf  ($154.31) — 

Labour,  $87;  8  logs,  $16;  smithwork,  $34.06;  sundry,  $17.25 .  154  31 

Welsh’s  Cove,  Mace’s  Bay,  Breakwater  ($109.60) — 

Advertising,  $85.80;  King’s  Printer,  $23.80 . - .  109  60 

Wilson’s  Beach  Breakwater  ($89.92) — 

Labour,  $35.62;  2,000  ft.  spruce,  $44;  sundry,  $10.30 .  S9  92 

Woodbury’s  Cove  Wharf  ($1,364.62) — 

Bell,  T.:  timber,  27,659  ft.  at  $29,  14,538  at  $19.50;  freight,  $75.70 .  1,161  27 

Lewis  &  Son:  3,025  lb.  bolts  and  washers,  $103.35;  freight,  $4.05 .  107  40 

Spear,  Robt.  G.:  1,739  1.  ft.,  piles .  86  95 

Labour .  9  00 

Woodward’s  Cove,  Breakwater  ($673.38)— 

Purchase  price  of  right  of  way:  P.  M.  Small .  479  00 

Legal  services,  M.  N.  Cockburn .  88  25 

Advertising,  $84.50;  King’s  Printer,  $21.63 . 106  13 

Chatham  Office  ($19,472.68) — 

District  engineer,  Geoffrey  Stead,  one  y .  2,700  00 

Assistants:  L.  II.  Cookson,  June  10-Mar.  31,  $729;  Paul  Kuhring,  Apr.  1-Nov.  13.  $557.50; 

H.  R.  Logie,  v.,  $1,283.30;  G.  E.  Martin,  y.,  $1,800;  G.  H.  Thurber,  y.,  $900;  A.  W. 

Wilbur,  y.,  $1,800;  J.  P.  Wood,  y.,  $1,800 .  8,869  80 

Student  assistants  at  $75  a  m.:  C.  L.  Emerson,  $247.50;  Mac  D.  Fraser,  $270;  F.  Gallivan, 

$195;  A.  C.  Golding,  $278.80;  II.  Mclnerny,  $143;  Thos.  Murray,  $227.50  .  1,361  80 

Stenographers:  Loretto  Kaine,  Nov.  18-Mar.  31,  $221.67;  C.  M.  McLean,  y.,  $521  65;  M.  C. 

Salter,  y.,  $424.98 .  1,168  30 

Travel  and  outlay:  L.  H.  Cookson,  $98.55;  C.  L.  Emerson,  $117.87;  Mac  D.  Fraser,  $89.30; 

F.  Gallivan,  $63.05;  A.  C.  Golding,  $148;  P.  Kuhring,  $285.35;  H.  R.  Logie,  $1,091.48; 

G  E.  Martin,  $575.86;  H.  Mclnemv,  $10.25;  Thos.  Murray,  $295  85;  G.  Stead,  $717.89; 

G.  II.  Thurber,  $633.92;  A.  W.  Wilbur.  $236.43;  J.  P.  Wood,  $760.37 .  5,124  17 

Repairs  to  transit,  $19.50;  telegraph  and  telephone  tolls,  $200.31;  sundry,  $28.80  .  248  61 

Fredericton  Office  (Staff  at  St.  John,  Apr.-June)  ($14,910. 47) — 

District  engineer:  J.  K.  Scammell,  1  y .  2,333  34 


Carried  forward .  340,418  35 
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Harbours  and  Rivers:  New  Brunswick— Concluded.  '  $  cts. 

Brought  forward .  340,418  35 

Fredericton  Office  (Staff  at  St.  John,  Apr.-June) — Concluded. 

Assistants:  C.  S.  Bennett,  Apr.-Jan.,  Mar.,  $975;  D.  L.  Brown,  typist,  June  10- Jan.,  Mar., 

$361.05;  K.  A.  Brown,  June-Nov.,  Jan.,  Mar.,  $545;  J.  T.  Gibson,  y.,  $1,200;  H.  Howe, 
messenger,  Apr.-Jan.,  Mar.,  $550;  M.  C.  Irvine,  typist,  y.,  $624.99:  W.  J.  Johnson, 

July-Mar.,  $694.60;  H.  O.  Macredie,  typist,  July-Nov.,  $208.30;  S.  W.  Scammell,  y., 

$1,200 .  6,358  94 

Student  assistants:  J.  S.  Mavor,  $37.46;  J.  I.  Morrison,  $129.81 .  167  27 

Travel  and  outlay:  C.  S.  Bennett,  $783.07;  K.  A.  Brown,  $126.45;  J.  T.  Gibson,  $1,630.25; 

W.  J.  Johnston,  $330.17;  J.  I.  Morrison,  $60.85;  J.  K.  Scammell,  $1,581.28;  S.  W. 

Scammell,  $1,010.74 .  5,522  81 

Barrett’s  Cycle  Shop;  30  lamps,  $19.50:  2  fixtures,  $10;  labour,  $30;  sundry,  $45.01 .  104  51 

Bust  in,  C.  L.:  packing  and  shipping  office  furniture,  etc .  115  00 

Shea,  D.  J.:  slate  sink  installed  $59.60;  sundry,  $3^.72 .  92  32 

Awning,  $12;  gasolene,  $12;  tolls,  $84.66;  freight,  $19.55;  sundry,  $88.07 .  216  28 

St.  John  Offices  ($26,067.65) — 

District  engineers:  F.  G.  Goodspeed,  y.,  $2,299.92;  C.  McN.  Steeves,  Apr.  1-Fcb.  14, 

$1,749.93 .  4,049  85 

Consulting  engineer:  E.  T.  P.  Shewen,  y .  2,700  00 

Assistant  engineers:  H.  F.  Bennett,  y.,  $1,699.92;  A.  R.  Crookshanks,  y.,  $1,462.47;  W.  C. 

Ewing,  y.,  $1,200;  W.  A.  Munro,  Jr.,  y.,  $900;  A.  G.  Tapley,  y.,  $1,699.92;  E.  A. 

Thomas,  y.,  $1,449.96;  F.  H.  Tingley,  y.,  $1,200 .  9,612  27 

Student  assistants:  R.  W.  B.  Coster,  $177.50;  W.  C.  LaAvson,  $242.50;  W.  E.  B.  Starr, 

$147.50;  G.  D.  Walters,  $57.50 .  625  00 

Paymaster,  R.  J.  Wilkins,  1  y.  to  Mar.  31 .  1,474  96 

Clerks:  B.  H.  Bell,  y.,  SI, 050;  H.  A.  McMurray,  $699.96;  H.  E.  McMurray,  $649.92;  E. 

Simon,  $499.92 .  2,899  80 

Travel  and  outlay:  H.  F.  Bennett,  $180.68;  R.  W.  B.  Coster,  $30.97;  W.  C.  Ewing,  $1,038.03; 

J.  A.  Feeny,  $27.55;  F.  G.  Goodspeed,  $651.75;  W.  C.  Lawson,  $60.85;  W.  A.  Munro, 

$175;  E.  T.  P.  Shewen,  $76.05;  W.  E.  B.  Starr,  $24.75;  A.  G.  Tapley,  $771.63;  F.  H. 

Tingley,  $904.92;  G.  D. Walters,  $10.50;  R.  J.  Wilkins,  $446.47 .  4,399  15 

Drury  &  Son.:  combined  draughting  table  and  plan  case,  plate  glass  top .  150  00 

Union  Foundry  &  Machine  Works:  100  ft.  pipe,  $20;  sundry,  $51.59 .  71  59 

Cork  carpet,  $32;  repairs  to  transit,  $18;  3  trips  with  launch,  $18;  tolls,  $17.03 .  85  03 

Generally — 

General  foreman,  P.  Bernard:  May  12-Jan.  8,  $637.78;  travel  and  outlay,  $428.74 .  1,066  52 

Maguire,  W.  J.:  1,125  gal.  carbolineum,  $1,125;  freight,  $30.76 .  1,155  76 

Watt,  Geo.:  rent  of  warehouse,  y.,  1913,  $96;  cartage,  etc.,  $8.14 .  104  14 

Sundry  repairs .  40  66 

King’s  Printer,  $279.18;  Stationery  Offic'e,  $1,989.75 .  2,268  93 

Travel  of  Hon.  Robert  Rogers .  300  00 

Detailed  with  Dredging  Maritime  Prov . (Page  V — 309)  172  63 

“  “  Dom.  Buildings’  Maintenance . (Page  V — 190)  48  57 

“  “  Harbours  and  Rivers,  P.E.I . (Page  V — 215)  17  83 


Total .  384,238  17 


L<  ?ss,  charged  elsewhere: 


Chief  Engineer’s  Staff . (Page  V — — )  35,970  12 

Surveys  and  Inspections . (Page  V . )  12,955  61 

-  49,281  38 


Total,  as  on  Page  V— 216 . . .  334, 956  79 


CTeosoted  Timber  for  Works  in  Maritime  Provinces. 

Mackay  Bros.:  creosoted  timber,  166,918  ft.  b.m.  at  $65;  logs,  4,202 1.  ft.  at  65c;  43  brls.  creosote, 

$494.50 . . .  14,075  46 

Inspection  of  timber,  etc.:  Can.  Inspection  Laboratories .  140  00 

Advertising,  $95.20;  King’s  Printer,  $14.76;  labour,  $97.75 .  207  71 


Total,  carried  to  Page  V-2 .  14,423  17 
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Harbours  and  Rivers:  Quebec:  Summary  of  Expenditure.  $  cts. 

Angers,  L’Ange  Gardien:  Wharf  improvements,  &c .  1,471  76 

Anse  4  Blondel:  Breakwater .  39  01 

Anse  aux  Gascons:  Breakwater  repairs  and  extension .  2,998  70 

Anse  a  Giles:  Wharf  repairs .  1, 195  73 

Anse  a  Simon:  Wharf .  4,996  88 

Anse  St.  Jean:  Repairs  to  wharf .  1,198  19 

Ashuapmouchuan  River:  Repairs  to  dykes .  500  85 

Batiscan:  Wharf . 5,401  44 

Bay  St.  Paul  Wharf:  Reconstruction  \ . 5,674  12 

Bay  St.  Paul  Wharf:  Repairs . / 

Beloeil  Village:  Wharf .  5,810  38 

Bergeronnes:  Shed  on  wharf  and  removal  of  boulders .  622  40 

Berthier,  en  bas:  Repairs  to  wharf . . .  1, 198  93 

Berthierville:  Wharf . . . .  10,005  46 

Bonaventure  River:  In  full  and  final  settlement  of  R.  N.  Leblanc’s  claim  for  extras  in  connec¬ 
tion  with  the  training  pier .  1,263  36 

Cabano:  Wharf  extension .  2,994  56 

Cacouna:  Wharf  extension .  2,938  79 

Cacouna:  Wharf  Repairs .  1,200  19 

Cannes  des  Roches:  Breakwater  extension .  691  82 

Cap  a  l’Aigle:  Wharf  extension . '. .  5,077  38 

Cap  Chatte:  Training  pier  extension. .  1,085  05 

Cap  de  la  Madeleine:  Wharf  enlargement .  30,113  13 

Cape  Cove:  Extension  of  landing  pier .  19,040  32 

Caplan  River:  Pier . .  502  04 

Cap  Rosier:  Breakwater .  46  65 

Cap  Sante:  Repairs  to  wharf .  179  51 

Chicot  River,  at  St.  Cuthbert’s:  Ice-breakwater .  1,068  35 

Chicoutimi:  Piling  at  wharf .  1,802  88 

Chicoutimi:  Repairs  to  wharf . ^ .  3,610  06 

Chicoutimi:  Wharf  extension .  10,479  47 

Chicoutimi:  Wharf  improvements .  3,337  27 

Chicoutimi  Basin:  Wharf .  6,093  57 

Chicoutimi:  In  full  and  final  settlement  of  claim  of  T.  Desbiens  in  connection  with  the 

wharf  extension,  with  interest .  5,810  41 

Clarke  City:  Wharf .  12,480  81 

Contrecoeur:  Repairs  to  wrharf .  1,345  70 

Coteau  Landing:  Wharf .  3,945  46 

Cross  Point:  Wharf  enlargement .  2,195  12 

Douglastown:  Breakwater  extension .  2,673  41 

Fabre:  Wharf  extension .  2,403  78 

Fasset:  Ice-breaker .  606  99 

Father  Point:  Wharf .  3,588  06 

Fort  Coulonge:  Wharf .  2,543  09  » 

Gasp6:  Deep  water  wharf .  61,454  99 

Gatineau  River:  protection  of  bank .  3,082  15 

Georgeville  Wharf:  repairs  and  renewals .  514  62 

Graham:  Wharf  repairs .  1,615  67 

Grand  Marsh:  Improvements . .- .  4,491  78 

Grands  Mechins:  Wharf  extension .  337  00 

Grand  Riviere:  Wharf  repairs . 3,250  19 

Grondines:  Wharf  repairs .  581  96 

Grosse  Isle  Quarantine  Station:  Wharf  repairs  and  extension .  42,168  27 

Grosse  Roche:  Wharf  extension .  3,274  79 

II  arbours  and  Rivers:  Generally . 69,663  33 

Harrington  Harbour:  Wharf  extension .  942  52 

Hospital  Bay,  Magdalen  Islands:  Breakwater .  ^38  93 

lie  aux  Coudres:  Wharf  extension .  754  95 

lie  aux  Grues:  Wharf  repairs .  3,944  95 

lie  Verte:  Dredging  near  wharf .  1,395  74 

lie  Verte:  Extension  to  main  wharf . * .  4,500  59 

lie  Verte:  Wharf  at  Auguste  Michaud .  800  33 

Kamouraska:  Addition  to  wharf .  200  00 

Knowlton  Landing:  Wharf .  245  45 

Lac  aux  Ecorces:  Improvements . 623  91 

L’Anse  4  Beaufils:  Harbour  improvement .  4,505  34 

Lac  des  lies:  Wharves .  636  92 

Laehine:  Wharf .  14,053  25 

Lake  St.  John:  Survey  for  dam  across  La  Grande  Decharge .  1.519  61 

Lake  Tiiniskaming:  Wharf  at  North  Guigues .  3,802  16 

La  Lancette:  Wharf .  2,004  18 

Lanoraie:  Wharf  extension .  5,352  00 

Laprairie:  Protection  work .  3,8.0  97 


Carried  forward .  409,893  03 
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Harbours  and  Rivers:  Quebec:  Summary  of  Expenditure — Continued.  $  cts. 

Brought  forward . 409,893  03 

Les  Ecureuils:  Repairs  to  wharf .  290  59 

L’lslet:  Wharf  repairs .  17,957  38 

Magdalen  Islands:  Breakwaters  and  piers .  13,479  06 

Malbaie:  Pier . \ . ; .  4,924  06 

Maskinonge  River:  Two  icebreakers  to  protect  bridge  at  St.  Charles  and  St.  Gabriel  de 

Brandon .  1,256  94 

Matane:  Repairs  to,  and  widening  of  wharf .  4,000  03 

Megantic:  Reconstruction  of  wharf . 4,400  59 

Mille  Vaches:  Wharf  extension .  1,999  56 

Mont  Louis:  Wharf  repairs .  1,119  28 

Montmagny:  Protection  wall .  4,499  79 

Montmagny:  Wharf  extension .  1,991  39 

Montmagny:  Wharf  repairs,  &c .  4,434  86 

Murray  Bay:  Wharf .  44,094  91 

New  Richmond:  Wharf  repairs .  1,455  48 

Nicolet:  Wharf .  643  90 

Nicolet:  Wharf,  Repairs  and  renewals .  1,494  87 

Nicolet  River:  Jetty  on  east  side . 5,254  25 

North  Timiskaming:  Wharf .  8  80 

Norway  Bay:  Icebreaker .  579  11 

Papineauville:  Road  to  wharf .  619  20 

Peel  Head  Bay:  Repairs  to  wharf . 521  20 

Perc6  Wharf:  Improvements . 1,315  94 

Peribonka  and  Mistassini  Rivers:  Training  dykes . ’ .  2,067  81 

Petite  Decharge:  Removal  of  Rocks .  2,996  64 

Petite  Riviere  Est:  Breakwater .  302  64 

Piche  Point:  Extension  to  wharf,  &c .  4,069  07 

Pierreville:  Wharf  repairs .  1,705  16 

Pointe  aux  Esquimaux:  Repairs  to  wharf .  950  28 

Pointe  Fortune:  Repairs  to  wharf .  996  94 

Port  Daniel:  Wharf  repairs .  1,486  30 

Portneuf:  Wharf  repairs .  1,499  76 

Poupore:  Training  Pier .  5,483  53 

Quyon:  Wharf .  1,158  46 

Rimouski:  Harbour  improvements . 1*  11,291  21 

River  aux  Vases:  Addition  to  wharf, .  2, 149  41 

River  Batiscan:  Landing  piers .  19,940  80 

River  Blanche:  Wharf  repairs .  2,996  69 

River  des  Vases:  Extension  to  Pier .  1,588  49 

River  du  Lievre:  Wharf  improvement .  662  29 

River  du  Loup,  en  haut:  Lock  and  dam .  14  43 

River  du  Loup,  Fraserville:  Wharf  improvements .  874  43 

River  du  Loup,  Fraserville:  Wharf  repairs,  &c .  2,171  03 

River  du  Moulin:  Protection  work .  4,049  54 

River  duSud:  Protection  work .  176  31 

River  Laguerre:  Improvements . : .  295  00 

River  La  Pipe:  Wharf .  637  92 

River  Ouelle:  Wharf  repairs .  3,698  51 

River  St.  Lawrence,  at  Laprairie:  Protection  wall .  409  21 

River  Verte,  East:  Dredging .  1,499  60 

River  Verte,  West:  Extension  of  wharf . 1,499  45 

Roberval:  Breakwater .  4,003  98 

Roberval:  Wharf  repairs .  2,950  90 

Ruisseau  Leblanc:  Shear  dam .  4,985  99 

Ruisseau  a  L’outres:  Wharf  repairs,  &c .  4,288  33 

Saguenay  River:  Dredging .  21,230  22 

Sault  Montmorency:  Protection  work .  1,799  07 

Sorel:  Repairs  to  wharf .  5,987  74 

Sorel  Wharf:  Exchequer  Court  awards . 23,355  76 

Ste.  Adelaide  de  Pabos:  Breakwater  extension .  6,997  80 

Ste.  Anne  des  Monts:  Harbour  improvements  at  mouth  of  Grande  River  Ste.  Anne .  1,108  65 

Ste.  Anne  des  Monts:  Wharf  extension .  3,205  85 

Ste.  Anne  du  Saguenay:  Extension  of  wharf . 7 .  7,565  09 

St.  Antoine  de  Richelieu:  Wharf .  8,595  50 

St.  Antoine  Station:  Wharf .  4,658  88 

St.  (  roix:  Extension  of  wharf  and  removal  of  boulders .  2,135  64 

St.  Denis:  Wharf  extension .  3,486  18 

St.  Eloi:  Landing  pier .  995  53 

Ste.  Emelie:  Improvement  and  repairs  to  wharf .  1,948  19 

Ste.  Famille:  Extension  to  wharf .  2,697  60 

Ste.  Famille:  Repairs  to  old  wharf .  7,867  99 


Carried  forward . : .  722,770  02 
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Harbours  and  Rivers:  Quebec:  Summary  of  Expenditure — Concluded.  $  cts. 

Brought  forward .  722,770  02 

Ste.  Felicien  Wharf:  Repairs  and  renewals .  789  66 

Ste.  Felicit6:  Wharf .  13,219  75 

St.  Fulgence:  Wharf  repairs .  1,206  44 

St.  G6deon:  Removal  of  rocks .  813  43 

Ste.  Genevieve  de  Batiscan:  Wharf .  8,571  11 

St.  George  de  Malbaie:  Breakwater .  3,899  80 

St.  Germain  de  Kamouraska:  Wharf .  43  50 

St.  Gregoire,  Sault  Montmorency:  Wharf .  4,998  37 

St.  Ir6n6e:  Repairs  to  wharf . 3,809  75 

St.  Jean  des  Chaillons:  Wharf  improvement .  3,179  98 

St.  Jean,  lie  d’Orleans:  Wharf  extension .  1,509  90 

St.  Jean,  lie  d’Orleans:  Wharf  repairs .  5,790  94 

St.  Jean,  Port  Joli:  Wharf .  4,737  50 

St.  Jerome  Wharf:  Addition. ..1 .  5,491  69 

St.  Jerome  Wharf:  Repairs _ / 

St.  Joseph  de  Letellier:  In  full  and  final  settlement  of  N.  Warren’s  claim,  &c .  1,870  50 

St.  Laurent,  He  d’Orleans:  Repairs  to  wharf .  1,023  44 

St.  Majorique:  Approaches  to  bridge .  7,334  14 

St.  Michel  de  Belleehasse:  Wharf  repairs .  2,499  68 

St.  Ours:  Shed  on  wharf . .  2,000  00 

St.  Pierre  les  Becquets:  Repairs  to  wharf .  927  32 

St.  Rocli  des  Aulnaies:  Wharf . * .  1,494  08 

St.  Romuald:  Removal  of  boulders .  1,498  95 

St.  Valier:  Extension  to  wharf . 196  76 

St.  Valier:  Repairs  to  wharf .  2,192  48 

St.  Victoire:  Wharf .  6,165  64 

Tadoussac,  Anse  4  l’Eau:  Wharf  repairs . 1,746  92 

Tadoussac,  Shed  on  wharf .  1,899  37 

Tadoussac:  In  full  and  final  settlement  of  N.  Warren’s  claim .  3,521  43 

Three  Rivers  Harbour:  Deep  water  wharf  at  west  end... .  72,205  58 

Thurso :  Wharf . . . . .  2 , 382  1 7 

Trois  Pistoles  Harbour:  Extension  to  south  pier .  4,937  93 

Trois  Pistoles  Harbour:  Repairs  to  south  pier  and  approaches .  4,992  13 

Trois  Pistoles:  Icebreaker  repairs .  2,497  99 

Valin  River:  Wharf . . .  1, 194  78 

Valleyfield:  Wharf  extension  and  shed .  2,475  31 

Vercheres:  Repairs  to  wharf .  1,641  67 

Verdun:  Wharf . 2,623  44 

Ville  Marie:  Wharf .  15,753  21 

Yamaska  Lock:  Repairs  and  renewals .  769  76 


Total  carried  to  page  V — 2 .  926,677  12 


Harbours  and  Rivers:  Quebec. 

Angers  Wharf  ($1 , 491 . 76) — 

Foreman,  C.  Laframboise,  Apr.  15-18,  Oct.  3-Nov.  20,  Jan.  2-19,  3  d.  at  S3,  2-247  m.  at  $80  188  79 

Carpenters,  454  d.  at  $2  50;  labourers,  162  d.  at  $2 .  437  75 

Man  and  team,  11  d.  at  $4;  man  and  horse,  21  d.  at  $3 .  107  00 

Papineauville  Lumber  Co.:  hemlock  and  spruce,  14,  728  ft.  at  $25,  575  1.  ft.  at  18c.;  freight, 

$20 . ' .  491  70 

Traders  Co.:  bolts,  780  lb.  at  5§c.;  spikes,  $36;  washers,  $4.40 .  83  30 

Small  payments:  ston6,  $101  15;  gravel,  $27;  piling,  $9.60;  cutting,  ice  $8;  sundry, 

$37.47 . . .  183  22 

Anse  k  Blondel  Breakwater:  King’s  Printer .  39  01 

Anse  aux  Gascons  Breakwater  ($2,998.70) — 

Conductor,  Alex.  Brotherton,  June  23-Sept.  9,  Oct.  27-Nov.  17,  67  d.  at  $2.50 .  167  50 

Labourers,  231  d.  at  $1.50;  carter,  29*  d.  at  $2.50 . x- .  420  25 

Carpenters,  64  d.  at  $2.50,  404  d.  at  $2,  202  at  $1.75;  blaster,  19  d.  at  $3 .  651  50 

Chinic  Co.:  spikes,  5,210  lb.  at  2-65c.;  nails,  etc.,  $26.09;  freight,  etc.,  $12.67 . ' .  176  84 

Landry,  John:  deal,  etc.,  7,226  ft.  at  $13.50;  sawing,  30, 199  ft.  at  $4;  smithwork,  etc., 

$8.03 . , .  226  37 

Robin,  Jones  &  Whitman:  bolts,  1,272  lb.  at  5c.;  iron,  etc.,  $10  60;  freight,  $1.71 .  75  91 

Spruce,  5,410  1.  ft.  at  8c.,  1,902  at  6c.;  stone,  1,335  toise  at  50c.;  explosives,  $22.25; 
board,  $21;  hardware,  etc.,  $22.66,  paid  as  follows:  Ahier,  Jas.,  $51.76,  Ph., 

$98  54;  Brotherton,  J.,  $75.94,  Wm.  P.,  $54.46;  Huard,  A.,  $61;  Loisel,  H.,  $66; 

small  payments,  $872.63 . .- .  1,280  33 

Anse  k  Giles,  Repairs  to  Wharf  ($1,  195.73) — 

Conductor,  Amedee  Plourde,  July  8-Aug.  19,  37  d.  at  $3 .  Ill  00 

Carpenters,  32  d.  at  $2.50,  86  d.  at  $2 .  252  00 


Carried  forward .  4,892  47 

1— 15tv 
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Brought  forward .  4,892  47 

Anse  ft  Giles,  Repairs  to  Wharf — Concluded. 

Labourers,  18  d.  at  SI. 50;  carter,  32  d.  at  $2.25 .  99  00 

Normand,  Jos.;  cedar  and  spruce,  31,479  ft.  at  $20;  spike  puller,  $35;  bolts,  1,000  lb. 

at  3c.;  sundry  hardware,  $39.15 .  733  73 

Anse  a  Simon  Wharf  ($4,990.88) — 

Conductor,  Aug.  1-Sept.  6,  Ls.  Dallaire,  32  d.  at  $3;  Sept.  8-Oct.  15,  O.  Gagnon,  33  d.  at 

$3.50 .  211  50 

Carpenters,  55}  d.  at  $2.50;  blacksmith,  20  d.  at  $2.50 .  203  75 

Labourers,  4221  d.  at  $2,78}  at  $1 .75,  41  at  $1.50;  carter,  41  d.  at  $2.50 .  1,091  03 

Gagnon,  Geo.,  stone,  22  toise  at  $5;  Gauthier,  L.,  hardware,  etc.,  $94.38 .  204  38 

Grenon,  P.:  iron,  cut  and  pointed,  4,910  lb.,  at  5c.;  sundry  smithwork,  etc.,  $33.^3 .  279  23 

Larouche,  Ls.:  nails,  15  kegs  at  $3.50;  delivery,  $7.50 .  00  00 

Spruce  deals,  20,207  ft.  at  $18;  round  spruce,  200  1.  ft.  at  0c.,  5.390  at  7c.,  4,700  at  8c.; 
sq.  spruce,  13,580  1.  ft.  at  10c.,  888  at  15c.;  stone,  12  toise  at  $5;  driving,  $49;  hard¬ 
ware,  $29.25;  cartage  and  freight,  $43. 18;  sundry,  $31 .55.  Paid  as  follows:  Dufour, 

J.,  $1,307.84;  Gagne,  G.,  $124.80;  Gauthier,  Jules,  $143.10,  J.  E.,  $125.50;  Grenon, 

Ab.  $283  60,  Al.  $286.23;  Menier,  S.  $252;  Tremblay,  D.  $52.91,  E.  $05.75,  G. 

$20G  .71;  small  payments,  $97.95 .  2,940  39 

Anse  St.  Jean,  Repairs  to  Wharf  ($1, 198. 19) — 

Conductor,  Laurent  Bouchard,  Aug.  1-Oct.  5,  55  d.  at  $3;  outlay,  $9.75 .  174  75 

Carpenters,  39  d.  at  $2;  labourers,  204  d.  at  $1.50;  carter,  0-45  d.  at  $2 .  390  88 

Gaudreau,  E.:  paint,  $27.34;  iron,  smithwork,  etc.,  $58.32 .  85  00 

Mussens,  Ltd.:  Reading  multiple  gear  chain  hoists,  2  at  $90 .  180  00 

Timber,  010  1.  ft.  at  10c.,  204  at  12c.,  100  at  12}c.;  deal,  11,847  ft.  at  $15;  iron,  $25.50; 
hardware,  etc.,  $56.73.  Paid  as  follows:  D.  Perron,  $107.64;  small  payments, 

$253.26 . . . : .  360  90 

Ashuapmouchuan  River,  Repairs  to  Dykes  ($500.85) — 

Foreman,  A.  Verreault,  Aug.  16-31,  Sept.  8-13,  24-Oct.  8,  27}  d.  at  $2.75 .  74  94 

Carters,  10}  d.  at  $3,  19}  at  $2.25 .  74  63 

Labourers,  77}  d.  at  $1.75,  65  at  $1.50,  14}  at  $1.25,  14}  at  $1 .  265  10 

Small  payments:  sacks,  820  at  5c.;  spikes,  etc.,  $11.45;  boat,  $9;  sundry,  $24.73 .  86  18 

Aylmer:  Ritchie,  R.  &  T.:  lumber . 3  76 

Baie  des  Roches,  Removal  of  boulders  ($349.75) — 

Labour,  $318.25;  dynamite,  etc.,  $3,1.50 .  349  75 

Barachois  de  Malbaie,  Repairing  Roadway  ($188.01) — 

Labour,  $123;  stone,  $61.50;  sundry,  $3.51 .  188  01 

Bat iscan  Wharf  ($5,401.44)— 

Gruniger  &  Dalton:  on  account  contract .  4,750  00 

Inspectors  of  work  at  $3:  P.  Arcand,  Oct.  6-Dec.  19,  63  d.;  F.  N.  Fugere,  Nov.  1-27,  22  d  255  00 

Legal  services,  J.  H.  Desroches,  Grand  Mere .  106  30 

King’s  Printer,  $3.84;  advertising,  $145.50 .  149  34 

Detailed  with  Three  Rivers  Office .  140  80 

Bat  iscan  Survey  ($360.81) — 

L’Heureux,  E.,  labour,  $4;  Massicotte,  A.  N.,  labour,  $62.50,  sundry,  $3.81 .  70  31 

Surveyer,  A.,  C.E.:  professional  services,  $250;  outlay,  $40.50 .  290  50 

Bay  St.  Paul  Survey  ($551.43) — 

‘  Labour:  Oct.  $144,75;  Nov.  $110.50 .  255  25 

Boulianne,  T.;  hire  of  launch,  5  d,  $35;  sundry  $35.50 .  70  50 

Cimon,  P.:  board  of  men  $53.68;  livery  $28.60;  overpaid  $3 .  85  28 

Boat  hire  $17.50;  hardware  $28.11;  livery  $33.50;  sundry  $61.29 .  140  40 

Bay  St.  Paul  Wharf:  Reconstruction  and  Repairs  ($5,674.12) — 

Perron,  E.:  services  as  conductor,  Apr.  23-28,  4}  d.  at  $3 . .  14  25 

Simard,  T.:  services  as  joiner,  4}  d.  at  $3,  5  at  $3.25;  as  conductor,  July  21-Oct.  13,  66  d. 

at  $3. 50 .  260  00 

Carpenters,  etc.:  37  d.  at  $3,  239}  at  $2.75,  3  at  $2.50,  218}  at  $2.25,  28  at  $2,  13}  at  $1.75, 

2  at  $1  5m.  15  at  $1.25,  22  at  $1 .  1,391  87 

Carters,  9}  d.  at  $2,  9}  at  $3 .  46  75 

Boily,  O.,  spruce,  2,970  ft.  at  $18;  Tremblay,  M.,  hardware,  $72.01 .  125  47 

Boulianne,  T.:  spikes,  182  at  28c.  412  at  24c.,  193  at  20c.;  lumber,  3,530  ft.  at  $26;  knees, 

8  at  $8;  brick,  etc.,  $29.50;  cartage,  $25.75 .  399  47 

Forget,  J.  A.:  spruce,  4,529  ft.  at  $26,  8,124  at  $25,  20,782  at  $22,  2,552  at  $21.50;  sq. 
timber,  3, 650  1.  ft.  at  18c.,  290}  at  16c.,  660  at  13c.,  836  at  8c.;  shingles,  30  M.  at  $3 . 25; 
window  sashes  and  frames,  14  at  $10,  4  at  $6;  doors,  3  at  $6.50;  posts,  5  at  $6.40; 

nails,  20  kegs  at  $3.25;  sundry  lumber,  etc.,  $191.98 .  2,259  06 

Masson,  A.  D.:  paint,  48  gal.  at  $1.75;  1  olts,  washers,  etc.,  1,165  lb.  at  8c.;  linseed  oil, 

$31.25;  white  lead,  $27;  sundry,  $74.59;  freight,  $10.44 .  320  48 

Standard  Construction  Co.:  slip  hoist  equipment . 469  00 

Terreau  &  Racine:  weights,  4,850  lb.  at  2}c.;  2  stoves,  $11;  freight,  46c .  144  84 

Valliere,  E.:  chairs  for  waiting  room,  30  at  $1.75 . . ! .  52  50 

Small  payments:  timber,  $77  51;  hardware,  $53.12,  freight,  $21.35;  cartage,  $12.75; 

glass,  $12;  sundry,  $13.70 .  190  43 


Carried  forward .  24,950  44 
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Brought  forward .  24,950  44 

Beauport:  Robitaille,  A.:  1,314  1.  ft.  elm,  $262.80;  1,725  loads  earth,  $172.50 .  435  30 

Becancour,  Repairs  to  Wharf  ($420.44) — 

Carpenters,  1204  d.,  $241;  labourers,  21 J  d.,  $37.25 .  278  25 

Carignan,  .1.,  livery,  $26;  hardwa-»,  etc.,  $20.90;  Carignan,  T.,  timber,  $13.75 .  60  65 

Hall,  L.  E.:  3,495  ft,  hemlock,  $80.38;  sundry,  $7.16 .  87  54 

Beloeil  Wharf  ($610.94) — 

Magnan,  J.  G.,  7,284  ft.  sq.  pine .  327  78 

Labour,  $217;  smithwork,  $47.34;  sundry,  $18.82 .  283  16 

Beloeil  Village  Wharf  ($5,840.38) — 

Purchase  price  of  site  and  okl  wharf,  Mrs.  Ls.  Comtois .  1,400  00 

Caverhill,  Learmont  &  Co.:  bolts,  6,269  lb.  at  2-5c.,  560  at  2-9e.;  sundry,  $20  80 .  193  77 

Lafontaine,  F.,  carting  timber,  $132.47;  Ledoux,  H.,  stone,  120  toise  at  $10 .  1,332  47 

Montreal  Hardware  Mfg.  Co.:  machine  bolts,  140  at  35c.;  washers,  etc.,  $50.29 .  99  29 

Pedlar  People,  2,024  lb.  cast  iron,  etc.,  $85.45;  Veronneau,  E.,  stone,  $52.50 .  137  95 

Shearer,  Jas.  Co.:  piling,  3,604  1.  ft.  at  15c.,  2,233  at  8c.;  hemlock,  32,880  ft.  at  $28, 

2,880  at  $25;  oak,  1,653  ft.  at  $100;  pine,  5,883  ft.  at  $37.50,  1,300  at  $35,  10,039  at 

$30 .  2,444  45 

Small  payments:  2  steel  plates,  $40.32;  piling  stone,  $13;  driving,  etc.,  $11.24  .  64  56 

King’s  Printer,  $59.47;  advertising,  $108.42 .  167  89 

Bergeronnes:  Shed  on  Wharf  and  Removal  of  Boulders  ($622.40) — 

Conductor,  H.  Larouclie,  July  1-Aug.  14,  37  d.  at  $3;  carpenters,  1134  d.  at  $2 .  337  50 

Tremblay,  E.:  sq.  timber,  6,276  ft.  at  $22.50,  450  1.  ft.  at  10c.;  shingles,  $28;  sundry! 

$30.44 . .  . . . . *. . .  244  65 

Small  payments:  smithwork,  $18.25;  sawing,  $12;  timber,  $10 .  40  25 

Berthier  (en  bas),  Repairs  to  Wharf  ($1,198.93) — 

Conductor,  Eugene  Mercier,  July  3-Aug.  11,  36  d.  at  $3 .  108  00 

Carpenters,  33  d.  at  $2.50,  524  at  $2;  carter,  18  d.  at  $2.50;  labourers,  1024  d.  at  $1.50....  386  25 

Galibois,  J.,  spruce  deals,  27,296  ft.  at  $20;  Mercier,  E.,  spikes,  etc.,  $71.01 .  616  93 

Mercier,  J.  E.:  spruce,  3,0054  ftr  at  $20;  oak,  $8 .  68  11 

Small  payments:  hardware,  $6.64;  labour,  $6;  boat  hire,  $5,  post,  $2 .  19  64 

Berthierville  Wharf  ($10,005.46) — 

Patenaude,  Eug. :  contract  complete,  $14,721 . 70;  extra  work,  retaining  wall  to  ice-breaker, 

$1, 100;  macadam  and  stone  filling,  $250;  less  $6,890  paid  in  1912-13,  V — 252 .  9, 181  70 

Inspector  of  work,  Pierre  Dumontier:  services,  Apr.  1-Dec.  24,  229  d.  at  $3;  board, 

$114.50;  outlay,  $10.90 .  812  40 

Advertising .  11  36 

Berthierville  and  lie  du  Pas  Survey:  labour .  21  00 

Bic  Survey:  labour,  $150.25;  4,305  ft.  lumber,  $100.18;  sundry,  $12.14 .  262  57 

Bonaventure  River,  R.  N.  Leblanc’s  claim  for  extras,  etc.  ($1,263.36) — 

Leblanc,  II.  N.:  extra  sinkage  in  extension  to  training  pier,  19,347  cu.  ft .  1,263  36 

Breche  a  Manan,  removing  rocks:  labour .  40  00 

Bryant’s  Wharf  ($450.38) — • 

MacPherson,  C.  A.  K.,  timber,  etc.,  $57.77;  Martin  &  Wallace,  spruce,  $81.16 .  138  03 

Labour,  $252;  iron,  $16.62;  earth,  $16;  sundry,  $26.83 .  311  45 

Cabano  Wharf  Extension  ($2,994.56) — 

Conductor,  Geo.  England:  July  10-Aug.  21,  324- d.  at  $2.75 .  89  38 

Carpenters,  314  d.  at  $2.50,  804  at  $2 .  239  75 

Labourers,  1584  d.  at  $1.75;  carters,  6  d.  at  $3.50 .  298  00 

Bouchard,  Ls.:  spikes,  2,596  lb.  at  44c.;  iron,  $30;  sundry  smithwork,  $29.38 .  176  24 

Michaud,  D.:  spruce,  23,946  ft.  at  $18,  39,740  at  $26 .  1,464  27 

Small  payments:  stone,  82  toise  at  $8;  nails,  $30.60;  cartage,  $12.50;  sawing,  $9.93; 

Sundry,  $17.89 .  726  92 

Cacouna  Wharf  Extension  ($2,938.79) — 

Conductor,  Achille  Larouche:  Aug.  4-31,  Oct.,  51  d.  at  $2.75;  buying  timber,  10  d.  at 

$2.75;  driving,  $10 .  177  80 

First  carpenter,  A.  Martin:  51  d.  at  $2.75;  carters,  744  d.  at  $2.50 .  326  50 

Carpenters,  72  d.  at  $2,  1004  at  $2.25;  labourers,  864  d.  at  $1.75 .  521  59 

Ducas,  J.  E.:  sq.  spruce,  790  1.  ft.  at  20c.,  925  at  18c.,  2,078  at  16c.,  40  at  15c.,  220  at  14c., 

260  at  12c.;  sundry  timber,  $40.70;  hardware,  $6.78 .  772  46 

Lachance  &  Fils:  spruce  and  cedar,  53  1.  ft.  at  22c.,  1,045  at  20c .  220  66 

Larouche,  E.:  iron,  worked,  7,881  lb.  at  44c.;  bolts,  etc.,  733  lb.  at  7c.;  sundry  smith- 

work,  $36.90 .  442  S6 

Roi,  P.:  spruce,  330  1.  ft.  at  16c.,  132  at  12c.,  365  at  4c.;  sundry,  $11.96 . 95  20 

Small  payments:  spruce,  1,635  1.  ft.  at  4c.,  240  at  8c.,  245  at  12c.,  120  at  18c.,  214  at  20c., 
sundry,  $51 .56;  deals,  $43.20;  smithwork,  $46.90;  cartage,  $31 .26;  rent  of  land  and 

shed,  $20;  hardware,  $10.34 .  381  72 

Cacouna,  Repairs  to  Wharf  ($1,200.19) — 

Conductor,  Achille  Larouche:  Sept.,  26  d.  at  $2.75 .  71  50 

Foreman,  A.  Martin,  26  d.  at  $2.75;  carters,  814  d.  at  $2.50 .  275  25 

Carpenters,  954  d.  at  $2.25,  55  at  $2;  labourers,  934  at  $1.75 .  488  56 

Dub£,  M.,  spruce .  10  80 


Carried  forward .  52,907  06 
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Harbours  and  Rivers:  Quebec— Continued.  $  cts. 

Brought  forward .  52,907  06 

Cacouna,  Repairs  to  Wharf — Concluded. 

Ducas,  .1.  E.:  sq.  spruce,  348J-  1.  ft.  at  20c.,  702  at  18c.,  429  at  16c.,  121  at  14c.,  92  at  12c., 

186  at  10c.;  deals,  104  at  40c.;  chalk,  etc.,  $1.20 .  354  08 

Cannes  des  Roches,  Breakwater  Extension  ($691.82) — 

Conductor,  (.’has.  Morin:  July  15-Aug.  15,  Sept.,  48*  d.  at  $2;  receiving  timber,  $12 .  109  00 

Carpenter,  10  d.  at  ?l  75;  labourers,  121  d.  at  $1.50,  8*8  at  $1.25 .  210  00 

Department  of  Lands  and  Forests,  Quebec:  right  of  cutting  timber,  $44.95;  interest  on 

$44.95  for  1  y.,  $2.75  .  47  70 

Flynn,  T.  E.,  rd.  timber,  1,039  1.  ft.  at  8c.;  Jean,  J.,  hire  of  capstan,  $46 .  129  12 

Stone,  355  yd.  at  50c.;  towing,  $8;  labour,  etc.,  $10.50.  Paid  as  follows:  Nap.  Despres, 

$i>3:  small  pa.'  $133  .  196  00 

Cap  l’Aigle,  Extension  of  Wharf  ($5,077.38) — • 

Trudel,  Nap.:  est.  6  to  July  31  on  $29,330.85  contract,  $14,930;  less  $S80  drawback,  $1,770 

paid  in  1912-13,  V — 253,  and  $7,690  paid  in  1914-15 . .  4,590  00 

Inspector  of  work,  Jos.  Asselin:  June  23-July  11,  Oct.  1-31,  Nov.  3-6,  38  d.  at  $3 .  114  00 

Begin,  Jos.:  services,  with  assistants,  etc.,  8-J  d.  at  $30 .  250  00 

Small  payments:  pipe,  $12;  boat  hire,  $3;  rope,  etc.,  $2.13 .  17  13 

Soundings:  boatmen,  50  d.  at  $2;  sounding  man,  2\  d.  at  $2.50 .  106  25 

Capa  la  Baleine,  Improve  nents:  labour,  $77:  explosives,  $22.25 .  99  25 

Cap  Chatte:  labour,  $11;  livery,  $12;  sundry,  70c . 23  70 

Cap  Chatte,  Training  Pier  Extension  ($1,035.05) — 

Cote,  Emile:  stone,  31  j-  toiseat  $6;  spruce,  12,852 ft.  at  $14.50,  997 1.  ft.  at  11c.,  2,867  at  9c.  756  05 

King’s  Printer,  $47;  advertising,  $282 .  329  00 

Cap  de  la  Madeline:  labour .  14  00 

Cap  de  la  Madeleine,  Wharf  Enlargement  ($30, 113. 13) — 

Page,  Chas.:  on  account  est.  4  to  Aug.  31,  1913,  on  contract  and  extra  work .  29,220  00 

Inspector  of  work,  Geo.  Rochcleau:  May  31-Mar.  31,  63  d.  at  $4,  198  at  $3;  outlay,  $4.88. .  850  88 

Bastien,  G.  C.,  driving  $23,  meals  $8;  Cooke,  T.,  smithwork,  $11.25 .  42  25 

Cape  Cove  Training  Pier  ($19,040.32) — 

Toupin,  J.  R.:  est.  8  to  Feb.  15,  1914,  on  $24,500  contract  for  landing  pier,  $23, 382.82;  extra 
sinkage,  416  cu.  yd.  at  $2.50;  sundry  extra  work,  $1,115;  less  $6,890  paid  in  1912-13, 

V— 253 .  18,647  82 

Inspector  of  work,  John  Trachy:  services,  June  10-Sept.  29,  Nov.  28-Feb.  2,  157  d.  at 

$2.50 .  392  50 

Cape  Despair:  labour,  etc .  25  00 

Caplan  River  Pier  ($502.04) — 

Conductor,  Pierre  Poirier:  July  9-31,  20  d.  at  $2.50;  outlay,  $3.69 .  53  69 

Carpenter,  191  d.  at  $2;  labourers,  103  d.  at  $1.50;  carters,  7\  d.  at  $2,  6*  at  $3 .  237  47 

Garant,  A.:  deals,  3,565  ft.  at  $14,  1,272  at  $12 .  65  17 

Small  payments:  735  1.  ft.  rd.  spruce  at  8c.,  22  at  6c.;  sawing,  $39. 10;  nails,  $16.39;  smith- 

work,  $15.10;  rent  of  piling  ground,  $15 .  145  71 

Cap  Rosier  Breakwater:  King’s  Printer .  46  65 

Cap  Rosier  Survey:  boat  hire,  $3;  labour,  $57;  timber,  50c .  60  50 

Cap  Sante  Wharf  Repairs  f$179.51) — • 

Martineau,  Ls.,  6,372  ft.  spruce,  $175.55;  C.  N.  Ry.,  freight,  $3.96 .  179  51 

Cap  St.  Ignace:  Bernier,  A.:  392  h.  labour,  $98;  sundry,  $9.66 .  107  66 

Caribou  and  Valin  Rivers,  Soundings:  labour .  14  00 

Chambord,  Repairs  to  Wharf  ($150.13) — 

Fortin,  F.  J.:  3,500  ft.  spruce,  $70;  nails,  $14 .  84  00 

Labour . r. . 66  13 

Champlain  Survey:  labour — .  7  00 

Champlain  Wharf,  Removing  Ice  ($240.60)— 

Dynamite,  $50;  labour,  $162.75;  sundry,  $27.85 .  240  60 

Chateau  Richer,  Repairs  to  Wharf:  labour,  $27;  stone,  $70 .  97  00 

Chateauguay  ($5 ,239.87) — 

Conductor,  J.  B.  Chevrefils,  90  d.,  $352;  foreman,  L.  Duranceau,  43  d.,  $172 .  524  00 

Carpenter,  $27;  carters,  $834.75;  dynamiters,  $86.65;  labourers,  $385.90;  masons, 

$1,880.55 .  3,264  85 

Canada  Cement  Co.:  125  brl.  cement,  $226.25;  less  $27.34  freight .  198  91 

Canadian  Consolidated  Rubber  Co.:  24  pr.  hip  boots .  117  60 

Canadian  Explosives:  500  lb.  dynamite,  $84.75;  sundry,  $9.70 .  94  45 

Caverhill,  Learmont  &  Co.:  12  wheelbarrows,  $32;  sundry,  $57.32 .  89  32 

Chevrefils,  J.  B.:  45  toise  stone,  $112.50;  sundry,  $7.50 . 120  00 

Chevrefils,  Joachim:  176  1.  ft.  timber,  $34;  sundry,  $49.57 .  83  57 

Crepin,  J.  F.,  cement,  $30;  tools,  etc.,  $27.48;  Dubuc,  J.,  sand,  etc.,  $60.50 .  117  98 

Hamilton  &  Co.:  4,296  ft.  lumber,  $111.38;  sundry,  $59.21 .  170  59 

Lapalme,  J..  repairs,  $69;  McNally  &  Co.,  cement,  $112.50,  bags  $5 .  186  50 

Cartage,  $57.50;  gravel,  $33.60;  right  of  way,  $35;  sundry,  $146 .  272  10 

Chicot  River,  Icebreakers  at  St.  Cuthbert’s  ($1,068.35) — 

Conductor,  J.  F.  Renaud:  July  8-Oct.  11,  62  d.  at  $3;  outlay  for  freight,  etc.,  $34.32 .  220  32 

Blasters,  4  5  d.  at  $3,  4  at  $2;  plasterer,  4  d.  at  $4.50;  carter,  7-3  d.  at  $2.25 .  55  94 


Carried  forward . s .  116,352  01 


PUBLIC  WORKS  DEPARTMEXT :  EXPEXDITURE  V— 231 

SESSIONAL  PAPER  No.  1 


Harbours  and  Rivers:  Quebec— Continued.  ?  ots. 

Brought  forward .  116,352  01 

Chicot  River,  Icebreaker  at  St.  Cuthbert’s — Concluded. 

Labourers:  1  d.  at  SI,  140-3  at  $1 .75,  55-6  at  S2,  24-1  at  $2.50 .  418  00 

Bourgeault,  R.,  plank,  etc.,  $58.30;  Lafleur,  I.  L.,  cement,  200  bags  at  55c.,  iron,  $20.35. .  188  65 

Vadnais,  Oscar:  sand,  99  loads  at  50c.;  carting  cement,  $10 .  59  50 

Small  payments:  hardware,  $50.99;  cement,  $31.50:  cartage,  $13.05;  stone,  $10;  sundry, 

$20.40 .  125  94 

Chicoutimi,  Piling  at  Wharf  ($1,802.88) — 

Carpenters,  42}  d.  at  $3,  28  at  $2.50;  carter,  13  d.  at  $3 .  235  75 

Blacksmiths,  12  d.  at  $3,  26  at  $2.50;  labourers,  76  d.  at  $2 .  253  00 

Driving  piles,  May  15-31 — 

Captain,  Jos.  Bergeron,  $35;  board  of  crew,  $37.50 .  72  50 

Fireman,  $22.50;  sailors,  $35;  cook,  $20 .  77  50 

Boucher,  Ls.,  spruce  timber,  3,967  1.  ft.  at  15c.;  Lewis  Bros.,  iron,  etc.,  $70.46 .  665  51 

Jalbert,  H.:  spruce,  7,443  ft.  at  $22,  1,336  at  $26;  sundry,  $59.66 .  258  16 

Jean,  F.:  services  as  nightwatchman,  May .  62  00 

Small  payments:  spruce,  63  1.  ft.  at  JOc.,  840  at  15c.,  475  at  $20;  smithwork,  $28.91;  hard¬ 
ware,  $7.75 .  178  46 

Chicoutimi  Wharf,  Generally  ($303.92) — 

Tremblay,  Jos.:  540  1.  ft.  spruce .  108  00 

Labour,  $177.50;  drills,  $13.72;  lumber,  $4.70 .  195  92 

Chicoutimi  Wharf  Repairs  ($3,610.06) — 

Paylists,  Apr.  16-30,  June- Nov.: 

Carpenters,  73-8  d.  at  $3,  13f  at  $2.75,  278-1  at  $2.50,  53}  at  $2.25 .  1,074  29 

Blacksmith,  132-6  d.  at  $2.50;  carters,  112}  d.  at  $3,  5}  at  $2 .  679  75 

Labourers,  etc.,  246-85  d.  at  $2,  88  at  $1.50;  watchman,  183  d.  at  $2;  horse  hire,  $58...  1,049  70 

Cot6,  Boivin  &  Cie,  hardware,  $80.06;  Gauthier,  Jos.,  earth,  1,000  loads  at  10c .  180  06 

Guay,  O.:  repairing  roof  of  shed,  8}  d.  at  $5;  iron,  1,600  lb.  at  2}c.;  tin,  80c .  82  05 

Harvey.  T.:  spruce,  928  1.  ft.  at  5c.,  215  at  9c.,  4S0  at  10c.,  300  at  12c.;  sundry  timber, 

etc.,  $90.87;  sawing  and  planing,  $67.50 .  308  12 

Jalbert,  H.:  spruce,  3,568  ft.  at  $20,  1,129  at  $25,  sundry,  $18.27;  cartage,  $5.05. .......  122  91 

Small  payments:  iron,  $31.80;  rent  of  gasoline  boat,  $28;  rope,  $23.52;  earth,  $12.90; 

sundry,  $16.96 . . .  113  18 

Chicoutimi  Wharf  Extension  ($9,882.81) — 

Soundings:  sounding  man,  6}  d.  at  $2.50;  labourers,  26|  d.  at  $2 .  69  75 

Detailed  with  Contract  Dredging . (Page  V — 318)  9,769  50 

King’s  Printer. . . . . .  43  56 

Chicoutimi  Wharf  Improvements  ($3,337.27)— 

Carpenters,  59  d.  at  $3,  4  at  $2.50,  38  at  $2 .  263  00 

Blacksmith,  12  d.  at  $3:  carters,  16*  d.  at  $3 . .  -  84  75 

Chicoutimi  Water  &  Electricity  Co.:  transformer,  $300;  switchboard,  $110;  arc  lamps, 

4  at  $45;  posts,  1 1  iron  at  $40,  4  cedar  at  $15;  wire,  3,207  ft.  of  No.  8  at  7c.;  pipe,  3,120  ft. 

at  5c.;  sundry  materials,  $330 J3:  labour,  350  h.  at  40c.,  1,050  at  25c .  2,203  72 

Duperre,  B.:  services  as  inspector  of  dredging,  24  d.  at  $2.50,  extra  work,  $8.75 .  68  75 

Jalbert,  H.:  lumber,  2,056  ft.  at  $20,  1,153  at  $26;  sundry,  $9.95 .  81  05 

Massieotte  &  Tremblay:  white  lead,  800  lb.  at  7}c.;  linseed  oil,  $38.16;  turpentine,  $8 .  106  16 

Murdock,  A.:  services  as  gaugekeeper,  24  d.  at  $2.50;  extra  work,  $8.75 .  68  75 

Mussens  Ltd.,  hoists,  2  at  $110;  Tremblay,  E.,  lumber,  etc.,  $52.62 .  272  62 

Tremblay  &  Gagnon:  spruce  deals,  5,615  ft.  at  $24;  cartage,  $20 .  154  76 

Small  payments:  hardware,  $19.71;  stove,  $14 .  33  71 

Chicoutimi  Basin  Wharf  ($6,093.57) — 

Conductor,  Ernest  Lavoie,  July-Sept.,  Oct.  7,  8,  Nov.  3-Dec.  6,  Mar.  23-31,  116  d.  at  $3. .  348  00 

Carpenters,  272  d.  at  $2.50,  38-}-  at  $2.25,  153  at  $2 .  1,072  06 

Labourers,  139}  d.  at  $1.75;  carters,  15}  d.  at  $3 .  290  14 

Steam  derrick,  driving  piles,  July,  1913 — 

Captain  and  engineer,  Jos.  Bergeron,  $70;  board  of  crew,  $75 .  145  00 

‘Foreman,  $45;  sailors,  $70;  cook,  $40 .  155  00 

Bergeron,  Wm.,  caulking  pontoon,  $100;  Mussens,  Ltd.,  2  hoists,  $180;  freight,  $1.53. . .  281  53 

Couture,  E.:  spikes,  2,027  lb.  at  5c.;  bolts,  90  at  35c.,  195  at  45c.;  iron  rods,  74  at  40c.,  37  at 

55c.;  iron,  682  lb.  at  5c.,  720  at  4c.;  sundry,  $227.17 . 560  62 

Jalbert,  IL:  sq.  spruce,  435  1.  ft.  at  20c.,  677  at  15c.;  sundry,  $96.01 .  284  56 

Lavoie,  E.,  construction  of  freight  shed  with  waiting  room .  250  00 

Massieotte  A  Tremblay:  timber,  346  1.  ft.  at  10c.,  184  at  9c.,  492  at  8c.;  nails,  17  kegs  at 

$3.50;  spikes,  6  kegs  at  $4.75;  oakum,  $41;  sundry,  $131.75 .  351  27 

Rhainds,  W.,  spinning  oakum,  17  d.  at  $3;  Talbot,  J.,  nails,  15  kegs  at  $3.50;  sundry,  $2.19. .  105  69 

Tremblay,  Jos.:  spruce  deals,  4,000  ft.  at  $22;  timber,  200  1.  ft.  at  9}c .  107  00 

Tremblay,  J.  &  J.:  timber,  2,467  1.  ft.  at  11c.,  115  at  13c .  286  32 

Tremblay  &  Gagnon:  spruce,  etc.,  44,137  ft.  at  $20,  5,738  at  $24,  1,954  1.  ft.  at  20c.,  263  at 

13c.,  408  at  12c.,  816  at  11c.;  sundry  timber,  $21.01;  cartage,  sawing,  etc.,  $111.98 .  1,717  15 

Small  payments:  timber,  $20.38;  pine  tar,  $12;  rent  of  shed,  $10;  freight,  35c .  .  42  73 

Legal  services,  Simon  Lapointe,  Chicoutimi .  96  50 


Carried  forward .  142,174  61 
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llabours  and  Rivers:  Quebec— Continued.  $  cts. 

Brought  forward .  142,174  61 

Chicoutimi — Full  and  Final  Settlement  of  Claim  of  T.  Desbiens  in  connection  with  Contract 
for  Wharf  Extension  with  interest  at  5  per  cent  per  annum. — 

Desbiens,  T.:  amount  allowed,  $12,025,  less  $6,867.54  paid  in  1912-3,  (V — 254)-  interest, 

$652.95 . 5,810  41 

Chute  a  Rlondeau:  tup  hire .  12  00 

Clarke  City  Wharf  (S12.480.S1)— 

Conductor,  C.  Grisson,  June  12-Nov.  27,  124  d.  at  $4 .  496  00 

Sub-conductor,  D.  Lapierre,  41  d.  at  $2.64  ,  50}  at  $2.20 .  219  34 

Carpenters,  21  d.  at  $2.64,  341  at  $2.40,  43*  at  $2.20,  517*  at  $2 . . .  2, 004  54 

North  Shore  Power  Railway  &  Navigation  Co.:  spruce,  123,898  ft.  at  $25;  pine,  28,068  ft. 
at  $44,  4,413  at  $52.75;  fir,  56,640  ft.  at  $40;  unloading,  hauling  and  handling  lumber, 

84,536  ft.  at  $2.10  per  M;  cement,  327  bags  at  85c.;  bolts,  1,058  at  20c.;  spikes,  1,775  lb. 
at  3-7c.;  nails,  14  kegs  at  $4;  freight,  $316.51;  loading,  $40;  labour,  machine  work  and 
material  in  corner  irons,  11,715  lb.  at  5c.;  labour,  12  h.  at  30c.,  141*  at  40c.;  use  of  crane, 

165*  h.  at  SI;  sundry,  $103.72 . T . ' .  8,891  22 

Bois,  A.  <fc  E.,  rent  of  gasoline  boat,  $30;  Warren,  N.,  iron,  2,265  lbs  at  4c .  120  60 

Stone,  toisc  at  $7:  M.  Holliday  31,  N.  LeBlanc  31,  E.  Marquis  28*,  small  payments,  10*..  705  25 

King’s  Printer. . .  . . . . .  43  86 

Contrecoeur,  Repairs  to  Wharf  ($1,345.70) — 

Conductor,  A.  E.  Gervais,  Aug.  14-Oct.  17,  41  d.  at  $3.50 .  143  50 

Carpenters,  53  d.  at  $3;  painter,  15  d.  at  $2.50 .  196  50 

Labourers,  90  d.  at  $2;  carter,  14*  d.  at  $3 . . .  223  50 

Duhamel,  G.,  nails,  etc.,  $53.40;  Gervais,  J.,  stone,  7*  toise  at  $10 .  128  40 

Lacroix,  J.  A.:  pine,  spruce,  etc.,  2,142  ft.  at  $35,  2,441  at  $40,  2,572  at  $45,  sundry,  75c.;  rent 

of  scow,  14  d.  at  $1...  . . .  303  07 

Lamoureux,  A.  E.:  8-in.  pipe,  120  ft.  at  30c.:  galv.  iron,  570  lb.  at  5c.;  sundry,  $49.97 .  1 14  47 

Phoenix  Bridge  &  Iron  Works,  4  plates,  1,2361b.  at  5c.;  St.  Jean,  U.,  stone,  12  toise  at  $8.25  160  80 

Small  payments:  stone,  $60;  sundry,  $15.46 .  75  46 

Coteau  Landing  Wharf  ($3,945.46) — 

Conductor,  A.  Royal:  June-Aug.  23,  Sept.  8-Oct.  10,  101*  d.  at  $3.25;  oPtlay,  $11.90 .  341  78 

Carters,  engineers,  workmen,  etc .  1,707  65 

Cement,  1,607  bags  at  50c.,  less  empty  bags,  $42;  freight  on  cement,  $110;  coal,  $31.91; 

Clinton  fabric,  5,733*  sq.  ft.,  $129.0 l;hard ware,  $79.17;  8,092  ft.  lumber,  $188.30;  sand, 

291  c.  y.  at  90c.;  191  c.  y.  stone,  $334.25.  Paid  as  follows:  A.  Bremner,  $761.50;  Gum¬ 
ming  &  Co.,  $261.90;  L.  Doucet,  $217.89;  J.  H.  Lalonde,  $57.05;  Montreal,  Valleyfield 
&  Soulanges  Nav.  Co.,  $110;  Pedlar  People,  $129.01;  Quinlan  &  Robertson,  $334.25; 

sundry,  $44.03;  less  refunded  by  A.  Larocque,  his  share  of  freight,  etc.,  $19.60 .  1,896  03 

Cote  Ste.  Catherine  Wharf  Repairs:  labour,  $79.75;  stone,  $45.55 .  125  30 

Cross  Point  Wharf  ($2,195.12)— 

Foreman,  A.  A.  Fraser:  services,  Aug.  4-Oct.  7,  38*  d.  at  $3;  freight,  $18.57;  cartage,  $17.50  151  57 

Carpenter,  16*  d.  at  $2.50;  labourers,  74  d.  at  $2,  62*  at  $1.75 .  298  62 

Bustced,  T.  R.,  spruce,  2,523  1.  ft.  at  10c .  252  30 

Chaleurs  Bay  Mills:  spruce,  26,217  ft.  at  $17.50;  hauling,  $7.60;  hardware,  $11.30 .  477  69 

Chinic  Co.:  wharf  bolts,  3,240  lb.  at  2-65c.;  spikes,  5  kegs  at  $4.10;  sundry,  $31.50 .  137  86 

Spruce  logs,  5,6381.  ft.  at  6c  .;  ballast  flooring,  4,740 1.  ft.  at  2c.;  stone,  440  yd.  at  $1;  bolts,  $4; 

Paid  as  follows:  Jas.  Bryan,  $72.90;  F.  W.  Fraser,  $266.48;  R.  P.  Jellett,  $125.70;  J. 

L.  Macdonald,  $4;  C.  T.  Major,  $408 . .  877  08 

Deschambault  ($312.31) — 

Blais,  J.  E.:  6,006  ft.  spruce  deals .  144  15 

Hardware,  $15.97;  labour,  $142.25;  timber,  $9.94 .  168  16 

Douglastown  Breakwater  ($2,673.41) — 

Conductor,  David  Kennedy,  June  19-Sept.  24,  Nov.  7-11,  75*  d.  at  $2.50 .  188  75 

Sub-conductor,  M.  Kennedy,  57*  d.  at  $2;  quarry  foreman,  34*  d.  at  $1.75 .  174  42 

Labourers,  etc.:  72*  d.  at  $1.75,  6  at  $1.70,  421  at  $1.50,  122  at  $1.40,  40  at  $1.30,  124*  at  $1.25, 

2  at  $1,  8*  at  50c .  1,152  41 

Team  and  driver,  5-7  d.  at  $3.50;  horse  and  driver,  1*  d.  at  $2 .  22  95 

Kennedy,  C.  &  X.:  timber,  2,792  1.  ft.  at  7c.;  deal,  4,357  ft.  at  $12;  sundry  timber,  $25.49; 

hardware,  etc.,  $28.49 .  301  70 

Kennedy,  I.,  medical  attendance  re  injured  foot .  98  75 

Masson,  A.  D.  spikes,  5,907  lb.  at  3-15c.;  bolts,  88  at  44c,.  100  at  24c.;  sundry,  $31.96; 

freight,  $16.40 .  297  20 

Timber,  105  1.  ft.  at  9c.,  2,324  at  7c.,  1,170  at  3c.,  2,238  at  2c.;  37,890  fascines,  $94.71;  smith- 
work,  $66.99;  sundry,  $22.54.  Paid  as  follows:  J.  Foley,  $131.32;  Michael  Kennedy, 

$121.59;  small  payments,  $184.32 . '. .  437  23 

East  Templeton  ($308.77) — 

McFadden,  J.  &  Co.:  2,818  ft.  red  pine,  $98.63;  2  ties,  $2 .  100  63 

Labour,  $144.50;  spruce  piles,  $35;  sundry,  $28.64 .  208  14 

Escoumains  ($594.64) — 

Foreman,  C.  J.  Belanger:  Aug.  11-Sept.  26,  34*  d .  86  25 

Blasters,  blacksmiths,  etc .  445  38 

BGanger,  C.:  dynamite,  $44.80;  steel,  $11.50;  sundry,  $6.71 .  63  01 
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Fabre  Wharf  Extension  ($2,403.78) — 

First  carpenter,  Nap.  Demers,  June-Sept.,  Mar.  23-30,  68  d.  at  $3 . 

Carpenters,  etc.,  Ill',  d.  at  $2.75,  322',  at  $2.50,  36  at  $2;  team  and  driver,  96*  d.  at  $5. . . . 

Bell  &  Rochester  Hardware  Co.,  hardware . . 

Desilliers,  A.  D.:  lumber,  2,500  ft.  at  $22;  sashes,  doors,  etc.,  $49.26 . 

Magladery  Bros.,  iron,  $41.58,  paint,  etc.,  $27.90;  Norfolk,  S.,  hardware,  $62 . 

McCamus  &  McKelvie:  spruce,  2,200  ft.  at  $24,  900  at  $20,  sundry,  $39.84 . 

Montgomery  &  Ferguson:  gasoline,  $30.24;  sundrj'-  hardware,  $19.80 . 

Small  payments:  lumber,  $42.64;  hardware,  $24.34;  labour,  $12.50 . 

Fassett:  Stanforth,  S.  J.,  sawing  ice . 

Fassctt  Ice  breaker  ($606.99) — 

Foreman,  X.  Laflamme,  Feb.  18-Mar.  14,  -833  m.  at  $90;  outlay,  $4.18 . 

Labourers,  17  d.  at  $2.50,  2)  at  $2,  41|  at  $1.75;  teamster,  2-5  d.  at  $4 . 

Fassett  Lumber  Co.:  timber,  3,850  ft.  at  $24,  4,783  at  $20,  2,982  at  $18.50,  352  1.  ft.  at  8c . 

Lalonde,  M.,  stone,  9  toise  at  $10;  Steel  Co.,  bolts,  etc.,  $35.85 . 

Father  Point,  Salvage  of  Timber:  labour,  $7;  cartage,  $3.75 . 

Father  Point  Wharf  ($3,588.06) — 

Conductor,  Auguste  Pineault,  May  12-Sept.  3,  97  d.  at  $3 . 

Diver,  E.  Banville,  36  d.  at  $4;  carters,  85  d.  at  $2.50 . 

Labourers,  etc.:  17J  d.  at  $2.50,  155  at  $2.25,  339  at  $2,  322|  at  $1.75,  151  at  $1.50 . 

Chinic  Co.:  spikes,  5,175  lb.  at  2-9c.;  iron,  etc.,  $59.07 . 

Ileppeil,  Jean:  board  of  E.  Banville,  $60,  of  M.  Lepage,  $22.50 . 

Pineau,  Jos.:  birch,  8, 166  ft.  at  $30;  spruce,  2,451  at  $16,  48  1.  ft.  at  8c . 

Proulx,  P.,  spruce,  427  1.  ft.  at  19c.;  Talbot,  Ltd.,  spruce,  366  ft.  at  $16,  258  1.  ft.  at  19c., 

342  at  14c . 

Small  payments:  spruce,  2,950  ft.  at  $30,  146  1.  ft.  at  19c.;  stone,  $48.75;  ground  rent,  $36; 

freight,  $20;  hardware,  etc.,  $94.63 . 

Fort  Coulonge  Wharf  ($2,543.09) — 

Foreman,  Paul  Kelly,  Fob.  17-Mar,  31  at  $80,  outlay,  $0.35 . 

Workman,  52  d.  at  $2.50-,  26  at  $2.25,  185 J  at  $2,  7  at  $1 . 75 . 

Carters,  etc.,  23  d.  at  $4,  12§  at  $3.75,  29- 1  at  $3.50 . 

Coulonge  Hardware  Co.:  spikes,  1, 640  lb.  at  4c.,  191  at  5c.,  2  kegs  at  $3.25;  sundry,  $38.96 

Graham,  Win.:  lumber,  823  ft.  at  $25,  6,093  at  $22 . 

Lough,  W.  J.:  stone,  544*  cu.  yd.  at  $1.40;  pine  plank,  6,558  ft.  at  $22;  timber,  6,683  ft. 

at  $16,  2,720  1.  ft.  at  10c.,  280  at  12c.;  sundry,  $15.98 . 

Fox  River  Repairing  Wharf  ($300.87) — 

Fruing  &  Co.:  5,000  ft.  deals,  $75;  sundry,  $26.76 . 

Labour,  $83.10;  stone,  $93;  sundry,  $23.01 . 

Garthby  Wharf:  Morin,  A.  J.:  44  c.y.  stone,  $S8;  sundry,  $21.27 . 

Gaspe  Deep  W'ater  Wharf  ($61,454.99) — 

H.  Dussault:  Construction  work:  creosoted  timber,  973,053  ft.  $72,978.97;  92,404  1.  ft. 

.  face  timber  and  29,609  1.  ft.  posts,  $26,582.54;  longitudinals  and  cross  ties,  332,064 
1.  ft.,  $66,412.80;  ballast  poles  and  flooring,  $2,618.68;  320,000  lb.  drift  bolts  and 
160.000  lb.  screw  bolts,  $27,200;  stone  in  structure  and  approach,  82,000  c.y.,  $61,500; 
26,700  c.y.  earth,  $8,010;  40,450  lb.  tie  rods,  $2,427;  83,400  ft.  white  pine,  $5,004; 
less  previous  payments  shown  at  Page  V — 256,  1912-13,  $43,290,  $69,550,  and  $99,260 

Inspection,  P.  S.  Lafontaine:  Apr.-Feb.,  266  d.,  $665;  travel,  312  d.,  $156 . 

Gatineau  Point:  hemlock,  $48;  labour,  $15;  sundry,  $4.50 . 

Gatineau  River,  Protection  of  Bank  ($3,082.15) — 

Foreman,  David  Houle,  Sept.  23- Dec.  9  at  $80 . * . 

Labourers,  449  d.  at  $2,  461  at  $2.25;  carters,  etc.,  166^  d.  at  $3.50,  37f  at  $5 . 

Richard,  R.,  earth,  2,000  loads  at  5c.;  Wright  &  Co.,  spalls,  710-85  t.  at  55c . 

Stone,  63-2  t.  at  $9;  labour,  $17;  hardware,  $25.88.  Paid  as  follows:  E.  Charron,  $52.20, 
A.  Fournier,  $59.40,  M.  Galipcau,  $144,  R.  Mareau  $78.30,  small  payments,  $277.78. . 


Gcorgeville  Wharf  Repairs,  etc.,  ($514.62) — 

Conductor,  Jas.  E.-  Davidson,  May-Nov.,  35^  d.  at  $3 . 

Carpenters,  101  <1.  at  $2.50,  123  at  $2.25,  17  at  $2;  teams,  1  d.  at  $2,  5J  at  $3.50 - 

Small  payments:  cement,  $19.20;  timber,  $15.25;  towing,  $6:  sundry,  $10.25 . 

Graham  Wharf  Repairs  ($1,615.67) — - 

Conductor,  Nap.  E.  N.  Seguin,  Aug.  12-Nov.  6,  72  d.  at  $3.50 . 

Carpenters,  86  d.  at  $2.50;  labourers,  62J  d.  at  $2;  carter,  17J  d-  at  $4 
Gauthier,  H.:  pine,  1,680  ft.  at  $25,  1,200  at  $20;  cartage,  7  d.  at  $3;  sundry,  $11. 

Hodgson,  Win.:  pine,  14,231  ft.  at  $30,  107  at  $40;  timber,  7,191  ft.  at  $28 . 

Small  payments:  piledriver,  $46.56;  hammer,  $40;  timber,  $44.54;  hardware, 
$92.03 . 


etc., 


Grand  Marsh  Improvements  ($4, 491 .78) — 

Conductor:  F.  X.  Dcxtras,  May  13-20,  0j  d.  at  $3;  Ls.  Guay,  May  20-July  31,  36  d.  at  $•>, 

23  at  $3  50 .  ...  . 

Blacksmiths,  116^  d.  at  $3,  carters,  239-55  d.  at  $o,  5  at  $3 . . . . . .  •  . . 

Blasters,  49-2  d.  at  $2-75,  13-6  at  $2.50;  labourers,  174-95-d.  at  $2.25,  1 21-4o  at  $2 . 
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Grand  Marsh  Improvements — Concluded. 

Canadian-!  ngcrsoll  Rand  Co.:  1  in.  metallic  hose,  50-ft.  lengths  complete,  2  at  $36;  set 

blacksmith’s  tools,  $17. 50;  sundry,  $13.53 . 

Guay,  II.,  wood,  23  cds.  at  $4;  Lewis  Bros.,  forge,  $19.50,  anvil  $10.97,  sundry  $28.95. . . 

Marcil,  F.:  cylinder  oil,  21  gal.  at  $1;  wood,  $13.50;  sundry,  $47.74 . 

Tremblay,  II.:  board,  etc.,  of  blacksmiths,  $72.75;  lumber,  3,012  ft.  at  $20;  damage 

to  property,  $40;  stoneboats,  15  at  $2.50;  sundry,  $40.03 . 

Small  payments:  wood,  $33-50;  electric  battery,  $20;  board,  $15.15;  coal,  $14;  hard¬ 
ware,  etc.,  $45.84 . . . 

Grands  Mechins  Wharf  Extension  ($337.00) — 

Verrcault,  P.:  spikes,  etc.,  $10;  timber,  $35.00 . 

Advertising,  $234;  King’s  Printer,  $57.40 . 

Grands  Mechins  Survey  ($273.50) — 

Iloy,  A.:  board  of  engineers,  $00;  livery,  $9.70;  sundry,  $0.53 . 

Labour,  $93.50;  board,  $58.72;  livery,  $45.05 . 

Grande  Riviere  Wharf  Repairs  ($2,521.53) — 

Conductor,  Zenon  Roussy,  Aug.  11-Nov.  22,  Mar.  5,  95  d.  at  $2.50 . 

Asst,  diver,  L.  Covier,  89  d.  at  $2;  carters,  01}  d.  at  $2;  labourers,  9141  d.  at  $1.50 . 

Reaudin,  L.  P.:  cotton,  050  yds.  at  23c.;  cement.,  21  kegs  at  $2.75;  sundry,  $40.50  . 

Beaudin,  Z.:  cotton,  173|  yd.  at  22c.;  sundry,  $17.34 . 

Beard,  C.  &  Co.,  timber,  1,003  1.  ft.  at  9c . 

Robin,  Jones  &  Whitman:  rent  of  piling  ground,  1  y.  to  Nov.  1912,  $01;  rubber  boots, 

$5 . 85 ;  hard  ware ,  etc . ,  $29 .13 . 

Small  payments:  labour,  $38.05;  cotton,  $27.00;  sundry,  $49.07 . 

Griffin  Cove  ($374.21) — 

Labour,  $300.98;  lumber,  $9.05;  nails,  $4.18 . 

Grondines  Wharf  ($581.90) — 

Conductor,  J.  E.  Blais,  Aug.  2,  Oct.  8-18,  Nov.  10-19,  19-9  d.  at  $2.50 . 

Carpenters,  21  d.  at  $2.50;  labourer,  8  d.  at  $2;  carters,  }  d.  at  $3,  201  d.  at  $2.50 . 

Cot6,  Mrs.  L.,  purchase  price  of  right  of  way . 

Groleau,  G.:  spruce  deals,  12,000  ft.  at  $22,  194  at  $24;  hardware,  $20.70 . 

Small  payments:  labour,  $70.07;  smith  work,  $0.05 . 

Grosse  Isle  Quarantine  Wharf:  Repairs  and  Extension  ($41,090.22) — 

Lemay,  Alph.:  contract  complete,  $59,777.00;  extra  work,  $1,054.40;  less  $20,090  paid 

in  1912-13,  Page  V — 257 . 

Inspectors  of  work:  A.  Blais,  May  19-Nov.  30,  190}  d.  at  $3;  G.  H.  Fournier,  Apr. -Mar., 

305  d.  at  $3 .50 . ‘ . 

Boulanger,  E.  &  Fils:  sq.  spruce,  20,973  ft.  at  $20;  freight,  $30 . 

Gignac,  J.  H.,  spruce,  3  M  at  $29;  Lachance,  J.  L.,  cement,  50  brls.  at  $3 . 

Gravel,  Ad.  &  Co.:  ornamental  posts,  5  at  $48;  bases,  5  at  $12;  wire,  etc.,  $52.73 . 

Lafrance,  Mme.  I.:  keeping  engineer’s  house,  May  1-Dec.  23,  $194.17;  board  of  engineer, 

May  1-Dec.  23,  $355.50;  board  of  clerk,  Dec.  1-23,  $34.50;  extra  meals,  $57.50 . 

Normand,  A.  N.,  services  of  yacht  “ Jumbo" ,  Oct.  28-Nov.  28 . 

Price  Bros.  &  Co.:  trips  with  tug,  5  at  $15:  towing,  $3 . 

Usines  Gcnerales  de  Chars  et  de  Machineries:  iron,  1,789  lb.,  $49.31;  gasolene,  $48;  sun¬ 
dry,  $8.58 . 

Board  of  inspectors,  etc.:  A.  Poitras  $91.80,  Mme.  C.  Talbot,  $02,  Mme.  E.  Vezina  $199.20, 

small  payments  $20.40 . 

Crew  of  yacht  “Jumbo,"  Nov.:  captain,  E.  Marois,  $90;  engineer,  D.  Therrien,  $00; 

deckhand,  J.  Gaudreau,  $00 . 

Small  payments:  driving,  etc.,  $49.50,  rent  of  typewriter  $42,  trips  with  launch  $40,  ce¬ 
ment  $31.50,  sundry  $24.80 . 

Survey  and  Soundings,  Western  Pier:  labour,  120  h.  at  20c . . . 

Repairing  Eastern  Wharf, — 

Conductor,  Elz.  Morin,  Oct.  1-Nov.  22,  44  d.  at  $3 . 

Carpenters,  106 - 9  d.  at  $2;  labourers,  24-5  d.  at  $1.50;  J.  Gendreau  short  paid  $1 _ 

King’s  Printer,  $75.87;  advertising,  $34.05 . 

Detailed  with  Grosse  Isle  Quarantine  Station,  New  Building . (Page  V — 40) 

Grosse  Roche  Wharf  ($3,274.79) — 

Conductor,  Henry  Hovington,  Sept;  20-Oet.  4,  Nov.  7-9,  12}  d.  at  $3,  2}  at  $2.50;  receiv¬ 
ing  and  measuring  material,  5%  of  $1,540.58 . 

Labourers,  9  d.  at  $2,  48^  at  $1.50;  horse  hire,  10}  d.  at  75c.,  3  at  70c . 

Crew- of  derrick  unloading  crib,  Sept . 

Bergeron,  Jos.,  board  of  crew  of  derrick,  Sept.  $81;  Guay,  O.,  iron,  $50 . 

Laferriere,  J.  T.:  coal,  47-0  t.  at  $0.50;  cartage,  $24;  sundry,  $20.29 . 

Mussens,  Ltd.:  Morse  diving  dress,  $55;  repair  cloth,  etc.,  $3.85 . 

Page,  Jos.,  hire  of  tug,  3d . 
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Gro.'se  Roche  Wharf — Concluded. 

Spruce,' etc.,  8-141 1.  ft.  at  6c.,  3. 676  at  8c.,  4,200  at  9c.,  1,428  at  10c.;  deals,  4,000  ft.  at  $15; 
hardwood,  1.000  ft.  at  $28.50;  stone,  90  toise  at  $8;  drift  bolts,  $38.75;  machine  work, 
etc.,  $48.49.  Paid  as  follows:  Brisson,  Aug.  $154.72,  J.  $280;  Hovington,  Jos.  $216, 
Ls.  $63.96;  Laprise,  E.  $114.41;  Maltais,  X.  $535.46;  Morin,  A.  $187.04,  Jos.  $299.18; 

Bernard,  U.,  $100;  small  payments,  $248.31 . 

Grosses  Roches,  Ruisseau  a  Sem  Survey:  sundry . 

Harrington  Harbour  Wharf  ($942.52) — 

Lewis  Bros.,  iron,  $30.83;  Tremblay  &  Gagnon,  4,014  ft.  spruce,  $100.35 . 

Voucher  outstanding,  B.  71,299 . 

Hospital  Bay  Breakwater:  Kings’  Printer . 

Hudson  Soundings:  labour,  $24;  boat  hire,  etc.,  $8 . 

Hull  ($83.25)— 

Archambault,  A.,  repairs  to  wharf . 

Door,  $4.50;  sundry,  $8.75 . 

Isle  aux  Coudres  Wharf  Extension  ($754.95) — 

Conductor,  Alphonse  Desgagne,  Aug.  26-Oct.  10,  16 j  d.  at  $3 . 

Carpenters,  159  d.  at  $2;  cartage.  $5 . 

Desgagne,  A.:  freight,  $30;  shingles,  $22;  2  doors,  $12;  stove,  $8;  sundry,  $14.15 . 

Gignac,  J.  H.:  spruce,  6,916  ft.  at  $20 . 

Small  payments;  lumber  $40,17,  boat  trips,  $8,  hardware,  et  \,  $29.89 . 

King’s  Printer,  $3. 16:  advertising,  $76.76 . 

Isle  aux  Grues,  Wharfs.  Repairs  ($3,944.95) — 

Wharf  on  north  side  1S2.500.18) — 

Conductor,  Jos.  Labrie,  July  7-Sept.  24,  Oct.  16-31,  81-05  d.  at  $2.50 . 

First  carpenter,  C’.  Langlois,  17  d.  at  $2.25;  carter,  54  d.  at  $2.50 . 

Carpenters,  1164  d.  at  $2,  26-5  at  $1.75;  labourers,  176f  d.  at  $1.50 . 

Bernatchez,  M.,  sq.  spruce,  9,999  ft.  at  $20 . 

Boulanger,  E.  &  Fils.:  spruce,  38,794  ft.  at  $19,  30,003  at  $20;  freight,  $15 . 

Langlois,  E.:  iron,  prepared.  1,907  lbs.  at  44c;  sundry,  $9 . 

Small  payments:  nails,  $29.75,  tools,  etc.,  $16.84;  carting,  $8 . 

Wharf  on  South  Side  ($1,444.77) — 

Conductor,  G.  Thivierge,  July  17-Oet.  31,  91  d.  at  $2.50 . 

Carpenters,  56  d.  at  $2.25,  434  at  $2;  labourers,  994  d.  at  $1.50;  carter,  2  d.  at  $2.50... 
Boulanger,  E.  &  Fils.:  spruce,  20,136  ft.  at  $19,  14,093  at  $20;  birch,  $10.80;  freight,  $30 
Small  payments:  transporting  timber,  $40,  iron,  $31.23,  spruce,  $15.48,  hardware,  etc., 

$58 .06 . 

Isledu  Pads  Survey:  labour . 

Isle  Verte  Soundings:  labour . . . 

Isle  Verte,  Dredging  near  Wharf  and  Extension,  etc.  ($5,896.33) — 

Conductor,  Jas.  Collin.  July  1-Nov.  9.  110  d.  at  $3 . 

Carpenters,  95}  d.  at  $2.25,  102  at  $2,  358  at  $1.75 . . 

Labourers,  280  d.  at  $1.50;  carters,  551  d.  at  $2.25 . 

Dube,  Geo.,  iron,  worked,  2,882  lb.  at  4-3c.;  bolts,  780  11).  at  6e;  sundry,  $46.69 . 

Lafrance,  P.,  iron,  worked,  5,000  11).  at  4-3c.;  Michaud,  P.,  timber,  etc.,  $104.30 . 

Spruce,  4,758  1.  ft.  at  23o.,  886  at  19c.,  4,184  at  15c.,  3,129  at  5c.;  deals,  7,000  ft.  at  $18;  stone, 
140  toise.  at  50c;  explosives,  etc.,  $82  53.  Paid  as  follows:  A.  Beaulieu,  $143.81,  A. 
Cot6,  $1,569.74,  F.  Courbron,  $60.95,  II.  Talbot,  $393.56,  small  payments,  $157.20 
Isle  Verte,  Wharf  at  Auguste  Michaud  ('SSOO  33) — 

Conductor,  Jos.  Michaud,  July  1-Aug.  5,  31  d.  at  $2.75 . 

Labourers,  30  d.  at  $2.25,  30  at  $2,  51  at  $1  50,  30  at  75c . 

Carters,  66  d.  at  $2.25 . 

April,  E.,  spruce,  1,120  ft.  at  5c.;  Dub6,  G.,  iron,  etc.,  §51.86 . 

Michaud,  A.:  spruce,  512  1.  ft.  at  5  c.,  18  planks  at  10c.,  6  deals  at  25. c . 

Michaud,  P.:  spruce,  9.0:24  ft.  at  SIS;  sleepers,  $12;  sundry,  $28.87 . 

Kamour.  ska,  Addition  to  Wharf  $200) — 

Conductor,  E.  Pelletier,  July  3-18,  111  d.  at  $2.50 . 

Blacksmith,  6  d.  at  $3;  labourers,  33-97  d.  at  $2;  carter,  1  d.  at  $2 . 

Chinic  Hardware  Co.,  iron,  $25.50:  Pelletier,  T.,  timber,  $57.90 . . . 

Kamouraska  Repairs:  labour.  $54;  supplies,  etc.,  $43.40 . 

Knowlton  Landing  Wh  of  $245.45) — 

Advertising,  $142.77;  King’s  Printer.  $102.68 . 

Lac  aux  Ecorces  Improvement  ($623  91)— 

Conductor,  Leon  Plouffe,  Sept.  11-Oct.  31 . . . 

Labourers,  2144  d.  at  $1  75:  carters,  214  d.  at  $4 . 

Small  payments:  rope,  $11.94;  sundry,  $17.29 . 

Lac  des  lies,  Wharfs  ($636.92)— 

Foreman,  E.  Besaillon,  June  27-July  1,  Aug.  5-30,  294  d.  at  $80 . . 

Labourers,  60  d.  at  $1 .75;  carters,  4  d.  at  $4 .  . 

Rent  of  gasolene  boats,  24  d.  at  $7,  74  at  $8 . 

Ostigny,  X.:  deals,  9,938  ft.  at  $15;  rd.  timber,  2,397  1.  ft.  at  6  o.,  1,440  at  4c;  nails,  $11 .50 


2,199  08 
59  90 
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38  93 
32  00 

70  00 
13  25 

49  50 
323  00 
86  15 
138  32 

78  06 

79  92 


202  02 
52  01 
544  02 
199  98 
1,352  14 
94  82 
54  59 

227  50 
367  26 
705  24 

144  77 
76  00 
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330  00 
1,044  75 
1,659  61 
217  41 
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2,325  26 


85  25 
226  50 
148  50 
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28  90 
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28  75 
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245  45 
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29  23 

76  43 
121  00 

77  50 
361  99 


Carried  forward 
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Brought  forward 


315,794  07 


Lachine  Wharf  ($14,053.25) — 

Le  Pailleur,  J.  W.,  purchase  price  of  site . 

Gohier,  H.,  fee  for  inspection,  valuation,  etc.,  of  property . 

Travel  of  Ottawa  official,  A.  E.  Cross . . 

Lac  Labellc:  Langevins  &  Frere:  repairing  wharf . 

Lacs  Mandeville  &  Doligny:  sundry . 

Lake  St.  John  Survey,  charged  to  “Generally”  ($980.55) — 

Botvin,  E.,  provisions,  etc . 

Labour,  $637.75;  provisions,  $54.15;  sundry,  $73 . 

Lake  St.  John  Survey  ($1.519.01) — 

Taking  soundings,  etc.,  Aug.-Nov. — 

Transit  man,  chainmen,  etc.,  102  d.  at  $2.50 . ' . 

Labourers,  etc.,  113  d.  at  $2,  04  at  $1.50;  carters,  19  d.  at  $3,  2  at  $2.50 . 

Boilard,  Jos.,  board  of  men,  $48,  driving,  $6 . 

Girard,  M.,  services  as  gaugekeeper,  Nov.  6-Feb.  28,  $129.25;  apparent  over-payment,  $35 

Massicotte  &  Tremblay,  provisions . 

Otis,  L.  E.:  provisions,  etc.,  $206.24;  canvas  canoe,  $25 . 

Small  payments:  provisions,  $77.23,  work  with  boat,  $43,  blankets,  $37.05,  sundry,  $54.12 
Lake  Timiskaming,  Wharf  at  North  Guigues  ($3,802.16) — 

Carpenters,  16  d.  at  $3.25,  28  ;  t  $3.  196)  at  $2.75;  cook,  19  d.  at  $2.75,  32  at  $2.50 . 

Labourers,  152)  <1.  at  $2.50, 1983  •  <  $2.25,  11S  at  $2,  51)  at  $1.75,  21  at  $1.50 . 

Tinsmith,  12  d.  at  $3.50,  5  at  $2.75;  team  and  driver,  20  d.  at  $5 . 

Delay,  J.  B.:  pine  and  spruce,  12,754  ft.  at  $16;  provisions,  etc.,  $63.20 . 

Gagnon,  A.,  timber,  10,S60  ft.  at  $18,  7,822  at  $20 . 

Jamieson  Meat  Co.,  provisions,  $66.85;  Lacasse,  II.,  provisions,  etc.,  $166.10 . 

Langevin,  Chas.,  spruce,  etc.,  1,970  ft.  at  $15,  10,040  at  $16;  sundry,  $44.79 . 

Magladery  Bros.:  roofing,  37  sq.  at  $3.60;  flashing,  $26.30;  sundry,  $136.73. . 

Preston,  F.  C.  &  Co.,  provisions,  $91.90;  Verhilst,  A.,  pine,  3,200  ft.  at  $16 . 

Small  payments:  nigger  heads,  etc.,  $37.10;  mattresses  and  springs,  $18;  window  frames, 

$15;hardware,  etc.,  $55.09 . 

Lake  Timiskaming  ($1,512.25) — 

Gordon  &  Lang:  tug  hire,  June  15-Aug.  15,  Sept.  1-15,  Get.  1-15 . 

Timiskaming  Telephone  Co.:  tolls. . 

La  Lancette  Wharf  ($2,004. 18) — 

Conductor,  D.  Dufour,  Aug.  6-30,  Sept.  8-Nov.  19,  77f  d.  at  $3 . 

Carpenters,  33  J  d.  at  $2.25,  219f  at  $2 . 

Labourers,  209))  d.  at  $1.75;  horse  hire,  61)-  d.  at  75c . 

Pilote,  A.:  iron  plates,  106  at  25c;  spikes,  $54;  sundry,  $15.85 . 

Round  timber,  908  1.  ft.  at  5c.,  1,431  at  8c.,  237  at  10c.,  1,048  at  15c.;  deals,  17,883  ft. 
at  $15;  sundry  timber,  $26.35;  sawing,  $20.80;  hardware,  etc.,  $90.24.  Paid  as  follows: 
F.  Gaudreault,  $128.12,  E.  Lalancette,  $336. 8S,  small  payments,  $281.41 . 

Lanoraie  Wharf  Extension  ($5,352) — 

Construction:  A.  Daigneault:  on  account,  $6,345  contract . . . 

Inspection:  J.  S.  E.  Ferland:  Aug.  18-Dec.  31,  114  d . 

L’Anse  a  Beaufils  Improvement  ($4,5Q5.34) — 

Conductor,  Patrick  Cain,  July  7-Oct.  31,  Nov.  17-29,  112  d.  at  $3;  buying  lumber,  $19.08. . 

Sub-conductor,  A.  Caron,  40)  d.  at  $2;  carpenters,  83  d.  at  $1.75,  658f  at  $1.50 . 

Labourers,  199  d.  at  $1 .25,  O.  Vipert,  overpaid,  $2;  carters,  802  d.  at  $2 . 

Albert,  A.,  services,  as  diver,  10  d.  at  $5;  Masson,  A.  D.,  bolts,  etc.,  $61.85. . . 

Timber.  5,145  1.  ft.  at  9c,  3,222  at  7c.,  ballast  poles,  3,774  1.  ft.  at  3  c.;  stone,  152  y.  at  60c; 
hardware,  $39.40;  smith  work,  $28.84;  rent  of  piling  ground,  $8.  Paid  as  follows: 
Baker  &  DeGruehy,  $76.16,  A.  Caron,  $61.06,  E.  Couture,  $102.73,  N.  Couture, 
$75.30;  small  payments,  $654 . 

L’Anse  a  l’llot  ($170.75) — 

Conductor,  $38.25;  carters,  $65;  labourers,  $67.50 . 


Laprairie  Protection  Work  ($3,876.97) — 

Duranceau  &  Pouport,  est.  2  to  Apr.  1  on  contract 

Travel  of  Ottawa  official,  G.  W.  Dawson . 

King’s  Printer,  $50.36;  advertising,  $472.21 . 


Laprairie  Survey  ($492.84) — 

Can.  Oil  Cos.:  201  gal.  gasolene,  $51.26;  sundry,  $27.85 . 

Guerin,  M.:  pilot,  25)  d.,  $63.75;  outlay,  $21.52 . 

Michaud,  J.  A.,  engineer,  $70;  Racine,  Mme.  L.,  board,  $112.50 . 

Boat,  $17.25;  cartage,  $32;  labour,  $19;  rent  of  shed,  $20;  sundry,  $57.71... 


Larue  ($206.06) — 

Laffiour,  $54;  deals,  $25:  stone,  $20;  sundry,  $107.06 . 

Laurin:  Perce  Fish  Co.:  nails . 

Laval  trie:  labour,  $42;  cartage.  $3.50 . 

Les  Eboulements,  Repairs  to  Wharf:  labour,  $42.13;  sundry,  $20.14 


14,000  00 
35  00 
18  25 
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29  29 
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384  00 
54  00 
164  25 
68  52 
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1,186  05 
155  75 
267  25 
352  02 

232  95 
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296  23 
143  10 

125  19 

1,500  00 
12  25 

233  25 

515  44 
412  73 
96  35 


746  41 


5,010  00 
342  00 


355  08 
1,214  30 
1,854  86 
111  85 


969  25 


170  75 

3,340  00 
14  40 

522  57 


79  11 
85  27 
182  50 
145  96 

206  06 
1  50 
45  50 

68  27 


Carried  forward 


354,070  59 
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Brought  forward . 

Lcs  Ecuicuils,  Repairs  to  Wharf  ($290.59) — 

Coiid  let  or,  28-May  8,  L.  Dussault,  2  d.  at  $2.50-  Oct.  21-Nov.  14,  E.  Fizet,  7.8  d.  at 

Om'ppn;G:’d(  fct-3,,  L’.o  d.  at  $3,  16.6  at  $2.20,  10.6  at  $2 . 

La,,  spruce  deals,  5,826  ft.  at  $27.55 . . 

Sni'41  p^.ymebts:  hardware,  $21.98;  timber,  $12.08;  labour,  $2.10 . . 

Levis:  B  i!  C<jM  ?e.-,t  of  telephone  on  wharf,  $10;  Pouliot,  A.,  outlay,  $4 . 

L’IsIe  a  l’Ajgle:  Comtois,  A.:  rent  of  ground  for  marks. . . . *  * 

L’lslet,  WLwxi  Repairs  ($17,957.38) — 

Galibois,  J.  B.:  est.  5  to  Oct.  10,  1913,  on  contract,  $17,280;  extra  work,  1,075  cu.  yd.  filling 

of  slip,  $1,935;  less,  $1,925  drawback . 

Inspector  of  work,  C.  Fortin,  Apr.  29-Oct.  25,  155  d.  at  $3 . | 

Bonsecours  Village:  construction  of  bridge  on  road  to  wharf . 

Gallibois  &  Boulanger,  deals,  3,800  ft.  at  $20;  Normand,  J.,  nails,  $2 . 

Repairs,  Sept.  22-27 . 

Little  Metis,  Blasting,  etc.  ($198.25) — 

Conductor,  services,  $57.50,  outlay,  $21;  labourers,  etc.,  $119.75 . 

Longueuil  Wharf  ($342) — 

Lafleur,  I.  L.:  8  bollards,  $152;  100  brl.  cement,  $150,  bags,  $40 . 

Lotbini5re,  preparing  for  winter:  labour,  $61.50;  lifting  gear,  etc.,  $11.79 . 

Louiseville,  fixing  concrete  boundaries . 

Magdalen  Islands,  Breakwaters  and  Piers  ($13,379.06) — 

Amherst  Harbour  ($6,853.37) — 

Conductor,  W.  J.  Sullivan,  May  15-Dec.  16,  40}  d.  at  $2.50,  135  d.  at  $2.75 . 

Carpenters,  116-3  d.  at  $2,  I70f  at  $1.75,  110}  at  $1.60,  255-85  at  $1.50,  197-45  at  $1.45. . 

Foreman  in  quarry,  95-95  d.  at  $1.55;  man  with  boat,  1}  d.  at  $1.50 . 

Labourers,  etc.,  230-95  d.  at  $1.40,  1,100-85  at  $1.35,  459-9  at  $1.30,  209-9  at  $1.25, 

37-45  at  $1 . 

Carters,  5}  d.  at  $2.05,  27  at  $2;  horse  hire,  $1.50 . 

Bouchard,  Wm.,  board  of  foreman . '. . 

Leslie,  R.  J.  &  Co.,  quarry  rights,  $50;  Reid,  W.  A.,  smithwork,  $95.06 . 

Masson,  A.  D.:  dynamite  with  fuse  and  caps,  500  lb.  at  35c.;  spikes,  25  kegs  at  $4; 

iron,  2,030  lb.  at  2c.;  saws,  $17,  $15;  sundry,  $153.68;  freight,  $21.26 . 

Savage,  J.  P.:  lumber,  5,000  ft.  at  $35,  1,200  at  $37;  spikes,  25  kegs  at  $4.75,  2  at  $4, 
5  at  $3.85,  6  at  $3.75;  bolts,  1,695  lb.  at3-75c.;  gasoline,  133  gal.  at  32c.;  iron 
plate,  706  lb.,  $45.54;  rent  of  land,  12  m.  at  $6;  boat  hire,  $29.25;  sundry  hard¬ 
ware,  etc.,  $393.46;  freight,  $57.64 . 

Small  payments:  labour,  $55.53;  board,  -$44.50;  roofing,  $43.20;  ground  rent,  $39; 

medical  services,  $35;  towing,  $20;  rock,  $15.30;  sundry,  $15.44 . 

Bassin:  Renaud,  E.,  rent  of  piling  ground,  7  yr.  at  $7 . 

Grande  Entree  ($1,017.03) —  ✓ 

Loading  and  unloading  timber:  foremen,  7  d.  at  $2;  carters,  6  d.  at  $2;  labourers, 

3  d.  at  $1.60,  14}  at  $1.50,  23}  at  $1.40,  12-05  at  $1.25,  }  at  $1 . 

Repairing  wharf  and  shed:  conductor,  S.  Turbide,  15  d.  at  $2.25;  carpenters,  14  d. 

at  $1.50;  labourers,  12  d.  at  $1.25;  carter,  }  d.  at  $2 . 

Larade,  T.  &  Co.:  round  timber,  1,551 1.  ft.  at  3c.,  974  at  4c.,  755  at  5c.,  433  at  7c.,  sundry 

S85.30;  wire,  $48.20;  shingles,  $31.50;  hardware,  etc.,  $58.49 . 

Renaud,  Capt.  G.,  freight  on  timber . 

Stone,  350}  yd/at  $1;  smithwork,  $8.10 . 

Pointe  a  Elie,  Building  Wharf  ($2,863.51) — 

Conductor,  S.  Arseneau,  July  19-Oct.  17,  66  d.  at  $2.50 . . 

Carpenters,  50  d.  at  $2,  2}  d.  at  $1.75,  182}  at  $1.60,  106  at  $1.50,  47}  at  $1.35 . 

Blasters,  48}  d.  at  $1.70,  48}  at  $1.50;  carter,  48}  d.  at  $2;  barge  hire,  50c . 

Labourers,  -8  d.  at  $1.40,  41  at  $1.35,  194  at  $1.30;  horse  hire,  10}  d.  at  70c.,  88}  at  75 c 

Arseneau,  Alex.  T.,  steel,  $21,  sundry,  $50.95;  Arseneau,  H.,  smithwork,  $96.72 . 

Beaudin,  Z.,  loading  schooner  with  timber . 

Masson,  A.  D.:  spikes,  30,935  lb.  at  3-lc.;  freight,  $129.92 . 

Small  payments:  transportation  of  deal,  $40;  horse  hire,  $31.79;  ground  rent,  $16; 
taking  care  of  materials,  etc.,  $15;  stone,  $12;  labour,  $3 . 

Test  Borings,  Amherst,  Pte.  Elie,  The  Narrows,  Etang  du  Nord  ($406.62) — 

Davy,  H.  M.,  travel  and  outlay,  Sept.  1-Oct.  9 . 

Delaney,  R.  &  Son,  towing,  etc . 

McLeod,  G.:  services  as  foreman,  half  Sept.,  $60;  travel,  etc.,  $72.75 . 

Labourers,  48}  d.  at  $1.75 . 

Generally  ($2,189.53)—  .  ,  ,  „  J  . 

Belley,  Capt.  A.,  freight  on  timber  from  Grande  Riviere . 

Department  of  Lands  and  Forests,  dues  for  cutting  timber . 

Masson,  A.  D.:  bolts,  400  at  42c.,  400  at  20c . 


$  cts. 
354,670  59 
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385,397  85 


Carried  forward 
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Brought  forward .  385,397  85 

Magdalen  Islands,  Breakwaters  and  Piers — Concluded. 

Generally — Concluded. 

I  >ber,  2,332  1.  ft.  at  12c.,  659  at  10c.;  round  timber,  4,693  1.  ft.  at  9c.,  4,303  at  7c., 

4.742  at  6£c.,  1,363  at  4c.,  1,869  at  3c.  Paid  as  follows:  A.  Chouinard,  $194.30, 

(  .  Chouinard,  $156,  C.  Jalbert,  $152.23,  J.  Lepage,  $156.39,  Robin,  Jones  & 

Whitman,  $474.22,  F.  Synet,  $189.34,  A.  Theriault,  $165.66 .  1,488  14 

Receiving  and  measuring  timber,  P.  H.  Dumas,  $17.27,  E.  Theriault,  $33.40 .  50  67 

Magog  ($920.34)— 

Macpherson,  C.  A.  K.:  12,967  ft.  timber,  $294.14;  sundry,  $114.67 .  408  81 

Labour,  $390.37;  hardware,  $93.26;  sundry,  $27.90 .  511  53 

Malbaic  Pier  ($4,924.06) — 

Burns,  J.,  est.  1  to  Apr.  1,  1914,  on  $42,700  contract .  4,570  00 

King’s  Printer,  $5.56;  advertising,  $235.35 .  240  91 

Legal  services,  W.  A.  E.  Flynn,  Perce .  113  15 

Manche  d’Epee:  labour,  $44;  sundry,  $6 .  50  00 

Maria  ($799.94) — 

Labour,  §738.25;  stone,  $19.13;  spikes,  $27.33;  sundry,  $15.23 .  799  94 

Maskinonge  River:  Two  Icebreakers,  etc.  ($1,256.94) — 

Conductor,  A.  Coutu,  June  13-Aug.  13,  47£  d.  at  $3 .  142  50 

Mason,  1-8  d.  at  $3:  labourers,  276-35  d.  at  $1.50 . / .  419  96 

Carting,  30-4  d.  at  $3.50,  38-8  at  $2.50;  sundry,  $31.08 .  234  48 

Bremner,  A.,  cement,  200  bags  at  60c.;  Robillard,  D.,  spruce,  etc.,  $57.77 .  177  77 

Roch,  U.:  cement,  443  sacks  at  60c.;  hardware,  $46.89;  less  empty  bags,  $42.40 .  270  29 

Small  payments:  timber,  $4.65;  sundry,  $7.29 .  11  94 

Masson  Wharf:  labour,  $13;  nails,  $1.32 .  14  32 

Matane  Survey  ($156.26) — 

Caron  <fc  Labrie,  tide  gauge .  2  00 

Stevenson,  Chas.:  board  of  engineers,  $147.01;  livery,  etc.,  $7.25 .  154  26 

Matane  Wharf,  Balance  due  on  Contract — 

Trudel,  Nap.:  detailed  in  1912-13,  V— 261 .  1,377  40 

Matane  Wharf  Repairs  ($4,000.03) — 

Conductor,  Isaac  Forbes,  June  30-Nov.  30,  131  d.  at  $2.50 .  327  50 

Carpenters,  275  d.  at  $2,  242J  at  $1.75;  labourers,  317£  d.  at  $1.50;  horse  hire,  144f  d.  at  $1  1,594  58 

Bouchard,  A.:  iron,  2,086  lb.  at  3^c.;  rope,  $19.26;  tools,  etc.,  $61.62 .  153  89 

Cot6,  E.:  iron,  2,561  lb.  at  3c.;  spikes,  409  at  4c.,  1,352  at  3c.;  sundry,  $18.04 .  151  83 

Stone,  89-21  toise  at  $8;  deals,  28,271  ft.  at  $15;  timber,  336  1.  ft.  at  8c.,  1,440  at  10c.,  1,518 
at  12c.,  1,430  at  18c.;  sundry,  $24.14.  Paid  as  follows:  Ghouinard,  F.,  $91.41; 

Desrosiers,  Jean  T.,  $73.49,  Desrosiers,  John,  $55.76,  Desrosiers,  T.,  $53.08;  Dube,  D., 

$80,  Dube,  F.,  $105.80;  Forbes,  A.,  $124;  Gagnon  &  Frere,  $288.60;  Harrison,  O., 

$74.62;  Levesque,  A.,  $94.24;  Roy,  J.  O.,  $260;  Thibault,  H.,  $100.32;  Tremblay,  G., 

$212;  small  payments,  $158.91 .  1,772  23 

Mat-apedia  Road  ($495.28) — 

Conductor,  A.  Lepage:  July  19-Aug.  2,  Sept.  22-Oct.  9,  30  d.,  $75;  outlay,  $18.35 .  93  35 

Carpenters,  $43;  carters,  $85;  labourers,  $273.93 .  401  93 

Megantic  Wharf,  Reconstruction  ($4,400.59) — 

Conductor,  D.  P.  Matheson,  Aug. -Nov.,  100  d.  at  $4 .  400  00 

Carpenters,  73  d.  at  $3,  21]-  at  $2.50,  5  at  $2;  carters,  14J  d.  at  $3,  1  at  $2.80 .  329  80 

Engineer  with  boat,  3  d.  at  $5,  24  at  $4;  engineers,  etc.,  72-8  d.  at  $3,  \\  at  $2.50  .  340  75 

Cement  former,  6  d.  at  $2.50;  labourers,  212j  d.  at  $2,  48  at  $1.86^,  3701  at  $1.75 .  1, 177  45 

Beauchesne,  C.,  concrete  mixer,  $500;  Covey,  C.,  spruce,  $77.09 .  577  09 

Dion.  Jrts.:  cement,  436  bags  at  55c.,  145  at  52jc.,  1,200  at  51jC.;  gasoline,  $46.80;  sundry, 

$39.18 . .  1,016  91 

Dominion  Iron  and  Steel  Co.:  steel,  3,400  lb.  at  l-95c.;  freight,  $8.50 .  74  80 

Lake  Megantic  Pulp  Co.:  spruce,  5,824  ft.  at  $16,  2,843  at  $17,  131  at  $18 .  143  83 

Marceau,  J.  E.  &  Frere,  hardware,  $82.18;  Matheson,  D.  P.,  hardware,  etc.,  $50.52 .  132  70 

McLeod,  M.  A.,  steel,  $28.99;  smithwork,  etc.,  $32.88 .  61  87 

Small  payments:  lumber,  $44.24;  boots,  $35.70;  castings,  $33;  sundry,  $32.45 .  145  39 

Mille  Vaches,  Wharf  Extension  ($1,999.56) — 

Conductor,  Alphonse  Duchaine,  July  23-Sept.  16,  48  d.  at  $3,  outlay,  $1.25 .  145  25 

Carpenters,  59J  d.  at  $2.50;  blaster,  43£  d.  at  $2.50;  labourers,  264  d.  at  $1.50 .  653  55 

Dionne,  A.  R.:  iron,  3,465  lb.  at  5c.;  nails,  $15.30;  repairs,  $29.90 .  218  45 

Iberville  Lumber  Co.:  spruce,  7,017  ft.  at  $25;  dynamite,  $20;  steel,  etc.,  $17.67 .  213  10 

Spruce,  7,275  ft.  at  $22;  sq.  timber,  880  1.  ft.  at  15c.;  round  spruce,  3,520  1.  ft.  at  10c., 

400  at  11c.;  sundry  timber,  $15.72;  smithwork,  $31.74;  hardware,  $23.20;  cartage,  $7.50. 

Paid  as  follows:  Tromblay,  Geo.,  $62.50,  Tremblay,  Theo.,  $292.60,  Tremblay, 

Thos.,  $74.50;  small  payments,  $339.61 .  769  21 

Mistassini  Wharf  ($446.36) — 

Labour,  $245.90;  6,357  ft.  spruce,  $152.91;  hardware,  $47.55 .  446  36 

Mont  Louis,  Repairs  to  Wharf  ($1,119.28) — 

Conductor,  Ls.  Lemieux,  July  27-Sept.  9,  30  d.  at  $2;  outlay,  $12.45 .  72  45 

Sub-conductor,  C.  Lapointe,  15J  d.  at  $1.75;  carpenter,  35  d.  at  $1.50 .  79  63 


Carried  forward 
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Harbours  and  Rivers:  Quebec — Continued.  $  cts. 

Brought  forward .  407,029  82 

Mont  Louis,  Repairs  to  Wharf — Concluded. 

Labourers,  102|  d.  at  $1.25;  carter,  54  d.  at  $1.75 .  222  67 

Masson,  A.  D.:  dynamite,  100  lb.  at  40c.;  nails,  etc.,  $32.60 .  72  60 

Spruce  and  cedar.  2,496  1.  ft.  at  ljc.,  3,648  at  3c.,  936  at  4jc.,  1,044  at  6c.,  2,127  at  7c., 
sundry,  $21.54;  stone,  34-25  toise  at  S6;  ground  rent,  $25;  smithwork,  $6.30;  hardware, 

$13.06.  Paid  as  follows:  A.  Boucher,  $75.08,  J.  Boucher,  $85,  F.  Laflamme,  $51.84, 

E.  Robinson,  $85.20,  H.  Thibeault,  $61.40;  small  payments,  $313.41 .  671  93 

Montmagny  Protection  Wall  ($4,499.79) — 

Conductor,  L.  C.  Dupuis,.  June- Aug.,  77  d.  at  $2.75 .  211  75 

First  carpenter,  A.  Talbot,  42  d.  at  $2.50;  carpenters,  180-2  d.  at  $2 .  465  40 

Labourers,  153  d.  at  $1.50,  33|  at  $1;  carters,  26  d.  at  $2.50 .  328  00 

Dion,  L.  A.,  iron,  worked,  6,170  lb.  at  4£c . . .  277  65 

Square  spruce,  66,939  ft.  at  $20,  917  1.  ft.  at  16c.,  1,459  at  6c.,  round  spruce,  4,417  1.  ft.  at 
13c.,  7,582  at  5c.;  stone,  124|  toise  at  $5;  iron,  $43.23;  hardware,  $24.91.  Paid  as 
follows;  M.  Bernatchez,  $2,204.75,  E.  Boulanger  &  Fils,  $128.78,  A.  Caron,  $200, 

A.  Dupuis,  $280.32,  C.  Joncas,  $85,  T.  Mercier,  $145;  small  payments,  $173.14 .  3,216  99 

Montmagny,  Extension  to  Wharf  ($1,778.89)— 

Boulanger,  J.  R.,  est.  1  to  Mar.  26  on  contract .  1,620  00  . 

King’s  Printer,  $54.19;  advertising.  $104.70 .  158  89 

Montmagny  Wharf  Repairs,  etc.  ($4,434.86)— 

Repairing  west  wharf,  July  1-Oct.  19- 

Conductor,  J.  Boulet,  20  d.  at  $2.50,  80  at  $3 .  290  00 

Carpenters,  57  d.  at  $2.50,  79§  d.  at  $2.25,  291*  at  $2 . 904  87 

Labourers,  32  d.  at  $1.75,  1472  at  $1.50,  94  at  $1.25,  19  at  75c .  409  39 

Engine  driver,  34  d.  at  $3 .  102  00 

Soundings,  etc.,  Nov.,  Feb.,  Mar.— 

Recordmen,  20b  d.  at  $2.50;  man  and  boat,  4  d.  at  $2.50 .  61  25 

Labourers,  38  d.  at  $2,  33  at  $1.50;  boat  hire,  $12 .  137  50 

Boulanger,  E.  &  Fils:  spruce,  41,760  ft.  at  $20;  cartage,  etc.,  $33.79 .  S68  99 

Brown,  J.  &  W.  D.,  pitch  pine,  9,480  ft.  at  45c.,  2,985  at  4c .  546  00 

Dion,  L.  A.:  spikes,  750  lb.  at  4§c.,  2,373  at  5c.;  bolts,  840  lb.  at  7c.;  sundry,  $35.38 .  246  58 

Dube,  M.,  hardware,  $164.11;  Joncas,  C.,  stone,  22  toise  at  $5;  spruce,  4,750  ft.  at  $20 _  369  11 

Usines  Generales  de  Chars,  etc.',  on  account  hand  crane .  200  00 

Small  payments:  lumber,  $99.45;  cartage,  $60.75;  winch,  $45;  rent  of  scow,  $30;  sundry, 

$63.97 .  299  17 

Murray  Bay  Soundings:  sounding-man,  $12.50;  labourers,  $32 .  44  50 

Murray  Bay  Wharf  ($44,094.91) 

Trudel,  Nap.:  est.  12  to  July  31  on  $61,444.09  contract,  $58,770;  less  $5,760  drawback, 

$1,630  paid  in  1912-13,  V — 262,  and  $15,320  paid  in  1914-15 .  36,060  00 

Inspector  of  work,  C.  Forgues,  May  19-Oet.  19,  131  d.  at  $3,  outlay,  $16.65 .  409  65 

Couturier,  J.:  timber,  $26.53;  paint,  $21;  sundry,  $46  27;  Harvey,  H.:  stone,  80  yd.  at 

$1.08 . ( .  ISO ‘20 

Drolet,  F.  X.:  iron,  39,798  lb.  at  2^c.;  swivels,  42  at  $6  50;  forge  work,  109?  h.  at  80c.; 

sundry,  $46.45;  freight,  etc.,  $55.95 . .  1,207  95 

Gignac,  J.  H.:  spruce,  31,446  ft.  at  $22,  2,475  at  $27,  5,751  at  $28;  birch,  1,100  ft.  at  $55; 

3  window  frames,  $26.25;  sundry,  $18.78;  freight,  $20.21 .  1,045  41 

Masson,  A.  D.:  paint,  45  gal.  at  $1.75,  75  at  $2.25,  6  at  $2.75,  15  at  $2.80;  linseed  oil,  30 
gal.  at  $1;  spikes,  1,849  lb.  at  3 - 75c. ;  nails,  10  kegs  at  $3;  sundry,  $37.50;  freight, 

$10.37 .  483  21 

Riverin,  G.,  smithwork,  $53.14;  Tremblay,  H.,  timber,  615  1.  ft.  at  8c.,  brick,  etc.,  $3.40  105  74 

Rochette,  P.:  timber,  1,023  1.  ft.  at  8c.,  1,673  at  10c.,  237  at  15c.,  785  at  16c.,  504  at  20c., 

2,528  ft.  at  $25,  1,877  at  $30;  sundry,  $68.54 .  699  06 

Trudel,  Capt.  L.,  freight,  $68;  Villeneuve,  G.,  stone,  716  yd.  at  $1.08,  labour,  etc.,  $12  80  854  08 

Trudel,  Nap.:  repairing  damage  to  cement  walls  by  storm,  Oct.  20,  $880.76;  cement, 

etc.,  $11.10 .  89186 

Warren,  Ed.,  timber,  $84.49;  Warren,  N.,  watchman,  Aug.  12-Nov.  20,  $192 .  276  49 

Warren,  J.:  sq.  timber,  580  1.  ft.  at  8c.,  478  at  10c.,  94  at  12c.;  hardware,  etc.,  $65  40 .  170  88 

Small  payments:  timber,  823*20;  elec,  wiring,  etc.,  $12.14;  cartage,  $9;  sundry,  $21  58..  65  92 

Repairing,  painting,  etc.,  Apr.  18-25,  July-Mar. — 

Conductor,  C.  Forgues,  5-5  d.  at  $3 .  16  50 

Carpenters,  719-3  d.  at  $2;  labourers,  126-1  d.  at  $1  50 .  1,627  96 

Natashquan  Freight  Sheri  ($325.61) — 

Foreman,  E.  Carbonneau,  $60;  carpenters,  $109 .  169  00 

Robin,  Jones  &  Whitman:  hardware,  $36  27;  lumber,  $120.34 . . .  ■ . .  156  61 

Natashquan  Wharf:  Phillips,  G.  R.:  extra  work  on  contract,  $773.85;  less  $400,  paid  in 

1912-13.  V— 263 . •• -  373  85 

New  Carlisle,  measurement  and  sketch  of  wharf .  5  00 

New  Richmond,  Repairs  to  Wharf  ($1,455  48) — 

Foreman,  J.  L.  Lynd,  Sept,  20-Nov.  22,  Mar.  1-18,  50  d.  at  $2.50 . 125  00 

Carpenter.  57  d.  at  $2;  axeman,  6  d.  at  $1  75;  labourers,  108  d.  at  $1  50;  carting,  810.50.  297  00 


Carried  forward .  464,876  43 
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Harbours  and  Rivers:  Quebec— Continued.  $  cts. 

Brought  forward .  401,876  43 

New  Richmond,  Repairs  to  Wharf — Concluded. 

Lynd,  L.,  spruce,  456  1.  ft.  at  14c .  63  84 

Montgomery  &  Sons  Co.:  deals,  14,278  ft.  at  $16  50;  sundry,  $15.57 .  251  15 

Starrak,  J.  H.:  deals,  37,084  ft.  at  $10.50;  spikes,  10  kegs  at  $3.20,  4  at  $3.25;  shingles, 

$13.50;  sundry,  $38.59 . • .  708  97 

Small  payments:  hardware .  9  52 

Nicolet  Wharf  ($643.90)— 

Purchase  price  of  right  of  way,  Corporation  Episcopal  Catholic  Romaine .  450  00 

Travel  of  Ottawa  official,  A.  E.  Cross .  27  80 

King’s  Printer,  $55.10;  advertising,  $111 . 166  10 

Nicolet  Wharf,  Repairs  and  Renewals  ($1,494.87) — 

Conductor,  F.  X.  Desfosses,  June  14-July  8,  21  d.  at  $3 . . .  63  00 

Labourers,  144 J  d.  at  $1  60 .  231  20 

Boisvert,  A.,  rent  of  yacht,  18  d.  at  $5;  Dufresne,  J.,  4  wheelbarrows,  $16 .  106  00 

Brown,  J.:  rent  of  spike  driver,  1|  d.  at  $42.50;  rent  of  scow,  17  d.  at  $2 .  97  75 

Lacroix,  H.,  stone,  94  toise  at  $10;  Weir,  J.  &  R.,  wharf  plates  and  bolts,  $56.92 .  996  92 

Nicolet  River,  Jetty  on  East  Side  ($5,254.25) — 

Conductor,  F.  X.  Desfosses,  Oct.  7-Nov.  28,  44  d.  at  $3;  rent  of  scow,  $26 .  158  00 

Timekeeper,  34  d.  at  $2;  labourers,  470  d.  at  $1.75;  carters,  179|  d.  at  $2.25,  19|  at  $4.. .  1,372  50 

Boisvert,  A.,  rent  of  yacht,  32  d.  at  $5 .  160  00 

Brown,  A.,  hire  of  scow,  $38;  Dufresne,  J.,  shovels,  $5.60 .  43  60 

Stone,  toise  at  $10:  J.  Blanchette  85,  H.  Lacroix  2312,  D.  Melerin,  85,  A.  Proulx  2| .  3,275  00 

King’s  Printer,  $44.35;  advertising,  $200.80 . 245  15 

North  Guigues:  Oblate  Fathers,  10,817  ft.  timber .  216  34 

North  Timiskaming  Wharf:  King’s  Printer .  8  80 

Norway  Bay,  Icebreaker  ($579.11) — 

Conductor,  Henry  Roy,  Mar.  9-31,  $64.52,  outlay  $24.38 .  88  90 

Teamster,  20  d.  at  $4;  labourers,  101|  d.  at  $2 . .’. .  283  00 

Campbell’s  Bay  Hardware,  bolts,  spikes,  etc .  42  01 

Graham,  Win.,  piles,  795  1.  ft.  at  20c. ;  Macfarlane,  A.,  plank,  etc.,  $6.20 .  165  20 

Nouvelle  River  ($816.38) — 

Labour,  $770  69;  wire,  etc.,  $30.74;  sundry,  $14  95 .  816  38 

Papineauville,  Road  to  Wharf  ($619  20) — 

Purchase  price  of  land,  Gabriel  Legault .  100  00 

Chabot,  A.,  cartage,  etc.,  $6;  Papineauville  Village,  removing  ice,  etc.,  $475 .  481  00 

Legal  services,  J.  C.  Langlois,  Buckingham .  38  20 

Peel  Head  Bay,  Repairs  to  Wharf  ($521.20) — 

Conductor,  E.  A.  Wheeler,  Sept.  8-Oct.  16,  34  d.  at  $3.50 .  119  00 

Carpenter,  10  d.  at  $3;  labourers,  IO62  d.  at  $2;  carters,  362  d.  at  $4 .  389  00 

Brosseau,  Ed.,  pine,  440  ft.  at  $30 .  13  20 

Perce:  labour,  $35.38;  cartage,  $2 .  37  38 

Perce  Wharf  Improvements  ($1,315.94)- —  • 

Conductor,  Patrick  Cane,  June  20-July  5,  Nov.  3-15,  26  d.  at  $3 .  78  00 

Sub-conductor,  John  Flynn,  25  d.  at  $2;  painter,  27  d.  at  $2.25 .  110  75 

Carpenters,  etc.,  24  d.  at  $1.75,  90  at  $1.50,  92  at  $1.25,  carters,  179  d.  at  $2 .  650  11 

Biard,  C.  &  Co.:  cement,  8  brl.  at  $3;  paint,  18  gal.  at  $1.50,  5  at  $2.50;  lumber,  etc., 

$12.91 . . .  76  41 

Lamb,  Chas.:  concrete  pipes,  12  in.,  20  at  $1,  9  in.,  65  at  75c.,  6  in.,  225  at  45c .  170  00 

Small  payments:  ballast  poles,  1,311  1.  ft.  at  3c.;  timber,  425  1.  ft.  at  9c.,  120  at  14c., 

sundry,  $26.80;  paint,  etc.,  $65.67;  spikes,  etc.,  $43.82 .  230  67 

Peribonka  and  Mistassini  Rivers,  Training  dykes  ($2,067.81) — 

Mistassini — 

Work  under  E..  Bilodeau,  July  11-31,  Aug.  4-19,  Sept.  2-3:  conductor,  34  d.  at  $3; 

labourers,  24H  d.  at  $1 .50;  horse  hire,  $9 .  473  25 

Work  under  A.  Hebert,  July  13-Aug.  9:  conductor,  25  d.  at  $2.50;  labourers,  90  d.  at 

$2,  20  at  $1.75,  111  at  $1.50 .  444  00 

Peribonka — 

Conductor,  Jos.  Girard,  July  7-19,  Sept.,  Oct.  13-18,  44  d.  at  $3 .  132  00 

Labourers,  etc.,  368|  d.  at  $2 .  737  50 

'Cauchon,  P.:  lumber,  1,690  1.  ft.  at  l^c.;  bags,  508  at  5c.;  iron,  etc.,  $25.42 .  76  17 

Cote,  Boivin  &  Cie.:  bags,  600  at  5  ■.;  spikes,  661  lb.  at  3jc .  51  45 

Lindsay,  Chas.,  attending  scow .  50  00 

Small  payments:  bags,  1,229  at  5c.;  rent  of  boat,  $11.50;  nails,  etc.,  $30.49 .  103  44 

Petite  Decharge,  Removal  of  Rocks  ($2,996.64) — 

Conductor,  Ls.  Lebel,  Aug.  14-Dec.  31,  101  d.  at  $3:  outlay,  $3.75 .  306  75 

Blacksmith,  79*  d.  at  $2  50;  carters,  1761  d.  at  $2.50 .  638  77 

Labourers,  7234  d.  at  $1  75,  980|  at  $1 .50,  78^  at  $1 .  1,676  64 

Cote,  Boivin  &  Cie.:  60  per  cent  dynamite,  11  boxes  at  $20;  fuse,  etc.,  $31 .  251  00 

Fradette,  Frs.:  steel,  3S4  IV).  at  10c.;  sundry  hardware,  $67.28 .  105  68 

Small  payments:  driving,  $11;  spruce,  $6.80 .  17  80 


Carried  forward .  482,481  73 
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Harbours  and  Rivers:  Quebec— Continued. 

Brought  forward . 

Pe  tite  Riviere  Est,  Breakwater  ($302.64) — 

Conductors,  Octave  Lelievre,  Oet.  17-Nov.  8,  11  d.  at  SI. 50 . 

Labourers,  27f  d.  at  SI. 25 . 

King’s  Printer,  $46.89;  advertising,  $204.56 . 

Petit  Saguenay,  Repairs  to  Wharf  ($227.69) — 

Labour,  Si79 . 50 ;  iron,  $9.55;  timber,  $38.64 . . 

Pich6  Point  Wharf  ($4,069.07) — 

Carpenters,  20^  d.  at  $3.25,  lj  at  $3,  63§  at  $2.75,  21  at  $2.50;  cook,  63  d.  at  $2.50.... 
Caulkers,  1  d.  at  $3,  18  at  $2.75;  blacksmith,  17  d.  at  $2.75;  tinsmith,  2  d.  at  $2.75. .. . 
Labourers,  50  d.  at  $2.75,  3|  at  $2.50,  204§  at  $2.25,  478  at  $2,  91|  at  $1.75,  26  at  $1.50  ... 

Team  and  driver:  41a-  d.  at  $5,  11  at  $4.75,  102  at  $4.25,  £  at  $4,  6  at  $3 . 

Bell  &  Rochester  Hardware  Co.,  hardware,  $50.84;  Bridin,  S.  D.,  scow,  $195 . 

Montgomery  &  Ferguson:  gasoline,  $14.50;  rope,  $13.60;  sundry,  $23.35..-. . 

White  River  Steamboat  Line:  50  yd.  gravel . 

Meat,  groceries,  etc.,  $645.97;  chains,  $22;  ice,  $15;  nails,  etc.,  $8 .51.  Paid  as  follows: 
Brookdale  Stock  and  Dairy  Farm,  $57.77;  A.  Cot6,  $260.60;  W.  Forget,  $99. 30;  Gordon- 

Davies  Co.,  $89.97;  F.  C.  Preston  &  Co.,  $62.30;  small  payments,  $121.54 . 

Pierreville,  Repairs  to  Wharf  ($1,705.16) — 

Conductor,  C.  E.  Descoteaux,  May  5-8,  June  1-July  15,  37  d.  at  $3;  boat  hire,  etc.,  $14.25 

Carpenters,  281  d.  at  $3,  81  at  $2.50;  labourers,  19  d.  at  $2,  134  at  $1 .75 . 

C>3. rters  46^  cl  o,t  $2  7 5 

Cot6,  J.  &  Cie.:  spruce,  22,327  ft.  at  $26;  sundry  timber,  $67.18 . 

Shooner  &  Cie:  cement,  125  sacks  at  65c.;  nails,  etc.,  $41 .45 . 

Small  payments:  stone,  $48;  smith  work,  $46;  sundry,  $27.15 . 

Fointe  aux  Esquimaux:  Bourdeau,  J.  H.:  care  of  shed,  1  y.,  $60;  4,052  ft.  deals,  $101.30; 

464  1.  ft.  oak,  $301 .60;  20  toise  stone,  $200;  80  bags  cement,  $68;  sundry,  $41 .88 . 

Pointe  aux  Esquimaux  Wharf  ($050.28) — 

Conductor,  A.  Sclierrer,  Sept.  9-Oct.  11,  25y  d.  at  $3 . 

Carpenters,  etc.,  66j  d.  at  $2,  48§  d.  at  $1.75;  labourers,  29j  d.  at  $1 .50 . 

Boudreau,  J.  H.:  deals,  4,500  ft.  at  $38,  6,770  at  $28,  3, 124  at  $25;  shingles,  30  M  at  $3.25; 

sundry,  $58.95 . 

Cyr,D.,  telegrams . 

Pointe  Claire:  G.  T.  Ry.:  rent  of  wharf,  1  y.  to  Aug.  26,  1913 . . . 

Pointe  Fortune,  Wharf  Repairs  ($996.94) — 

Conductor,  Geo.  Lalondc,  Mar.,  26  d.  at  $3 . 

Carpenters,  113  d.  at  $2.50,  13  at  $2.25,  67  at  $2;  labourers,  37  d.  at  $1.50 . 

Cole,  S.:  hemlock,  4,848  ft.  at  at  $33,  100  1.  ft.  at  23c.;  pine,  1 , 180  ft.  at  $33;  stone,  $15;  less 

delivery,  $8.25 . . . 

Lalonde,  Omer:  gravel,  137  yd.  at  55c.;  hardware,  etc.,  $18.85 . 

Small  payments:  cartage,  $21;  hemlock,  $19.80;  smithwork,  $9.75;  59  yd.  stone,  $44.25 

Pointe  Jaune,  Removal  of  Rocks:  labour,  $47.62;  sundry,  $2.38 . 

Pointe  St.  Pierre  Survey:  labour,  6  d . 

Pont  aux  Saumons,  Borings:  labour,  $67.50;  sundry,  $6.50 . 

Pont  Laurin,  Repairs  to  Icebreaker  ($511.19) — 

Costelleau,  S.:  160  bags  cement,  $80;  freight,  $20.48;  hardware,  $23.92 . 

Labour,  $235.80;  spruce,  $96.19;  stone,  $26.07;  sundry,  $28.73 . 

Port  Daniel  Wharf  Repairs  ($1,486  30) — 

Conductor,  Andre  Michel,  June  27-Aug.  30,  Sept.  22-29,  Oct.  16-29,  72  d.  at  $2.50 . 

Engineers,  241  d.  at  $2.50;  labourers,  3741  d.  at  $1.50;  carter,  151  d.  at  $2 . 

Banville,  E.,  services  as  diver,  32  d.  at  $4,  outlay,  $9.65., . 

Robin,  Jones  &  Whitman:  coal,  $17.50;  nails,  etc.,  $43.84 . 

Viall  (P.O.)  Lumber  Co.:  spruce,  5, 112  ft.  at  $15;  sundry,  $4.98 . 

Small  payments:  spruce,  2.548  ft.  at  $15,  3, 180  at  $10,  2,018  1.  ft.  at  1 0c. ;  board  of  diver, 

$37;  repairing  piledriver  and  yacht,  $30;  sundry, $33. 37 . 

Portneuf:  Drouin,  F.  O.:  on  account  services . 

Portneuf,  Repairs  to  Wharf  ($1,499.76) — 

Conductor,  Leandre  Bouchard,  July  28-Aug.  31,  27  d.  at  $3 . 

Carpenters,  481  d.  at  $2;  labourers,  1631  d.  at  $1.50;  carters,  11  d.  at  $3 . 

Bouchard,  L.  A  Cie.:  timber,  5,323  1.  ft.  at  12c.,  1,180  at  15c.;  iron,  3,035  lb.  at  5c;  spikes, 

10  kegs  ut  $5;  sundry,  $26.36 . 

Poupore  Training  Pier  (15,483.53) — 

Foreman,  C.  Lafrainboise,  Feb.  17-Mar.  31 . 

Carpenters,  451  d.  at  $3;  labourers,  381  d.  at  $2.75,  41  at  $2.50,  200  at  $2.25 . 

Team  and  man,  1811  d.  at  $3.50;  attesting  paylists,  $1 . 

Cadieux,  H.,  smithwork,  SS .40;  Thompson,  C.,  gravel,  500  c.  yd.  at  10c . 

Kelly,  W.  H.  Lumber  Co.:  hemlock,  17,000  ft.  plank  at  $22.50,  69,333  ft.,  10  x  10  timber 

at  $23 . 50,  8, 144  1.  ft.  at  10c.,  4, 080  1.  ft.  at  6c . 

O'Brien  &  Fowler,  broken  stone,  500  yd.  at  20c.,  sundry,  $7  55 . 

Traders  Company:  spikes,  6,050  lb.  at  2-4c.;  dynamite,  $47  50;  sundry,  $100.43  ... 
King’s  Printer,  $100.63;  advertising,  $370  02 . . 

Carried  forward . 
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Harbours  and  Rivers:  Quebec — Continued.  $  eta. 

Brought  forward .  500,971  59 

Quyon  Wharf  ($1, 153.46) — 

Upper  Ottawa  Improvement  Co.,  purchase  price  of  wharf .  900  00 

King’sPrinter,  $70.26;  advertising,  $91 .35 .  161  61 

Legal  services,  S.  A.  McKay,  Shawville .  96  85 

Repent ignj’’,  Repairing  Wharf:  labour,  etc .  15  00 

Richmond  Repairing  Protection  Pier  ($659.31) — 

Conductor,  R.  Wood:  Oct.  16-Nov.  22,  $84;  outlay,  $13.25 .  97  25 

Carpenters,  $121 .25;  labourers,  $66.87 .  188  12 

Bedard  &  Sons:  8,886  ft.  timber,  $266.53;  sundry,  $7 .  273  58 

Labour,  $27;  spikes,  etc.,  $48.36;  steel  plates,  $25 .  100  36 

Rigaud:  labour,  $125;  timber,  $108.40 .  233  40 

Rimouski:  labour,  $00.23;  hardware,  $13.95;  sundry,  $37.50 .  141  68 

Rimouski  Harbour  Improvements  ($10,423.51) — 

Raymond  &  Talbot:  face  timber,  ties,  etc.,  101,617  1.  ft.  at  20c.;  stone,  1,515  c.  yd.  at 
00c.;  machine  bolts,  450  at  35c.,  900  at  33c.;  drift  bolts,  53,333  lb.  at  3c.;  less 

$11,726.89  drawback  and  $4, 100  paid  in  1914-15 .  7,610  00 

Credit  Municipal  Canadian:  lighting  wharf,  May  8-Dec.  8,  47  lamps,  214  nights,  $804.64; 

wire,  300  lb.  at  30c.;  street  hoods,  6  at  $4;  lamps,  48  at  30c.;  labour,  etc.,  $33.50. .  966  54 

Dube,  J.,  carting,  $15  75,  overpaid  50c.;  St.  Laurent,  A.  P.,  hardware,  $55.16 .  71  41 

Talbot,  Ltd.:  spruce,  8,900  ft.  at  $18,  338  1.  ft.  at  18c.;  snowshoes,  etc.,  $6.75 .  227  79 

Small  payments:  cartage,  $65;  board,  $47;  iron,  $28.46;  timber,  $22.26;  sundry,  $21.70  184  42 

Repairs,  etc.,  May  26-27,  July,  Aug.,  Oct. — 

Foreman,  Ls.  Lavoie,  34  d.  at  $3;  blacksmith,  26s  d.  at  $2.50 .  167  63 

Carpenters,  472  d.  at  $2,  57  at  $1 .75;  labourers,  20f  d.  at  $1 .50 .  226  30 

Surveys,  etc.,  Jan.  26-Feb.  26:  chainman,  22  d.  at  $2.50;  labourers,  111  d.  at  $2 .  277  00 

King’s  Printer,  $82.78;  advertising,  $609.64 .  692  42 

River  au  llenaud,  Removing  Rocks:  labour,  $41.65;  sundry,  $8.50 .  50  15 

River  aux  Vases,  Addition  to  Wharf  ($2, 149.41) — 

Conductor,  Naz.  Boucher,  July  1-Aug.  15,  Sept.  14-19,  42  d.  at  $3 .  126  00 

Carpenters,  38  d.  at  $2.50,  191  at  $2;  labourers,  131  d.  at  $1.75 .  706  25 

Iron  cut  and  sharpened:  C.  Boivin,  2,304  lb.  at  5c.,  T.  Tremblay,  1,232  at  5c .  176  80 

Stone,  38  toise  at  $8;  spruce,  5, 096  ft.  deals  at  $20,  6, 248  1.  ft.  at  11c.,  50  1.  ft.  at  9c.;  cartage, 

$25;  hardware,  etc.,  $17.58.  Paid  as  follows:  Blackburn,  J.,  $80;  Boucher,  A., 

$55,  T.,  $55.55;  Brassard,  A.,  $70  60;  Cote,  H.,  $76.12;  Duchesne,  A.,  $51.04,  X., 

$126,  Jean  P.,  $52;  Tremblay,  E.,  $65.28,  J.,  $11Q;  Tremblay  &  Gagnon,  $79.74; 

small  payments,  $319.03 .  1, 140  36 

River  Batiscan,  Landing  Pier  ($19,940.80) — 

Poliquin,  O.  ($19,660) — 

Northeast  Landing  Pier:  excavation,  212  cu.  yd.  at  50c.;  piles,  96  at  $11;  crib  work, 

1,897  cu.  yd.  at  $4.49;  flooring,  495  sq.  yd.  at  $2.30;  piling,  153  1.  ft.  at  $1.25;  filling, 

138  cu.  yd.  stone  at  $1.50,  90  cu.  yd.  earth  at  50c.;  macadam,  1,300  cu.  ft.  at  5c.; 

mooring  posts,  8  at  $3.50;  steel  ladders,  3  at  $10.10 .  11,384  58 

Southwest  Landing  Pier:  excavation,  320  cu.  yd.  at  50c.;  piles,  96  at  $11;  cribwork, 

1,334  cu.  yd.  at  $4.49;  flooring,  461  sq.  yd.  at  $2.30;  sheet  piling,  121 1 .  ft.  at  $1.25; 
filling,  125  cu.  yd.  stone  at  $1.50,  84  cu.  yd.  earth  at  50c.;  macadam,  1,040  cu.  ft. 
at  5c.;  cast  iron  mooring  posts,  8  at  $3.50;  steel  ladders,  3  at  $10.10;  less  $481.59, 

paid  in  1914-15 .  8,275  42 

Fugere,  F.  N.,  inspector,  July  16-Oct.  31,  $279;  Marquis,  G.,  paint,  $1.80 .  280  80 

River  Beaudette  Survey:  carters,  $9;  labourers,  $8 .  17  00 

River  Blanche  Wharf  Repairs  ($2,996.69) — 

Conductor,  Pierre  Belanger,  July  9-Aug.  22,  361  d.  at  $3 .  108  75 

First  carpenter,  B.  Lepage,  361  d.  at  $2.50;  carter,  133f  d.  at  $2.50 .  425  02 

Carpenters,  60  d.  at  $2,  58f  d.  at  $1.75;  labourers,  184  d.  at  $1.60,  72§  at  $1 .  589  73 

Pelletier,  E.:  spikes,  2,875|  lb.  at  7c.;  nails,  $29.50;  smithwork,  &c.,  $32.68;  timber, 

487  1.  ft.  at  18c .  35113 

Deals,  33,125  ft.  at  $15;  timber,  2,290 1.  ft.  at  15c.,  3,149  at  18c.,  236  at  20c.;  hardware,  &c., 

$67.66.  Paid  as  follows:  A.  Berube  $59.70,  D.  Blouin  $74.25,  S.  Boulay  $73.95,  P. 

Caron  $66.15,  P.  Desrosiers  $166.60,  B.  Lepage  $285.63,  G.  Levasseur  $76.98,  E. 

Levesque  $98.10,  Jas.  McNeil  $88.09,  D.  Ouellet  $238,  Roy  Co.  $50.01;  small  pay¬ 
ments  $244.60 .  1,52206 

River  Caribou  Survey:  Simard,  H.,  board .  12  70 

River  dcs  Vases,  Landing  Pier  ($1.588.49) — 

Purchase  price  of  site  and  approach,  Donat  Berube .  500  00 

Small  payments:  spruce,  969  1.  ft.  at  5c.,  1,936  at  10c.,  393  at  15c.;  plank,  $23.26;  sundry 

timber,  $27.71;  iron,  $25.34;  sand,  $8;  nails,  $3.36 .  388  67 


Carried  forward .  530,658  37 
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Harbours  and  Rivers:  Quebec— Continued. 

Brought  forward . 

River  des  Vases,  Landing  Pier — Concluded. 

Work  under  M.  Pelletier,  June  25-July  24,  1913 — 

Conductor,  M.  Pelletier,  23|  d.  at  $2.50;  first  carpenter,  D.  Marquis,  26  d.  at  $2.25. . 

Carpenters,  89  d.  at  $1.75;  labourers,  114j  d.  at  $1.50;  carters,  83^  d.  at  $2 . 

Legal  services:  T.  Belzil,  Isle  Verte,  $14.50;  L.  Berube,  Fraserville,  $74.20 . 

River  du  Lievre  Wharfs:  Improvements  ($662.29) — 

Boileau,  A.:  services  as  conductor,  May,  July,  *73  m.  at  $80,  9*  d.  at  $2.50;  services  as 

carpenter,  20  d.  at  $2.75 . 

Foreman,  J.  Carriere,  2\  d.  at  $3;  teamsters,  7^  d.  at  $3.50,  \  at  $3 . 

Labourers,  6£  d.  at  $2.50,  4  at  $2.25,  78J  at  $2 . 

Lafortune,  J.  A.:  boats,  $41.60,  $26.60;  oars,  &c.,  $10;  delivery,  $15 . 

Small  payments:  labour,  $23;  chain,  $19.31;  towing,  $16.75;  freight,  $16.15;  iron,  $16.08; 

sundry,  $20.01 . . . 

Detailed  with  Harbours,  Maintenance . (Page  V —  ) 

River  du  Loup  Survey:  cartage,  $8;  spruce,  $16.83 . 

River  du  Loup,  En  haut,  Lock  and  Dam  ($14.43) — 

King’s  Printer,  $10.93;  Lamy,  L.  H.,  cement,  &c.,  $3.50 . 

River  du  Loup,  Fraserville,  Repairs  and  Renewals  ($3,045.46) — 

Conductor,  L.  J.  Michaud,  July  10-Oct.  10,  79  d.  at  $3;  cartage,  $32.52 . 

Carpenters,  69£  d.  at  $2.50,  299  at  $2 . 

Devost,  A.:  spikes,  1,294  lb.  at  4|c.;  plates,  1,224  lb.  at  6c.;  sundry,  $35.20 . 

Oucllet,  P.:  spruce,  2,543  ft.  at  $20,  809  at  $19.50,  12,932  at  $19;  nails,  &c.,  $22.47 . 

Titu,  J.  C.,  timber . ; . 

Thibeault,  Jos.:  pile  driver  and  derrick,  27-2  d.  at  $2.50;  overseeing,  $25;  sundry,  $24.09 
Usines  Generales  de  Chars  &c.:  hoisting  engine,  10  h.  p.,  $700;  work  with  derrick,  218  h. 

at  50c.;  weight  for  pile  driver  $46.20;  sundry,  $69.66 . 

Small  payments:  timber,  $57.24;  hardware,  &c.,  $32.71 . 

King’s  Printer . 

Legal  services,  J.  A.  Coutu,  Louiseville . 

River  du  Moulin  Protection  Work  ($4,049.54) — 

Foreman,  Pitre  Laberge,  July  3-Sept.  10,  50*  d.  at  $3 . 

Carpenters,  90  d.  at  $2.50,  53  at  $2.25;  blaster,  136|  d.  at  $2.25 . 

Labourers,  243  d.  at  $2,  93  at  $1.75;  carters,  15*  d.  at  $4,  217?  at  $3 . . 

Dallaire,  Wm.:  spruce,  713  1.  ft.  at  8c.;  nails,  11  kegs  at  $3.50,  3  at  $3.75;  sundry,  $55.42 

Gauthier,  E.:  spikes,  &c.,  2,074  lb.  at  5c.;  repairs,  $2.10 . 

Grenon,  X.,  iron,  worked,  1,563  lb.  at  5c . 

Spruce,  497  ft.  at  $25,  4,761  at  $20,  17,507  at  $18,  3,500  at  $16,  11,651 1.  ft.  at  8c.;  smith  work, 
$64.32;  earth,  &c.,  $31.50;  iron,  $30.  Paid  as  follows:  T.  Harvey,  $671.27;  G. 
Laberge,  $68.40;  J.  Morin,  $54.48;  C.  Savard,  $321.44;  E.  Tremblay,  $249.85; 

Tremblay  &  Gagnon,  $85.70;  small  payments.  $85.53 . 

River  du  Sud,  Protection  Works  ($176.31) — 

Caron,  A.,  stone,  3  toise  at  $5;  Dechene,  F.,  sand,  34  yd.  at  $1.75,  stone,  $10 . 

Desjardins,  C.,  stone,  9  toise  at  $5;  Dionne,  N.,  sand,  26*  yd.  at  $1.75 . 

River  Godefroi,  Repairs  to  Wharf  ($405.67) — 

Conductor,  J.  A.  Bergeron:  June  19-July  31,  $111;  outlay,  $49.90 . 

Labour,  $139.13;  timber,  $94.64;  sundry,  $11 . 

River  Laguerre  Improvements  ($295) — 

Conductor,  Nap.  LeBlanc,  Dec.  10-27,  15  d.  at  $3 . 

Labourers,  81  d.  at  $2;  teams,  22  d.  at  $4 . 

River  la  Pipe  Wharf  ($037.92)— 

Conductor,  Pascal  Boivin,  Oct.,  Mar.  2-4,  28§  d.  at  $2.50 . 

Carpenters,  12\  d.  at  $2,  19  at  $1.75;  sawyer,  2\  d.  at  $2.50 . . 

Labourers,  103£  d.  at  $1.50;  carters,  62f  d.  at  $2;  A.  Ouellet,  overpaid,  50c . 

Small  payments:  deal,  5,706  ft.  at  $15;  rd.  timber,  75  1.  ft.,  at  6c.,  300  at  7c.,  350  at  8c., 

36  pieces  at  $1.25;  sawing,  $26;  sundry,  $11.86 . 

River  Maskinonge  Survey:  livery . . 

River  Nicolet  Survey:  labour . 

River  Ouelle  Wharf  Repairs  ($3,698 .51) — 

Conductor,  Wm.  Bosse,  June  2-Nov.  12,  6  d.  in  Jan. -Mar.,  in  all,  128  d.  at  $3,  freight,  $20, 

driving,  <&e.,  $17.10 . . : . 

First  carpenter,  Luc  Belanger,  114  d.  at  $2.25;  engineer,  24  d.  at  $3 . 

Carpenters,  &c.,  103  d.  at  $2,  284  at  $1.75 . 

Blacksmith,  77  d.  at  $2;  labourers,  504?  d.  at  $1.50 . 

Boulanger,  E.  &  Fils:  spruce  deals,  11,197  ft.  at  $19;  freight,  $17.50;  cartage,  $12 . 

Brown,  J.  &  W.  D.:  pitch  pine,  5,993|  1.  ft.  at  6|c.,  3,120  at  4c . . 

Hudon,  J.  B.:  iron,  6,654  lb.  at  3Jc.;  nails,  $23.50;  coal,  $19.50;  paint,  $15.50;  sundry, 

$72.46 . 

Small  payments:  cedar,  384  1.  ft.  at  10c.;  deals,  2,235  ft.  at  $17,  1,620  at  $18;  sundry 
timber,  $16.35;  board  of  engineer,  $30;  cartage,  &c.,  $27.05;  paint,  $12.50;  sundry, 

$23.14 . 

River  St.  Francis  Survey:  labour,  $67;  rods,  &c.,  $12.50 . 

Carried  forward . . 
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$  cts. 
539,658  37 


116  63 
494  49 
88  70 


137  41 
35  25 
181  13 
93  20 

111  30 

104  00 
24  83 

14  43 

269  52 
771  75 
166  87 
334  79 
58  99 
117  09 

924  86 
89  95 
211  84 
99  80 

152  25 
651  46 
1,363  00 
162  21 

105  80 
78  15 


1,536  67 

81  50 
91  81 

160  90 
244  77 

45  00 
250  00 

71  25 
64  50 
280  25 

221  92 
12  50 

161  70 


421  10 
328  50 
703  00 
910  75 
242  24 
514  36 

363  97 


214  59 
79  50 


553,621  85 
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Harbours  and  Rivers:  Quebec— Continued.  $  cts. 

Brought  forward .  553,621  S5 

River  St.  Lawrence,  Laprairie  Protection  Work  ($409.21) — 

Foreman,  Jos;  Brassard:  Apr.  14-June  4,  29  d.  at  $3 .  87  00 

Carpenters,  6  d.  at  $3;  labourers,  19  d.  at  $2;  carters,  25*  d.  at  $5,  11  at  $4 .  189  50 

Moquin,  A.,  cartage,  etc.,  $8.78;  Pedlar  People,  3  culverts,  $123.93 .  132  71 

River  St.  Maurice  Soundings  ($272.34) — 

Labour,  $268.34;  plans,  etc.,  $4 .  272  34 

River  Verte,  East,  Dredging  ($1,499.60) — ■ 

Conductor,  P.  Labrie:  July  1-Sept.  9,  57  d.  at  $2.75 .  156  75 

Labourers,  57*  d.  at  $2.25,  131*  at  $1.50;  carters,  450*  d.  at  $2.25 .  1,340  15 

Dube,  Geo.,  3  shovels . 2  70 

River  Verte,  West,  Wharf  ($1,499.45) — 

Conductor,  Horace  Talbot,  Aug.  28-Oct.  31,  56  d.  at  $2.75 .  154  00 

Carpenters,  49  d.  at  $2.25,  57  at  $1.75;  labourers,  201  d.  at  $1.50;  carters,  266  d.  at  $2.25.  1,109  99 

Beaulieu,  A.,  hardware,  $45.95,  lumber,  $23.36;  Therrien,  T.,  deals,  5,500  ft.  at  $18 .  168  31 

Small  payments:  spruce,  $23.55;  steel,  $17.25;  smithwork,  etc.,  $26.35 .  67  15 

Roberval  Breakwater  ($4,003.98) — 

Conductor,  Johnny  Poitras,  July  7-31,  Jan.  2-Feb.  17,  61  d.  at  $3 .  183  00 

Blacksmith,  28  d.  at  $3;  carpenter,  35*  d.  at  $2.50;  carter,  24*  d.  at  $2.50 .  234  01 

Labourers,  239*  d.  at  $2,  56  at  $1.75,  7*  at  $1.50,  34*  at  $1.25 .  631  34 

Couture,  L.:  iron,  8,302  lb.  at3*c.;  coal,  $12.16;  sundry,  $6.50 .  309  23 

Laporte,  J.  G.  &  Cie,  stone,  80  yd.  at  $8;  Potvin,  P.  A.,  stone,  32  yd.  at  $8 .  896  00 

Round  timber,  350  1.  ft.  at  8c.,  4,321  at  10c.,  9, 674  at  12c.;  deal,  etc.,  2, 600  ft.  at  $15,  1,115 
at  $17;  hardware,  $28.37.  Paid  as  follows:  H.  Boivin,  $103.60;  L.  E.  Otis,  $771.32; 

E.  St.  Pierre,  $832.38 .  1,707  30 

Small  payments:  boat  hire,  $21.50;  sawing,  etc.,  $13.30;  hardware,  $8.30 .  43  10 

Roberval  Harbour  Soundings  ($224.50) — 

Fortin,  T.:  board  of  engineers,  $54;  livery,  $13 .  67  00 

Labour,  $146;  repairing  instruments,  $6.50;  sundry,  $5 .  157  50 

Roberval  Wharf  Repairs  ($2,950.90) — 

Work  under  J.  A.  Claveau,  Sept.  1-Nov.  14 — 

Conductor,  J.  A.  Claveau,  53*  d.  at  $3;  carter,  12-45  d.  at  $2.50 .  191  62 

Carpenters,  27-8  d.  at  $2.50,  129-15  at  $2 .  327  80 

Labourers,  24*  d.  at  $1.7o,  81-05  at  $1.50,  53-05  at  $1.25,  *  at  $1 .  231  28 

Work  under  J.  Poitras,  Apr.,  May.,  Aug.,  Feb.,  Mar. — 

Conductor,  J.  Poitras,  54  d.  at  $3;  blacksmith,  29  d.  at  $3 . .. .  249  00 

Carpenters,  34 J  d.  at  $2.50,  17  at  $2;  carters,  28  d.  at  $2.50 .  189  63 

Labourers,  3*  d.  at  $2.25,  1912  at  $2,  16*  at  $1.75,  292  at  $1 .50,  47  at  $1 .25 .  523  64 

Brassard,  Jos.,  hardware,  $53.32;  Claveau,  J.  A.,  spruce,  10,422  ft.  at  $18 .  240  91 

Mussens,  Ltd.,  3  ton  Reading  blocks,  2  at  $90;  St.  Pierre,  E.,  deals,  25,314  ft.  at  $18 .  635  66 

Otis,  L.  E.:  timber,  348  1.  ft.  at  10c.,  535  at  12c.;  nails,  $78.15;  rent  of  piling  ground,  1  y., 

$50;  sundry,  $9.05 .  236  20 

Small  payments:  deals,  $48.48;  iron,  $38.50;  stone,  $8;  sundry,  $30.18 .  125  16 

Ruisseau  LeBlanc  Shear  Dam  ($4,985.99) — 

Conductor,  Jean  Ls.  Bujold,  June  19-Oct.  17,  98  d.  at  $2.50 .  245  00 

Foreman,  A.  Arsenault,  84*  d.  at  $2;  labourers,  310*  d.  at  $1.75,  1,173  at  $1.50 .  2,471  24 

Blacksmith,  1  d.  at  $4;  carters,  1*  d.  at  $3,  15  at  $2.50,  184*  at  $2 .  415  00 

Arscneau,  J.  A.:  spikes,  iron,  etc.,  4, 714  lb.  at  3c.;  bolts,  2, 545  lb.  at  4c.;  rope,  $45;  sundry 
hardware,  $47.27;  deals,  6,750  ft.  at  $15;  spruce,  2, 103  1.  ft.  at  7c.,  390  at  9c.;  sundry, 

$38.97 .  658  02 

Robichaud,  Jos.:  iron,  2,443  lb.  at  2c.;  sundry,  $6.25 .  55  11 

Spruce,  450  1.  ft.  at  4c.,  8,080  at  5c.,  2, 137  at  6c.,  3,746  at  7c.,  2,722  at  9c.,  150  at  10c.;  deals, 

2,335  ft.  at  $13;  iron,  $13.85;  sundry,  $25.05.  Paid  as  follows:  Arscneau,  E.,  $79.41, 

Jean,  $253.83,  Polycarpe,  $219.74;  Bujold,  P.,  $60.99;  Gauthier,  J.,  $75.17;  Poirier, 

C.,  $69.60;  small  payments,  $382.88 . .  1,141  62 

Ruisseau  £  l’Outres  Wharf  ($4,288.33) — 

Conductor,  Paul  Ross,  May  28-June  30,  July  19-Sept.  19,  Nov.  17-22,  78  d.  at  $2.50, 

freight,  $5.55 .  200  55 

First  carpenter,  J.  A.  Gamache,  9  d.  at  $2.50;  carpenters,  123*  d.  at  $2,  64-2  at  $1.75  382  34 

Blacksmith,  54*  d.  at  $2;  labourers,  366-4  d.  at  $1.50,  15*  at  $1 .  674  35 

Carter,  36*  d.  at  $2.50;  horse  hire,  7*  d.  at  $1 . .' .  98  75 

Bernatchez,  M.,  iron,  etc.,  $52.83;  Chinic  Co.,  iron,  $57,  sundry,  79c .  110  62 

Richardson,  J.  Co.:  deals,  9, 241  ft.  at  $20,  11,471  at  $15;  iron,  3, 278  lb.  at  2*c.;  dynamite, 

1 'in  Ih  at  •  Riindrv  ‘SCO  fiO  '190  S'* 

St,  Gelais,  Frs.:  rd.  timber,  7,088  L  ft.’  at’5c.’,’7,’228  at  10c’.,’  6,565  at  15c’.’;  deals’,’ 6,’ 821  ft. 

at  $15;  hardware,  $30.89;  dynamite,  $23 .  1,968  15 

St.  Pierre,  J.  A.:  nails,  $63.75;  stove,  $9.75;  sundry,  $21.24 .  94  74 

Small  payments:  trips  with  stone,  952  at  25c .  238  00 

Ruisseau  Vallee  Survey:  labour .  4  50 

Saguenay  River  Dredging  ($21,230.22) — 

Blais,  A.  C.  &  Fils:  gasoline,  89  gal.  at  34c.,  327*  at  35c.;  paint,  etc.,  $60.26 .  205  15 


Carried  forward . . .  573,965  80 
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Harbours  and  Rivers:  Quebec— Continued. 

Brought  forward . 

Saguenay  River  Dredging — Concluded. 

C’otc,  Boivin  &  Cie:  coal,  $42.42;  hardware,  $27.42;  Page,  J.:  hire  of  tug,  38  d.  at  $20 _ 

Duperre,  B.,  services  as  inspector  to  dredge  Algonquin,  June  12-July  4 . 

Laferriere,  J.  T.:  coal,  19-0464  tons  at  $6.50;  delivery,  $9.50 . 

Murdock,  A.,  services  as  inspector  to  dredge  Algonquin,  June  5-July  4 . 

Societe  des  Constructeurs-Mecanieiens  dc  Chicoutimi,  roller . 

Tremblay  &  Gagnon:  coal,  9  tons  at  $7;  cartage,  $4.50 . 

Yilleneuve,  Chs.,  provisions,  etc . 

Small  payments:  gasoline,  $31.85;  damage  to  fields,  $20;  hire  of  launch,  $16;  meals, 

$16.10;  sundry,  $52.69 . 

Placing  beacons,  etc.,  May  25-June  30:  labourers,  etc.,  4  d.  at  $2.50,  41-2-  at  $2 . 

Sweeping  channel,  July-Sept.:  transit  men,  50  d.  at  $2.50;  labourers,  419  d.  at  $2 . 

Detailed  with  Contract  Dredging . (Page  V — 318 

Saguenay  River  Survey:  carter,  $15;  labourers,  $24 . 

Sault  aux  Moutons,  Removing  Boulders  ($597.75) — 

Conductor,  L.  Cote,  Aug.  14-Sept.  11,  25  d . 

Blacksmith,  $72;  blaster,  $48;  labourers,  $255.80 . : . 

Iberville  Lumber  Co.:  2,081  ft.  spruce,  $52.02;  sundry,  $73.65 . 

Smithwork,  $16.78;  horse  hire  $4.50 . 

Sorel  Wharf,  Exchequer  Court  Awards  ($23,355.76) — 

W.  G.  Morgan,  E.  A.  D.  Morgan  and  Dame  E.  Buckley:  award  $4,000,  interest  $2,610.96; 

taxed  costs,  $118.10 . . 

Richelieu  and  Ontario  Navigation  Co . 

Taxed  costs:  Biron,  Savignac,  Coderre  &  Poirier,  $237.40;  E.  A.  D.  Morgan,  $332;  W.  G. 

Mitchell,  $1,057.30 . 

Sorel,  Repairs  to  Wharf  ($5,987.74) — 

Foreman,  J.  B.  Gagne:  Aug.  11-Nov.  22,  90  d.  at  $5;  outlay,  $2.45 . 

Carpenters,  472*  d.  at  $2.50;  timekeeper,  19  d.  at  $3 . 

Labourers,  316}  d.  at  $2,  3  at  $1;  watchmen,  117  d.  at  $2 . 

Boucher,  C.,  services  as  engineer  on  piledriver,  17  d.  at  $3 . 

Bremner,  A.,  cement,  200  bags  at  50c . 

Dominion  Bridge  Co.:  }"  plate,  550  ft.  x  4}  ft.,  12,375  lb.,  $533;  5  plates,  54  x  10  x  ,  $42. . 

D’Entreprises  Metallurgiques  Cie:  anchoring  posts,  17,700  lb.  at  3c . 

Fagnan,  J.  O.:  bolts,  3,300  at  2c.;  spikes,  $16;  sundry,  $23.60 . 

Sheppard,  Jas.  &  Son:  white  oak,  1,212  ft.  at  $97,  480  at  $95;  spruce,  24,065  ft.  at  $25; 
pine,  13,952  ft.  at  $48,  8,931  at  $38,  2,851  at  $35;  rd.  timber,  118  1.  ft.  at  25c.,  46  at  24c.; 

sundry,  $13.24 . 

Small  payments:  labour,  $39;  sand,  $36;  board  of  engineer,  $24;  carting,  $13.50;  freight, 

$9.60;  street  sprinkling,  $9;  rent  of  screws,  $7 . 

Sorel:  Sorel  City:  street  sprinkling . 

Stratford,  Repairs  to  Wharf  ($217.57) — 

Foreman,  $13.50;  labourers,  $20;  teaming,  $14 . 

Morin,  A.  J.:  50  cu.  yd.  stone,  $125;  1,803  ft.  lumber,  $45.07 . 

Ste.  Adelaide  de  Pabos,  Breakwater  ($6,997.80) — 

Purchase  price  of  land  for  roadway,  Robt.  Mauger . 

Nadeau,  A.  &  E.,  contract  for  breakwater,  complete . 

Inspector  of  work,  S.  Duguay:  June-Aug.,  59  d.  at  $2.50;  sundry,  $4.50 . 

Legal  services,  W.  A.  E.  Flynn,  Perc6 . 

Ste.  Adelaide  de  Pabos,  Survey:  labour,  etc.. . . 

Ste  Angele  de  Laval:  Desilets,  J.,  cost  of  auction . 

Ste  Anne  de  Bellevue  Survey  ($699.92) — 

Rousseau,  P.:  board  of  engineers,  $231.25;  rent  of  room,  $29 . 

Labour,  $306;  boathire,  $92.75;  lumber,  $31.67;  sundry,  $9.25 . 

Ste  Anne  de  Chicoutimi:  Renald,  J.,  keeping  shed,  8  m . 

Ste  Anne  de  la  Perade  Survey:  labour . 

Ste  Anne  des  Monts:  freight,  etc.,  on  gasoline  engine . . . 

Ste  Anne  des  Monts,  Harbour  Improvements,  etc.  ($1,108.65) — 

Conductor,  Ls.  N.  Sasseville:  Oct.,  Nov.,  45  d.  at  $2.50;  outlay,  $10.63 . 

Carpenters,  19  d.  at  $2,  11  at  $1.80,  14  at  $1.75,  11  at  $1.50;  horse  hire.  $23.09 . 

Labourers,  etc.:  29}  d.  at  $1.50,  50  at  $1.40,  10  at  $1.35,  7*  at  $1.26,  18  at  $1.25,  2}  at  $1.12 

Lafontaine,  Edouard:  spikes,  1,415  lb.  at  3c.;  bolts,  $25;  sundry,  $78 . 

Lepage,  Thos.,  spikes,  etc.,  $161.23;  Roy,  N.  J.,  spikes,  etc.,  $62.05 . . 

Stone,  3-66  toise  at  $7,  30*  at  $6.50.  Paid  as  follows:  B.  Lafontaine,  $68.25;  small  pay¬ 
ments,  $57.31 . 

Small  payments:  brush,  $30;  picket  points,  $30;  cartage,  $8.08;  sundry,  $38.74 . 

Ste.  Anne  des  Monts  Wharf  Extension  ($3,205.85) — 

Conductor,  Ls.  N.  Sasseville,  Sept.,  1912,  Aug.  4-Oct.  31,  1913,  99}  d.  at  $2  50 . 

Carpenters,  100}  d.  at  $2,  78}  at  $1.75,  166J  at  $1  50;  horse  hire,  188  d.  at  75c . 

Labourers,  etc.,  186}  d.  at  $i  .50,  4271  at  $1.40,  157 }  at  $1.25;  carter,  $1.08 . 

Marin,  Pelletier  A  Cie.:  timber,  1,157  1.  ft.  at  4}c.,  3,687  at  9c.,  1,156  at  10c . 


$  cts. 
573,965  80 


829  84 
68  60 
133  34 
90  20 
323  01 
67  50 
123  07 

136  64 
93  00 
963  00 
18,196  87 
39  00 

75  00 
375  80 
125  67 
21  28 


6,729  06 
15,000  00 

1,626  70 

452  45 
1,237  67 
869  50 
51  00 
100  00 
575  00 
531  00 
105  60 


1,927  42 

138  10 
5  60 

47  50 
170  07 

300  00 
6,485  00 
152  00 
60  80 
155  50 
10  00 

260  25 
439  67 
40  00 
12  50 
8  50 


123  13 
121  89 
162  52 
145  45 
223  28 

225  56 
106  82 


248  13 
729  07 
1,075  49 
499  50 


Carried  forward 


636.779  35 
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Harbours  and  Rivers:  Quebec— Continued.  $  cts. 

Brought  forward .  636,779  35 


Ste.  Anne  des  Monts  Wharf  Extension — Concluded. 

Masson,  A.  D.,  iron  points  for  pickets,  98  at  60c.;  freight,  $1  85 . 

Roy,  N.  J.:  iron  bars  and  washers,  2,725V  lb.  at  5c.;  sundry,  $10.76 . 

Small  payments:  timber,  832.81;  hardware,  $12.91 . 

Legal  services,  Jos.  Thibeault,  Ste.  Anne  des  Monts . 

King’s  Printer,  $15.46;  advertising,  $361.99 . 

Ste.  Anne  du  Saguenay  Wharf  ($7,565  091 — 

Conductor,  Jos.  Bouchard,  June  24-Oct.  6,  91  d.  at  $3 . 

Carpenters,  69  d.  at  $2.50,  513 J  at  $2,  J.  Tremblay,  overpaid,  50c..;  carters,  143  d.  at  $3. 

Labourers,  377-J  d.  at  $1.75,  23£  at  $1.50 . . 

Massicotte  A  Tremblay:  iron,  cut,  etc.,  10,085  lb.  at  5c.;  nails,  $17  50;  rope,  $17.28; 

sundry  hardware,  $85.96 . . . . . 

Morissette,  Wm.,  smithwork . . . 

Stone,  139V  toise  at  $8;  spruce,  1,612  1.  ft.  at  3c.,  686  at  5c.,  370  at  7c.,  2,577  at  8c.,  15,171 
at  11c.,  1,406  at  13c.,  447  at  15c.,  124  at  17c.,  49  at  19c.;  deals,  29,977  ft.  at  $20;  iron, 
3,245  lb.  at  5c.;  nails,  $3.50.  Paid  as  follows:  Bouchard,  J.  $136,  P.  $112;  Boucher, 
A.  $85.23,  D.  $84.17,  N.  $184;  Brassard,  D.  $144;  Morin,  A.  $111.13;  Morissette,  F. 
$331 .84;  Roussel,  D.  $83.02;  Simard,  J.  $53.50;  Tremblay,  Alf.  $128,  Henry  son  A. 
$217.31,  Henry  son,  E.  $113.78,  Jimmie  Jr.  $84,  Jimmie  Sr.  $79.24,  Johnny  and  Jimmie 

$1,011.66,  Ludovic  $56;  Tremblay  &  Gagnon  $836.79;  small  payments  $293.37 . 

Small  payments:  labour  $45.07,  ferriage  $41.27,  smithwork  $14.60,  hardware  $8.10 . 

St.  Antoine  de  Richelieu  Wharf  ($8,595.50) — 

Paul,  O.:  est.  4  to  Mar.  31  on  contract . 

Inspector  of  work:  I.  Archambault,  Sept.  15-Jan.  31,  Mar.  13-31,  132  d.  at  $3;  outlay,  $9.50 
St.  Antoine  Station  Wharf  ($4,G58.88) — 

Conductor,  Pierre  Fizette,  July  8-31,  Sept.  9-Nov.  24,  Dec.  3-6,  85  d.  at  $3,  driving,  etc., 

$15.50 . 

Carpenter,  92  d.  at  $3;  labourers,  719  d.  at  $2 . . 

Lacroix,  J.  A.:  spruce  and  pine,  600  1.  ft.  at  10c.,  476  at  22|c.,  1,010  at  25c.,  576  at  35c., 
1,100  at  45c.  3,100  at  $35;  oak,  $19.20;  tug  hire,  11  h.  at  $4;  scow  hire,  30  d.  at  $1... . 

Montreal  Hardware  Mfg.  Co.:  bolts,  150  at  35c.;  washers,  etc.,  $16  43 . 

Stone,  137-32  toise  at  $8;  drift  bolts,  $46.61;  2  wharf  plates,  $41.70;  nails,  $33.72;  iron, 
$31.50;  hardware,  etc.,  $35.46.  Paid  as  follows:  Boisjoli,  Elph.  $272.66,  Elzear 
$129  44;  Chicoine,  J.  $93.60;  Gervais,  O.  $118.56;  Pigeon,  P.  $105.52,  V.  $54.40; 

small  payments,  $513.37 . 

St.  Charles  Wharf,  Repairs,  etc.  ($576.13) — 

Conductor,  $60;  carpenter,  $31.25;  carters,  $119.25;  labourers,  $143.50 . 

Bouchard,  E.:  600  1.  ft.  spruce,  $40;  500  lb.  iron,  $25 . 

Nails,  $6.40;  sand,  $10;  spruce,  $126.88;  sundry,  $13.85 . 

St.  Croix,  Extension  of  Wharf  and  Removal  of  Boulders  ($2,135.64) — 

Conductor,  Alex.  Boisvert,  July  22-Nov.  30,  109  d.  at  $3.50., . 

Blasters,  494-58  d.  at  $2.25;  carters,  28-4  d.  at  $3.50,  9-4  at  $2.75 . 


Young,  Herman  Co.:  rackarock,  204  lb.  at  22c.,  50  at  25c.;  portable  forge,  $13;  sundry, 

$86.02 . 

Small  payments:  storage  $10,  cartage  $6.75,  freight  $4.80,  sundry  $16.30 . 


St.  Denis  Wharf  Extension  ($3,486  18) — 

Conductor,  Ephrem  Chaput,  Aug.  1-Nov.  15,  Jan.  2-7,  77  d.  at  $3,  outlay  $63.47 . 

Carpenters,  40-7  d.  at  $3,  53-4  at  $2.50;  blacksmith  at  $4,  $2.25 . 

Labourers,  etc.,  152-55  d.  at  $2;  tinsmith,  1-1  d.  at  $3 . 

Bonin,  R.,  smithwork,  $68.43;  Chapdelaine,  E.,  pine  at  $35,  $78.54 . 

Boucher,  C.:  services  as  engineer  on  pile  driver,  28  d.  at  $3;  board,  $14.50 . 

Bremncr,  Alex.:  50  ft.  18-in.  pipe,  $47.50;  cement,  120  bags  at  50c.;  less  bags,  $11.50 . 

Larue,  E.  E.,  ground  rent,  99  years . . 

Montreal  Hardware  Co.:  machine  bolts,  212  at  35c.;  bolts,  washers,  etc.,  $64.40 . 

Stone,  84  toise  at  $8;  pine,  etc.,  18,227  ft.  at  $35,  957  1.  ft.  at  22c.,  635  at  15c.,  sundry,  $41.89; 
earth,  660  loads  at  35c.;  towing  $60;  board,  $21;  fuel,  $15.66;  gravel,  $18. "66;  hard¬ 
ware,  etc.,  $91  44.  Paid  as  follows:  Desrosiers,  M.,  $56.37;  Gaudette,  Ambroise, 
$203  16,  Amedee  $104  79;  Guertin,  F.  $204.28;  Jalbert,  Aid.  $67.58,  E.  $95.83; 
Lajoie,  A.  $101.64;  Leblanc,  T.  $77.05;  Lussier,  H.  $71.65;  Phaneuf,  Jos.  $183.23; 

Vigeant,  A.  $87.57;  small  payments,  $842.24 . 

St.  Denis  Wharf  Repairs:  labour,  $49.25;  stone,  $46;  sundry,  $9 . 

St.  Denis  Survey:  labour,  $45;  cartage,  etc.,  $6 . 

St.  ELoi,  Landing  Pier  ($995.53) — 

Conductor,  Jos.  McClure,  July,  Sept.  1-19,  44  d.  at  $2.50 . 

Foreman,  W.  Fournier,  39  d.  at  $2.25;  carters,  104  d.  at  $2.25 . 

Labourers,  26  d.  at  $2,  31  at  $1.50,  26  at  75c . 

Dube,  Geo.,  smithwork . 

McClure,  R.:  deals,  8,448  ft.  at  $16;  sq.  timber,  505  1,  ft.  at  13c.,  888  at  15c.,  sundry, 
$56  06;  hardware,  $16.95 . : . 


60  65 
147  04 
45  72 
22  80 
377  45 

273  00 
1,628  50 
695  38 

624  99 
89  14 


4,145  04 
109  04 

8,190  00 
405  50 


270  50 
1,714  00 

1,317  90 
68  93 


1,287  55 

354  00 
65  00 
157  13 


381  50 
1,238  14 
214  75 
107  00 

156  40 
37  85 

294  47 
257  85 
308  40 
146  97 
98  50 
96  00 
50  00 
138  60 


2,095  39 
104  25 
51  00 

110  00 
321  74 
118  00 
38  76 

407  03 


Carried  forward 


665,601  21 
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Brought  forward .  665,601  21 

Ste.  Emelie,  Improvements  and  Repairs  ($1,948.19) — 

Purchase  price  of  right  of  way,  Mrs.  Damase  Beaudet .  300  00 

Brillant,  J.  A.,  cedar,  30,342  ft.  at  $18;  Gravel  Lumber  Co.,  freight,  $60 . 606  16 

Gignac,  J.  H.,  spruce,  940  ft.  at  $27,  1 ,679  J  at  $28 .  72  40 

Paradis,  T.,  cedar,  31,324  ft.  at  $22.50;  Pepin,  A.,  freight,  $47 .  751  78 

Small  payments:  roofing,  etc.,  $21.92;  hardware,  $19.90;  timber,  $9.65;  labour,  $8.25...  59  72 

Pay-lists,  May  7—16,  July  1-9,  Sept.  15,  22,  Oct.  15,  21,  Mar.  4-9 — 

Conductor,  O.  II.  Leclerc,  20- 15  d.  at  $2.50,  short  paid,  $2 .  48  38 

Carpenters,  etc.,  10|  d.  at  $2;  labourers,  40-4  d.  at  $1 .50;  carters,  12-5  d.  at  $2.25. . .  109  75 

Ste.  Emelie  (charged  to  Harbours  Quebec  Generally)  ($1,001.37) — 

Leclerc,  O.  R.:  110  toise  stone  ballast,  placed  in  wharf,  $880;  sundry,  $14.80 .  894  80 

Hemlock,  $11.02;  labour,  $88.50;  sundry,  $7.05 .  106  57 

Ste.  Famille,  Extension  to  Wharf  ($2,697.60) — 

Trudel,  Nap.:  extra  cribwork,  1,155  cu.  yd.  at  $2.41;  less  $100  paid  in  1912-13  (V — 270). .  2,683  55 

Lavoie,  J.  O.,  outlay,  $2.05;  Lemelin,  A.,  cartage,  $7;  Marenda,  A.,  driving,  $5 .  14  05 

Ste.  Famille,  Repairs  tp  old  Wharf  ($7,867.99) — 

Conductor,  Jos.  Premont:  services,  Aug.  22-Dec.  4,  Mar.  10-25,  103  d.  at  $3;  outlay, 

$9.25 .  318  25 

Carpenters,  90  d.  at  $3,  51^  at  $2.75,  440-6  at  $2.50;  horse  hire,  33  d.  at  $1 .  1,546  13 

Blacksmith,  1  d.  at  $3;  painter,  6  d.  at  $2.50;  carters,  13j  d.  at  $3 .  58  50 

Labourers,  410-9  d.  at  $2,  2  at  $1.50 .  824  80 

Gignac,  J.  II.,  Ltd.:  spruce,  3,144  ft.  at  $55,  82,692  at  $28,  1,187  at  $26,  4,120  at  $22,  18,002 
at  $21,  57,466  at  $20;  2  doors  and  2  window  sashes  and  frames,  $26.50;  sundry  timber, 

$33.52;  freight,  $52 .  4,249  18 

Premont,  B.,  iron,  3,653  lb.  at  4c.;  labour,  etc.,  $14.70 .  160  82 

Premont,  Jos.,  63  kegs  nails,  $200.90;  sundry  hardware,  etc.,  $39.48 .  240  38 

Trepannier,  A.,  freight,  $53.92;  Trepanier,  P.,  freight,  $42 .  95  92 

Timber,  1,981  ftjf  at  10c.,  200  at  15c.;  hardware,  $77.81;  freight,  $46. 10;  labour,  etc.,  $22. 

Paid  as  follows:  J.  Blouin  $53.50,  L.  Vaillancourt  $50,  small  payments  $270.51 .  374  01 

Ste.  Felicien  Wharf,  Repairs,  etc.  ($789  66) — 

Conductor,  A.  Rousseau,  Oct.  13-Nov.  22,  34  d.  at  $3 .  102  00 

Labourers,  351  d.  at  $2.25,  26  at; i $2,  126j  at  $1.75,  51  at  $1.25 .  416  61 

Boulay,  C.:  lumber,  3,541  ft.  at  $16;  nails,  5  kegs  at  $3.50;  sundry,  $23.37 .  97  52 

Small  payments:  deals,  8,008  ft.  at  $16;  smithwork,  $33.10;  sq.  spruce,  $12.30 .  173  53 

Ste.  Felicite  Wharf  ($13,219.75)— 

Bernatchez,  M.:  contract,  $13,450  complete,  less  $1,320  paid  in  1912-3,  V — 270;  sheathing 

with  4  in.  spruce,  $864.75 .  12,994  75 

Inspector  of  work:  M.  Tremblay,  May  12-Aug.  31,  90  d.  at  $2.50 .  225  00 

Ste.  Felicite  Wharf:  Tremblay,  M.:  to  be  refunded .  62  50 

Ste.  Felicite  Survey:  board  of  engineers,  $76.56;  livery,  $21.25 .  97  81 

St.  Fidele  Soundings:  labour .  27  50 

St.  Francois  du  Lac:  labour,  $92.25;  lumber,  $14,  hardware,  $3.75 .  110  00 

St.  Francois,  I.  O.,  Repairing  Wharf  ($263.95) — 

Foreman,  X.  Lepage:  32-6  d.,  $103.45;  outlay,  40c .  103  85 

Gignac,  J.  H.:  4,800  ft.  spruce,  $96;  freight,  etc.,  $5.75 .  101  75 

Hardware,  $12.85;  labour,  $45.50 .  58  35 

St.  Fulgence:  Simard,  J.:  keeper  of  shed .  40  00 

St.  Fulgence  Wharf,  Repairs,  etc.  ($1,206.44) — 

Conductor,  G.  T.  Harvey,  June  4-6,  July  1-Aug.  9,  36|  d.  at  $3 .  109  50 

Carpenters,  36|  d.  at  $2;  labourers,  116f  d.  at  $1.50;  carters,  8^  d.  at  $2.50 .  269  36 

Saulnier,  A.:  iron,  worked,  1,950  lb.  at  5c.;  sundry,  $3.10 .  100  60 

Deals,  8,832  ft.  at  $18;  round  timber,  3,994  1.  ft.  at  10c;  sundry  timber,  $27.18;  sawing, 

$75. 19;  hardware,  $51 .24;  carting,  $15.  Paid  as  follows:  P.  Bergeron,  $286.50,  Girard 

<fc  Harvey,  $60.40,  E.  Tremblay,  $69.80,  small  payments,  $310.28 .  726  98 

St.  Gedeon,  Freight  shed:  W.  Gaudreault,  keeper .  40  00 

St.  Gedeon,  Removal  of  Rocks  ($813.43) — 

Conductor,  Ls.  Lebel,  Nov.  11-14,  Feb.  1-Mar.  4,  27  d.  at  $3.50,  4  at  $3,  outlay,  $30.50...  137  00 

Blacksmith,  20  d.  at  $3;  blaster,  21  d.  at  $2.25 .  107  25 

Labourers,  211  d.  at  $2;  carters,  28^  d.  at  $2.50 .  493  25 

Small  payments:  dynamite,  $40;  use  of  boat,  $10;  labour,  $8.25;  sundry,  $17.68 .  75  93 

Ste.  Genevieve  de  Batiscan  Wharf  ($8,571.11) — 

Purchase  price  of  site:  A.  Bouchard,  $500,  A.  A.  St.  Armand,  $400 .  900  00 

LauzonEng.  Co.  ($7  027.80) — • 

Piles,  with  bracing,  165  at  $9.50;  cribwork,  468  cu.  yd.  at  $4.25 .  3,556  50 

Flooring,  with  stringers,  189  sq.  yd.  at  $1.75 .  330  75 

Filling,  earth,  1,260  cu.  yd.  at  70c.,  stone,  485  cu.  yd.  at  $2.25 .  1,973  25 

Macadam,  3,114  cu.  ft.  at  15c;  steel  ladders,  4  at  $6.30 .  492  30 

Mooring  posts,  9  at  $75 .  675  00 

Inspection  of  work,  A.  N.  Massicotte,  Aug.  18-Oct.  31,  65  d.  at  $3 .  195  00 

Small  payments:  pipe,  $45.80;  573  yd.  earth,  $30;  sundry,  $39.65 .  115  45 

Legal  seivices,  D.  T.  Trudel,  Ste.  Genevieve  de  Batiscan .  64  60 


Curried  forward. . .  704,090  25 


V— 243 


AUDITOR  0  DA  DUAL'S  REPORT,  1013-19  J  k 


5  GEORGE  V.,  A.  1915 
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Brought  forward .  704,090  25 

Ste.  Genevieve  de  Batiscan  Wharf — Concluded. 

Building  road  and  drainage  canal,  Nov.  1-18 — 

Conductor,  A.  Massicotte,  15  d.  at  $3 .  45  00 

Labourers,  74  d.  at  §1.75;  carters,  375  d.  at  §2.50 .  223  26 

St.  George,  Removing  Rocks:  labour,  §95.25;  sundry,  $3.75 .  99  00 

St.  George  de  Malbaie:  livery,  etc . .  4  00 

St.  George  de  Malbaie  Breakwater  (§3,899  80) — 

Foreman,  P.  H.  Dumas:  services,  June  19-Nov.  14,  117.85  d.  at  $2.50;  man  and  team,  2^d. 
at  S3;  5%  commission  on  purchase  of  timber,  $43.36;  horse  hire,  §21;  boat  hire,  $13; 

sundry,  $12.24 .  391  73 

Asst,  foremen:  J.  Lepage,  108-55  d.  at  $2.25;  J.  Dumas,  58.35  d.  at  $2 .  300  95 

Labourers,  53-95  d.  at  SI . 65,  600-1  at  $1.50,  4*  at  $1.25;  man  and  team,  $10.50 .  1,005  05 

Masson,  A.  D.:  spikes,  4,037  lb.  at  3-15c.,  12,240  lb.  at  3 - 5c. ;  screw  bolts,  50at42c.,  100 

at  52c;  sundry,  $3.20;  freight,  $13.20 . . .  644  96 

Vardon,  Gordon:  towing  lumber,  95  h.,  $57;  hauling,  $45.30 .  102  30 

Ballast  poles,  10,431  1.  ft.  at  3c.;  rd.  timber,  4,989  l.ft.  at  7c.,  50  at  8c.,  5,999  at  9c;  sq.  tim¬ 
ber,  842  l.ft.  at  12c.;  smithwork,  $27.22;  towage,  $14;  boat  trips,  $10;  landing,  $8.90; 
hardware,  etc.,  $27.58.  Paid  as  follows:  A.  Cassivi,  $143.53,  T.  Ellis,  $98.05,  C.  & 

X.  Kennedy,  $99.20,  F.  LePage,  $221.94,  Jas.  LePage,  $357.75;  A.  Lucas,  $54.44, 

F.  Synet,  $154.74;  small  payments,  $265.16 . ! .  1,394  81 

St.  Germain  de  Kamouraska  Wharf:  King’s  Printer .  43  50 

St.  Godefroi  Wharf  Repairs:  labour,  $46.35;  sundry,  §13.68 .  60  03 

St.  Gregoire  Wharf  and  Sault  Montmorency  Protection  Work  ($6,797.44) — 

Conductor,  P.  N.  Mathieu,  July-Sept.,  Oct.  13-24,  47.3d.  at  $3.50,  14  at  $5 .  235  55 

Carpenters,  32-  3  d.  at  $3 . 50,  280 . 1  at  $2 . 50;  watchmen,  9  d.  at  $1 . 50,  19  at  $2 .  864  80 

Labourers,  236  d.  at  $2,  38  at  $1.50,  26  at  75c.;  carter,  158.2  d.  at  $3 .  1,023  10 

Crepin,  Jos.:  iron,  2,535  lb.  at  4c.;  bolts,  279  at  20c;  repairs,  $2.50 .  159  70 

Masson,  A.  D.:  bolts,  125  at  45c;  sundry  hardware,  etc.,  $37.62 .  93  87 

Mathieu,  P.  A.:  lumber,  132,303  ft.  at  $25;  stone,  51  cars  at  $16,  4  at  $15,  9,  $169.90;  hard¬ 
ware,  $41.19 .  4,394  67 

Small  payments:  bolts,  $25;  outlay,  75c .  25  75 

St.  Ir6nee  Wharf  Repairs  ($3,809.75) — 

Conductor,  Anselme  Duchesne,  May  2-16,  June  26-JuIy  12,  Aug.  13-16,  28-29,  Sept.,  Oct. 

1-18,  Mar.  7-18,  67  d.  at  $3;  outlay,  $12.43 .  213  43 

Carpenters,  34  d.  at  $3,  2  at  $2.50,  414-85  at  $2 . 936  70 

Carter,  20-95  d.  at  $3;  scow  hire,  16-7  d.  at  $1 .  79  55 

Gignac,  J.  H.,  Ltd.:  oak',  5,366  ft.  at  $120;  fir,  1,634  ft.  at  $60;  pine,  312  ft.  at  $55;  spruce, 

2,400  ft.  at  $20,  230  l.ft.  at  21c;  freight,  $34.13 .  889  55 

Nesbitt,  E.  T.,  spruce,  3,427  ft.  at  $28 .  95  95 

Trudel,  Nap.:  spruce,  2,474  ft.  12  x  12  at  21c.,  1,103  at  6c.;  plank,  636  ft.  at  $20;  spikes, 

4,202  lb.  at  3*c .  735  00 

Stone,  63  toise  at  §7;  gravel,  1,618  loads  at  15c;  timber,  $31.69;  freight,  $25.30;  smithwork, 

$25.10;  sawing,  $18.32;  sundry,  $75.46.  Paid  as  follows:  Bouchaid,  M.,  $52.50;  Duch- 
aine,  F.,  S64.50;  Gauthier,  S.,  $66.15,  T.,  $54.75;  Girard,  A.,  $57.40,  H.,  $117.03; 

small  payments,  $447.24 .  859  57 

St.  Jean,  Sind:  L.  Papineau:  9  m.  rent  of  shed .  45  00 

St.  Jean  des  Chaillons  Wharf  Improvements  ($3,179.98) — 

Conductor,  A.  V.  Bourret,  June  17-Oct.  23,  Nov.  14-28,  118f  d.  at  $2.50 .  296  88 

First  carpenter,  P.  Sirois,  87 i  d.  at  $2.50;  carters,  26-9  d.  at  $2. 50- .  285  38 

Carpenters,  86*  d.  at  $2,  446*  at  $1.75;  less  paymaster’s  error,  40c .  954  09 

Gagnon,  A.:  sq.  cedar,  17,032  ft.  at  $20;  9,625  at  $20.25;  loading,  $12.60 .  560  14 

Gignac,  J.  H.,  fir,  9,192  ft.  at  §55;  Laliberte,  L.,  hardware,  $78.33 .  583  89 

-Lotbiniere  Lumber  Co.:  tamarac,  8,399  ft.  at  $18;  hemlock,  907  ft.  at  $17 .  166  61 

Patry,  A.,  transportation  of  timber,  59,948  ft.  at  $1.50  per  M .  89  91 

Young  (the  Herman)  Co.:  iron,  5,379  lb.  at  2*c.;  bolts,  $23.80;  sundry,  $34.00 .  178  89 

Small  payments:  smithwork,  $48.26;  pine,  $8;  freight,  $4.93,  nails,  $3 . 64  19 

St.  Jean,  I.O.,  Wharf  Extension  ($1,509  90) — 

Conductor,  Flavien  Marceau,  Oct.  1-Nov.  22,  Dec.  1-6,  Jan.  1-19,  53  d.  at  $3,  outlay,  $19.65  178  65 

Carpenters,  41f  d.  at  $3,  126  at  $2.50,  59*  at  $2.25 .  573  54 

Labourers,  31*  d.  at  $2;  carter,  §  d.  at  $3.50 .  64  25 

Dupuis,  F.  X.,  hardware .  92  45 

Masson,  A.  D.:  spikes,  1,470  lb.  at  8|c.;  angles,  1,080  lb.  at  6c;  sundry,  $4.33 .  194  08 

Stone,  35^  t.  at  §10;  timber,  $32  05;  repairs,  $16.50;  freight,  $3.38.  Paid  as  follows:  P. 

Dorion,  $80,  M.  Dupuis,  $95,  P.  Trepanier,  $180,  small  payments,  $51.93 .  406  93 

St.  Jean,  I.O.,  Wharf  Repairs  ($5,790.94) — 

Foreman,  Flavien  Marceau,  July  15-Sept.  30,  67  d.  at  $3 .  201  00 

Carpenters,  GOV  d.  at  *3,  231  at  $2.50,  121f  at  $2.25 .  1,032  90 

Labourers,  58*  d.  at  $2,  41*  at  $1.25;  carters,  24*  d.  at  $3.50 .  254  52 

Soundings,  July  16-21:  labourers,  4j  d.  at  $2;  boat  hire,  3d.  at  $1 .  12  00 

Dupuis,  F.  X.:  spikes,  6,862  lb.  at  4c.;  nails,  23  kegs  at  $3.55;  sundry,  $28.51 .  384  64 
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St.  Jean,  I.O.,  Wharf  Repairs — Concluded. 

Gignac,  J.  H.:  oak,  1,725  ft.  at  §120;  fir,  1,708  ft.  at  $57.50,  164  at  $56,  491  at  $55;  spruce, 

25,392  ft.  at  $29  ,  40,664  at  $28,  10,362  at  $22,  45,591  at  $20 .  3,356  18 

Lachance,  Miss  E.,  board  of  engineers,  July  12-24 .  ’  65  00 

Ma  sson,  A.  D.:  nails,  34  kegs  at  $3;  spikes,  1,800  lb.  at3-65c.;  paint,  25  gal.  at  $1.75; 

white  lead,  325  lb.  at  9c;  sundry,  $23.25 . 263  95 

Trepanier,  P.:  transportation  of  timber  from  Quebec,  109,581  ft.  at  $1  per  M.;  towing,  $18  127  56 

Small  payments:  labour,  $42.40;  freight,  $24.50;  sundry,  $26.29 .  93  19 

St.  Jean,  Port  Joli  Wharf  Repairs  and  Extension  ($4,737.50) — 

Conductor,  Amedee  Lorandeau,  July  15-Sept.  15,  55.9  d.  at  $3;  outlay,  $29.45 .  197  15 

Carpenters,  52  d.  at  $2.50,  51.9  at  $2.25;  carters,  98.5  d.  at  $2.25 .  468  41 

Labourers,  394.1  d.  at  $2,  234.1  at  $1.50,  less  paymaster’s  error,  40c .  1, 138  95 

Test  Borings,  July,  1913:  labourers,  20  d.  at  $2;  row  boat,  5  d.  at  $1 .  45  00 

J.orandeau,  A.:  iron,  5,164  lb.  at  5c.;  nails,  $42.45;  sundry,  $45.71 .  346  36 

Spruce,  21,799  ft.  at  $23,  17,855  at  $20,  14,300  at  $19,  20,070  at  $18,  357  l.ft,  at  16c.,  2,961  at 
13c.,  2,673  at  5c.;  freight,  $45;  hardware,  $19.64;  cartage,  $11.17.  Paid  as  follows:  E. 

Boulanger  &  Fils,  $398.90,  E.  Cloutier,  $501.37,  A.  Fournier,  $231.80,  A.  Morin,  $970.93, 

E.  Pelletier,  $39.90 .  2,142  90 

Travel  of  Ottawa  officials:  A.  W.  Gregory,  $86.87,  T.  P.  Keane,  $28.75 .  115  62 

Legal  services,  L.  A.  Dupuis,  Ste.  Anne  de  la  Pocatiere .  26  75 

King’s  Printer,  $48.76;  advertising,  $207.60 .  256  36 

St.  Jerome  Wharf,  Addition  and  Repairs  ($5,491.69) — 

Conductor,  Alfred  Fortin,  Apr.,  July-Oct.,  Jan.-Mar.,  116-65  d.  at  $3,  10*  at  $2.50;  outlay, 

$12.10 . 388  30 

Carpenters,  92-6  d.  at  $2.25,  465-35  at  $2,  7  at  $1.75;  horse  hire,  21  -8  d.  at  75c .  1, 167  67 

Labourers,  10  d.  at  $1.75,  42  at  $1.50;  carters,  1  d.  at  $2,  13f  at  $2.50,  60-01  at  $2.75 .  281  95 

Bergeron.  A.,  iron,  2,006  lb.  at  5c.,  bolts,  $5.60;  Fortin,  H.,  spikes,  3,975  lb.  at  5c.,  sundry, 

$23.34 .  327  99 

Perron,  Tremblay  &  Cie:  nails,  5  kegs  at  $4,  6  at  $3.75,  10  at  $3.50,  6  at  $3.25,  2  at  $3; 

sundry,  $24.96 .  127  96 

Simard,  J.  B.:  plank,  5,758  ft.  at  $20,  22, 526  at  $17,  7, 000  at  $15;  timber,  830  l.ft. at  18c.,  71 
at  14c.,  70  at  13c.,  323  at  12c.,  553  at  11c.,  1,023  at  10c.,  3,361  at  9c.,  6,963  at  8c.,  1,025 

at  7c.,  500  at  5c.;  boat  hire,  $40 . _ .  1,969  72 

Stone,  121-42  toise  at  $8,  31-62  at  $7;  sawing,  $27.88;  services  of  watchman,  $7.50.  Paid 

as  follows:  G.  Perron,  $971.34;  small  payments,  $256.76 .  1,228  10 

St.  Johns,  Repairs  to  Swing  Spans  in  Jones’  Bridge  ($185.42) — 

Bessette,  J.,  labour,  $3.75;  Lafleur,  I.  L.,  boiler  plate,  $75;  chain,  etc.,  $24.99 .  103  74 

Caput,  F.,  labour,  $6;  Thuot  &  Thuot,  spruce,  $75.68 .  81  68 

St.  Joseph  de  Letellicr,  Nap.  Warren’s  Claim  ($1,870.50)— 

Warren,  Nap.:  extras  on  contract:  94  toise  stone  in  pier  four,  $750,  extras  on  pier  four, 

$590.11;  change  in  floor  stringers,  $257.74;  sundry,  $272.65 .  1,870  50 

gt.  Joseph  de  Letellier:  Bois,  A.,  inspector,  12  d .  30  00 

St.  Joseph  de  Sorel  ($546.08)— 

Foreman,  D.  Peloquin,  Oct.  25-Nov.  22,  24  d .  84  00 

Sheppard,  J.  &  Son:  2,856  ft.  pine,  $97.50;  sundry,  $78.72 .  176  22 

St.  Martin,  Ls.  Nap.,  Sorel:  legal  services; .  50  00 

Labour,  $191.50;  hardware,  $44.36 .  235  86 

St.  Lambert,  Repairs  to  Protection  Wall  ($877.12)— 

Foreman,  $72;  carpenter,  $56;  labourers,  $132.  50 — '. .  260  50 

Dion  Hardware,  nails,  $24;  Dupuy  &  Co.,  19,754  ft.  pine,  $592.62 .  616  62 

St.  Laurent,  I.  O.,  Repairs  to  Wharf  (SI ,523.82)- — 

Conductor,  H.  Godbout,  Apr.  24-30,  July,  Aug.,  7  d.  at  $2.50,  29  at  $3,  outlay,  $5.21 .  109  71 

Carpenters,  d.  at  $2.50,  106*  at  $2.25,  14  at  $2 .  286  41 

Labourers,  15|  d.  at  $1.50;  boat  hire,  10  d.  at  50c .  28  25 

Gagnon  &  Frere:  hire  of  diver  and  assistants,  10  d.  at  $30 .  300  00 

Gignac,  J.  H.:  fir,  3,041  ft.  at  $57.50,  654  at  $60;  spruce,  10,584  ft.  at  $20;  sundry,  $9.28; 

freight,  $23.20 .  458  25 

Lavoie,  J.  O.,  travel,  $3.60;  Valliere,  E.,  fir,  $18 .  21  60 

Masson,  A.  D.:  nails,  27  kegs  at  $3;  paint,  45  gal.  at  $1.75;  1-in.  wire  rope,  300  ft.  at  15c.; 

white  lead,  450  lb.  at  9c.;  spikes,  $29.20;  sundry,  $45.15 .  319  60 

St.  Majorique,  Approach  to  Bridge  ($7,334.14)— 

Conductor,  Geo.  Fortin,  July  1-Sept.  20,  72-8  d.  at  $2.75 .  200  20 

Dynamiter,  66-6  d.  at  $2;  carpenter,  345-5  d.  at  $2 .  824  20 

Carters,  506-15  d.  at  $2;  M.  Adams,  short  paid,  89c .  1,011  41 

Labourers,  999-46  d.  at  $1.50,  16  at  $1.25;  horse  hire,  27  d.  at  75c .  1,539  50 

Putting  in  stone,  Sept.  22-Oct.  30,  Nov.  13,  14,  Dec.  1— 

Conductor,  Adeline  Fournier,  35  d.  at  $2.50;  outlay,  $1.50 .  $9  00 

Carpenters  and  labourers,  59  d.  at  $2,  57*  at  $1.75,  220-7  at  $1.50 .  549  07 

Davis,  J.  F.:  spikes,  10  kegs  at  $4;  nails,  10  kegs  at  $3.50;  wire,  $47.97;  sundry,  $51.27 .  174  24 
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St.  Majorique,  Approach  to  Bridge — Concluded. 

Drapeau,  B.  J.:  timber,  9,120  1.  ft.  at  7c.,  5,401  at  6c.,  8,516  at  3jC.,  7,520  at  2)c.;  lumber, 

2.4001.  ft.  at  $15;  less  timber  taken  from  Department,  $495.93,  and  less  timber  bought 

from  A.  Castonguay,  $38.40 .  1,274  20 

Lafontaine,  P.  S.,  carting  timber,  S56^  driving,  etc.,  $14.30 .  70  30 

Masson,  A.  D.:  dynamite,  600  lb.  at  40c.;  fuse,  $18;  caps,  $11 .  269  00 

Roberts,  J.,  stone,  $50;  Stanley,  Ls.,  labour,  21  d.  at  $2.50 .  102  50 

Fascines,  124,865  at  $2.50  per  M.;  stone,  49-62  toise  at  $4,  162  yd.  at  50c.;  timber,  5,492 
1.  ft.  at  7c.,  5,250  at  2}c.,  1,172  at  2c.;  engineer,  10  d.  at  $2.50;  smithwork,  $21.27; 
sundry,  $52.85.  Paid  as  follows;  Z.  Adams,  $51.63,  Antoine  Fortin,  $81.25,  C. 

Fortin,  $100,  J.  A.  Fortin,  $82.29,  Z.  Fournier,  $122.10,  Geo.  Hamilton,  $72.75,  N. 

Simon,  $63.35,  P.  Stanley,  $92.27,  G.  Tuzel,  $90.37;  small  payments,  $473.91 .  1,229  92 

St.  Mathias  ($434.18) — 

Conductor,  A.  Parent:  services,  $72;  outlay,  $8 .  80  00 

Brosseau,  J.:  32  yd.  stone,  $32;  50  yd.  gravel,  $30;  cartage,  $3.75 .  65  75 

Nadeau,  A.;  5,892  ft.  spruce  deals .  176  18 

Gravel,  $45;  labour,  $36.75;  stone,  $30.50 .  112  25 

St.  Michel  de  Bellechasse,  Repairs  to  Wharf  ($2,499.68) — 

Foreman,  Etienne  Goupil,  June  5-17,  July,  Aug.  18-Sept.  22,  64  d.  at  $2.75,  outlay,  $3.75..  179  75 

Carpenters,  53  d.  at  $2.25,  85  at  $1.75;  labourers,  225  d.  at  $1.50 .  605  50 

Boulanger,  E.  &  Fils:  spruce,  29,863  ft.  at  $19,  841  at  $20;  square  cedar,  34,956  ft.  at  $20. .  1,283  34 

Rouelland,  Emile:  deals,  11,295  ft.  at  $20;  sawing,  $45.86 .  271  76 

Small  payments:  paint,  nails,  etc.,  $49.82;  carting,  17  d.  at  $2.50;  smithwork,  $35.01; 

4  pine  posts,  delivered,  $32 .  159  33 

St.  Nicolas,  Repairing  Wharf:  labour .  13  06 

St.  Omer,  Repairing  Wharf:  deals,  $71.83;  labour,  $64.26;  spikes,  $3.80 .  139  89 

St.  Ours,  shed  on  Wharf  ($2,000) — 

Papillon  &  Gouin:  shed  and  waiting  room  complete .  2,000  00 

St.  Ours  Wharf  ($532.62) — • 

Foreman,  Chas.  Papillon:  Nov.  4-30,  19  d .  57  00 

Richard,  J.  M.,  St.  Denis,  legaL  services .  39  60 

St.  Laurent,  M.  J.:  16  toise  stone,  $192;  sundry,  $65.41 .  257  41 

Labour,  $144;  cement,  $11.20;  sundry,  $23.41 .  178  61 

St.  Pierre  les  Beequets,  Repairs  to  Wharf  ($927.32) — 

Conductor,  Eleusippe  Dion,  Aug.  4-Sept.  12,  33  d.  at  $3 .  99  00 

Carpenters,  28  d.  at  $2.50;  labourers,  156  d.  at  $1.75 .  343  03 

Carters,  1  d.  at  $2.75,  62  at  $2.50;  L.  Lavigne,  short  paid,  $1.25 . 156  50 

Dion,  J.  E.,  stone,  $30,  nails,  $12,  tools,  etc.,  $31.30;  Dubuc,  D.,  'umber,  10,530  ft.  at 

$15.50 . 236  51 

Small  payments:  stone,  $35;  timber,  $24;  iron  work,  $5.. . .  64  00 

Advertising . . .  28  28 

St.  Roch  des  Aulnaies,  Wharf  Repairs  and  Improvements  ($1,494.68) — 

Conductor,  J.  C.  Pelletier,  July  9-Sept.  6,  51  §  d.  at  $3 .  154  50 

Carpenter,  49  d.  at  $2;  labourers,  252  d.  at  $1.50;  carters,  79  d.  at  $2 .  634  00 

Blanchette,  J.  D.:  spruce  deals,  2,700  ft.  at  $15.50,  10,125  at  $16.10,  243  at  $16.50 .  208  87 

Fortin,  A.  D.:  cement,  230  sacks  at  60c.,  340  at  65c.,  2  brl.  at  $4;  iron,  $16.88;  nails,  etc., 

$44.16 .  428  04 

Jean,  W.,  labour,  $4.20;  Pelletier,  N.,  carting,  $25,  timber,  $19.47,  right  of  way,  $15.60, 

sand,  $5 . 69  27 

St.  Romuald,  Removal  of  Boulders  ($1,498.95) — 

Gravel,  A.,  Lumber  Co. — 

Paylists,  June  23-July  24:  conductor,  J.  A.  Cantin,  20  d.  at  $3:  labourers,  421-1  d.  at 

$2.50;  carters,  16  d.  at  $3.50,  2  trips  at  $2;  less  fractions,  90c .  1,171  85 

Explosives,  $43.80;  cartage,  $3.30;  boat  hire,  40  trips  at  $7 .  327  10 

St.  Simeon,  Slip  ($469.89) — 

Gignac,  J.  H.:  1,854  ft.  fir,  $125.64  ;  2,799  ft.  spruce,  $55.98;  freight,  $25;  sundry,  $25.82 _  232  44 

Masson,  A.  D.:  980  lb.  bolts,  etc.,  $78.40;  sundry,  $49.23 .  127  63 

Labour,  $84.40;  smithwork,  $10.90;  sundry,  $14.52 .  109  82 

St.  Timothee  Wharf:  A.  Julien:  repairs . ' .  50  00 

St.  Valier,  Extension  of  Wharf  ($196.76) — 

Advertising,  $145.05;  King’s  Printer,  $51.71 .  196  76 

St.  Valier,  Repairs  to  Wharf  ($2,192.48) — 

Duchesneau,  Alex.:  repairing  wharf:  cross  ties  and  longitudinals,  1,990  1.  ft.  at  16c.; 
face  timber,  etc.,  16,500  ft.  at  $20;  flooring,  etc.,  19,807  ft.  at  $18;  iron,  4,052  lb.  at 
3c.;  sundry,  $243.50;  labour,  65  <1.  at  $2.50,  ,325  at  $2;  overpaid,  $10 .  2, 192  48 

St.  Yictoire  Wharf  ($6,165.64) — 

Papillon  <fc  Gouin:  contract  complete,  $6,996;  less  $1,080  paid  in  1912-13,  V — 273 .  5,916  00 

Inspector  of  work,  R.  Lariviere,  July  14-Oct.  15,  79  d.  at  $3. . .  237  00 

Advertising . '. .  12  64 
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Ste.  Zotique,  Repairing  Wharf  ($147.25) — 

Foreman,  $27;  carter,  $3;  carpenter,  $15;  labourers,  $21 .  00  00 

Doucet,  L.,  2,025  ft.  hemlock,  $48.60;  Pilon,  G.,  timber,  etc.,  $32.65 .  81  25 

Tadoussac,  Anse  a  l’Eau,  Repairs  to  Wharf  ($1,746.92) — 

Foreman,  Nap.  Rouleau,  May  15-25,  July  28-Sept.  17,  55  d.  at  $3 .  165  90 

Carpenters,  144*  d.  at  $2,  14  at  $1.75;  labourers,  20*  d.  at  $1.75,  62*  at  $1.50 .  442  82 

Bourgoing,  E.:  paint,  63*  gal.  at  $1.50,  12  at  $1.85;  nails,  16  kegs  at  $3.50;  sundry  hard¬ 
ware,  $27.55 .  201  00 

Cid,  Pierre:  deals,  31,754  ft.  at  $17.50,  1,150  at  $20,  2,751  at  $22;  round  timber,  180  1.  ft.  at 

10e.,  24  at  12c.,  117  at  20c.;  nails,  etc.,  $5.24 .  688  74 

Gravel,  Ii.,  smitjhwork . r .  24  35 

Mussens,  Ltd.:  4  ton  Reading  multiple  gear  chain  blocks,  2  at  $110;  freight,  $5.01 .  225  01 

Tadoussac,  Shed  on  Wharf  ($1,899.37) — 

Conductor,  J.  N.  Maher,  Aug.  1-Oct.  4,  55*  d.  at  $3 .  166  50 

First  carpenter,  R.  Therrien,  51*  d.  at  $2.50;  carpenters,  217  d.  at  $2 .  562  75 

Labourers,  62*  d.  at  $1.75,  46*  at  $1.50;  carter,  28-4  d.  at  $3 .  264  35 

Brisson,  N.,  spruce,  $5;  Gravel,  H.',  smith  work,  $12.94 .  17  94 

Cid,  Pierre:  spruce,  14,740  ft.  at  $17.50,  1,500  at  $22,  9,569  at  $25;  pine,  $9;  round  timber, 

375  1.  ft.,  at  10c.;  sundry,  $19.27. .  595  93 

Gingras,  A.:  shingles,  15  M.  at  $4.10;  window  frames,  etc.,  7  at  $3.25;  2  doors,  $14.50. .  98  75 

Maher,  R.:  spruce,  635  1.  ft.  at  10c.,  150  at  8c .  75  50 

Vaillancourt,  L.  A.:  paint,  32  gal.  at  $1.50;  nails,  7  kegs  at  $3.50;  sundry,  $45.15 .  117  65 

Tadoussac,  in  full  and  final  settlement  of  Nap.  Warren’s  claim  ($3,521.43) — 

Warren,  Nap.,  detailed  in  1912-13,  V — 273 .  3,521  43 

Three  Rivers  Harbour,  Deep  Water  Wharf  ($72,205.58) — 

Collins  &  Giroux  ($68,140) — 

Est.  18  to  Mar.  31,  1914  on  $142,900  contract  for  dock  and  icebreaker,  $135,016.94; 
extra  rip  rap  $300;  extension  to  cribwork,  175,814  cu.  ft.  at  14*c.;  less,  $36,290 
paid  in  1910-11,  V— 230,  $57,560  paid  in  1911-12,  Y— 240,  and  $35,050  paid  in  1912-13 

V — 273  ($47,350  less  $12,300  on  contract  for  filling) .  31, 910  00 

Est.  6  to  Mar.  31,  1914  on  contract  for  additional  filling,  $54,730;  less  $6,200  and  $12,300 

paid  in  1912-13,  Y— 273 . . .  36,230  00 

Inspectors  of  work:  Maurice  Arcand,  Apr.  1-15,  $50;  E.  Michelin,  May-Mar.  at  $100 .  1 , 150  00 

Bailey,  W.,  clerk,  Apr  .-Mar.  at  $75;  Buisson,  Dr.  E.,  rent,  Apr  .-Mar.  at  $25 .  1,200  00 

Bell  Telephone  Co.  ($99.85) — 

Exchange  service:  266,  Apr.  1913-June  1914,  $40;  601,  Apr. -Dec.,  1913,  Apr  .-June,  1914, 

$27;  77,  Apr.  1913-June  1914,  $31.25 .  98  25 

Long  distance  tolls .  1  60 

Blouin,  Jos.,  labourer,  25*  d.  at  $2.25;  Gelinas,  F.,  driving,  $446.75 .  504  12 

Bourgeois,  J.,  engineer  in  charge,  outlay  for  cleaning,  etc.,  1  yr .  79  55 

Duval,  E.,  assistant  engineer,  May-Mar.,  6  m.  at  $75,  5  at  $90 .  900  00 

Small  payments:  labour,  55  d.  at  $2.25;  hardware,  etc.,  $8.32 .  132  06 

Thurso  Wharf  ($2,382.17) — 

Purchase  price  of  old  wharf,  S.  Campbell .  1,070  00 

Belanger,  A.  &  Co.,  est.  1  to  Apr.  1,  1914  on  contract .  1,020  00 

Inspector  of  work,  E.  Lefebvre,  Mar.  23-31 .  24  00 

King’s  Printer,  $68.54;  advertising,  $152.28 .  220  82 

Legal  services,  J.  C.  Langlois,  Buckingham .  47  35 

Trois  Pistoles  Harbour,  Extension  to  South  Pier,  etc.  ($9,930.06) — 

Conductor,  Jos.  Leclerc,  May  5-Oct.  31,  152  d.  at  $3,  outlay,  $1.95  .  457  95 

Labourers,  125  d.  at  $2.50,  506*  at  $2,  1,401  at  $1.50,  97  at  $1.25 .  3,547  75 

Carters,  8)-  d.  at  $4,  7*  at  $2.50,  658*  at  $2;  hire  of  wagon  $3 .  1,372  75 

Deschenes,  J.  B.:  spruce,  1,235  1.  ft.  at  5c.,  248  at  23c.;  labour,  $11.25 .  130  04 

Deschenes  &  Fortin:  timber,  15,100  ft.  at  $18,  7,433  at  $16,  10,199  at  $15,  2,565  1.  ft.  at  16c., 

1,342  at  17c.,  268  at  20c.,  600  at  23c.;  iron,  4,091  lb.  at  4*c.;  nails,  21  kegs  at  $3.15; 

sundry,  $175.15 .  1,799  29 

Leclerc,  W.:  timber,  2,414  ft.  at  $25,  2,727  at  $19,  3,684  at  $16,  15,519  at  $15,  2,182  1.  ft.  at 

23c.,  442  at  20c.,  577  at  18c.,  7, 692  at  16c.,  1,235  at  6c.;  sundry,  $26.81 . . . . .  2,417  33 

Small  payments:  smithwork,  $48.81;  winch,  $45;  sawing,  $43.18;  explosives,  $37.90; 

timber,  $19.31;  sundry,  $10.75 .  204  95 

Trois  Pistoles,  Icebreaker,  Repairs  ($2,497.99) — 

Conductor,  Julien  Rioux,  June  23-Oct.  6,  82  d.  at  $3.. .  246  00 

Labourers,  144*  d.  at  $2,  75*  at  $1.75,  450*  at  $1.30 .  1,097  02 

Carters,  119*  d.  at  $2;  hire  of  canoe,  81  d.  at  25c.;  hire  of  cart,  42  d.  at  25c .  269  75 

Deschenes  &  Fortin:  deals,  2,734  ft.  at  $16,  627  1.  ft.  at  16c.,  129  at  18c.;  spikes,  26  kegs, 

$4.50;  hardware,  $21.66 .  305  98 

Leclerc,  W.:  spruce,  1,506  1.  ft.  at  16c.,  188  at  18c.;  deals,  20,296  ft.  at  $15 .  579  24 

Vale  Perkins:  F.  N.  Perkins:  gravel,  $12;  labour,  $10.50;  lumber,  etc.,  $2.50 .  25  00 

Valin  River  Wharf  ($1,194.78) — 

Purchase  price  of  site,  Tremblay  &  Gagnon .  25  00 

Massicotte  &  Tremblay,  iron,  3,000  lb.  at  5c . 150  00 

Tremblay  &  Gagnon,  spruce  deals,  12,060  ft.  at  $25 .  301  50 


Carried  forward 
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Brought  forward .  865,641  54 

Valin  River  Wharf — Concluded. 

Spruce,  2,250  1.  ft.  at  6c.,  1,141  at  Sc.,  4,120  at  10c.;  stone,  10  toise  at  $8.  Paid  as  follows: 

Lavoie,  J.,  $24;  Morrissette,  J.,  $187.50,  Ls.,  $295.50;  Savard,  J.,  $38;  Simard, 

H.,  $98.28;  Tremblay,  T..  $75 .  718  28 

V&lleyfield  Wharf,  Extension,  etc.,  ($2,475.31) — 

Conductor,  Philias  Dore,  July  7-Sept.  12,  Nov.  4-18,  Mar.  5-31,  89-2  d.  at  $5 .  446  00 

Carpenters,  37  d.  at  $3.50,  16- 7  at  $3.  27  at  $2.75;  painter,  5  d.  at  $3.50 .  271  35 

Labourers,  357-5  d.  at  $2,  14-5  at  $1.75;  carters.  2-3  at  $4  ,  68-45  at  $3,  7-9  at  $2.50 .  974  66 

Allard,  D.:  pine,  891  1.  ft.  at  5c.,  2,534  ft.  at  $45;  hemlock,  1,606  ft.  at  $30;  spruce,  etc., 

$56.05 .  262  82 

Belanger  &  Frere:  timber,  500  1.  ft.  at  30c. ,.620  at  22c .  286  40 

Poirier,  F.,  bolts,  etc.,  $60.53;  Robinault,  A.,  metallic  shingles,  etc.,  $71 .  131  53 

Small  payments:  hire  of  stone  crusher,  $35.75;  hardware,  $32.89;  slabs,  $24;  sundry, 

$9.91 .  102  55 

Varennes,  Soundings:  carters,  $17.50;  labourers,  $34 .  51  50 

Vaudreuil,  A.  Valois:  carting,  etc .  9  40 

Vercheres,  Repairs  to  Wharf  ($1,641.67) — 

Conductor,  Nap.  Leclaire,  July  16-Sept.  26,  45  d.  at  $3.50 .  157  50 

Labourers,  164-2  d.  at  $2;  carter,  38|  d.  at  $3 .  443  90 

Collette,  L.  E.:  hemlock,  1,636  ft.  at  $23;  spruce,  $24.65 .  62  28 

Dupre,  Mme  C.,  hardware,  $8.15;  Menard,  Ph.,  smithwork,  $5.95 .  14  10 

Stone,  96-39  toise  at  $10.  Paid  as  follows:  Jos.  Bachand,  $50.97;  Elz  Beauregard,  $68.75, 

H.  Beauregard,  $110;  Alp.  Dalpe,  $102.82;  A.  Guyon,  $82.96;  A.  Lamontagne,  $85; 

E.  Monestesse,  $58.09;  J.  Renaud,  $95.32;  A.  Tetrault,  $79.98;  small  payments,  $230  963  89 

Verdun  Wharf  ($2,623.44)— 

Conductor,  N.  Paul,  June  23-Aug.  23,  54  d.  at  $3 .  162  00 

Labourers,  627  d.  at  $2.50;  carters,  84  d.  at  $3.50 . 1 .  1, 861  50 

Lifting  stone  from  channel:  foreman,  M.  Guerin,  5  d.  at  $3;  outlay,  $5.52;  labourers, 

12^-  d.  at  $2.50;  boat  hire,  $6 .  57  77 

Roussin,  C.:  stone,  9  toise  at  $10;  pine,  3,984  ft.  at  $30,  125  pieces  12  x  12"  x  12"  at  $1.25; 

rent  of  2  scows  36  d.,  $144;  spikes,  $24;  sundry,  $8.40 .  542  17 

Victoria  Bay:  labour,  $266.90;  spruce,  $24.49;  sundry,  $14.73 .  306  12 

Ville  Marie:  plank,  $48;  labour,  $48;  nails,  etc.,  40c .  96  40 

Ville  Marie  Wharf  ($15,753.21)— 

Brewder,  R.:  est.  9  to  Apr.  1  on  $17,971.93  contract,  $16,205.70;  less  $1,545.70  drawback.  14,660  00 
Inspector  of  work,  H.  Lefebvre,  Apr.  2-Nov.  15,  Jan.-Mar.  at  $80,  $837.33,  outlay,  $3.25. . . .  840  58 

McGregor,  Jas.,  repairing  old  wharf .  109  00 

Small  payments:  lumber.  $41.51;  hardware,  etc.,  $10.18 .  51  69 

King’s  Printer,  $2.19;  advertising,  $89.75 .  91  94 

White  Head:  foreman,  $30;  labourers,  $70.63  .  100  63 

Yamachiche:  F.  Beauchemin:  building  fence .  40  00 

Yamaska  Lock,  Repairs,  etc.,  ($1,846.48) — 

Foreman,  Arthur  Cartier,  Sept.  15-Oct.  25,  35  d.  at  $3 .  105  00 

Labourers,  etc.,  35  d.  at  $2.65,  15^  at  $2.50,  35  at  $2.25,  69^  at  $2,  419  at  $1.75;  Jos.  Derasier, 

short  paid,  $2 .  1,080  55 

Cartier,  A.:  timber,  7,423a  ft.  at  $37.75;  sundry  timber,  etc.,  $37.85 .  318  17 

Cote,  Jos.,  timber,  7,362  ft.  at  $37.75;  Legare,  P.  T.,  6  wheel  barrows,  $37.50 .  315  42 

Small  payments:  hardware,  $14.58;  iron,  $6.76;  rent  of  scow,  $6 .  27  34 

Repairing  piledriver  ($449.89) — 

Boucher,  C.,  engineer,  24  d.  at  $3 .  72  00 

Montreal  Harbour  Commission,  repairs .  298  10 

Castings,  etc.,  $23.70;  hardware,  $46.09;  towing,  $10 .  79  79 

Tache,  A.  M.:  services,  Aug.  19-22,  voucher,  out .  25  00 

General  foremen,  etc.  (S14, 775. 14) — 

Albert,  Arthur,  diver:  June  17-July  19,  Aug.-Nov.,  132  d.  at  $5;  night  work,  $32;  outlay, 

$212.34;  overpaid,  $20 .  924  34 

Beique,  H.,  foreman:  Apr.-Feb.  at  $100;  outlay,  $447 .  1,547  00 

Carbonneau,  E.  J.  H.,  foreman:  Jan.,  Feb.,  1913,  Apr.-Feb.,  1914  at  $100;  outlay,  $173.40  1,473  40 

Couvier,  L.,  asst,  diver:  July  24-Aug.  9,  15  d.  at  $2;  outlay,  $23.80 .  53  80 

Forgues,  Chas.,  foreman:  Oct.  20-Mar.  31  at  $100;  outlay,  $17.13 .  555  36 

Gagne,  Edmond,  foreman:  Apr.-Feb.  at  $100;  outlay,  $58.85 .  1,158  85 

Jobin,  A.,  foreman:  Apr  .-Mar.  at  $100;  outlay,  $249.85 .  1,449  85 

Lavoie,  Achille,  foreman:  Apr. -Mar.  at  $100;  outlay,  $297.71 .  1,497  71 

Lavoie,  J.  Octave,  inspector  of  works:  Apr.,  Aug.-Oct.  at  $100,  Nov.,  Dec.,  at  $125; 

outlay,  $141.46 .  791  46 

LeBlanc,  Maurice,  foreman:  Apr.-Mar.  at  $100;  outlay,  $366.92 .  1,566  92 

Leger,  Geo.,  foreman  of  boring:  Apr.-Feb.  at  $100;  outlay,  $197.80 .  1,297  80 

McLeod,  Geo.,  foreman:  Apr.-May,  61  d.  at  $4;  outlay,  $97.90 .  341  90 

Rainds,  J.,  foreman:  May-Feb.  at  $83.33;  outlay,  $5.70 .  839  00 

W’arren,  Wm.,  foreman:  Feb.-Feb.  at  $90;  outlay,  $80 .  1,250  00 

Small  payments:  rent  of  telephone  (A.  Lavoie’s  house),  $15;  driving,  $6.50;  meals,  etc.,  $6.25  27  75 


Carried  forward .  906,554  01 
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Chicoutimi  Office  ($16,829.65) — 

District  engineer,  P.  E.  Amiot,  1  y . 

Assistants:  L.  P.  Amiot,  y.,  $1 , 200;  J.  A.  Couet,  y.,  SI ,  500;  J.  O.  Lachance,  y.,  $1 , 299.96; 

H.  A.  Martin,  y.,  $1,149.96;  T.  L.  Villeneuve,  y.,  $1,800 . 

Summer  Assistants  at  $75  per  m.:  L.  Delisle,  $285;  G.  A.  Giroux,  $285;  L.  Levesque, 

$800;  L.  P.  Vezina,  $285 . 

Travel  and  outlay:  L.  P.  Amiot,  $61.50;  P.  E.  Amiot,  $1,051.20;  J.  A.  Couet,  $515.68; 
J.  O.  Lachance,  $494.22;  H.  A.  Martin,  $124.63;  L.  P.  Vezina,  $16.05;  T.  L.  Ville¬ 
neuve,  $227.42 . 

Beaulieu.  A.,  counter,  $50;  Beaulieu,  W.,  cartage,  $155.35 . 

Body,  H.  A.,  freight,  $159.04;  Boudreault,  J.  H.,  hire  of  schooner,  $168 . 

Cimon,  S.,  trips  with  launch,  $105;  Fortin,  F.,  sundry,  $55.50 . 

Desbiens,  M.,  messenger,  13  m.  to  Feb.,  1914 . 

Holliday  Bros.:  2  fares,  Quebec  to  Natashquan,  return . 

National  Nav.  Co.:  fares,  2  at  $42,  one,  $30;  special,  $25 . 

Saguenay  Quebec  Tel.  Co.:  rent  of  telephone,  y.  to  Oct.  1,  1913,  $125;  tolls,  $44.74 . 

Savard,  L.  J.,  draughtsman,  Apr.-Feb.,  $825;  outlay,  $14.40 . 

Tremblay,  Jos.,  boat  frame,  $950;  Warren,  C.,  hire  of  launch,  $80 . 

Boat  hire,  $98;  bolts,  $52;  tent,  $21.10;  tripod,  $18;  sundry,  $128.98 . 

Isle  Verte  Office  ($9,482.97) — 

District  engineer,  J.  T.  Bertrand,  y . 

Assistants:  P.  E.  Cote,  June-Feb.,  $675;  L.  Hall,  y.,  $1,599.96;  J.  F.  Richard,  Apr.-Feb., 

$1,558.26 . 

Summer  assistant  at  $75  per  m.:  H.  Bertrand . 

Stenographers:  Miss  A.  Bertrand,  11  m.,  $595.76;  S.  Collin,  1  m.,  $50 . 

Travel  and  outlay:  J.  T.  Bertrand,  $978.56;  P.  E.  Cote,  $45.75;  L.  Hall,  $229.96;  J.  F. 

Richard,  $448.05,  overpaid,  $33.35 . 

Thornton  &  Truman:  1,500  ft.  sounding  chain,  reel,  floats,  etc . 

Boat  fares,  $139;  sundry,  $4.32 . 

Montmagny  Office  ($13,675  14) — 

Resident  engineer,  J.  A.  Tremblay,  y . 

Assistants:  A.  O.  Beauchemin,  Apr.  1-Mar.  12,  $1,802.92;  M.  Bender,  y.,  $1,500;  J. 
Breton,  May  21-Mar.  31,  $775;  G.  P.  Huguet,  Oct.-Dec.,  $349.98;  C.  F.  Leclerc, 
May  5-Mar.  31,  $905.88;  D.  Paquet,  y.,  $1,099.92;  J.  B.  Renault,  y.,  $1,099.92, 

arrears,  $41.65;  N.  G.  N.  Tremblay,  y.,  $1,200 . . 

Summer  assistants  at  $75  per  m.:  L.  P.  Blais,  $167.50;  J.  O.  Martineau,  $255 . 

Travel  and  outlay:  A.  O.  Beauchemin,  $216.40;  M.  Bender,  $235.75;  L.  P.  Blais,  $8.65; 
J.  Breton,  $7.10;  C.  F.  Leclerc,  $208.35;  D.  Paquet,  $148.20;  J.  B.  Renault,  $75.97; 

J.  A.  Tremblay,  $624.55 . 

Huguet,  G.  P.:  board  and  room,  Sept.  28-Dec.  28,  $135;  fares,  etc.,  $23.30 . 

Legare,  P.  T.:  5  chairs,  $26.85;  desk,  $24.75;  sundry,  $15.69 . 

Martineau,  G.  E.,  board  of  J.  O.  Martineau . 

McClure,  J.  A.:  repairing  instruments,  $70;  sundry,  $7.50 . 

Rent  of  telephone,  J.  A.  Tremblay’s  residence,  $35;  tolls,  $41.80;  sundry,  $52.51 . 

Montreal  Office  ($34,066.95) — 

District  engineer,  J.  L.  Michaud,  y.t  less  21  d.  in  Sept . 

•  Supervising  engineer,  A.  R.  Decary,  Nov  .-Mar . 

Assistants:  J.  A.  Adam,  June-Mar.,  $1,000;  J.  Arcliambault,  y.,  $1,299.96;  L.  Dansereau, 
y.,  $1,899.96;  A.  E.  Dubuc,  $2,499.96;  J.  T.  Girard,  y.,  $1,899.96;  Chas.  Grolean, 
y.,  $999.96;  A.  Grondin,  y.,  $1,299.96;  J.  Landry,  June-Aug.,  Oct.-Feb.,  $600;  J.  N. 
Levesque,  y.,  $1,699.92;  P.  Paradis,  y.,  $2,400;  J.  H.  Parent,  Apr.-Mar.  11,  $1,892.40; 

J.  L.  Preville,  y.,  $999.96;  E.  St.  Jorre,  y.,  $1,200 . . 

Summer  assistant  at  $75  per  m.:  L.  Bernardin,  $247.50;  J.  E.  Bonaventure,  $247.50; 
E.  Gagnon,  $247.50;  E.  Guay,  $247.50;  II.  Marquette,  $225;  D.  O’Shea,  $300;  P.  E. 

Poitras,  $247.50;  L.  Prendergast,  $250 . 

Stenographers:  C.  Dorion,  Nov.-Mar.,  $291.65;  Miss  T.  Duhaincl,  y.,  $499.92;  Miss 

L.  Ste.  Marie,  y.,  $750 . 

Clerks:  A.  B.  Abbott,  Apr.  15-Deb.  28,  $1,053.33,  outlay,  $11.25;  H.  Constant,  Apr.- 

Feb.,  $1,100,  outlay,  $298.91 . 

Travel  and  outlay:  J.  A.  Adam,  $95.05;  L.  Bernardin,  $5.40;  J.  L.  Dansereau,  $462.30; 
A.  E.  Dubuc,  $237.55;  E.  Gagnon,  $22.45;  A.  Grondin,  $146.30;  E.  Guay,  $13.15; 
J.  Landrv,  $57.83;  J.  N.  Levesque,  $528.23;  H.  Marquette,  $15.35;  J.  L.  Michaud, 
$136.91;  D.  W.  O’Shea,  $12.45;  P.  Paradis,  $495.36;  J.  H.  Parent,  $556.04;  P.  E. 

Poitras,  $11.65;  L.  Prendergast,  $104.45;  J.  L.  Preville,  $76.90;  R.  Savoie,  $5.05 - 

Advance  to  be  accounted  for,  J.  H.  Parent . 

Chevrier,  A.,  chainrnan,  334  d . 

Jean,  Jos.:  1,200  ft.  sounding  wire,  reel,  floats,  etc . 

Montreal  Blue  Print  Co.,  prints,  $90.88;  Ottawa  Car  Co.,  sprinkler,  $235 . 

Hire  of  yacht,  $28;  moving  cabinets,  $67.60;  telephone  tolls,  $62.55;  compass,  $16; 
sundry,  . . 


2,299  92 
6,949  92 
1,155  00 


2,490  70 
205  35 
327  04 
160  50 
650  00 
95  00 
139  00 
169  74 
839  40 

1,030  00 
318  08 

2,700  00 

3,833  22 
300  00 
645  76 

1,735  67 
125  00 
143  32 

2,425  00 


8,775  27 
422  50 


1,524  97 
158  30 
67  29 
95  00 
77  50 
129  31 

2,542  50 
1,166  65 


19,692  04 

2,012  50 
1,541  57 
2,463  49 


2,982  42 
150  00 
835  00 
100  00 
325  88 

25-1  90 


Carried  forward 
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Quebec  Office  (122,966.38) — 

District  enginers:  T.  Breen,  y.,  $2,700;  C.  Chapais,  y.,  less  26  d.  in  Feb.,  $1,937.50; 

A.  R.  Decary,  Apr -Oct.,  $1,633.31;  A.  Dupuis,  Mar.  $208.33 .  6,479  14 

Assistants:  L.  Brunet,  y.,  $1,299.96;  F.  du  B.  Gauvin,  y.,  $1,699.92;  C.  Lessard,  Aug., 

Oct. -Dec.,  S400;  H.  Ortiz,  Apr.-July,  $566.64;  J.  Pothier,  y.,  $1, 299.96;  J.  E.  Sirois, 
y.,  $1,800;  C.  A.  Veilleux,  June,  Aug. -Nov.,  $367.50;  H.  Warren,  June,  Aug.-Mar., 

$752.49 .  8,186  47 

Summer  assistants  at  $75  per  m.:  I’.  E.  Bourbonnais,  $290;  H.  Cimon,  $67.50;  E.  Lavigne, 

$182.50;  R.  Rinfret,  $290;  L.  Verge,  $167.50 .  997  50 

Stenographers:  Miss  C.  Blais,  June,  Aug.,  Oct.-Mar.,  $416.68;  Miss  C.  Dorion,  Apr.-Oct., 

$408.31;  Miss  C.  V.  Frechette,  y.,  less  part  Feb.  and  Mar.,  $642.57 .  1,467  56 

Travel  and  outlay:  R.  Adam,  $5.05;  P.  E.  Bourbonnais,  $111.60;  T.  Breen,  $188.66; 

L.  Brunet,  $381.72;  C.  Chapais,  $578.05;  H.  Cimon,  $2.85;  A.  R.  Decary,  $2,231.75; 

C.  Dorion,  $59.20;  C.  Forgues,  $15.50;  F.  duB.  Gauvin,  $23.14;  E.  Lavigne,  $16.50; 

C.  Lessard,  $115.70;  J.  Pothier,  $35.80;  R.  Rinfret,  $76.81;  J.  E.  Sirois,  $342.05; 

C.  A.  Veilleux,  $37.35;  L.  Verge,  $25.65;  H.  Warren,  $226.74 .  4,474  12 

Bell  Telephone  Co.,  tolls,  $284.71;  Clement  &  Clement,  repairs,  $53.55 .  338  26 

Chantier  Maritime  de  St.  Laurent:  painting  and  caulking  scow,  $77;  cabin,  $150 .  227  00 

Coste,  P.  J.,  rug,  $70;  Fortin,  J.,  blue  prints,  etc.,  $67.65 .  137  65 

National  Nav.  Co.,  fares,  $85;  Office  Specialty  Co.,  cabinet,  etc.,  $57.60 .  142  60 

Pouliot,  A.,  inspector,  Sept.  18-Dec.  31 . 260  00 

Films,  paints,  etc.,  $98.71;  3  pr.  hip  boots,  $19.50;  sundry,  $137.87 .  256  08 

Rimouski  Office  ($9,758.26) — 

District  engineer,  J.  C.  Tache:  services  charged  to  Civil  Government. 

Assistants:  A.  Boulay,  June-Sept.  15',  Jan.  15-Mar.  18,  $420;  J.  L.  Fyfe,  y.,  $1,200;  J. 

J^egare,  y.,  $999.96;  J.  E.  Letendre,  June-Mar.,  $825;  G.  E.  Tach6,  Apr.-Mar.,  $1,095; 

H.  Taschereau,  July  9-Mar.  31,  $655;  L.  G.  Trudeau,  y.,  $1,200 .  6,394  96 

Summer  assistants  at  $75  per  m.:  J.  A.  Circe,  $245;  T.  Dery,  $225;  A.  Gagnon,  $275; 

J.  C.  Legendre,  $247.50;  R.  Lelievre,  $257.50;  S.  Roy,  $187.50 .  1,437  50 

Messenger,  A.  Banville,  Apr.-Mar.,  1914....- .  140  00 

Travel  and  outlay:  A.  Boulay,  $33.40;  J.  A.  Circe,  $36.95;  T.  Dery,  $34.15;  J.  L.  Fyfe, 

$140.71;  A.  Gagnon,  $30. 75;  J.  C.  Legare,  $40.80;  J.  C.  Legendre,  $25.40;  R.  Lelievre, 

$36.45;  J.  E.  Letendre,  $27.15;  S.  Roy,  $24.10;  G.  E.  TachS,  $62.63;  J.  C.  TachS, 

$513.71;  H.  Taschereau,  $13.35;  L.  G.  Trudeau,  $93.28 .  1,112  83 

Credit  Municipal  Canadien:  electric  light,  yr.  to  Sept.  1,  1913 .  55  90 

Landry,  F.f  board,  $104.65,  livery,  S4;  Lavoie,  L.  P.,  livery,  $159.25 . .  267  90 

Mussens,  Ltd.:  diving  dress,  $54;  shoes,  gloves,  etc.,  $48.75;  repairing  telephone,  $10.50  113  25 

Vallee,  L.  O.:  photographs,  $46.80;  films,  etc.,  $4.70 .  51  50 

Auto  hire,  $15;  board,  $52.72;  sundry,  $116.70 .  184  42 

Sherbrooke  Office  ($11,565.96) — 

District  engineer,  A.  G.  Sabourin,  y .  2,100  00 

Assistants:  J.  A.  Adam,  Apr  .-May,  $200;  R.  de  Valter,  y.,  $999.96;  G.  T.  Dodge,  y., 

$1,299.96;  L.  O’C.  Mignault,  Apr.-Mar.,  $1,200;  P.  Trottier,  y.,  $1,200 .  4,899  92 

Summer  assistants:  O.  Bessette,  $220;  S.  T.  Doyle,  $272.50;  C.  Mignault,  $212.50;  P. 

Panneton,  $270 . . .  975  00 

Stenographer,  Miss  A.  Couture,  y .  649  92 

Travel  and  outlay:  J.  A.  Adam,  $259.28;  O.  Bessette,  $134;  R.  de  Valter,  $130.69;  G.  T. 

Dodge,  $380.59;  S.  T.  Doyle,  $32.45;  C.  Mignault,  $26.85;  L.  O’C.  Mignault,  $235.45; 

A.  G.  Sabourin,  $703.10;  P.  Trottier,  $952.81 . . .  2,855  22 

Bell  Telephone  Co.:  exchange,  office,  July-Sept.,  $10.50;  A.  G.  Sabourin’s  residence, 

July-Sept.,  $6.25;  tolls,  $51.84 .  68  59 

Blue  prints,  $7.31;  sundry  $10 .  17  31 

6t.  Johns  Office:  telephone  tolls .  3  15 

Three  Rivers  Office  ($15,355.28) — 

District  engineers:  F.  X.  T.  Berlinguet,  $2,700;  J.  Bourgeois,  $2,459.96 .  5,199  96 

Assistants:  C.  Arcand,  y.,  $1,200;  G.  C.  Bastien,  Oct.-Dec.,  $270;  B.  Grandmont, 

June,  Aug.-Jan.,  $315.26;  C.  H.  Jette,  May,  Oct.,  Nov.,  $300;  A.  H.  Marchand, 

May-Mar.,  less  Sept.,  $1,000;  L.  Morrissette,  Oct.-Nov.,  $104;  R.  Morrissette,  y., 

$1,299.96  .  4,48  9  22 

Summer  assistants:  L.  P.  Methe,  $225;  G.  Miquelon,  $225;  L.  Paradis,  $198.39;  R. 

Savoie,  $225 . .  873  39 

Paymaster,  E.  Bellefeuille,  $1,149.96;  stenographer,  Miss  A.  Olivier,  $699.96 .  1,849  92 

Tvpe writing:  H.  Berlinguet,  $121.60;  M.  Berlinguet,  $62.60;  Margaret  Berlinguet, 

$157.60 . : .  341  80 

Travel  and  outlay:  C.  Arcand,  $89.90;  G.  C.  Bastien,  $446.46;  F.  X.  Berlinguet,  $728.35; 

B.  Grandmont,  $224.40;  C.  H.  Jette,  $229.61;  A.  H.  Marchand,  $278.69;  L.  P. 

Methe,  $9.40;  G.  Miquelon,  $5.20;  L.  Morrissette,  $9.44;  R.  Morrissette,  $146.98; 

L.  Paradis,  $4.45;  R.  Savoie,  $25.15;  less,  $140  80,  charged  to  Batiscan  Wharf..  2,057  23 

Beland,  C.,  livery,  etc.,  $133.50;  Lafleur,  F.  X.,  board,  $319.50 .  453  00 

Board,  $34.50;  livery,  $36.26;  plans,  $10;  sundry,  $10 .  90  76 

Travel  of  Minister,  Hon.  Robert  Rogers . . .  200  00 


Carried  forward . 1,040,457  75 
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Brought  forward . 1, 040, 457  75 


Travel  of  Ottawa  officials:  G.  R.  Bartlie,  $56.95;  H.  Bance,  $42.14;  J.  Beaulieu,  $101.30; 

J.  B.  Bedard,  $35.20;  O.  Bourget,  $61.85;  J.  Bruchesi,  $81 .60;  J.  M.  Chalif our,  $293.25; 

J.  A.  Chasse,  $93.50;  G.  Dawson.  $12.15;  H.  M.  Davy,  $49.60;  T.  Dube,  $43.15;  P.  E. 

Gagnon,  $82.90;  A.  Gobeil,  $55.50;  C.  S.  A.  Mackay,  $1,203.78;  D.  A.  McLaughlin, 

$164.80;  J.  M.  Somerville,  $9.35;  A.  St.  Laurent,  $87.55;  J.  A.  Thivierge,  $214. io _  2,688  67 

Services  at  Ottawa:  G.  Bruchesi,  Aug.-Sept.,  $150;  J.  Beaulieu,  July,  $75 .  225  00 

Bell  Tel.  Co.,  tolls,  $3.70;  G.  N.  W.  Tel.  Co.,  messages,  25c .  3  ()5 

King’s  Printer,  $239.39;  Stationery  Office,  $6, 558.07 .  6,797  46 

Detailed  with  Dominion  Buildings  Maintenance . (Page  V — 190)  ’  120  25 


Total . 

Less — charged  as  follows — 

Grosse  Isle  Quarantine,  New  Building . 

Harbours  and  Rivers  Ontario . 

Chief  Engineer’s  Staff . 

Surveys  and  Inspections . 

Harbours  and  Rivers,  Maintenance,  St.  Laurent . 

Harbours  and  Rivers,  Maintenance,  Yamaska  Lock 
Refund,  sale  of  staging  timber,  from  Angers  Wharf. 


1,050,293  08 


(Page  V —  40)  60  00 

(Page  Y— 274)  35  00 

(Page  V— 000)  83,084  72 
(Page  V— 000)  38,839  14 
(Page  V— 000)  500  38 

(Page  V— 000)  1,076  72 

.  20  00 

-  123,615  96 


Total,  as  on  page  V — 227 


926,677  12 


Harbours  and  Rivers:  Ontario:  Summary  of  Expenditure. 


Ancona:  Wharf. . . 

Armitage  Landing:  Wharf . . 

Barry’s  Bay:  Wharf  improvements  and  repairs . 

Bayfield:  Repairs  to  piers . 

Beaumaris:  Construction  of  wharf  and  warehouse . 

Beaverton:  Harbour  improvements . 

Belle  Ewart:  Wharf . < . 

Belleville:  Harbour  improvements . 

Big  Bay:  Repairs  to  wharf . 

Big  Bay  Point:  Wharf . 

Black  River:  Clearing  obstructions  and  repairing  dam.. 

Blind  River:  Repairs  to  dock . v . 

Bobcaygeon:  Wharf . 

Bowman ville:  Pier  repairs . 

Bracebridge:  Wharf  extension  and  warehouse . 

Brighton:  Wharf  extension  and  repairs . 

Brockville:  Wharf  improvements . . . 

Bronte:  Wharf  repairs  and  shore  protection . 

Bruce  Mines:  Repairs  to  wharf . 

Burlington  Channel:  Renewal  of  west  part  of  south  pier. 

Burlington:  Revetment  wall,  etc . 

Cache  Bay:  Wharf  on  Lake  Nipissing . 

Callender:  Wharf  extension . 

Caesarea:  Wharf . 

Campbell’s  Bay:  Wharf . . . •. 

Cobourg:  Reconstruction  of  centre  pier . 

Cobourg:  Repairs  to  east  pier  and  breakwater  extension 

Colborne:  Repairs  to  wharf . 

Collingwood:  Harbour  improvements . 

Dawson  Point:  Addition  to  wharf . 

Dyer’s  Bay:  Extension- to  wharf . 

Fighting  Island:  Improvements  of  channel . ». . 

Fitzroy  Harbour:  Wharf . 

Gananoque:  Wharf . 

Goderich:  Harbour  improvements . 

Gravenhurst:  Warehouse . 

Haileybury:  Harbour  improvements . 

Hamilton:'  Harbour  improvements . 

Harbours  and  Rivers  Generally . 

Head  River:  Improvements . 

Helen’s  Bay:  Wharf . 

Huntsville:  Wharf  improvements . 

Kempenfeldt  Bay:  Wharf . 

Kenora:  Wharf . 

Kensington:  Wharf . 


Carried  forward 


3,241  57 
71  69 
3,050  89 
2,001  06 
10,793  81 
13,482  45 
7,728  47 
43,305  07 
3,875  60 

7.885  16 
1 , 042  03 

484  18 
1,441  09 
1,843  28 
3,422  05 
250  41 
13,022  06 
3,822  76 
596  15 
1,821  18 
1,788  90 
1,451  10 
3,900  99 
2,862  18 
3.958  84 
309  64 
45.361  86 
802  87 
10,384  81 
1 . 647  17 

4.885  01 
40  00 

160  39 
420  78 
197,827  81 
1,208  33 
s, 778  97 
69,813  72 
59,717  74 
1 , 699  97 
4,133  34 
1,128  76 
5,412  59 
8,372  10 
495  78 
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Harbours  and  Rivers:  Ontario:  Summary  of  Expenditure — Continued.  $  cts. 


Brought  forward .  559,741  01 

Kincardine:  Breakwater .  622  40 

Kincardine:  Repairs  to  piers .  6,424  94 

Kingston:  Harbour  improvements .  55,091  91 

Kingsville:  Repairs  to  piers .  2,276  74 

Lake  Nipissing:  Improvement  of  channel,  etQ .  1,410  19 

Lake  Timiskaming,  Lorraine:  Wharf . ' .  4,014  30 

Lansdowne  Wharf:  Extension  and  improvements .  4,177  88 

Leamington:  Wharf  repairs — , .  1,403  47 

Lion’s  Head:  Wharf  improvements . . .  4,420  00 

Little  Castor  River:  Improvements . . . . . . . .  5, 1 10  86 

Long  Lake  and  Driftwood  Creek:  Improvement  to  navigation .  3,941  75 

Madawaska  River:  Deepening  channel .  3,353  95 

Martin’s  Island:  Bank  protection .  978  50 

Meaford:  Closing  eastern  entrance  and  removing  “L” .  16,429  85 

Meaford:  Extension  and  repairs  to  revetment-wall .  686  33 

Monetvillc:  Wharf .  1,554  85 

Montreal  River:  Improvement  above  Latchford .  44,971  82 

Montreal  River,  Improvement  above  Latchford:  In  full  and  final  settlement  of  claim  of 

Lowery  &  Goring,  with  interest  at  5  p.c . .  25,256  66 

Montreal  River:  Removal  of  boulders  in  Flat  Rapids .  1,793  17 

Nation  River:  Improvements .  15  50 

Newcastle:  Repairs  to  eastern  piers .  288  73 

New  Li sk card:  Harbour  improvements . 18,539  18 

North  Bay:  Breakwater  and  repairs  to  wharf .  5,304  81 

Orillia:  Wharf . .  7,638  05 

Oshawa:  Harbour  improvements . 72  16 

Owen  Sound:  Harbour  improvements  and  repairs . 41,620  68 

Parry  Sound:  Wharf .  48,384  00 

•  Pelee  Island:  Repairs  to  docks .  3,626  24 

Peterborough:  Pavilion  on  wharf . . . . .  2,682  94 

Peterborough:  To  pay  G.  W.  Hatton  balance  of  interest  on  purchase  price  of  wharf  property. .  250  95 

Picnic  Islands:  Improvement  of  channel .  89,788  55 

Porcupine:  Wharf  repairs . . .  1,123  67 

Port  Bruce:  Extension  of  west  pier .  6, 190  10 

PortBurwell:  Harbour  improvements .  54,728  04 

Port  Colborne:  Repairs  to  east  breakwater .  204  60 

Port  Credit:  Purchase  of  property  for  harbour .  30,344  20. 

Port  Elgin:  Groyne  and  repairs  to  breakwater .  2,000  00 

Port  Findlay:  Wharf  improvements .  899  93 

Port  Hope:  Harbour  improvements .  573  07 

Port  Hope:  Wharf  repairs .  4,000  69 

Port  Stanley:  Harbour  improvements . 74,393  96 

Providence  Bay:  Extension  of  wharf  and  construction  of  warehouse .  12,372  13 

Quarry  Bay:  Wharf . 4,201  52 

Rainy  River:  Improvements .  17,770  28 

Rainy  River:  Survey  and  maintenance  of  gauges . .  . . .  15,806  26 

Rainy  River:  Wharf .  3,455  83 

Richard’s  Landing:  Wharf  and  warehouse. . .  358  35 

River  St.  Lawrence:  Improvement  of  Canadian  Channel,  etc .  36,254  89 

River  Thames:  Removal  of  obstructions,  etc .  3,292  93 

Rondeau  Harbour:  Repairs  to  piers .  2,101  30 

Rosseau:  Wharf  extension .  1,499  33 

Sand  Point:  Wharf  repairs  and  improvements .  1,716  99 

Sarnia:  Shelter  booms . 52  50 

Saugeen  River:  Repairs  to  landing  piers .  1,100  00 

Sault  Ste.  Marie:  Harbour  improvements .  150,123  16 

Sault  Ste.  Marie  Wharf:  Repairs  and  improvements . 31,574  29 

Seagull:  Wharf  extension . ». .  196  08 

Severn  River,  at  Washago:  Dams,  etc . . . . . : .  183  83 

Silver  Centre:  Wharf  improvements . ' . ; .  2,574  68 

Southampton:  Repairs  to  Chantry  Island  Breakwater . * .  4,899  71 

South  Lancaster:  Wharf  repairs . 1,582  78 

Stokes  Bay:  Wharf  repairs . 1,336  28 

St.  Joseph  Island:  Warehouses  on  w’harves .  3,734  72 

Telegraph  and  Nigger  Islands:  Dredging .  49,933  96 

Thessalon:  Wharf  repairs .  993  60 

Thornbury  :  Harbour  improvements . 3,198  46 

Toronto:  Overtow  account  of  Weddell  &  Co.,  in  connection  with  the  new  entrance  channel  to 

harbour .  22,960  56 

Trenton:  Harbour  improvements .  69,222  77 

Trent  Bridge:  Wharf .  2,355  77 


Carried  forward 


1,581,850  19 
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Harbours  and  Rivers:  Ontario:  Summary  of  Expenditure— Concluded.  $  cts. 

Brought  forward . 1,581,850  19 

Vail’s  Point:  Wharf .  210  42 

Victoria  Harbour:  Wharf .  9,587  53 

Wellington:  Wharf  and  harbour  improvements .  692  51 

Wendover:  Wharf  improvements . 627  26 

Whitby:  Harbour  improvements .  24,018  01 

Whitby:  Interest  to  be  paid  Whitby  Harbour  Co.,  on  purchase  price  of  harbour .  390  00 

Windermere:  Wharf .  2,904  28 

Windsor:  Landing  dock  and  improvements .  52  348  33 

-n 


Total,  carried  to  page  V — 2 . 1,672,628  53 


Harbours  and  Rivers:  Ontario. 

Ancona  Wharf  ($3,241  57) — 

Foreman,  A.  E.  Kennedy:  services,  58  d.,  $232;  outlay,  $24.55 .  256  55 

Carpenters,  labourers,  etc .  1,379  50 

Bottum,  A.  E.:  508  bags  cement,  $266.70;  hardware,  $70.21;  less  bags  returned,  $60.72. .  276  19 

Broad,  E.  J.,  groceries,  $92.27;  Wood,  E.,  smithwork,  $111  05 .  203  32 

Carew  Lumber  Co.:  26,163  ft.  lumber,  $795  04;  use  of  scow,  $60;  sundry,  $61 .  916  04 

Cartage,  $14.50;  gravel,  $22.50;  stone,  $33;  lumber,  $29.80;  towage,  $26;  sundry,  $84. 17..  209  97 

Armitage  Landing  Wharf  ($71 .69) — 

Advertising,  $44.80;  King’s  Printer,  $26.89 .  71  69 

Amprior,  Wharf  Repairs  ($192  57) — 

Labour,  $97.75;  lumber,  $43.92;  sundry,  $50.90 .  192  57 

Atherley,  Repairing  Wharf  ($200) — 

Labour,  $189.25;  use  of  launch,  $10;  plank,  75c . * .  200  00 

Barrie  Wharf  Repairs  ($98) — 

Labour,  $40.25;  lumber,  $52\ 50;  sundry,  $5.25 .  98  00 

Barry’s  Bay  Wharf  ($3,050.89)— 

Foreman,  S.  E.  Smith:  services,  2-19  m.  to  Sept .  219  35 

Carpenters,  carters,  labourers,  etc . .  1,498  03 

Armstrong,  F.  G.:  19,204  ft.  plank,  $370.60;  sawing  and  towing  plank,  $279.09;  sawing 

timber,  $20 . . .  669  69 

Bleskie,  J.,  119  ties,  $178.50;  Prince,  J.,  spikes,  $74.25 . ' .  252  75 

Heney,  J.  &  Son,  48-5  tons  coal . ". .  286  15 

Foundry  work,  $36.58;  lumber,  $15;  hardware,  $73.34 .  124  92 

Bayfield,  Repairs  to  Piers  ($2,001 .06) — 

Foreman,  S.  Moore:  services,  70  d.,  $210;  outlay,  $1.08 . ' .  211  08 

Carpenters,  labourers,  etc .  772  39 

Jowett,  W.  R.,  17,884  ft.  birch,  $357.68;  Meiner,  E.  F.,  hardware,  $53.68 .  411  36 

Mustard,  W.  A.:  hemlock  and  beech,  25,710  ft .  554  93 

Smithwork,  $10.20;  spikes,  $35. 55;  sundry,  $5.55 . ....  51  30 

Beaumaris,  Wharf  and  Warehouse  ($10,793.81) — 

Construction  of  wharf,  Union  Construction  Co.:  contract  complete,  $23,994;  extra  work, 

8  steel  beams,  $400;  caps  on  20  bents,  $300;  boat  landing,  $200;  less  previous  payments, 

1912-13,  V— 282,  $3,330  and  $13,520 .  8,044  00 

Inspection,  H.  E.  Prowse:  May-Mar.,  174  d.,  $522;  outlay,  $57.88 .  579  88 

Foreman,  457^  h.,  $183;  carpenters,  etc.,  $421 .30 .  604  30 

Ecclestone,  G.  W.,  hardware,  $130;  Leckie,  Ltd.,  chain,  etc.,  $63.43 .  193  43 

Ecclestone  &  Bates:  putting  up  eave  trough  and  covering  deck .  63  64 

Gravenhurst  Hardware  Co.:  iron,  $209.85;  sundry,  $18.38 .  228  23 

Muskoka  Foundry  Co.,  foundry  work,  etc .  92  31 

Shier  Lumber  Co.:  lumber,  $521  59;  doors,  sashes,  etc.,  $116.50;  sundry,  $37.43 .  675  52 

Siche  Gas  Co.:  gas  machine,  $95;  6  lamps,  $60;  installing  lights,  etc.,  $68 .  223  00 

Two  days’  diving,  $20;  smithwork,  $15  45;  sundry,  $54.05 .  89  50 

Beaverton  Harbour  Improvement  ($13,482.45) — 

Construction  of  breakwater,  D.  Comoy:  on  account  $41,874  contract,  $14,730;  less  $2,370 

paid  in  1912-13,  V— 282 . , . 12,360  00 

Inspection,  J.  Duncan:  Apr.-Mar.,  212  d.,  $636;  outlay,  $14.40 .  650  40 

Cameron  &  Cameron:  erecting  and  painting  railing .  450  00 

Advertising .  22  05 

Belle  Ewart  Wharf  ($7,728.47) — 

Construction  of  stone  approach,  E.  V.  H.  White:  contract  complete,  $8,394;  less  $874  paid 

in  1914-15 .  7,520  00 

Inspection,  S.  Coulter,  Jan.  21-Feb.  28,  34  d .  162  00 

Advertising,  $85  SO;  King’s  Printer,  $20.67 .  !66  47 


Carried  forward .  40,860  51 
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Belleville  Harbour  Improvements  (§43,305.07) — 

Construction  of  wharf  and  dredging:  Randolph  Macdonald  Co.:  on  account .  41,100  00 

Inspection:  S.  Vandervoort,  Sept.-Mar.,  176  d.,  §704,  outlay,  $21;  W.  B.  Walker,  Aug. 

1-Dec.  10,  111  d.,  79  h.  overtime,  $356.70;  outlay,  $7.30 .  1,089  00 

Kerr,  A.  H.,  skiff,  $25;  R.  Macdonald  Co.,  removing  wreck,  $336 .  361  00 

Advertising,  $719.12;  King's  Printer,  $35.95 .  755  07 

Big  Bay,  Repairs  to  Wharf  ($3,875  60) — 

Construction  of  crib  approach:  J.  O.  Roddick,  contract  complete,  $5,448.40;  less  $1,880 

paid  in  1912-13,  V— 283 .  3,568  40 

Inspection,  H.  B.  Dove:  Apr.-June,  Sept.,  75  d.,  $262.50;  outlay,  $44.70 .  307  20 

Big  Bay  Point  Wharf  (S7,885. 16) — 

Construction  of  Wharf  and  Approach:  H.  Hickey:  contract  complete,  $7,500;  extra  for 

comer  plates,  $85 .  7,585  00 

Inspection,  W.  J.  Leonard:  May-Nov.,  99  d.,  $297;  outlay,  $3.16 .  300  16 

Black  River,  Clearing  obstructions  and  Repairing  Dam  ($1,042.03) — 

Foreman,  H.  McAulay:  64  d.,  $192;  outlay,  $27.25 .  219  25 

Labourers,  219  d.,  $438;  teaming,  $207;  care  of  dams,  year,  $100 .  745  00 

Hardware,  $39.81;  boat  rent,  $12.75;  sundry,  $25.22 .  77  78 

Blind  River,  Repairing  Dock  ($484.18) — 

Foreman,  T.  Christilan:  services,  44  d.,  $132;  outlay,  $4.80 .  136  80 

Brathwaite,  F.  Y.  W.:  b.  oil,  59?  gal.,  $53.55;  428  gal.  paint,  $87.55;  sundry,  $11.70 .  152  80 

Hemlock,  2,084  ft.,  $41.68;  labour,  $117.50;  sundry,  $35.40 .  194  58 

Blind  River  Survey  ($235.80) — 

Labour,  $168.75;  rent  of  boat,  $25;  sundry,  $42.05 .  235  80 

Bobcaygeon  Wharf  ($1,441.09) — 

Foreman,  A.  E.  Kennedy:  15  d.,  $60;  outlay,  $5.25 .  65  25 

Carpenters,  carters,  labourers,  etc .  559  75 

Carew  Lumber  Co.:  20,455  ft.  pine .  675  01 

Hardware,  $34.62;  lumber,  $30.85;  smithwork,  etc.,  $75.61 .  141  08 

Brcckville,  Repairs  to  Pier  ($1,843 .28) — 

Foreman,  A.  Pennington:  services,  $85;  outlay,  50c .  85  50 

Henderson  Bros.,  2,000  ft.  plank,  $64;  Ridge  Bros.,  hardware,  $57.08 .  121  08 

McClellan  &  Co.:  6,904  ft.  hemlock;  1,224  ft.  pine .  230  72 

Russell,  J.  E.:  towing  scow,  $225;  repairing  plant,  $35.20 .  260  20 

Weddell  &  Co.:  450  cu.  yd.  stone,  $450;  tug  and  scow,  waiting,  55  h.,  $165 . 615  00 

Labour,  $373.75;  coal,  $19.88;  horse  hire,  $22.50;  cartage,  $15;  sundry,  $57.84 .  488  97 

King’s  Printer .  4181 

Bracebridge  Wharf  Extension,  etc.  ($3,422.05) — 

Construction  of  warehouse  and  extension  to  wharf:  J.  O.  Roddick:  contract  complete, 

$6,867.40;  less  S3;,717.40  paid  in  1914-15 .  3, 150  00 

Inspection,  W.  Lowe,  services,  Feb. -Mar.,  34  d .  102  00 

Advertising,  $136.10;  King’s  Printer,  $33.95 .  170  05 

Brighton  Wharf  Extension  ($250.41) — 

Hardware,  $3.60;  lumber,  $63.25;  printing,  $40.23 . ; .  107  08 

Detailed  with  Dredge  Vessels  Ontario  and  Quebec . (Page  V — . . .)  143  33 

Brockville  Harbour  ($50) —  • 

Steel,  409  lb.,  $30.68;  sundry,  $19.32 .  50  00 

Brockville  Wharf  Improvements  ($13,022.06) — 

Construction  of  tunnel  dock:  McCool  &  Moffatt:  contract  complete:  cement  grout, 

1,429  cu.  yd.  at  15c;  piles,  4,893  1.  ft.  at  30c.;  iron,  chain,  etc.,  $735.52;  dredging, 

2,722  cu.  yd.  at  $1.50;  stone  embankment,  75  cu.  yd.,  $112.50;  timber,  196,613  ft.  „ 

at  $45;  waling,  304  1.  ft. ,  $60.80;  cutting  piles,  $5;  less  $6,180  paid  in  1912-13,  V — 283.  9,346  66 

Improvement  of  water  front:  W.  M.  Leacy:  on  account .  1,630  00 

Inspection,  G.  Steacy:  Apr.-Dec.,  253  d.,  $757;  outlay,  $72.40 .  829  40 

Caretaker,  II.  J.  Shannon,  14^  w.  to  Mar.  31 .  72  50 

Blacksmiths,  $150.50;  labourers,  $200.63 .  351  13 

Brockville  Lumber  Co.,  lumber,  $61.58;  Sherwood,  G.,  stone,  $126 .  187  58 

Dunham,  J.  S.:  unloading  boiler,  $34.15;  taking  soundings,  etc.,  $55.56 .  89  71 

Louch  &  Co.:  wiring  lights  on  water  front,  $118;  780  ft.  cable,  $78;  410  ft.  conduit,  $61.50; 

sundry,  $21.50 .  279  00 

McCool  &  Moffatt,  extra  work,  painting,  removing  walk,  etc .  47  34 

Labour,  $70;  board  of  men,  $31;  travel,  $18.02;  sundry,  $55.92 .  174  94 

Advertising .  13  80 

Bronte  Wharf  Repairs,  etc.,  ($3,822.76) — 

Foreman,  W.  Sargant:  services,  98^  d .  394  00 

Carpenters,  carters,  labourers,  etc .  939  65 

Johnson,  W.  T.,  smithwork,  $124.20;  Picard,  A.  E.,  hardware,  $50.63 .  174  83 

Russell,  J.  E.:  putting  on  waling  and  driving  sheet  piling .  390  00 

Lumber,  51,701  ft.,  $1,919.28;  sawing,  $5.  Paid  as  follows:  Davis  &  Doty,  $1,830.91; 

sundry,  $93.37 .  1,924  28 
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Bruce  Mines,  Repairs  to  Wharf  ($596.15) — 

Foreman,  G.  Guyer:  27  d.,  $94.50;  outlay,  $1.43 . 

Carpenters,  carters  and  labourers . . 

Hemlock,  15,200  ft.,  $304;  birch,  288  ft.,  $7.20 . 

Drift  bolts,  130,  $22.95;  hardware,  $44.32 . 

Bruce  Mines  Survey  ($245) — ■ 

Labour,  98  days . 

Burleigh  Falls  ($183.11) — 

Darcy,  H.  W.:  storehouse  and  waiting  room . 

Lumber,  $49.61;  repairs,  $33.87;  hardware,  etc.,  $24.63 . 

.Burlington  Channel,  Renewal  of  West  Part  of  South  Pier  ($1,821.18) — 

Improvements  to  tender’s  house:  Ritchie  &  Fletcher:  contract  complete . 

Ford,  J.:  cement  walk,  2,724*  sq.  ft.,  $245.24;  sundry,  $36.54 . 

Ottawa  Contractors,  stone  around  head  of  breakwater . 

Rice  Lewis  &  Son,  hardware,  $9.27;  McSweeny,  A.,  gravel,  $65 . 

Advertising,  $262.60;  King’s  Printer,  $42.53 . 

Burlington  Revetment  Wall  ($1,788.90) — 

Inspection,  W.  WThite:  June-July,  51  d.,  $178.50;  outlay,  $2.35 . 

Labourers,  Sept.-Oct.,  76§  d . : . 

Daly,  J.:  labour,  18  d.,  $54;  outlay,  $15.60 . 

Rayner,  B.:  diver,  Sept.  15-Oct.  9,  22  d.,  $220;  outlay,  $23.95 . 

Rayner,  G.:  assistant,  22  d.,  $66;  outlay,  $23.95 . . 

Toronto  &  Hamilton  Electric  Co.:  new  positive  plates  on  storage  battery  of  bridge . 

Dynamite,  $9.63;  ladder,  $7.25;  sundry,  $16.44 . 

Advertising,  $303.10;  King’s  Printer,  $24.94 . 

Cache  Bay,  Wharf  on  Lake  Nipissing  ($1,451.10) — 

Foreman,  M.  A.  Brazeau:  34  d.,  $102;  outlay,  $84.53 . 

Carpenters,  labourers,  etc.,  $344.31;  outlay,  $40.08 . 

Cochrane  Hardware  Co.:  iron,  $56.12;  sundry,  $48.29 . 

Gordon  &  Co.:  26,344  ft.  lumber,  $647.25;  hardware,  $9.84 . 

Hardware,  $64.88;  800  lb.  nigger  heads,  $28;  500  lb.  spikes,  $15.50;  sundry,  $10.30 . 

Caesarea  Wharf  ($2,862. 18) — 

Foreman,  D.  Fallis:  July-Dee.,  86§  d.,  $346;  outlay,  $13.53 . 

Carpenters,  carters  and  labourers . 

Fallis,  E.  L.,  44  poles,  $74.80;  sundry,  $53.86 . 

Hocken  Lumber  Co.,  38,428  ft.  hemlock . 

Steel  Co.  of  Canada,  bolts,  washers,  etc . 

Gravel,  65  loads,  $7.80;  hardware,  $6.51 . . . 

Callendar  Wharf  Extension  ($3,900.99) — 

Construction:  D.  Darling:  contract  complete,  $6,500;  extra  material  in  cribs,  etc., 

$173.99;  less  $3,093.99  paid  in  1914-15 . 

Inspection,  J.  G.  Duncan,  Mar.,  1914,  14  d . 

Purchase  of  site,  Grand  Trunk  Ry.  Co . 

Advertising,  $120.25;  King’s  Printer,  $32.49 . 

Legal  services,  W.  L.  Haight,  Parry  Sound . 

Campbell’s  Bay  Wharf  ($3,958.84) — 

Foreman,  W7.  Robinson:  Feb.-Mar.,  50  d.,  $200;  outlay,  $39.80 . 

Carpenters,  labourers,  etc . 

Abrey,  M.  S.:  37,328  ft.  plank,  $746.58;  shingles,  $42 . 

Allyn  Bros.,  24,000  ft.  lumber,  $543;  George,  W.  E.,  lumber,  $115.96 . 

Bailey,  W.  C.,  960  ft.  piles,  $76.80,  teaming,  $28;  Bell,  C.,  piles,  $71.96 . 

Bracken,  W.,  piles,  $100;  Burn,  S.,  hauling  timber,  etc.,  $254.89 . 

Campbell,  J.:  600  1.  ft.  piles,  $42;  288  1.  ft.  timber,  $18.72 . 

Jackson  &  Co.,  hardware,  $59.78;  Purvis,  J.,  cartage,  $89.15 . 

Mountary,  J.,  piles,  $55.86;  Mussens  Ltd.,  hardware,  $143.57 . 

Soo  Hardware  Co.:  50  gal.  paint,  $120;  sundry,  $32 . 

Hardware,  $38.76;  piles,  $149.76;  sundry,  $56 . 

Cobourg,  Centre  Pier,  Reconstruction  ($309  64) — 

Advertising,  $267.52;  King’s  Printer,  $42.12 . 

Cobourg,  Repairing  East  Pier  and  Extending  Breakwater  ($45,361.86)— 

Foremen:  H.  A.  Croft,  y.,  $1,619,  outlay,  $67.89;  A.  C.  Jennings,  41 T  d.,  $205.50 . 

Clerk,  A.  D.  C'rozier:  Apr. -Dec.,  205.3  d.,  $513.25;  outlay,  $5.*. . 

Diver,  30  d.,  $240,  outlay,  $56;  assistant,  30  d.,  $75,  outlay,  $56 . 

Carpenters,  carters,  firemen,  labourers,  etc . 

Bell  Telephone  Co.:  exchange  service,  $23  05;  tolls,  $67 . 

Bolton,  J.,  smith  work,  $96.75;  Patterson,  G.,  cement,  $60 . 

Bulger,  J.:  73^  cd.  stone,  $367.25;  scowing  of  gravel,  $36 . 

Cann,  S.:  89  cds.  stone,  $445;  5  loads  earth,  $1.25 . 

Clarmont,  A.:  framing  410,050  ft.  timber,  $2,460  30;  sundry,  $19.50 . 

Crossen  Car  Co.:  35,096  lb.  spikes,  etc.,  $1,403.76;  nuts,  washers,  etc.,  $202.70 . 

Dennis,  O.:  52-4  cds.  stone,  $262.05;  scowing  gravel,  $102.10;  towing,  $20.15 . 


95  93 
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311  20 
67  27 
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75  00 
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281  78 
100  00 
74  27 
305  13 
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69  60 
243  95 
89  95 
632  80 
33  32 
328  04 
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384  39 
104  41 
657  09 
118  68 

359  53 
1,307  72 
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61  65 
14  31 
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26  25 

239  80 
934  25 
788  58 
658  96 
176  76 
354  89 
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199  43 
152  00 
244  52 

309  64 

1,892  39 
518  25 
427  00 
6,525  19 
90  05 
156  75 
403  25 
446  25 
2,479  80 
1,606  46 
384  30 
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Cobourg,  Repairing  East  Pier  and  Extending  Breakwater — Concluded. 

General  Const.  <fc  Dg.  Co.:  levelling  crib  seats,  42j  d.  at  $15;  lay  time,  $180;  towing, 

68  h.  at  $4. 50 .  1,123  50 

Henderson  Bros.:  42,752  ft.  lumber,  $1,387.72;  sundry,  $280  04 .  1,667  76 

Hocken  Lumber  Co.:  439,168  ft.  lumber,  $11,410.13;  450  spars,  $720 .  12,130  13 

Jex,  Martin  &  Co.:  861  brl.  cement,  $1,678.98;  1,036  loads  gravel,  $1,139.60;  18-75  cds. 

stone,  $93.75;  sundry,  $31.65 . . .  2,943  98 

Lavis,  F.,  light  tender,  Oct.  5-Jan.  31,  106  d .  53  00 

Macdonald,  R.  Co.:  services  of  plant,  Aug.  16-Sept.  12:  tug,  127  h.  at  $4,  115  at  $2,  one 

trip,  $80;  derrick,  106  h.  at  $5,  139  h.  at  $3 .  1,765  00 

Miller  &  Sons,  tug  and  derrick  lifting  blocks,  33  h .  330  00 

Morrison,  A.  S.:  2,180  lb.  bolts,  $98.10;  sundiy,  $15.60 .  113  70 

Newell,  Geo.,  fitting  derrick,  21  days .  57  75 

Platt,  W.  P.,  supplies,  $242.48;  Thor  Works,  foundry  work,  $140 .  382  48 

Plunkett,  Geo.:  45-8  tons  coal,  $281.97;  sundry,  $47.23 .  329  20 

Russell,  J.  E.:  dredging  crib  seats,  June  25-July  17,  992  h.  at  $12,  lay  time,  100§  h.  at  $6; 
towing,  29  h.  at  $6;  use  of  derrick,  88  d.,  $440;  use  of  mixer,  pump,  etc.,  86  d.  at  $3.50; 

use  of  tug,  $425;  use  of  scow,  $105;  sundry,  $37.10 .  3,279  10 

Thompson-Macdonald  Co.:  75  bags  cement,  $38.47;  75-12  cd.  stone,  $375.60;  sundry, 

$49.98 . . .  464  05 

Weddell  &  Co.:  rubble  stone,  2,250  cu.  yd.  at  $1;  repairing  scow,  $26;  83  d.  scow  hire, 

$415 .  2,691  00 

Hardware:  W.  L.  Allen,  $351.87;  A.  R.  Dundas,  $62.93;  Jas.  Gillard,  $145.09 .  559  89 

Stone,  438-37  tons,  $2,192.02:  F.  Bambridge,  $132.50;  A.  Black,  $225;  C.  K.  Bourne, 

$55;  J.  Chisholm,  $381.67;  W.  M.  May,  $63.75;  C.  Lavis,  $120;  J.  Ostrom,  $88.75;  W. 

Rowe,  $294.80;  G.  Thompson,  $245;  H.  Tiberin,  325.84;  sundry,  $259.71... . .  2,192  02 

Lighting  lamp,  June,  Sept.,  Oct.,  $22.75;  horse  hire,  $34;  rope,  $30.75;  repairing  boiler, 

$25.25;  sundry,  $211.56 .  324  31 

Advertising .  25  30 

Colborne,  Repairs  to  Wharf  ($802.87) — 

Foreman,  C.  W.  Chapin:  July-Aug.,  37  d.,  $111;  outlay,  $4.50 .  115  50 

Labourers,  95  d.,  $199.25;  hardware,  $25;  teaming,  $140 .  364  25 

Mutton,  W.  W.:  504  ft.  oak,  $20.16;  9,202  ft.  lumber,  $302.96 .  323  12 

Colchester  Improvements  ($350) — 

Foreman,  A.  Wright:  44  d.,  $132;  outlay,  $4 .  136  00 

Carters,  labourers,  etc.,  $189.18;  gravel,  etc.,  $24.82 .  214  00 

Collingwood  Repairs  ($37.39) — 

Boat  hire,  $9;  hardware,  $16.39;  sundry,  $12 .  37  39 

Collingwood  Harbour  Improvements  ($10,384.81) — 

Inspection  of  dredging,  R.  Hughes:  83  d.  and  80  h.  overtime,  $273;  outlay,  $5.48 .  278  48 

Repairing  breakwater,  May,  labour,  etc . . .  132  00 

W’atts  &  Sons,  boat,  $50;  Wilson  Bros.,  7,822  ft.  hemlock,  $195.55 .  245  55 

Spikes,  $13.20;  hardware,  $2.65 .  15  85 

King’s  Printer .  46  08 

Detailed  with  Contract  Dredging . .  (Page  V— 318)  9,660  85 

Dawson  Point,  Addition  to  Wharf  ($1,647.17) — 

Labour,  Oct.-Nov.,  Feb.-Mar .  1,386  00 

Hardware:  T.  Lawson,  $7.42;  Magladery  Bros.,  $91.37 .  98  79 

Lumber,  9,030  ft.:  J.  A.  Dion,  $91.12;  H.  Dunbar,  $71.26 .  162  38 

Dyer’s  Bay  Wharf  Extension  ($4,885.01) — 

Foreman,  R.  Boyle:  July-Nov.,  Mar.,  157  d.,  $536;  outlay,  $20.35 .  556  35 

Carpenters,  carters  and  labourers .  1,694  00 

Forbes,  P.:  31,650  ft.  sq.  timber,  $727.95;  sundry,  $2 .  729  95 

Johnston  &  Crawford:  2,400  lb.  bolts,  $72;  sundry,  $24.85 .  96  85 

Meneray,  P.J.:  towing,  61  h.,  $152.50;  sundry,  $79 .  231  50 

Murphy  &  Co.:  28,338  ft.  timber,  $661.77;  delivering  14,293  ft.  timber,  $28.59;  sundry, 

90c . • .  691  26 

Pedwell,  C.:  4,833  ft.  lumber,  $111.15;  sundry,  $9.80 . 120  95 

Rum  ley,  E.  B.:  8  days  use  of  tug  and  scow .  400  00 

Wiarton  Contracting  Co.:  66  d.  use  of  crane  scow .  132  00 

Wiarton  Marine  Ry.  Co.:  repairing  scow,  etc .  79  05 

Horse  hire,  $28.50;  1,694  lb.  bolts,  $60.52;  sundry,  $64.08 .  153  10 

Fighting  Island,  Improvement  of  Channel  ($40) — 

Giddey  Boat  Co.:  11  ft.  yawl  boat .  40  00 

Fighting  Island  Survey  ($210) — 

Hackett,  F.  J.:  3$  days  use  of  tug  (for  borings) .  70  00 

Laframboise,  J.:  17$  days  use  of  launch .  140  00 

Fitzroy  Harbour  Wharf  ($160.39) — 

Purchase  price  of  site:  H.  Kedey .  50  00 

Advertising,  $55.25;  King’s  Printer,  $31.84 .  87  09 

Legal  services,  C.  L.  Bray,  Ottawa .  23  30 
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PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 261 


SESSIONAL  PAPER  No.  1 


Harbours  and  IUvers:  Ontario— Continued.  $  cts. 

Brought  forward .  202,536  59 

Gananoque  Wharf  (§420.78) — 

Inspection:  T.  M.  Cornett,  $22.50;  E.  O.  Webster,  $7.50 .  30  00 

Bennett  &  Son:  345  gal.  gasoline,  $89.70;  sundry,  $34.42 .  124  12 

Desk,  $15;  travel,  $18.35;  sundry,  $18.18 .  51  53 

Advertising,  $180.05;  King’s  Printer,  $35.08 . ,  '  215  13 

Goderich  Harbour  Improvements  ($197,827.81) — 

Bermingham,  Win.  ($184,631.56) — 

Breakwater  complete,  $140,417;  steel  plates  on  outside  and  inside  of  caissons,  $314.56; 

less  previous  payments,  shown  at  page  V — 286,  1912-13,  $11,660,  $33,160,  $80,770. .  15, 141  56 

River  Breakwater  complete,  $26,000;  less  $13,930  paid  in  1912-13,  V- — 286 .  12,070  00 

On  account  construction  of  northwest  breakwater,  $200,760;  less  $43,340  paid  in  1912— 

13,  V— 286 .  157,420  00 

Construction  of  wharf:  J.  H.  Tromanhauser:  Contract  complete .  7,320  13 

Foreman,  C.  Tweedie:  services,  June-Sept,,  Dec.-Mar.,  144-7  d .  479  95 

Carpenters,  labourers,  etc .  1,247  84 

Bermingham,  W.:  extra  rip  rap  along  face  of  breakwater,  122  cds .  1,464  00 

Goderich  Lumber  &  Milling  Co.:  9,603  ft.  lumber .  235  13 

Goderich  Planing  Mills:  75,845  ft,,  lumber,  $2,178.49;  sundry,  $8 .  2,186  49 

Lee,  C.  C.:  41  gal.  gasoline,  $12.30;  spikes,  $51;  sundry,  $77.05 .  140  35 

Tromanhauser,  J.  H.:  1,711  lb.  bolts,  etc., .  69  34 

Coal,  $8;  gasoline,  $8.10;  sundry,  $36.92 .  53  02 

Grand  Bend  Wharf:  repairing  pier  and  roadway . 206  80 

Grand  River  Bridge:  damages  to  horse  and  rig,  breaking  through  bridge .  40  00 

Gravenhurst  Warehouse  ($1,208.33) — 

Foreman,  A.  Hill,  July-Oct.,  68  d.,  $204;  outlay,  $19.20 .  223  20 

Carpenters,  labourers,  etc .  421  75 

Ferguson,  A.  C.:  cement  work,  37£  cu.  yd .  187  50 

Gravenhurst  Hardware  Co.:  hardware .  120  15 

Mickle,  Dyment  &  Son:  7,307  ft.  lumber .  158  41 

Stone,  $39.50;  paint’l,  $7.50;  sundry,  $50.32 .  97  32 

Griffith’s  Island:  sundry  repairs  to  dock .  248  24 

Haileybury  Harbour  Improvements  ($8,778.97) — 

Repairs  tip  wharf,  carpenters,  labourers,  teaming,  etc . , .  5,571  99 

Ottawa  Car  Co.:  concrete  sprinkler . . .  235  00 

United  States  Steel  Products  Co.:  triangle  mesh  concrete  reinforcement,  9,133  lb....  322  14 

White  River  Steamboat  Line:  292  cu.  yd.  gravel,  $343.30;  unloading,  etc.,  $24.28 .  367  58 

Hardware:  Bell  &  Rochester,  $140.51;  Montgomery  &  Ferguson,  $300.02;  S.  Norfolk, 

$165.03;  sundry,  $39.23 .  644  79 

Lumber,  50,320  ft.:  S.  Craig,  $104.96;  V.  Desrosier,  $142.59;  J.  A.  Dion,  $288.01;  H.  C. 

Dunbar,  $238.68;  C.  E.  Fleming,  $82.38;  B.  Moffette,  $103.57;  sundry,  $158.95 .  1, 119  14 

Provisions,  etc.:  Gordon  Davies,  $66.63;  F.  G.  Preston,  $85.12;  sundry,  $39.06 .  190  81 

Travel  and  outlay,  F.  J.  Fitzgerald,  $98.95,  V.  Laflamme,  $228.57 .  327  52 

Haileybury  District  ($4,266.41) — 

General  foremen:  F.  J.  Fitzgerald,  services,  1  y.,  $1,120,  travel  and  outlay,  $113.52; 

Laflamme,  services,  1  y.,  $1,400.02,  travel  and  outlay,  $140.80 . 2,774  34 

Cot6,  A.:  telephone  tolls .  9  50 

Gordon  &  Lang:  hire  of  tug  Scotchman .  1,020  00 

Haileybury  Boat  Livery:  exchange  of  launch  Autoyo  for  Blue  Bell .  149  90 

Laflamme,  V.:  rent  of  ground,  7^  m.  to  Sept.  15,  1912 . 22  50 

Timiskaming  Tel.  Co.:  exchange,  6  m.  to  Dec.  30,  $16;  tolls,  $41.45 .  57  45 

Provisions:  Gordon  Davies,  $34.29;  Preston  &  Co.,  $199.33 .  233  62 

Hamilton  Harbour  Commission  ($1,532.18) — 

Secretary,  H.  E.  Waterman:  9  m.  to  Dec.  31 .  750  00 

Rent  of  office:  Electric  Supply  Co.:  10  m.  to  Dec.  31 .  350  00 

Telephone  exchange:  Bell  Co.:  1  yr.  t.o  Dec.  31 .  47  00 

Plans,  blue  prints,  etc.:  Mackay,  Mackay  &  W’ebster .  165  00 

Enamel  boat  markers,  600;  McClary  Mfg.  Co .  177  33 

Map,  $4.50;  stationery,  etc.,  $38.35 .  42  85 

Hamilton  Harbour  Improvements  ($69,813.72) — 

Construction  of  wharf  and  dredging  :  Hennessy,  Poupore,  Dwyer  &  Taylor:  on  account. .  67,810  00 

Inspection,  W.  B.  Robson,  May-Mar.,  278  d.,  $872.50,  outlay,  $32.30 .  904  80 

Labour,  2,877  h.,  $856.42;  boat  hire,  $63.20 .  919  02 

Ottawa  Contractors,  repairs  to  railing  damaged  by  steamer .  116  00 

Advertising,  $43.30;  legal  services,  Ross  &  Sloan,  $20 .  63  30 

Hamilton  Harbour  Survey  ($2,527.76) — 

Labour,  6,308  h.,  $1,919.66;  boat  hire,  $55.35 .  1,975  01 

Jutten,  T.  W.:  rent  of  motor  boat  and  rowboat .  239  70 

Ottawa  Contractors:  raft,  $65.15;  sundry  repairs,  $60.04 .  125  19 

Wood,  Vallance  &  Co.:  hardware,  ect .  157  01 

Horse  hire,  $12.50;  lumber,  $18.35 .  50  85 


Carried  forward . . .  489 , 407  59 
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Harricana  River  Survey  ($76.46) — 

Blankets,  $13  80;  2  tents,  $28.08;  kodak,  $7;  sundry,  $27.58 .  76  46 

Hawkstone  wharf:  labour,  $73.50;  lumber,  etc.,  $13.20 .  80  70 

Head  River  Improvements  ($1,699.97) — 

Foreman,  T.  MeLeish:  Sept.-Dee.,  77  d.,  $231;  livery,  $17.50;  sundry  outlay,  $15.60 .  265  10 

Blacksmiths,  carters  and  labourers .  1,148  61 

Canning,  J.,  smithwork,  $53.80;  Herring,  E.,  hardware,  $15.80 .  69  60 

Morgan,  T.:  7  cases  dynamite,  $87.50;  sundry,  $8.50  .  96  00 

McNab  Bros.:  dynamite,  $40.40;  chain,  $38.20;  sundry,  $42.06 .  120  66 

Helen’s  Bay  Wharf  ($4,133.34)— 

Foreman,  W.  Robinson:  Jan.,  11  d.,  $44;  outlay,  $49.80 .  93  80 

Clerk,  R.  Jaffray:  Jan. -Mar.,  54  j  d .  136  25 

Carpenters,  labourers,  etc .  1,940  88 

Abrey,  M.  S.:  23,322  ft.  lumber,  $466.44;  shingles,  $42 .  508  44 

Bailey,  W.  T.  C.:  ballast  poles,  $21;  634  1.  ft.  logs,  $41.21;  hauling  logs,  etc.,  $23 .  85  21 

Burns,  S.:  hauling,  23,322  ft.  timber,  $122.77;  sundry,  $15 . 137  77 

George,  W.  E.:  2,400  ft.  lumber,  $67.20;  sundry,  $38.92 .  106  12 

Mussens,  Ltd.:  9,443  lb.  bolts,  $259.79;  freight,  $54.22 .  314  01 

Soo  Hardware  Co.:  hardware .  72  85 

Logs,  9,020  1.  ft.:  M.  R.  Thorburn,  $212.71;  W.  Williams,  $62.53;  sundry,  $315.24  (W. 

Prestage,  overpaid,  $13) . ; .  590  48 

Hardware,  $61.68;  smithwork,  $13.85;  sundry,  $72 .  147  53 

Huntsville  Wharf  Improvements  ($1,125.76) — 

Foreman,  A.  Buchanan:  June-July,  37  d.,  $111;  outlay,  $1.15 .  112  15 

Carpenters,  labourers,  etc .  403  75 

Muskoka  Wood  Mfg.  Co.:  13  M.  shingles,  $45.50;  lumber,  etc.,  $118.87 .  164  37 

Wiring  for  electric  light:  labour,  $47.50;  10  lamp  standards,  $170;  sundry,  $83.56 .  301  06 

Hardware,  $80.59;  right  to  remove  sod,  $20;  painting  shelter,  $20.10;  sundry,  $23.74 .  144  43 

Ivawartha  Park  ($955.55) — 

Foreman,  51  d.,  $153;  carpenters,  etc.,  $383.50 .  536  50 

Charlton,  R.  A.,  smithwork,  $87.15;  Kearney,  P.,  cement,  $76.50 .  163  65 

Johnston,  J.:  6,790  ft.  lumber,  $151.20;  cartage,  $7 .  158  20 

Gravel,  $37.50;  hardware,  $29. 70;. 3  d.  tug  hire,  $30 .  97  20 

Kempenfcldt  Bay  Wharf  ($5,412.59) — • 

Construction:  J.  O.  Roddick:  contract  complete,  $9,783.12;  plates  on  outer  end  of  wharf, 

$175;  less  $4,690  paid  in  1912-13,  V— 287 .  5,268  12 

Inspection,  J.  Cook:  July-Oct.,  $117;  outlay,  65c .  117  65 

_  Legal  services,  G.  A.  Radenhurst,  Barrie .  26  82 

<Kcnora  Wharf  ($8,372.10) — 

^'Construction:  F.  Gilbert!  contract  complete,  $7,500;  extra,  change  in  height  of  dock, 

,  ‘  $374.82 .  7,874  82 

Inspection,  L.  L.  McPhail:  Sept.-Nov.,  73  d .  292  00 

-Advertising,  $181.35;  King’s  Printer,  $23.93 .  205  28 

Kensington  Wharf  ($495.78) — 

Foreman,  23  d.,  $69;  carpenters,  etc.,  $175.75 .  244  75 

Shaughnessy,  J.:  3,602  ft.  plank,  $79.25;  718  1.  ft.  timber,  $57.44;  sundry,  $2.70 .  139  39 

Hardware,  $32.93;  1,210  ft.  logs,  $51.50;  printing,  $27.21 .  Ill  64 

Kincardine  Breakwater  ($622.40) — 

Advertising,  $588.85;  King’s  Printer,  $33.55 .  622  40 

Kincardine  Repairs  to  Piers  ($6,424.94) — 

Foreman,  J.  W.  Drake:  May-Nov.,  Feb.-Mar.,  181  £  d.  $545.25;  outlay,  $26 .  571  25 

Carpenters,  labourers,  etc . ; .  1,716  51 

Anderson,  J.  J.,  cartage,  $50.60;  Quinn,  W.  A.,  cartage,  $255 .  305  60 

Hunter  Bridge  Co.:  11,269  ft.  lumber,  $281.72;  sundry,  $202.42 .  484  14 

McKee,  J.  1L:  hardware,  $122.38;  Wood  Bros,,  spikes,  etc.,  $66.20 .  188  58 

Toole,  Geo.:  4,758  1.  ft.  white  oak  piles .  1,094  34 

Lumber,  52,169  ft.:  W.  Becking,  $111.29;  J.  Durwood,  $101.20;  R.  O.  Farley,  $1,006.83; 

R.  Maulans,  $179.20 . .* .  1,998  52 

Bolts,  $22.50;  smithwork,  $41.60;  printing,  $1.90 .  66  00 

Kingston  Harbour  Improvements  ($55,906.16) — 

Construction  of  wharf  and  roadway:  Fallon  Bros,  on  account .  43,170  00 

Temporary  Bridge  ($1,150.43) — ■ 

Superintendent,  W.  Leslie:  April,  $300;  rent  of  plant,  Apr.  1-17,  $306 .  606  00 

Labour,  Apr.,  $493.87;  timber,  $29.48;  sundry,  $21.08 .  544  43 

Inspection  of  work,  d.  at  $3:  J.  B.  Gibson,  June-Mar.,  264;  H.  McBratney,  Nov  .-Mar., 

149;  J.  F.  Pound,  June-Mar.,  258  d .  2,013  00 

Caretaker  of  bridge,  P.  J.  O’Connor:  y.,  $900;  overpaid,  $75 .  975  00 

Watchman,  J.  Smith:  y.,  $510;  overpaid,  $45 .  585  00 

Blake,  F.:  3  boats,  $128;  rent  of  boathouse,  y.,  $50;  sundry',  $49 .  227  00 

Dalton,  W.  B.  &  Sons:  hardware,  etc .  132  58 

International  Waterways  Commission:  wooden  scow .  200  00 
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Kingston,  Harbour  Improvements — Concluded. 

Kingston  Construction  Co.:  92  cu.  yd.  crushed  stone .  138  00 

Leslie  Contracting  Co.:  50,000  ft.  hardwood .  1,600  00 

Newman  Electric  Co.:  electric  supplies .  59  92 

Strauss  Bascule  Bridge  Co.:  designs  for  bridge .  3,000  00 

Rent  of  office:  Bank  of  Toronto,  11  m.  to  Mar .  330  00 

Care  of  office:  F.  Quinn:  June  3-Mar.  3,1 .  99  00 

Furniture:  cabinet,  $30;  table,  $40;  2  desks,  $44;  carpets,  $65.85;  chairs,  etc.,  $56;  sundry, 

$128.40.  Paid  as  follows:  Anglin  Co.:  $112.95;  Harrison  Co.,  $251.30 .  364  25 

Sundry  supplies  for  office:  5  awnings,  $30;  sundry,  $111.66 .  141  66 

Small  payments:  labour,  $100.98;  coal  $37.75;  7  pr.  boots,  $29.50;  lumber,  $32.10;  sundry, 

$97.65 .  297  98 

Travel  and  outlay:  E.  H.  Pense,  $327.15;  R.  W.  Powell,  $22.56;  L.  Roy,  $174.10;  A.  E. 

Smythe,  $34.64 .  558  45 

Advertising,  $832.59;  legal  services,  W.  Mundell,  $31.30 .  863  89 

Kingsville,  Repairs  to  Pier  ($2,276.74) — 

Foreman,  F.  Lee:  Aug.-Dee.,  Ill  d.,  $444;  outlay,  $2  62 .  446  62 

Carpenters,  labourers,  etc .  579  67 

Conklin,  D.:  oak  piles,  $52;  1,016  1.  ft.  plank,  $50.80 .  102  80 

Conklin  Mills:  2,708  ft.  hemlock,  $61.82;  sundry,  $9.40 .  71  22 

McCay,  D.  H.:  30  tie-rods,  $169.65;  hardware,  $138.74 .  308  39 

Pulling  &  Co.:  14,440  ft.  wh.  oak,  $476.52;  5,222  ft.  lumber,  $150.42;  sundry,  $3.80 .  630  74 

Tiffit,  F.  E.:  use  of  piledriver,  3d.,  $30;  freight,  etc.,  $54.05 .  84  05 

Teaming,  $35;  smithwork,  $12.05;  sundry,  $6.20 . 53  25 

Lake  Nipissing,  Improvement  of  Channel  ($1,416.19) — 

Foreman,  M.  Brazeau:  July-Sept.,  63  d.,  $189;  outlay,  $23.25 .  212  25 

Hoistrunner,  labourers,  etc .  743  95 

Provisions:  D.  C.  Dumouchelle,  $110.24;  J.  Mallory,  $118.73;  N.  Page,  $98.36;  sundry, 

$26.43 .  353  76 

Hardware,  $42.83;  steel,  $43.71;  cutting  wood,  $19.69 .  106  23 

Lakeport,  Repairs  to  Piers  ($146.99) —  x 

Labour,  $111.60;  lumber,  $30.20;  sundry,  $5.19 .  146  99 

Lake  Timiskaming  Wharf,  Lorraine  Tp.  ($4,014.30) — 

Carpenters,  labourers,  etc.,  $1,884.78;  teaming,  40  d.,  $240;  tug  hire,  3-2  d.,  $64 .  2, 188  78 

Giroux,  F.  A.,  meals,  $263.95;  Norfolk,  S.,  hardware,  $167.36 .  431  31 

Magladery,  Bros.:  roofing,  $219;  bolts,  $60.69,  sundry,  $224.26 .  503  95 

Lumber,  1,900  ft.  at  $20,  4,268  at  $17,  26,109  at  $16;  round  timber,  2,324  1.  ft.  at  8c.,  360 
at  lc.  Paid  as  follows:  Moffette  Bros.,  $205.52;  A.  Verhelst,  $364.90;  2  payments, 

$147.39 .  717  81 

Logs,  95,  $34;  sawing  lumber,  $49.06;  sundry,  $89.39 .  172  45 

Lancaster  Wharf :  repairs .  11  50 

Lansdowne  Wharf:  repairs .  90  15 

Lansdowne  Wharf:  Extension  and  Improvement  ($4,177.88) — 

Foreman,  F.  B.  McNamee:  27-6  d .  110  40 

Carpenters,  labourers,  etc . 984  15 

Haffie,  A.  E.;  50-4  cd.  stone,  $251.90;  Johnson,  E.,  hardware,  $145.94 .  397  84 

McConnell  &  Son.:  inspection  of  construction  work,  Sept.-Oct.  48  d.,  $480,  44,404  ft. 

lumber,  $1,473;  freighting  lumber,  $79.94;  sundry,  $147 .  2, 179  94 

Truesdell,  A.:  use  of  launch,  3  h.,  $6;  58-5  cd.  stone,  $292.55 . : .  298  55 

Cartage,  $10;  smithwork  and  hardware,  $109.55;  board  and  lodging,  $38.50;  travel,  $10.85; 

sundry,  $38. 10 .  207  00 

La  Passe  ($481.75)— 

Foreman,  A.  Fraser,  15  d.,  $40;  labourers,  etc.,  $166.74 .  206  74 

Patterson,  John  (outlay):  labour,  $20;  filling  and  covering  wharf,  $165;  751  ft.  cedar,  $75.10; 

hardware,  $14.91 .  275  01 

Leamington,  Repairs  to  Wharf  ($1,403.47) — . — 

Foreman,  L.  Campbell:  July-Sept.,  39  d.,  $117;  outlay,  $48.25 .  165  25 

Carpenters,  $291  74;  carters,  $56.25;  use  of  piledriver,  5  d.,  $30 .  377  99 

Ludlain-Ainslie  Co.:  16,568  ft.  wh.  pine .  650  96 

Piles,  741  1.  ft.:  L.  Emerson,  $54.15;  R.  Wales,  $57 .  Ill  15 

Hardware,  $26.68;  1,786  ft.  pine,  $71.44 .  98  12 

Lion’s  Head  Wharf  Improvement  ($4,420) — 

Foreman,  J.  Malcolm:  Aug.-Jan.,  143  d.,  $429;  outlay,  $10.10 .  439  10 

Blasters,  carpenters,  labourers,  etc .  1,258  50 

Brtlin  Bros.,  hardware,  $80.33;  Butchart,  W.,  smithwork,  $50 .  130  33 

Clark,  W.:  use  of  piledriver,  one  month,  $75;  sundry,  $10 .  85  00 

Cragie,  A.  R.:  5  (lays’  use  of  tfag  and  scow .  175  00 

Meneray,  P.:  35  hrs.  use  of  scow . > .  87  50 

Pedwell,  C.:  3,747  ft.  pine,  $149.88;  sundry  lumber,  $73.45 .  223  33 

Reid  &  Co. :  21 ,637  ft.  fir  and  pine . ....... .  804  27 

Wiarton  Contr.  Co.:  use  of  scow,  etc.,  driving  piles,  24  d .  192  00 

Williams,  C.:  120  cords  stone .  77  50 


Carried  forward .  592,210  84 
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Lion’s  Head  Wharf  Improvement — Concluded. 

Erecting  fish  house,  $40;  dynamite,  $10:  sundry,  $77.47 .  127  47 

Detailed  in  1912-13,  V— 289 .  820  00 

Little  Castor  River,  Improvement  ($5,110.86) — 

Winchester  Township:  engineer’s  outlay,  $126  75;  excavation,  2,264-8  c.y.  hardpan  at  $1, 

22,518  c.y.  earth  at  12c;  sundry,  $17.09  .  5,110  86 

Little  Current  Survey  ($532.07) — 

Labour,  171  d.,  $384.75;  gage-reading,  $40.50;  rent  of  boat,  $28;  sundry,  $78.82 .  532  07 

Long  Lake  and  Driftwood  Creek,  Improvement  ($3,941.75) — 

Foreman,  A.  Fraser,  July-Mar.,  3-3  m.,  $263.24;  caretaker,  5-7  m.,$l7.10;  outlay,  $32.80.  313  14 

Labourers,  etc .  2,045  75 

Wideman,  L.  C.:  dynamite,  $180.20;  sundry,  $72.90 .  253  10 

Provisions,  $795.92;  hardware,  $241.88;  horse-feed,  $137.88;  towing,  etc.,  $87.50.  Paid 

as  follows:  B.  Goldstein,  $66.10;  Malkin  &  Ryan,  $623.91;  E.  Thib,  $573.17 .  1,263  18 

Boarding  moh,  $31.75;  labour,  $12.88;  sundry,  $21.95 .  66  58 

L'Orignal  Wharf  ($480.20) — 

Cote,  E.,  lumber,  $94.27;  Pliarand,  A.:  hardware,' $147.90 .  242  17 

Labour,  $211.84;  smithwork,  etc.,  $26.19 .  238  03 

Madawaska  River,  Deepening  Channel  ($3,353.95) — 

Conductors:  S.  E.  Smith,  $67.74,  outlay,  $29.35;  E.  Towns,  $253.31 .  350  40 

Handyman,  W.  Kirivan:  48  d.,  $144;  outlay,  $55.45 .  199  45 

r'nmPTitprQ  l'liiniirprQ  pf p 

Armstrong,’  F.  G.:  1,586  ft'.’iu’m’ber,’  $28.55-  boat’  $35;  sundry’,  $25.47.'.’. !!!!!!!!!!!!!!!!!!  89  02 

Builders  Supply  Co.:  anchor,  $21.32;  sundry,  $57.75 .  79  07 

Campbell  Steel  and  Iron  Works:  boiler,  $255;  sundry,  $16.01 .  271  01 

Desrochers  Bros.:  26  ft.  launch,  $350;  batteries,  etc.,  $4.35 .  354  35 

General  Supply  Co.:  sand  pump,  connected  with  steam  engine,  $525;  freight,  $35.83;  sundry, 

$245.78 . -. .  806  61 

Prince,  J.:  4,355  ft.  lumber,  $130.02;  hardware,  $23.41 .  153  43 

Stafford  &  Co.:  102  gal.  gasoline,  $30.60;  sundry,  $22.49 .  53  09 

Hardware,  $48.42;  stone,  $10;  sundry,  $91.57 .  149  99 

Martin’s  Island,  Bank  Protection  ($978.50) — 

Inspection,  H.  Gallager:  Nov.,  12  d.,  $48;  outlay,  $6.50 . .  54  50 

Doyle,  J.  E.:  sheet  piling  driven,  154  ft .  924  00 

Meaford,  Closing  East  Entrance  and  Removing  “L”  ($686.33) — 

Inspection,  R.  Abercrombie:  June-Sept.,  65  d.,  $211;  outlay,  $36.86 .  247  86 

Carpenters,  labourers,  etc .  165  00 

Taylor,  Chas.:  303  tons  stone .  212  10 

Cement,  $5.40;  hardware,  $26.87;  sundry,  $29.10 .  61  37 

Meaford,  Revetment  Wall,  etc.  ($16,429.85) — 

Extension  and  Repairs  to  wall:  Green  &  Woolrich:  on  account,  $30,099.52  contract . . .  6,000  00 

Construction  of  breakwater:  G.  Kastner:  contract  complete,  $36,700;  less  $29,560,  paid  in 

1912-13,  V— 290 .  7,140  00 

Overseer,  R.  Abercrombie:  Oct.-Feb.,  89  d.,  $311.50;  outlay,  50c .  312  00 

Carpenters,  labourers,  etc.,  $282;  diver  and  assistant,  24  d.,  $312,  outlay,  $123.25 .  717  25 

Barber  &  Sons:  50  pile  caps,  $137.37;  sundry,  $42.03 .  179  40 

Pilgrim,  J.:  use  of  tug,  18  d.,  Dec.  22-Jan.  9 .  450  00 

Potter,  D.:  use  of  scow,  18  d .  108  00 

Smith,  F.  C.:  45£  brls.  cement,  $74.66;  2,470  ft.  lumber,  $49.40"  sundry,  $61.15 .  185  21 

Taylor,  C.:  50-2  t.  stone,  $351.40;  cartage,  $17.40 .  368  80 

Rock  elm,  6,709  ft.:  A.  McVittie,  $10,  Meaford  Mfg.  Co.,  $78.36;  Omstead  Bros.,  $225.. .  313  36 

Hardware,  $60.57;  teaming,  $61;  labour,  $54;  repairs,  $49.55;  sundry,  $47.70 .  272  82 

Advertising,  $344.90;  King’s  Printer,  $38.11.  . .  383  01 

Michipicoten  Warehouse  ($720.24) — 

Foreman,  A.  A.  Ross:  13  d.,  $39;  outlay,  $33.05 . . .  72  05 

Carpenters,  labourers,  etc .  255  26 

Soo  Lumber  Co.:  10,373  ft.  lumber,  $271.85;  sundry,  $58.15 .  330  00 

Freight,  $34.98;  hardware,  $27.95 .  62  93 

Monetville  Wharf  ($1,554.85) —  « 

Foreman,  M.  Brazeau:  Sept.-Oct.,  35  d .  105  00 

Cook,  services,  $92,  outlay,  $10;  labourers,  etc.,  $223.13 .  325  13 

Cardinal:  2,038  1.  ft.  timber,  $249.10;  90  poles,  ?6 .  255  10 

Gordon  &  Co.:  23,447  ft.  timber,  $590.51;  loading,  etc.,  $5 .  595  51 

Freight,  $35.00;  hardware,  $52.27;  provision^,  $63.22;  lumber,  $29.86;  sundry,  $93.16 .  274  11 

Montreal  River,  Removal  of  boulders  in  Flat  Rapids  ($1,793.17) — 

Foreman,  A.  Clement:  services  ,  $136;  outlay,  $19.70 .  155  70 

Blacksmiths,  carters,  labourers,  etc .  775  24 

Brown  &  Co.,  provisions,  $98.66;  Woods,  R.,  hardware,  $106.94 .  205  60 

Clapperton,  Geo.,  travel,  $193.90;  Jamieson  Co.,  meat,  etc.,  $77.25 .  271  15 

Porter  &  Co.:  4  pr.  boots,  $21;  provisions,  $47.82 .  68  82 


Carried  forward .  628,423  42 
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Brought  forward .  628,423  42 


Montreal  River,  removal  of  boulders  in  Flat  Rapids — Concluded. 

Skill,  A.:  50  days’  use  of  canoe,  $25;  dynamite,  $205;  sundry,  $10 .  240  00 

Blasting  battery,  $25;  hire  of  camps,  $23;  sundry,  $2$. 66 .  76  66 


Montreal  River,  Improvement  above  Latchford  ($44,971.82) — 

Clerk,  Geo.  Clappcrton:  services,  y.,  $960;  board  of  self  and  men,  $414.25;  office  rent, 
Dec.-Mar.,  $36.45;  freight  and  express,  $630.03;  sundry  outlay,  $303.30;  account  out¬ 
standing,  B.  63678,  $45.43 . 

Caretaker  of  dam,  W.  L.  Michaels:  Jan. -Mar . 

Foreman,  W.  G.  Burd,  9-39  m.  to  Jan.  12,  1914 . 

Sub-foremen,  $1,159.17;  timekeeper,  $900;  carpenters,  carters,  labourers,  etc.,  $24,749.27. 

Brown  &  Co.:  hardware,  $110.91;  provisions,  $85.98 . 

Canada  Cement  Co.:  850  brls.  cement . 

Can.  Cons.  Rubber  Co.:  48  pr.  rubber  boots . 

Can.  Explosives  Co.:  800  lb.  dynamite,  $127.64;  fuse,  etc.,  $42.38 . 

Cochrane  Hardware  Co.:  cement,  $264.50,  hardware,  $5.18;  less  sacks  returned,  $121.20., 

Dominion  Machine  and  Supply  Co.:  foundry  work . 

Fitzpatrick,  W.  J.:  stoplog  lifting  machine,  $3,190;  foundry  work,  $293.21 . 

Gagnon,  L.,  smithwork,  $96.50;  Wabi  Works,  smithwork,  $195.72 . . 

Hamilton  Bridge  Co.:  beam  rails,  etc.,  30,675  lb . 

Heney,  J.  &  Son:  307-8  tons  coal,  $1,679.77,  overpaid,  $3.51 . 

Jenckes  Mach.  Co.:  repaining  boiler . 

McGregor,  D.:  312  ft.  steel  cable,  $12.48;  sundry,  $48.10 . 

Mills,  Florence:  attendance  on  W.  Michaels . 

Montgomery  &  Ferguson:  coal,  $57.40;  120  gal.  oil,  $66.70;  nails,  $55.75;  sundry, 

$265.35 . 

Rouleau,  T.  N.:  diver,  8  d.,  $80;'outlay,  $38.20 . . . 

Smart  Turner  Co.:  attachments  for  steam  pump . 

Timiskaming  and  Northern  Ontario  Ry.,  land  required . 

Weaver,  E.  P.,  72-9  tons  coal . 

Dynamite:  Curtis  &  Harvey,  $80.40;  Dom.  Explosives,  $400;  A.  Skill,  $275 . 

Hardware:  Magladery  Bros.,  $271.06;  Mussens,  Ltd.,  $75.82;  Northern  Can.  Supply  Co., 

$254.22 . 

Lumber,  26,606  ft.:  J.  B.  Delay,  $77.40;  McCamus  &  McKelvie,  $80;  J.  J.  McNeil, 

$437.13 . 

Travel  and  outlay,  C.  S.  A.  Mackay . 

Legal  services:  J.  S.  Davis,  $45.50;  Day  &  Gordon,  $35.20 . 

Advertising . 

Medical  attendance  on  W.  Michaels,  $44;  16  pr.  boots,  $73.90;  travel  of  men,  $30.45; 

sundry,  $266.93 . > . 

-Montreal  River,  Latchford,  Claim  of  Lowery  &  Goring  ($25,256.66) — 

Lowery  &  Goring:  amount  allowed  for  work  done  on  dam  and  plant  taken  over,  $49,317.70; 

less  paid  previously,  $17,740,  and  less  $6,328.24  still  held . 

King’s  Printer . 

Nation  River  Improvements  ($15.50) — 

McCallurn,  A.  M.:  labour,  $7.50;  sundry,  $8 . 

Nation  River  Survey:  It.  M.  Elliott,  livery . . . 

Newcastle,  Repairs  to  East  Pier  ($288.73)— 

Advertising,  $260.16;  King’s  Printer,  $28.57 . 

New  Liskeard  Harbour  Improvements  ($18,539.18) — 

Construction  of  wharf:  McCool  &  Moffat:  contract  complete,  $10,985;  extra  work, 

stone  in  approach,  &c.,  $134.08;  less  $1,650  paid  in  1912-13,  V-291 . 

Inspection,  G.  E.  Peters,  7-43  m.  to  Nov.  30 . 

Carpenters,  carters,  labourers,  etc . 

Magladery  Bros.:  spikes,  6,775  lb.,  $167.44;  bolts,  $73.91;  freight,  $29.93;  sundry, 

$484.25 . 

McCamus  &  McKelvie:  6,628  ft.  lumber,  $123.27;  40  posts,  $4 . 

Montgomery,  W.  R.:  spruce  piles,  6,868  1.  ft . 

Lumber,  78,300  ft.:  H.  C.  Dunbar,  $1,416.05;  Gravel  &  Kennedy,  $127.03 . 

Niagara  River  ($341. <6) 

Cowles,  B.  L.:  dredging  and  sounding  river . 

Russell,  J.  E.:  taking  soundings  and  placing  buoys,  4  d.  use  of  tug,  $100;  sundry  $41.76 - 

North  Bay  Breakwater  and  Wharf  ($5,364.81) — 

Inspector,  H.  Atcheson,  Apr.-May . 

Watchmen:  J.  H.  Kennedy,  Nov.  17-Mar.  31,  $57,  outlay,  $3.58;  M.  Lebocuf,  July-Aug.,  $60 

Repairing  wharf:  conductor,  $281.94,  outlay,  $3.85;  carpenters,  etc.,  $670.76 . 

Removing  portion  of  breakwater:  labour,  $336.66;  sundry,  $1.94 . 

Nails,  $140.40;  hardware,  $39.06;  pine,  142,  528  ft.,  S3, 575. 37;  labour,  etc.,  $72.50;  sun¬ 
dry,  $26.25;  less  $64.50  received  from  sale  of  plank.  Paid  as  follows:  Cochrane  Co., 
$179.46;  Gordon  Co.,  $3,575.37;  sundry,  $98.75;  less  $64.50  as  above . 
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Brought  forward .  723,583  04 

Oliphant  Wharf  ($74.52) — 

Repairs:  labour,  $38;  hardware,  $4.30;  lumber,  $32.22 .  74  52 

Orillia  Wharf  ($7,638.05)— 

Construction:  D.  Conroy:  contract  complete,  $10,874;  less  $3,030  paid  in  1912-13,  V — 292.  7,244  00 

Inspection,  J.  S.  Armstrong:  Apr  .-July,  110  d.,  $330;  outlay,  $3.45 .  333  45 

Anchor  chain,  $35.86;  smithwork,  etc.,  $24.74 .  GO  GO 

Oshawa  Harbour  Improvements  ($72.16) — 

Survey  and  plans  of  Conants  Marsh,  F.  Chappell .  15  00 

King’s  Printer . . .  57  1G 

Owen  Sound  Harbour  Improvements  ($41,620.68) — 

Construction  of  wharf:  Bishop  &  Buchanan:  on  account,  $54,785,  contract  $29,180;  less 

$9,480  paid  in  1912-13,  V— 292 .  19,700  00 

Construction  of  retaining  wall:  Butchart  &  McDowall:  contract  complete,  $18,900;  19 
additional  anchor  blocks,  $551;  sundry  extras,  $484.08;  less  $900  paid  in  1912-13, 

V— 292 .  19,035  08 

Inspection:  W.  A.  Grier,  Apr. -Dec.,  215  d.,  $752.50,  outlay,  $1.41;  A.  Quinlan,  Apr.- 

Mar.,  266  d.,  $931,  outlay,  $9.52 .  1,694  43 

Labour  repairing  pier,  etc.,  July-Aug .  619  25 

Butchart  &  Bro.,  hardware,  $86.76;  Cole  &  Bryson,  gravel,  $93.76 .  180  52 

Doric  Cement  Co.:  95  brl.  cement  (sacks  returned) .  133  00 

Kennedy  &  Sons:  9  rods,  50  ft.  long,  $126;  sundry,  $34.59 .  160  59 

Thomson,  T.  I.:  20  turnbuckles,  $50;  sundry,  $5.80 . 55  80 

Labour,  $7.50;  3  pr.  boots,  $15.50;  lumber,  $14.11;  sundry,  $4.90 .  42  01 

Parry  Sound  Wharf  ($48,3S4) — 

Construction  of  wharf  and  approach:  Robinson,  Walton  &  White:  on  account  $72,000  con¬ 
tract,  $54,330;  less,  $6,610  paid  in  1912-13,  V— 292 .  47,720  00 

Inspection:  J.  Argue,  58  d.,  $174,  outlay,  $3.91;  J.  A.  Johnston,  161  d.,  $483,  outlay, 

$3.09 .  664  00 

Pclee  Island,  Repairs  to  Docks  ($3,626.24) — 

Repairing  west  dock:  foreman,  46^  d.,  $139.50,  outlay,  $14.15;  labourers,  etc.,  $824. .. .  977  65 

Repairing  Scudder  dock:  foreman,  41?  d.,  $123,  outlay,  $4.30;  labourers,  etc.,  $353.75. .  481  05 

Barnes,  F.  C.,  stone,  $120;  McCormick  &  Sons,  hardware,  $300.11 .  420  11 

Ludlam-Ainslie  Lumber  Co.,  59,236  ft.  lumber .  1,668  46 

Stone,  $65.75;  smithwork,  $13.22 .  78  97 

Peterborough,  Pavilion  on  Wharf  ($2,724.32) — 

Foreman,  R.  Miller:  services  60  d.,  $210;  outlay,  60c .  210  60 

Carpenters,  labourers,  etc .  774  66 

Adamson  &  Dobbin,  plumbing .  119  97 

Brown,  W.,  gravel,  $91;  Can.  Cement  Co.,  cement,  $144 .  235  00 

Higgins  Hardware  Co.:  3,072  ft.  beaverboard,  $92.16;  hardware,  $185.41 .  277  57 

Howden,  J.  J.,  hemlock,  $75.90;  Turner,  W.  R.,  hardware,  $73.81 .  149  71 

McLeod,  A.:  furnishing  and  laying  asbesto-slate  on  ridges  on  pavilion .  200  50 

Peterborough  Lumber  Co.:  6,184  ft.  lumber,  $160.98;  shingles,  $19.94 .  180  92 

Wand,  E.:  48  sash,  $56.60;  18  posts  and  brackets,  $104.56;  doors,  frames,  etc.,  $304.49. .  465  65 

Cement,  $40.38;  lumber,  $44.60;  sundry,  $24.76 .  109  74 

Peterborough  Survey  ($25)— 

Examination  and  report  on  value  of  Conroy  lot .  25  00 

Peterborough:  To  pay  G.  W.  Hatton  balance  due,  etc.,  Hatton,  G.  W.:  purchase  price, 

$13,000;  interest  at  6  p.c.,  $950.95;  less  $13,700  paid  in  1912-13,  Y — 293 .  250  95 

Picnic  Islands  Improvements  of  Channel  ($89,788.55) — 

Detailed  with  contract  dredging . (Page  V — 318)  89,090  33 

Inspection,  J.  Cox:  May-Sept.,  131  d.,  $445;  outlay,  $14.22 .  459  22 

Gage-reading,  M.  A.  Udy,  Aug.  29  d .  29  00 

Survey,  Feb.-Mar.,  1913:  12  d.  at  $3,  87  at  $2 .  210  00 

Pike’s  Creek  ($759.90) — 

Foreman,  $99;  labourers,  etc.,  $183.38 .  282  38 

Hadley  Lumber  Co.:  5,740  ft.  pine .  163  59 

Perrault,  C.:  14*  d.  use  of  piledriver  and  crew,  $236.50;  use  of  tools,  $35 .  271  50 

Hardware,  $22.63;  619  ft.  lumber,  $19.80 .  42  43 

Porcupine  Wharf  Repairs  ($1,513.67) — 

Conductor,  M.  Walsh:  Aug.,  $22.58;  outlay,  $16.65 .  39  23 

Labour,  $110.80;  hardware,  $61.13 .  171  93 

Accounts  outstanding  B.  67,109. . .  1,302  51 

Porcupine  South,  Repairs  to  Wharf  ($860.59) — 

Accounts  outstanding  B.  67110 .  860  59 

Port  Bruce,  Extension  to  West  Pier  ($6,190.10) — 

Foreman,  E.  Smale:  Sept.-Dee.,  $121.50;  outlay,  92c .  122  42 

Carpenters,  labourers,  etc .  589  21 

Hadley  Lumber  Co.:  115,344  ft.  lumber .  3,628  00 

Henning,  A.:  towing  scow  from  Port  Stanley .  840  00 


Carried  forward .  926,101  30 
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Brought  forward.... .  920,101  30 

Port  Bruce,  Extension  to  West  Pier — Concluded. 

Hogan,  M.  J.:  loading,  unloading  and  freighting  timber  from  Port  Stanley,  84,480  ft., 

$253.44;  1,440  ft.  hemlock,  $50.40 .  303  84 

London  Bolt  Works:  11,915  lb.  bolts,  spikes  and  washers .  315  73 

MoTaggart,  E.  E.:  timber,  1,100  1.  ft.,  $110,  6,900  ft.  chestnut  $199.80  .  309  80 

Hardware,  $28.35;  freight,  $16;  launching  crib,  $10 .  54  35 

Legal  services,  Miller  &  Backus,  Aylmer,  Ont .  26  75 

Port  Burwell  Harbour  Improvements  ($54,728.04) — 

Construction  of  breakwater:  M.J.  Hogan:  contract  complete  $157,500;  dredging,  $1,850; 
less,  material  supplied  by  Department,  $598.30  and  less  previous  payments  shown  on 

page  V— 294,  1912-13,  $49,500  and  $61,050 .  48,201  70 

Inspection,  R.  Timmons:  Apr.-Aug.,  89  d . 207  00 

Foreman,  R.  Hutchinson:  Aug.^ec.,  Feb.-Mar.,  164  d.,  $574;  outlay,  $17.46 .  591  40 

Engineer,  $188.40;  carpenters,  $371.40;  labourers,  $510.07 .  1,009  87 

Boone  Dredging  Co.:  removing  720  cu.  yd.  loose  stone .  180  00 

Henning,  A.:  tug  hire,  5  d.,  $175;  towing,  $95;  labour,  $10 .  280  00 

Laidlaw  Co.:  white  oak,  16,726  ft .  539  16 

Marlatt,  C.  R.:  timber  38,593  ft.,  $1,157.96;  2,770  1.  ft.  oak  piles,  $831 . .' .  1,988  96 

Pulling  &  Co.:  27,856  ft.  oak,  $1,253.52;  Wright,  A.  R.,  sundry,  $149.05 .  1,402  57 

Coal,  $37.60;  hardware,  $17.15 .  54  75 

Advertising,  $138.39;  King’s  Printer,  $2.35 .  140  74 

Legal  services,  Miller  &  Backus .  11  83 

Port  Colborne,  Repairs  to  East  Breakwater:  Advertising .  204  60 

Port  Credit,  purchase  of  property  for  harbour  ($30,344.20) — 

Purchase  price  of  property,  Chas.  Holt .  30,000  00 

Legal  services,  W.  S.  Murphy .  344  20 

Port  Elgin,  Groyne  and  Repairs  to  Breakwater  ($2,000) — 

Foreman,  J.  J.  George:  Apr.-Oct.,  123-2  d.,  $369.61;  outlay,  $8.40 .  378  01 

Labourers,  $611.63;  teaming,  $118 . • .  729  63 

Hadley  Lumber  Co.:  27,173  ft.  lumber .  773  32 

Gasoline,  1I\  gal.,  $25.57;  timber,  $32.34;  sundry,  $61.13 .  119  04 

Port  Findlay  Wharf  Improvements  ($899.93) — 

Foreman,  C.  Rowswell:  July-Oct.,  44f  d.,  $134.25;  outlay,  $18.10 .  152  35 

Carpenters,  labourers,  etc .  188  48 

Owen,  E.:  14,128  ft.  lumber,  $379.49;  shingles,  $52;  sundry,  $9.40 .  440  89 

Hardware:  J.  H.  Carter,  $4.78;  A.  Christensen,  $113.43 .  118  21 

Port  Hope  Harbour  Improvements  ($573.07) — 

Advertising,  $4815.55;  King’s  Printer,  $33.67 .  519  22 

Legal  services,  D.  H.  Chisholm,  Port  Hope .  53  85 

Port  Hope,  Repairs  to  Piers  ($4,000.69) — 

Foreman,  J.  H.  Magill:  June-Dee.,  $444;  outlay,  $1.60 .  445  60 

Carpenters  and  labourers,  554 \  d .  1,247  00 

Chalk,  I.  B.:  1,725  ft.  lumber,  $60.20;  6  pieces  oak,  $42 .  102  20 

Dunn  &  Co.,  plumbing,  $55.60;  Huffman,  J.,  cartage,  $50 .  105  60 

Outram,  G.  A.:  2,260  ft.  lumber,  $63.28;  hardware,  $104.31 .  167  59 

Patterson,  G.  N.:  54,460  ft.  lumber,  $1,726.69;  sundry,  $130.41 .  1,857  10 

Nails,  $31.50;  sawing  lumber,  $22.80;  sundry,  $21.30 .  75  60 

Port  Rowan  Wharf  ($800) — 

Foreman,  G.  Leedham:  23  d.,  $69;  outlay,  $5.65 .  74  65 

Dease,  J.  A.:  7,625  ft.  oak,  $305;  5,248  ft.  pine,  $183.66 .  488  66 

Labour,  $182;  hardware,  $24.73;  sundry,  $29.96 .  236  69 

Port.  Stanley  Harbour  Improvements  ($74,393.96) — 

Construction  of  breakwater:  M.  J.  Hogan:  on  account,  $210,376  contract,  $105,730, 

less  $58,330  paid  in  1912-13,  V— 295 .  47,400  00 

Dredging:  detailed  with  Contract  Dredging . (Page  V— 318)  10,257  76 

Inspection  of  breakwater,  M.  Berry,  Apr.-Sept.,  164  d .  492  00 

Foreman,  A.  Taylor:  May-Mar.,  287  d.,  $1,148;  outlay,  $41.74 .  1,189  74 

Foreman  of  pile  driver,  C.  Murphy,  July-Aug.,  34  d .  119  00 

Carpenters,  labourers,  etc .  4,357  82 

Dale,  F.  R.,  33-5  tons  coal,  $134.06;  Ellison,  H.  M.,  hardware,  $166.71 .  300  77 

Dept,  of  Marine  and  Fisheries:  second  hand  concrete  mixer  and  boiler .  450  00 

Gidley  Boat  Co.:  18^  ft.  launch,  6  h.p.  engine .  380  00 

Gillingham,  J.  H.:  177  tamarac  piles,  $708;  18  culls,  $18 .  726  00 

Hadley  Lumber  Co.:  19,056  ft.  lumber,  $711.98;  3,300  1.  ft.  piles,  $495 .  1,206  98 

Hogan,  M.  G.:  use  of  derrick  scow  etc.,  29  d.,  $725;  hire  of  diver  and  outfit,  26J  d.,  $371; 

sundry,  $12 .  1,108  00 

Ingram  &  Davey:  hardware,  $280.52;  24,496  lb.  iron,  $602.33 .  882  85 

Ludlam  Ainslie  Co.:  45,000  ft.  lumber .  1,148  50 

Mitchell,  W.:  13,369  ft.  lumber,  $527.52;  sundry.  $140.79 .  668  31 

Morgan  &  Tifft:  pile  cutting  machine,  with  engine,  etc .  650  00 

Pollock,  F.:  teaming,  $361.50;  sundry,  $17.69;  overpaid,  $4 .  383  19 
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Brought  forward . 1 , 092 , 383  22 

Port  Stanley  Harbour  Improvements — Concluded. 

Port  Stanley  Dry  Dock:  scow,  50  x  20  ft .  325  00 

Pulling  &  Co.,  8,720  ft.  oak,  $392.40;  Young,  F.,  cement,  $384 .  776  40 

Trussed  Concrete  Steel  Co.:  13,393  lb.  Kahn  bars .  445  00 

Wallaceburg  Cooperage  Co.:  4,428  1.  ft.  piles .  799  56 

Foundry  work,  $48.28;  repairing  launch,  $36.55;  repairing  scow,  $31.60;  6  pr.  boots, 

$31.75;  sawing  lumber,  $31.10;  travel,  $25.35;  sundry,  $122.45 .  327  08 

Providence  Bay,  Wharf  and  Warehouse  ($12,372.13) — 

Construction:  E.  V.  II.  White:  contract  complete,  $21,480;  less  deducted  as  per  clause 

47  of  specification,  $9,354.77 .  12,125  23 

Inspection:  Thos.  Love:  April-July,  79|  d .  238  50 

Advertising .  8  40 

Quarry  Bay  Wharf  ($4,201.52) — 

Foreman,  W.  McRae:  Aug.-Jan.,  117  d.,  $468;  outlay,  90c .  468  90 

Carpenters,  carters  and  labourers .  2,034  39 

Carmichael,  O.  G.,  smithwork,  etc . » .  109  67 

Dept,  of  Railways  &  Canals:  use  of  dredge  Fenelon  and  plant,  9  d..i .  450  00 

Lumber,  37,609  ft.:  A.  McPherson  &  Co.,  $873.35;  Standard  Chem.  &  Iron  Co.,  $90.60; 

sundry,  $40 .  1,003  95 

Hardware,  $114.84;  sundry,  $19.77 .  134  61 

Rainy  River  Improvements  ($16,217.35) — 

Dredging:  detailed  with  Contract  Dredging . (Page  V — 318)  13,377  60 

Inspection,  E.  Darlington:  Sept.  16-Mar.  10,  48  d.,  $192;  outlay,  $7.50 .  199  50 

Foreman,  G.  Simpson,  Feb.,  $84;  labourers,  $258.75 .  342  75 

Emperor  Hotel,  J.  Harty:  board  of  men . _ .  134  00 

Farrer,  E.  I.,  teaming,  $146;  McQuarrie  &  Grimshaw,  supplies,  $67.39 .  213  39 

Gauging,  $91.05;  meals,  $23.80;  sundry,  $58.70 .  173  55 

Advertising,  $265.99;  King’s  Printer,  $27.46;  Stationery  Office,  $36.61 .  330  06 

Engineer  staff,  services:  E.  Brown,  May,  $29.03;  G.  M.  Brown,  Apr. -June,  $300;  D.  W. 

Jamieson,  Mar.  28-June  30,  $309.67;  H.  McDougall,  May,  $19.35;  W.  J.  Stewart, 

June,  $54 .  712  05 

Travel  and  outlay:  G.  M.  Brown,  $125.05;  S.  B.  Johnson,  $69.65 .  194  70 

Advance  to  be  accounted  for:  S.  B.  Johnson .  150  00 

Legal  services,  Nellis,  Matheson  &  Thomson .  389  75 

Rainy  River,  Survey  and  Maintenance  of  Gauges  ($17,419.19) — 

Clerk,  J.  Leehay:  June-Oct.,  $318.56;  outlay,  $128.40 .  446  96 

Survey  boat,  June-Oct.:  crew’s  services,  $2,162.54;  outlay,  $7.50 .  2,170  04 

Campbell  Steel  &  Iron  Works:  3  boat  winches .  82  50 

City  of  International  Falls:  12  in.  water  pipe;  2\  tons .  82  25 

Corona  Co.,  lumber,  $62.95;  McVey,  J.,  cartage,  $52.40 .  115  35 

Floyd,  W.:  desk,  $35;  3  chairs,  $12.25;  sundry,  $8 . 55  25 

Fort  Frances  Sash  and  Door  Co.:  1,500  pickets,  $94;  sundry,  $123.75 .  217  75 

Harty,  J.,  boarding  men,  $1,096.50;  Stinson,  J.  L.,  launch  hire,  $304 .  1,400  50 

MacKenzie,  Ltd.:  5  tents,  $118;  sundry,  $103.75 .  221  75 

Rainy  Lake  Nav.  Co.:  launch  hire,  June  17-Oct.  18,  $999.92;  use  of  boats,  etc.,  $54.89  1,054  81 

Topley  Co.:  repairs  to  instruments,  $20.75;  sundry,  $46.27 .  67  02 

Wells  Hardware  Co.:  502  gal.  gasolene,  $160.64;  4  skiffs,  $242;  4  tents,  $79.50;  hardware, 

$484.68  .  966  82 

Williams,  H.:  rent  of  office,  6  m.  to  Nov.  30,  $90;  heat  and  light,  $18 .  108  00 

Provisions:  Carter  &  Sons,  $1,359.45;  W.  Lutes,  $93.70 .  1,453  15 

Fan,  $22.50;  cartage,  $40.25;  table,  $18;  meter  wheel,  $31.50;  sundry,  $106.65 .  218  90 

Engineers,  services:  D.  G.  Anglin,  June  18-Sept.  30,  $450;  G.  M.  Brown,  Sept. -Feb., 

$649.98;  D.  W.  Jamieson,  Sept.-Feb.,  $600;  R.  R.  Jones,  Nov.-Feb.,  $300;  A.  Lang- 
lois,  June-Sept.,  $600;  C.  B.  Carr,  Feb.  7-28,  S66;  S.  Steele,  Nov.-Jan.,  $270;  W.  J. 

Stewart,  Sept.  $90 . . .  3,025  98 

Chainmen,  $1,263.18;  ganging,  $373;  rodmen,  $1,334.85 .  2,971  03 

Travel  and  outlay:  D.  G.  Anglin,  $70.40;  M.  Boulianne,  $113.70;  E.  G..  Brown,  $45.60; 

G.  M.  Brown,  $916.12;  J.  Graham,  $100.40;  D.  W.  Jamieson,  $239.03;  S.  B.  Johnson, 

$269.70;  R.  R. Jones,  $93.35;  A.  Langlois,  $598.38;  A.  G.  Livcnlure,  $101.15;  D.  K. 

McDonnell,  $98.15;  W.  McClenaghan,  $106.55;  A.  D.  Pope,  $98.60 .  2,761  13 

Rainy  River,  Plans  of  Survey  ($83.33)— 

Sproule,  Geo.:  making  plans,  Apr.  1-20,  1913 .  83  33 

Rainy  River  Wharves  ($3,455.83)— 

Foreman,  G.  Simpson:  July-Oct.,  $330;  outlay,  $7 .  337  00 

Labourers,  etc .  503  50 

Ferris,  R.:  2,950  1.  ft.  piles,  $383.50;  use  of  driver,  22  d.,  $220;  towage,  etc.,  $88.82 .  642  32 

Langstaff  &  Schurg:  20-35  ft.  piles,  1,560  L.  ft  .  195  00 

Rainy  River  Lumber  Co.:  52,368  ft.  lumber,  $1,391.35;  slabs,  $6.25 .  1,397  60 

Hardware:  G.  S.  Parker,  $224.81;  Wells  Co.,  $52;  sundry,  $49.95 .  326  76 

Cartage,  $25;  gravel,  $20.65;  rent  of  boathouse  $8 .  53  65 
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Richard’s  Landing  Wharf  ($358.35) — 

Advertising,  $310.08;  King’s  Printer,  $48.27 .  358  35 

River  St.  Lawrence,  Channel,  Kingston  to  Brockvillc  ($36,254.89) — 

Montreal  General  Contr.  Co.:  contract  complete,  rock  excavated,  29,981  c.  yd.  at  $3.95; 
less  previous  payments  shown  at  page  V — 296,  1912-13,  $8,250,  $35,020,  $19,202, 

$26,508 .  29,444  95 

Inspection:  J.  R.  Latimer,  May  9-Dec.  7,  213  d.,  $532.50;  outlay,  $115.20;  E.  O.  Webster, 

June  1-Dec.  15,  198  d.  $495;  outlay,  $56.25 .  1,198  95 

Launch  engineer,  G.  Griswold:  May-Mar.,  $835;  outlay,  $5.05 .  840  05 

Foreman,  carpenter,  J.  Paul:  Apr. -Mar.,  $1,228.50;  outlay,  $37.44;  overpaid,  22  d.  in 

May,  $66 .  1,331  94 

Anglin  &  Co.:  1,561  ft.  cedar,  $132.68;  sundry,  $14.25 .  146  93 

Bennett  &  Son:  330  gal.  gasolene,  $85.80;  hardware,  $207.65 .  293  45 

Byers,  D.  P.:  dynamo,  $16.50;  2  batteries,  $40 .  56  50 

Hunt,  Mrs.  T.:  board  and  lodging,  $111.75;  sundry,  $3.80 .  115  55 

‘Lasha,  Mrs.  J.:  storing  skiffs,  machine,  etc.,  7  m.  to  Oct.  15 .  105  00 

Lasha,  Wm.:  pilot,  July  &  Aug.,  $54;  labourer,  $32 . ’ .  86  00 

Mitchell  &  Wilson:  use  of  boat,  4  d.,  $40;  sundry,  $22.81  .  62  81 

Montreal  Gen.  Contr.  Co.:  building  wall,  filling  and  levelling  Morris  Point,  $158.40; 

storehouse,  $150;  24  h.  tug  hire,  $120 .  428  40 

Stevens  International  Hotel:  rent  of  boathouse,  y.,  to  Nov.  1,  1913,  $45;  sundry,  $30.70  75  70 

St.  Lawrence  Engine  Co.:  old  engine,  $300;  reverse  gear,  $44;  2  horns,  $30;  sundry, 

$99.24 .  473  24 

Taylor,  J.  &  Sons:  lumber,  etc .  67  30 

Tomkins,  E.:  launch  engineer,  Sept.-Dee.,  $207.50;  carpenter,  Jan.-Mar.,  $138.18 _  345  68 

Work  on  boat,  $166;  5  m.  storage  skiffs,  $30;  repairing  engine,  $18.70;  removing  rock 

between  Cabbage  and  Middle  Islands,  $90.23;  sundry,  $100.27 .  405  20 

Valuating  property  at  Morris  Point:  F.  Craig,  $85;  R.  B.  Heather,  $85;  W.  Shearer, 

$147.50 .  317  50 

Travel  and  outlay:  R.  J.  Matheson,  $34.85;  J.  C.  Stewart,  $123.99;  J.  B.  St.  Laurent, 

$26.20;  sundry,  $24.80 . 209  84 

Legal  services,  H.  A.  Stewart,  Brockville .  249  90 

River' Thames,  Removal  of  Obstructions  ($3,292.93) — 

Conductor,  H.  Gallaher:  Apr.-Dec.,  132  d.,  $528;  outlay,  $5.05 .  533  05 

Labourers,  176-15  d .  352  30 

Doyle,  J.  E.,  driving  3  piles,  $56.70;  Park  Bros.,  hardware,  $105.15 .  161  85 

Healy,  A.  M.,  dynamiter:  Feb.-Mar.,  25  d.,  $125;  exploders,  $20;  sundry,  $48 .  193  00 

Raising  logs,  228-4  d.,  $1,823.60;  towing,  $55.37:  S.  Carney,  $912.40;  Geo.  Ray,  $966.57  1,878  97 

Coal,  $20.64;  gasolene,  $52.60;  cartage,  $19.25;  sundry,  $81.27 .  173  76 

River  Thames,  Blasting  Ice  ($100) — 

Empire  Engineering  Corp.:  500  lb.  dynamite .  100  00 

Robin’s  Landing:  J.  Robins,  cutting  ice,  etc .  25  00 

Rondeau,  Repairs  to  Piers  ($2,101.30) — 

Foreman,  D.  Clark:  Apr.-Jan.,  124  d .  372  00 

Labourers,  etc .  527  96 

Henderson,  J.,  9,551  ft.  timber,  $328.04;  freight,  $1.40 .  329  44 

Kent  Farmers’  Produce  Co.:  35  brl.  cement,  $59.50;  freight,  $7.56 .  67  06 

Thames  Quarry  Co.:  stone,  192-44  tons,  $134.71;  freight  on  stone,  $234.21 .  368  92 

Toole,  Geo.:  40  ft.  piles,  640  1.  ft .  166  40 

Tifft,  F.  E.,  driving,  1,200  1.  ft.  piling .  150  00 

Towing  scow  from  Port  Stanley,  $50;  hardware,  $40.17;  sundry,  $29.35 .  119  52 

Rosseau  Wharf  Extension  ($1,499.33) — 

Foreman,  W.  J.  Atkinson:  Sept.-Nov.,  47  d.... .  141  00 

Carpenters,  labourers,  etc . 766  92 

Fraser,  W.  J.:  230  bags  cement,  $149.50;  plank,  $12;  sundry,  $2.50 . 164  00 

Lambert,  W.  A.:  bolts,  $52.80;  steel,  etc.,  $65.64 . '...’ .  118  44 

Stoneman  &  Sons:  11,710  ft.  lumber .  253  97 

Towing  dredge,  151  d.,  $38.75;  sundry,  $16.25 .  55  00 

Sand  Point  Wharf,  Repairs,  etc.  ($1,716.99) — 

Foreman,  A.  M.  Stewart:  Feb.-Mar.,  $117.14;  outlay,  $96.25 .  213  39 

Carpenters,  labourers,  etc .  669  06 

Brazeau,  M.  A.:  services,  $21,  outlay,  $61.10 .  82  10 

Campbell,  A.  F.,  3, 112  ft.  lumber .  76  84 

Canada  Cement  Co.:  190  brl.  cement .  361  00 

McLean,  P.:  2,556  ft.  lumber,  $53.74;  3  cd.  wood,  $10.50  .  64  24 

McNeill,  W.:  60  piles,  1,750  1.  ft .  175  00 

Hardware,  $45.27;  soft  soap,  $5;  sundry,  $25.09  .  75  36 

Sarnia  Shelter  Basin  ($52.50) — 

Bell  Co.,  tolls,  $2.50;  Hunter,  C.  H.,  travel,  $50 .  52  50 
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Saugeen  River,  Repairs  to  Wharf  ($1,100) — 

Foreman,  J.  Carson:  July-Sept.,  44  d.,  $132;  outlay,  $1.24 .  133  24 

Labourers,  $213.40;  man  and  team.  $20.40 .  233  80 

Thompson,  F.,  29,759  ft.  hemlock  lumber .  654  68 

Boat,  $12;  bolts,  835  lb.,  $33.40;  hardware,  $32.88 .  78  28 

Sault  Ste  Marie  Dredging  ($950.38) — 

Surveying  for  dredging,  260  d.  labour .  640  00 

Soo  Dredging  and  Construction  Co.:  tug  hire  $20;  use  of  derrick,  28  h.,  $168 .  188  00 

Hardware,  $81.68;  use  of  launch,  $25;  sundry,  $15.70 . . .  122  38 

Sault  Ste.  Marie  Harbour  Improvements  ($150,232.97) — 


Inspection:  D.  Conroy,  256  d.,  $924,  outlay  60c.;  H.  W.  Evenden,  155  d.,  221  h.  overtime, 

$614.30,  outlay  $42.50;  H.  Sargent,  226  d.,  106  h.  overtime,  $862.80,  outlay  $105 .  2,549  20 

Foreman  carpenter,  J.  Hobbs,  Dec.-Feb.,  40  d .  160  00 

Carpenters,  labourers,  etc .  998  65 

Young,  E.,  use  of  launch,  3^  m.  to  Dec.  15 .  87  50 

Hardware:  Cochrane  Co.,  $82.53;  Soo.  Hardware  Co.,  $113.34 .  195  87 

Lumber,  etc.:  Hesson  &  Co.,  $66.35;  Soo.  Lumber  Co.,  $77.17 .  143  52 

Electrical  supplies,  $32.05;  gasoline,  $37.50;  3  pr.  boots,  $18;  sundry,  $48.25 .  135  80 

Travel  and  outlay,  W.  J.  Stewart .  55  20 

Sault  Ste.  Marie  Wharf,  Repairs  and  Improvements  ($31,464.48) — 

Construction  of  approach,  J.  O’Boyle  &  Co.:  contract  complete,  $24,480;  extra  cribs, 

$2,640;  extra  cribs  in  substructure,  $1,170.37;  extra  rock,  $610.20;  concrete  decking, 

$369.40;  paving  tar  in  place  of  coal  tar,  $280;  less  $525  for  work  not  done  and  less 

$12,340  paid  in  1912-13,  V— 297 .  16,684  97 

Construction  of  extension  to  wharf,  J.  O’Boyle  &  Co.:  on  account  $26,973  contract .  12,030  00 

Foreman  of  repair  work,  W.  J.  Crawford:  39j  d.,  $158;  outlay,  $1.50 .  159  50 

Carpenters,  labourers,  etc .  1,011  45 

Cochrane  Hardware  Co.:  bolts,  $62.55;  expansion  shield,  $66.75;  sundry,  $62.40 .  191  70 

O’Boyle  &  Co.:  installing  waterworks  and  lighting  on  dock,  $128.26;  sundry  repairing, 

$84.62 . 212  88 

Soo.  Carriage  Works,  sundry  smithwork . 131  28 

Soo.  Dredging  Co.:  diver  and  derrick,  laying  pipe,  8  h.,  $48;  towing,  $10 .  58  00 

Soo.  Lumber  Co.:  15,120  ft.  fir,  $529.20;  2,600  ft.  hemlock,  $72.80;  sundry,  $243.55 .  845  55 

Repairs  to  dock  roof,  $42.38;  papering  office,  $36;  1,000  ft.  cedar,  $30;  sundry,  $30.77 _  139  15 

Sea  Gull  Wharf  Extension,  etc.  ($196.08) — 

Advertising,  $191.40;  King’s  Printer,  $4.68 . .. .  196  08 

Severn  Bridge,  Wharf  ($49.97) — 

Labour,  $32.50;  supplies,  $17.47 . >. .  49  97 

Severn  River,  Washago  Dams,  etc.  ($216.33) — 

Caretaker,  A.  W.  Grigg:  yr.,  $50;  outlay,  $11 .  61  00 

Advertising,  $120.60;  King’s  Printer,  $34.73 .  155  33 

Silver  Centre  Wharf  Improvements  ($2,574.68) — 

Carpenters  and  labourers,  $1,519.78;  teaming,  $111;  use  of  tug,  2-3  d.,  $46 .  1,676  78 

Dessilliers,  A.  D.:  2,460  ft.  lumber,  $54.12;  sundry,  $39.11 .  93  23 

Montgomery  &  Ferguson:  gasoline,  $50.95;  hardware,  $65.05 .  116  00 

Pickering  &  Coates,  meals,  $375.68;  Verhelst,  A.,  lumber,  $149.42 . ; .  525  10 

Temiskaming  Navigation  Co.:  fares,  $50.87;  freight,  $31.87 .  82  74 

Hardware,  $59.23;  repairing  launch,  $21.60 .  80  83 

Southampton,  Chantry  Island  Breakwater,  Repairs  ($4,899.71) — 

Foreman,  L.  H.  Monk:  May-Nov.,  225J  d.,  $676.50;  outlay,  $25.59 .  702  09 

Labourers,  etc .  1,683  65 

Fisher  &  Son,  36,658  ft.  hemlock  lumber .  807  76 

Gibbons,  T.,  11  cd.  stone,  $66;  Seibert,  J.,  lumber,  $161.25 .  227  25 

Seaman  &  Sons:  2,593  ft.  cedar,  $51.86;  use  of  tug,  etc.,  $16.50 .  68  36 

Speare,  G.:  3,090  lb.  drift  bolts,  $123.60;  sundry,  $2.65 .  126  25 

Thompson,  F.:  50,456  ft.  hemlock,  $1,150.18;  6  posts,  $1.20 .  1,151  38 

Hardware,  $48.80;  boat,  $35;  plank,  $23.92;  sundry,  $25.25 .  132  97 

South  Lancaster  Wharf  Repairs  ($1,582.78) — 

Foreman,  W.  W.  Dunlop:  Feb.-Mar.,  47  d.,  $141;  outlay,  $29.10 .  170  10 

Carpenters,  labourers,  etc . . .  337  50 

St.  Lawrence  Lumber  Co.:  13,316  ft.  pine,  $506;  17,404  ft.  hemlock,  $452.52;  sundry, 

$61.49 .  1,020  01 

Hardware,  $32.12;  smithwork,  $23.05 .  55  17 

Stokes  Bay,  Repairs  to  Wharf  ($1 , 336  28) — 

Foreman,  D.  Scott:  July-Sept.,  58  d.,  $174;  outlay,  $8.85 .  182  85 

Labourers,  $288;  teaming,  $26 .  314  00 

Forbes,  P.:  8,038  ft.  cedar,  $217.02;  21,677  ft.  pine,  $563.60 .  780  62 

Bolts,  $14.50;  hardware,  $15.55;  spikes,  $28.76 .  58  81 
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St.  Joseph  Wharf  ($146.95) — 

Ross  &  Taylor,  1,400  ft.  plank .  51  so 

Labour,  $71;  sundry,  $24.15 .  95  15 

St.  Joseph  Island,  Warehouse,  etc.  ($4,323.75) — 

Warehouse  on  “C”  Line  ($1,375.30) — 

Hesson  &  Co.:  shingles,  $52;  sundry,  $17.40 .  69  40 

Rains,  A.:  foreman,  59  d.,  $177;  timber,  $62.64;  outlay,  $29.20 .  268  84 

Rains,  B.  V.:  boarding  men,  $64.20;  4,100  ft.  pine,  $107.50. .  171  70 

Soo.  Hardware  Co.,  hardware,  etc .  Ill  10 

Lumber:  E.  Owens,  $118.54;  W.  Rains,  $54 .  172  54 

Hardware,  $28.40;  sundry,  $24.50 .  52  90 

Carpenters,  labourers,  etc .  528  82 

Warehouse  on  “K”  Line  ($1,608.98) — 

Foreman,  H.  Young,  June,  Aug. -Dec.,  Mar.,  117  d .  446  50 

Carpenters,  labourers,  etc .  643  00 

Kent  Bros.,  sawing  lumber,  etc .  76  25 

Hardware:  Soo  Hardware  Co.,  $119.85;  sundry,  $50.85 .  170  70 

Lumber:  Brown  &  Sons,  $101.03;  E.  Owen,  $111.95;  sundry,  $59.55 .  272  53 

Warehouse  on  “P”  Line  ($1,339.47) — 

Foreman,  T.  A.  McDermott:  Aug.-Dee.,  Mar.,  112£  d.,  $336.75;  outlay,  $5.50 .  342  25 

Carpenters,  labourers,  etc .  456  26 

Hardware,  Soo  Hardware  Co .  104  47 

Lumber:  E.  Owen,  $136.66;  Soo  Lumber  Co.,  $120.96;  sundry,  $92.52 .  350  14 

Freight,  $35.35;  shingles,  $45;  2  trees,  $6 .  86  35 

St.  Mary’s  River:  surveying  channel .  171  00 

St.  William’s  Pier  ($100.06) — 

Labour,  $46.25;  freight,  $15;  stone,  $38.81 .  100  06 

Sydenham  River  ($148.70) — 

Foreman,  S.  Hodgins:  23?  d.,  $70.50;  outlay,  $13.20 .  83  70 

Labourers,  $15;  use  of  launch  and  boats,  $50 .  65  00 

Telegraph  and  Nigger  Islands  Dredging  ($49,933.96) — 

Dredging:  detailed  with  Contract  Dredging . (Page  Y — 318)  48,850  00 

Inspection:  H.  J.  Boyd,  156  d.,  72  h.  overtime,  $489.60,  outlay  $5.50;  H.  Dempsey,  57  d., 

73  h.  overtime,  $192.90,  outlay  $4.50;  J.  Grant,  37  d.,  72  h.  overtime,  $132.60,  outlay 

$2.86 .  827  96 

Weddell  &  Co.,  40  h.  use  of  tug,  scow  and  crew .  256  00 

Telegraph  and  Nigger  Islands  ($485.61) — 

Naylor,  J.  J.,  use  of  launch,  19?  d .  94  50 

Weddell  &  Co.:  lumber,  $54.98;  36  poles,  $130.80;  use  of  tug,  $55;  labour,  $119.75;  sundry, 

$30.58 .  391  11 

Thessalon  Wharf  ($993.60) — 

Foreman,  J.  A.  McEachern,  July,  22  d .  77  00 

Carpenters,  labourers,  etc . 355  00 

Bridge  Bros.,  hardware,  $57.38;  Rowan,  L.,  teaming,  $80 .  137  38 

Lumber,  21,905  ft.:  A.  Markle,  $116.26;  W.  W.  Williams,  $243.76;  sundry,  $39 .  399  02 

Hardware,  $18.70;  livery,  $6.50 .  25  20 

Thornbury  Harbour  Improvements  ($3, 198.46) — 

Construction  of  wharf:  Horton  &  Stoddart,  on  account .  1,065  00 

Conductor,  J.  Hurst:  Oct.,  Jan. -Mar.,  61  d.,  $183;  outlay,  $9 .  192  00 

Labourers,  etc .  680  00 

Heslip,  J.,  smithwork,  $109.63;  Pedwell  &  Sons,  lumber,  $436.72 .  546  35 

Stone,  87J-  cords:  T.  Hoggan,  $202.50;  S.  McGuire,  $124.70 .  327  20 

Flooring,  76  pcs.,  $22.80;  hardware,  $17.85 .  40  65 

Advertising,  $320.76;  King’s  Printer,  $26.50 .  347  26 

Tobermory  Glance  Booms  ($257.92) — 

Murphy  &  Co.:  2,020  ft.  pine,  $60.60;  teaming,  $28.72 .  89  32 

Repairing  booms,  labour,  $134;  team  hire,  $12;  sundry,  $22.60 .  168  60 

Toronto  Harbour,  to  pay  Weddell  &  Co.  for  Overtow  Account,  etc. — 

Weddell  &  Co.:  material  towed  11^  miles,  287,007  cu.  yd.  at  8c .  22,960  56 

Trenton  Harbour  Improvements  ($69,222.77) — 


Inspection:  H.  J.  Boyd,  43  d.,  138  h.  overtime,  $170.40,  outlay  $2.50;  S.  J.  Gardner,  61  d., 

116  h.  overtime.  $217.80,  outlay  $4  69;  J.  Grant,  18  d.,  43  h.  overtime  $66.90,  outlay 

$1.24;  J.  W.  Hess,  47  d.,  38  h.  overtime,  $92.40,  outlay  $2.60 .  558  53 

Weddell  &  Co.:  labourers,  198  d.,v$396;  teaming,  $48 .  444  00 

King’s  Printer .  1  98 

Trenton  Harbour  Survey  ($23.47)— 

Weddell  &  Co.,  making  soundings .  23  47 

Trent  Bridge  Wharf  ($2,355.77) — 

Foreman,  W.  Varcoe:  Sept. -Dec.,  85  d.,  $340;  outlay,  $8.4S .  348  48 

Carpenters,  labourers,  etc .  422  83 
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Trent  Bridge  Wharf — Concluded. 

Doupe,  S.,  228  cu.  yd.  stone .  114  00 

Leeson,  S.,  43,003  ft.  lumber .  1,238  65 

Hardware:  M.  E.  Greenly,  S59.27;  Morton  &  Owen,  $108.14 .  167  41 

Cement,  $16.50;  gravel,  $25;  sundry,  $22.90 . 64  40 

Vail’s  Point  Wharf  ($210.42)— 

Lemon,  J.  H.,  labour  on  wharf,  32  d .  112  00 

Advertising,  $75.82;  King’s  Printer,  $22.60 .  98  42 

Victoria  Harbour  Wharf  ($9,5S7.53) — 

Construction  of  wharf  and  dredging:  McFarlane,  Pratt,  Hanley,  on  account .  9,150  00 

Inspection,  M.  McKenzie:  Oct.-Nov.,  Jan. -Mar.,  94  d.,  $282;  outlay,  $3.40 .  285  40 

Advertising,  $117;  King’s  Printer,  $2.43 .  119  43 

Legal  services,  F.  G.  Evans,  Orillia .  32  70 

Wellington,  Wharf  and  Harbour  Improvement — 

Advertising,  $637.22;  King’s  Printer,  $55.29 .  692  51 

Wendover  Wharf  Improvements  ($627.26) — 

Foreman,  H.  St.  Pierre,  $80;  labourers,  etc.,  $138.25 .  218  25 

Campbell  Steel  &  Iron  Works:  6  I-beams,  32  ft.  long .  130  00 

Papineauville  Lumber  Co.:  6,240  ft.  lumber .  187  20 

Cutting  ice,  $45;  hardware,  $25.29;  sundry,  $21.52 .  91  81 

Wheatley  Pier,  Renewing  Approach  ($802  52) — 

Foreman,  F.  J.  Fox,  $96;  labourers,  etc.,  $149.25 .  245  25 

Derbyshire,  H.,  hardware,  $69.39;  Hadley  Co.,  lumber,  $286.68 .  356  07 

Doyle,  J.  E.,  use  of  pile  driver,  etc .  101  20 

McPherson,  Robt.,  20  ft.  piles,  20 .  100  00 

Whitby  Harbour  Improvements  ($24,018.01) — 


Construction  of  wall:  Whitney  &  Code:  on  account  $20,000  contract .  7,020  00 

Inspection  of  dredging:  J.  Smith:  July-Dee.,  135  d.,  99§  h.  overtime,  $464.85;  boathire, 

$46  50;  sundry,  $9.50 .  520  85 

Inspection  of  construction:  R.  Richardson:  June-Dee.,  157  d.,  $471;  outlay,  $2.35 .  473  35 

Galbraith,  D.:  services,  June,  1911-Mar.,  1913,  $463;  office  furniture,  etc.,  $100 . . .  563  00 

Advertising,  $6.93;  rowboat  with  oars,  $25.  . _ . . . .  31  93 

Whitby  Harbour:  To  pay  Whitby  Harbour  Co.,  interest  on  Purchase  Price  ($390) — 

Whitby  Harbour  Co.:  interest  on  $11,700,  June  1,  1911  to  Jan.  30,  1912,  5  p.c .  390  00 

Whitby  Harbour  Survey  ($1,770.45) — 

Labour,  July-Dee.,  1913,  4,924  hrs .  1,477  20 

Heard  &  Son,  teaming,  $64.75;  Rice,  G.  M.,  paint,  etc.,  $78.40 .  143  15 

Whitney  &  Code:  making  raft  for  soundings .  98  60 

Boat  hire,  $21  50;  painting  and  papering  office,  $20;  use  of  telephone,  $10 .  51  50 

Windermere  Wharf  ($2,904.28) — 

Foreman,  I.  Hough:  May-Nov.,  139  d.,  $417;  outlay,  $6.75 .  423  75 

Carpenters,  carters,  labourers,  etc .  892  74 

Aitken,  W.:  287  bags  cement,  $195.25;  iron,  $39.72;  4  lamps,  $76;  sundry,  $137.26;  less  bags 

returned,  S8. 70 .  439  53 

Clark,  T.  H.:  11,874  ft.  lumber,  $213.71;  sundry,  $3.88 .  217  59 

Fife  Co.:  300  bags  cement,  $156;  sundry,  $9.88 .  165  88 

Mickle,  Dyment  &  Son.:  10,274  ft.  lumber,  $233.18;  shingles,  $40.50;  sundry,  $71.91 .  345  59 

Stone  and  gravel,  32  c.y.:  G.  Huggard,  $116;  T.  Huggard,  $206 .  322  00 

Advertising,  $12  80;  hardware,  $39.40;  sundry,  $15 .  97  20 

Windsor  Dock  ($52,348  33) — 

Construction:  A.  E.  Ponsford:  on  account .  48,340  00 

Inspection:  H.  G.  Nicholson,  83  d.,  $332;  W.  Wickett,  256  d.,  $1,024 .  1,356  00 

Candler  Building  Co.:  driving,  cutting  and  straightening  29  piles .  72  50 

G.  T.  Ry.:  rent  of  property,  y.  to  Apr.  30,  1914,  $1,200;  rent  of  land  for  dock,  y.  to  Nov.  1, 

1914,  $500 .  1,700  00 

Walker,  W.  M.:  constructing  boathouse  and  walk .  748  ()0 

Lumber,  $21. 15;  taxes,  $9.59  .  30  74 

Advertising,  $58  55;  King’s  Printer,  $39.34 .  97  89 

Legal  services,  J.  W.  Asken,  Sandwich .  3  20 

Launch  Nokomis  ($51.62) — 

Peltier,  E.,  engineer,  Apr.,  $40;  Reid,  T.,  boatman,  $11.62 .  51  53 

Goderich  District — 

Roberts,  V.  M.,  asst,  engineer:  y.,  $1»  8C0;  board,  Jan.,  $35;  sundry  travel  and  outlay, 

$411.37  .  2,24  6  37 

Midland  District  ($9,460.43) — 

District  engineer,  J.  H.  Armstrong,  July-Mar .  1,575  00 

Assistants:  J.  R.  Hamilton,  Aug.-Mar.,  $1,000;  C.  C.  Jeffrey,  July-Mar.,  $900;  F.  Moberly, 

May-Mar.,  $2,291  63 .  4,191  63 

Stenographer,  R.  McGratton,  July-Mar .  449  79 
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M i d land  DLst r i c t —  Cone l uded . 

Travel  and  outlay:  J.  H.  Armstrong,  $828.41;  J.  R.  Hamilton,  $197.77;  C.  C.  Jeffrey, 

$925.39;  F.  Moberly,  $1,131.96 . 

Cabinet,  $35;  stove,  $32;  sundry,  $93.48 . 

Ottawa  District  ($46,676.36) — 

District  engineer:  S.  J.  Chapleau,  y . . . 

Assistants:  A.  A.  Anderson,  Sept  .-Mar.,  $875;  D.  G.  Anglin,  Oct.-Mar.,  $750;  J.  Beaucheinin, 
yr.,  $1,325,  R.  Blais,  y.,  $1,225;  W.  E.  Blue,  Sept. -Mar.,  $875;  R.  Brault,  Apr. -Jan., 
$833.30;  C.  Brousseau,  y.,  $1,899.96;  H.  M.  Davy,  y.,  $2,133.32;  D.  Girard,  y.,  $1,0S0, 
J.  Graham,  Apr.-May,  Oct.-Dec.,  $500;  A.  W.  Gregory,  y.,  $1,500;  B.  F.  Howe,  y., 
$1,500;  G.  P.  Huguet,  Jan. -Mar.,  $349.98;  A.  Langlois,  Apr.-May,  Oct.-Mar.,  $1,233.32; 
A.  Laverdure,  Apr.-May,  $150;  J.  E.  R.  Matte,  y.,  $1,699.92;  J.  Mulligan,  y.,  $912  50; 
E.  H.  Pense,  y.,  $2,100;  R.  W.  Powell,  Apr.,  $90;  J.  G.  Quackenbush,  8|  m.  to  Mar., 
$637.50;  L.  Roy,  y.,  $1,208.33;  J.  C.  Stewart,  y.,  $1,425;  J.  R.  Tobin,  y.,  $1,150;  M. 

Tremblay,  y.,  $1 ,200 . 

Summer  assistants:  J.  Beaulieu,  $55;  Geo.  Bruchesi,  $150;  J.  Bruchesi,  $245;  G.  Code, 
$332.50;  G.  Davidson,  $367.50;  A.  Dostaler,  $262.50;  H.  Gilmour,  $75;  H.  E.  Matthews, 

$300.65;  L.  F.  Mackay,  $220;  W.  Powell,  $407.50;  J.  B.  O.  St.  Laurent,  $177.50 . 

Stenographers:  Miss  Iv.  O.  Grady,  y.,  $793.26;  A.  Smith,  Sept,  4-Mar.  31,  $286.07;  A. 

Smythe,  y.,  $720 . ! . 

Travel  and  outlay  (including  travel  of  department  officials) :  D.  Anglin,  $60.65;  A.  A. 
Anderson,  $152.45;  J.  Beaulieu,  $72.65;  R.  Blais,  $795.30;  W.  E.  Blue,  $99.40;  J.  U. 
Bray,  $22.50;  E.  Brown,  $49.60;  G.  Bruchesi,  $142.85;  S.  J.  Chapleau,  $1,033.38;  G. 
Code,  $114.16;  R.  de  B.  Corriveau,  $999.53;  A.  E.  Cross,  $202.59;  E.  Dansereau, 
8777.10;  G.  Davidson,  $165.65;  V.  Denis,  $120.90;  A.  R.  Dufresne,  $53.90;  A.  Gray, 
$72.95;  B.  Howe,  $1,027.83;  G.  Huguet,  $53.85;  S.  B.  Johnson,  $243.80;  J.  Lamoureux, 
$28.60;  A.  Langlois,  $154.30;  C.  S.  A.  Mackay,  $366.10;  E.  S.  Miles,  $937.70;  P.  E. 
Moffet,  $12.45;  E.  H.  Pense,  $36.55;  R.  Powell,  $134.25;  H.  Regan,  $42.35;  A.  St. 
Laurent,  $269.05;  J.  B.  O.  St.  Laurent,  $59.20;  J.  C.  Stewart,  $524.12;  J.  Taplev, 
$87.55;  J.  II.  Thivicrge,  $274.90;  J.  Tobin,  $34.75;  J.  P.  Valiquet,  $1,284.08;  LT.  Yali- 

quet,  $1,046.25;  J.  L.  Williams,  $56.30;  sundry,  $43.35 . 

Farley,  R.  W.  &  S.  E.:  surveying  property  facing  the  Rideau  Canal  and  Ottawa  River 

Thornton  &  Truman:  wire  cable,  with  box  and  reel,  $173;  sundry,  $8.90 . 

Telegrams,  $84.21;  telephone  tolls,  $95,70;  photo  supplies,  $113.78;  sundry,  $113.92. 

Port  Arthur  District  ($176) — 

Summer  Assistants:  J.  S.  Mitchell,  $76;  R.  B.  Sutherland,  $100 . 

Sault  Ste.  Marie  District  ($15,005.89) — 

District  Engineer,  W.  J.  Fuller,  June-Mar . . . 

Assistants:  R.  E.  Beith,  June-Mar.,  $1,180.65;  J.  R.  Black,  Feb.  20-Mar.  31,  $242.26;  J. 
Bruce,  May  15-Mar.  31,  $1,318.54;  F.  D^  Carmichael,  June-Sept.,  $287.50;  A.  C.  Con- 
nan,  July  8-Mar.  31,  $954.52;  H.  W.  Evenden,  Oct.-Mar.,  $660;  G.  W.  Holder,  Apr.- 
Mar.,  $941.65;  J.  F.  Inderwick,  Apr.  30-Mar.  31,  $1,379.17;  C.  M.  Macreath,  Aug.- 

Mar.,  $947.58;  L.  D.  Walker,  Nov.-Mar.,  $550 . 

Stenographers:  Miss  M.  Hawkins,  $45;  Rose  Lacroix,  Aug.-Mar.,  $404 . 

Travel  and  outlay:  R.  E.  Beith,  $582.57;  W.  J.  Bruce,  $427  23;  F.  D.  Carmichael,  $237  13; 
H.  W.  Evenden,  $11.05;  W.  J.  Fuller,  $1,594.76;  G.  W.  Holder,  $198.36;  J.  F.  Inder¬ 
wick,  $959.62;  C.  M.  Macreath,  $201 . 

Toronto  Office  and  District  ($32,765.34) — 

District  Engineer,  J.  G.  Sing:  May  20-Mar.  31 . 

Consulting  Engineer,  E.  B.  Temple,  Apr.  1-Mar.  17 . 

Assistants:  J.  H.  Armstrong,  Apr. -June,  $525;  It.  E.  Beith,  Apr.-May,  $200;  W.  B.  Blanchet, 
v.,  less  10  d.  in  Feb.,  $1,451.61;  R.  Brault,  Fcb.-Mar.,  $166.66;  W.  C.  Brough,  y., 
$2,299  92;jW.J.  Fuller,  Apr.-May,  $366.66;  M.  Gibson,  Apr.  1-9,  $37;  G.  P.  Huguet, 
Aug.-Sept.,  $233.32;  W.  E.  Irwin,  June-Feb.,  $665;  C.  C.  Jeffrey,  Apr. -June,  $300; 
W.  I.  McTavish,  Apr.-Mar.,  $966.64;  C.  H.  Mathewson,  Feb.-Mar.,  $333.32;  V.  L. 
Morgan,  $64;  E.  G.  O’Kelly,  May-Feb.,  $1,237  50;  J.  K.  Partridge,  June  30-Mar.  31, 
$983.23;  D.  H.  Philp,  y.,  $1,999.92;  W.  M.  Raeburn,  Dec.-Mar.,  $342;  II.  B. 
ltathbun,  Apr.-Feb.,  $825;  T.  D.  Sneath,  Apr.  1-6,  $20 
Summer  assistants:  J.  L.  Foreman,  $367.50;  P.  Ilastie,  $106.45;  J.  Hoole,  $42;  II.  P.  Lovell, 

$337.50 . . 

Stenographers:  Miss  A.  M.  Anderson,  y.,  $849.96;  L.  K.  Hutt,  y.,  $600 . 

Travel  and  outlay:  J.  H.  Armstrong,  $252.44;  R.  E.  Beith,  $129.51;  W.  H.  Blanchet, 
S 1 66  23 ;  It.  Brault,  $521  60;  W.  C.  Brough,  $561 .85;  J.  L.  Foreman,  $350.49;  W.  J. 
Fuller,  $164.34;  M.  M.  Gibson,  $283.06;  G.  P.  Huguet,  $62.20;  W.  E.  Irwin,  $2,223.83; 
C.  C.  Jeffrey,  S30S.25;  H.  P.  Lovell,  $839.29;  W.  I.  McTavish,  $489.97;  C.  II.  Matthew- 
son,  $155.35;  E.  G.  O’Kelly,  $407  61;  J.  K.  Partridge,  $41.25;  1).  H.  Philp,  $1,278  48; 

W.  M.  Raeburn,  $1;  II.  B.  Rathbun,  $2,216  45;  J.  G.  Sing,  $1,802.61 . , . 

Office  Specialty  Co.:  2  chairs,  $15;  3  desks,  $92;  sundry,  $62. 15 . 

Ottawa  Car  Co.:  water  measurer  and  distributor . 

Cabinet,  $22;  24  measuring  rods,  $66.50;  photographic  supplies,  $41.85;  sundry,  $133.38. . 
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3,300  00 
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2,593  15 
1,799  33 


11,652  89 
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176  00 


1,883  30 


S, 461  87 
449  00 


4,211  72 

2,596  81 
1,924  65 


13,016  78 
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1,742,866  46 
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Harbours  and  Rivers:  Ontario— Concluded.  $  cts. 

Brought  forward . - . 1,742,S66  4G 

Windsor  District  ($24,935.83) — 

.District  engineer,  H.  J.  Lamb,  y .  3,000  00 

Assistants:  1?.  J.  Bridges,  y.,  SI, 200;  R.  Carlyle,  y.,  $1,599.96;  H.  B.  R.  Craig,  y.,  $2,100; 

E.  C.  Freeland,  Aug.  15-Feb.  23,  $475.31;  W.  Griesbach,  y.,  $1,200;  H,  G.  Kerrigan, 

Mar.,  $141.66;  W.  J.  F.  Mitchell,  y.,  $1,800 .  8,516  93 

Summer  assistants:  A.  R.  Adams,  $183.87;  C.  Carling,  $182.50;  W.  Carling,  $217.50; 

M.  Henderson,  $267.50;  H.  O.  Reilly,  $40;  .T.  S.  Rheaume,  $375;  C.  Wigle,  $170;  D. 

Wigle,  $250 .  1,686  37 

Stenographers:  Miss  M.  Evans,  Apr.,  $60;  Miss  J.  Ferriss,  May-Mar.,  $660 .  720  00 

Travel  and  outlay:  C.  Carling,  $135;  W.  Carling,  $115.55;  R.  Carlyle,  $666.67;  H.  B.  R. 

Craig,  $1,250.32;  W.  Griesbach,  $907.52;  A.  M.  Healy,  $15.80;  M.  R.  Henderson, 

$162.55;  E.  C.  Freeland,  $198.20;  H.  J.  Lamb,  $1,480.38;  W.  J.  F.  Mitchell,  $1,201.42; 

J.  S.  Rheaume,  $86.70;  C.  E.  Wigle,  $56.35;  D.  Wigle,  $118.90 .  6,395  36 

General  foreman,  G.  Higginson:  services,  y.,  $1,225;  outlay,  $390.59 .  1,615  59 

Greening  Wire  Co.:  1,000  ft.  copper  sounding  wire .  84  00 

McQueen,  J.  S.:  hire  of  tug,  Feb.  1-9,  Mar.  11-27,  389  h.,  $1,556;  hire  of  tug  as  per  agree¬ 
ment  of  Jan.  7,  1914,  $500;  board,  $42.25 .  2,098  25 

Ottawa  Car  Co.:  concrete  sprinkler .  235  00 

Telegrams,  $173.51;  telephone  tolls,  $240.17 .  413  68 

Desk,  $12;  3  spirals,  $36;  ice,  $17.75;  table,  $45;  sundry,  $59.90 .  170  65 

King’s  Printer,  $494.96;  Stationery  Office,  $17,066.20 .  17,561  16 

Legal  services:  Kilmer,  McAndrew,  Irving  &  Davis .  20  00 

Travel  of  Minister,  Hon.  Robt.  Rogers .  200  00 

Vouchers  outstanding:  F.  W.  Jeffrey,  70,927,  $5.75;  J.  B.  St.  Laurent,  55,656.  $85 .  90  75 

Detailed  with  Dominion  Buildings  Maintenance  . (Page  V — 190)  20  50 

“  “  Harbours  and  Rivers,  Quebec . (Page  V — 255)  35  00 

“  “  Dredge  Vessels,  Ont.  and  Que . (Page  V — . . .)  252  76 

“  “  Harbours  Maintenance . (Page  V — . . .)  50  GO 

Total . 1,786,038  48 

Less  charged  to — 

Chief  Engineer’s  Staff . (Page  V. . . )  61,839  80 

Surveys  and  Inspections . (Page  V. . . )  51,570  13 

- -  113,409  93 


Total ,  as  on  Page  V — 257 . ' . 1 , 672 , 628  53 


Harbours  and  Rivers:  Manitoba:  Summary  of  Expenditure. 

Assiniboine  River,  Improvement  near  Portage  la  Prairie1 .  5,117  80 

Gimli  Breakwater,  Improvement .  5,007  46 

Gull  Harbour,  Extension  to  Wharf .  892  93 

Gull  Harbour,  Repairs  to  Wharf .  3,849  49 

Harbours  and  Rivers,  Generally .  9,965  50 

Lake  Manitoba  Survey,  etc .  3,074  35 

Relican  Lake  Wharf .  319  50 

Red  River,  Repairing  Banks  above  St.  Andrew’s  Lock . 2,684  80 

Red  River  Improvement . 53,469  70 

St.  Andrew’s  Rapids,  Fishway .  6,030  10 

Selkirk,  Harbour  Improvement  and  Repairs  to  plant .  26,555  41 

Victoria  Beach  Bay  Harbour,  Breakwater  Wharf .  3,450  67 


Total,  carried  to  page  V — 2 .  120,417  71 


Harbours  and  Rivers:  Manitoba. 

Assiniboine  River,  Improvements,  etc.  ($5,117.80) — 

Foreman,  D.  Thompson:  390  h.,  $195;  outlay',  $15 .  210  00 

L  bourers,  3,241  h.,  $861.71;  teaming,  6,482^  h.,  $3,889.40 .  4,751  11 

Hardware,  $63.19;  horse  hire,  $33;  smith  work,  $60.50 .  156  69 

Delta  Protection  Work  ($5,049.06) — 

Foreman,  W.  Edwards:  services,  840  h.,  $420;  outlay,  $33.36 .  453  36 

Carpenters,  labourers,  etc .  2,085  35 

Gibb  &  McCaig:  2,600  ft.  lumber,  $78;  freight,  etc.,  $10 .  88  00 

Long,  R.  J.:  lumber,  36,313  ft.  at  $35;  sundry  lumber,  $321.11;  piling,  696  1.  ft.  at  225c.; 

sundry,  $24.84 .  . _ .  1,773  50 

Hardware,  $258.92;  repairs  to  pile  driver,  $64.48;  freight,  $109.95:  rent  of  house  and  ground, 

Apr.,  July,  Aug.,  Nov.,  $73;  8  pr.  rubber  boots,  $39.75;  team  hire,  $31;  sundry,  $71.75. .  648  85 


Carried  forward .  10,166  86 
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Harbours  and  Rivers:  Manitoba— Continued.  $  cts. 

Brought  forward .  10,166  86 

Chilli  Breakwater  Improvements  ($5,007.46) — 

Foreman,  P.  Magnusson:  July-Oct.,  86*5  d .  432  50 

Carpenters,  carters,  labourers,  etc .  1,685  05 

Haas,  J.  A.,  4,144  1.  ft.  piles,  $518;  Sigurdson,  F.,  hardware,  $84.73 .  602  73 

Sigurdsson,  Thorwaldson  Co.:  7,307  ft.  lumber,  $168.03;  sundry,  $4.50 .  172  53 

Sprague  Lumber  Co.:  61,680  ft.  lumber,  $1,661.24;  freight,  $53.20 .  1,714  44 

Wood  Vallance  &  Co.:  hardware,  $274.62;  freight,  $7.55 .  282  17 

Boots,  6  pr.,  $34;  freight  and  cartage,  $45.27;  hardware,  $38.77 .  118  04 

Gull  Harbour.  Extension  of  Wharf  ($892.93) — 

Construction  :  Wm.  Dewar:  contract  complete,  $8,944;  less  $8,404  paid  in  1914-15 .  540  00 

Inspection,  E.  E.  Jardine:  Mar.,  $100;  outlay,  $31 .  131  00 

Advertising,  $193.80;  King’s  Printer,  $28.13 . ' .  221  93 

Gull  Harbour,  Repairs  to  Wharf  ($3,817.29) — 

Foreman,  W.  Darough:  Jan.-Mar.,  $306;  outlay,  $11.80 . .  317  80 

Labourers,  4,010  h.,  $843;  teaming,  215  h.,  $129 .  972  00 

Grimolfson,  J.:  1,272  ft.  piles,  $165.36;  teaming,  $7.80 .  173  16 

Lake  Winnipeg  Shipping  Co.:  freight  and  cartage .  119  30 

Sprague  Lumber  Co.:  39,933  ft.  lumber,  $1,032.88;  freight,  $37.80 .  1,070  68 

Tergesen,  H.  P.,  provisions,  $72.85;  Wood  Vallance,  hardware,  $84.26 .  157  11 

Vulcan  Iron  Works:  ironwork  for  repairs,  $925;  sundry,  $42.81., .  967  81 

Labour,  $12.25;  sundry,  $27.18 .  39  43 

Hnausa  Wharf  Repairs  ($568.79) — 

Sprague  Lumber  Co.:  20,256  ft.  lumber .  560  69 

Zeron,  G.  T.:  cartage,  etc .  8  10 

Lake  Manitoba,  Survey,  etc.  ($3,074.35) — 

Surveyor,  A.  Taylor:  Dec.  1913-Mar.,  1914,  49  d.,  $490;  preparing  plans,  $27.50;  outlay, 

$252.90 . 770  40 

Engineer,  H.  R.  Urie:  Oct.-Jan.,,  1913,  92  d.,  $368;  travel,  $52.09 .  420  09 

Carpenters,  cook,  etc .  841  47 

Armstrong  Trading  Co.:  groceries,  $159.09;  telegrams,  $4.34 .  163  43 

Charrest,  C.  L.:  meat,  $97.40;  express,  $6.35 .  103  75 

Finnie  &  Murray:  6  pr.  blankets,  $54;  3  tents,  $129.50;  sundry,  $16.25 .  199  75 

Hudson’s  Bay  Co.:  provisions,  $95.46;  freight,  $1.64 .  97  10 

Moar,  C.:  supplies,  $20.50,  moving  camps,  etc.,  $106.25 .  126  75 

Sprague  Lumber  Co.,  lumber,  $60.61;  Wood,  Vallance,  hardware,  $144.84 .  205  45 

Hardware,  $48.40;  repairs  to  instruments,  $33;  sundry,  $37.91 .  119  31 

Travel  and  outlay:  A.  J.  Stevens .  26  85 

Le  Pas  Wharf  ($105.05)— 

Survey  of  site:  A.  Taylor:  services,  4  d.,  $60;  outlay,  $45.04 .  105  05 

Lister’s  Rapids:  paint  and  hardware .  32  43 

Pelican  Lake  Survey  ($319.50) — 

Foreman,  Wr.  Darough:  June,  Aug.,  130  h .  65  00 

Carpenters,  labourers,  etc .  143  02 

Sprague  Lumber  Co.:  2,120  ft.  lumber,  $64.17;  freight,  $14.11 .  78  28 

Smith  work  and  hardware .  33  20 

Red  River  Repairing  Banks,  etc.  ($2,962.80) — 

Conductor,  W.  H.  Davis:  Dec.-Mar.,  512  h .  256  00 

Labourers,  6,273  h.,  $1,595.25;  teaming,  1,399  h.,  $699.50 .  2,294  75 

Can.  Explosives  Ltd.:  dynamite,  $48:  freight,  $8.60 .  ..  .  56  60 

Winnipeg  Roofing  Co.:  culverts,  one  24-ii.,  25  ft.  long  and  2,  36-in.,  45  ft.  long,  $332.79; 

end  with  cover,  $7.50 .  340  29 

Hardware,  etc .  15  16 

Rod  River  Improvements,  Protection  Work  ($46,242.16) — 

Foremen,  Nov -Mar.:  B.  Freeman,  98^  d.,  $443.25;  P.  Magnusson,  110  d.,  $495 .  938  25 

Carpenters,  carters,  labourers,  etc . ■■. .  5,459  95 

Taking  soundings,  Jan.-Feb.,  1914:  engineer,  H.  R.  Urie,  services,  47  d.,  $188,  outlay, 

$60.15;  recorder,  $100;  labourers,  $398 . _ .  746  15 

Consulting  engineer,  E.  Brydone-Jack:  plans,  etc.,  and  estimates  on  cost  of  approaches  to 
bridge:  5  p.c.  on  $55,617.75,  cost  of  fixed  approaches;  2  p.c.  on  $14,000,  cost  of  lift  ap¬ 
proaches;  less  previous  payments  shown  on  page  V — 40,  1912-13,  $1,630  and  $594.71.  836  IS 

Can.  Explosives,  20  ft.  fuses,  2,500,  $195.50;  Millidge,  E.,  cartage,  $355.25 .  550  75 

Doty  Engine  Works:  2  pile  driver  head  blocks,  $110;  sundry,  $82.40 .  192  40 

Ferris,  Robt.:  900  piles,  24,600  1.  ft .  3,198  00 

Haas,  J.  A.:  9,002  1.  ft.  braces,  $1,151.06;  832 1.  ft.  piles,  $116.48 .  1,267  54 

Hargrave  <fe  Co.,  71-2  t.  coal,  $471.34;  Book  &  Son,  hardware,  $153.05 .  624  39 

Hooker,  F.  W.,  lumber,  $251.15;  Hudson’s  Bay  Co.,  supplies,  $147.50 .  398  65 

Jubilee  Metal  Cornice  Works:  plumbing  and  heating,  $747;  sundry,  $9.30 .  756  30 

Keeler,  M.:  9,986  1.  ft.  braces,  $1,195.92;  536  pcs.  pine,  $670;  7,504  1.  ft.  piles,  $1,125.60 .  2,991  52 

Loutil,  J.  J.:  repairing  boiler,  $194;  use  of  boiler,  $42 .  236  00 

McCIary  Mfg.  Co.,  hardware,  $67.90;  W’ood,  Vallance,  hardware,  $563.77 .  631  67 


Carried  forward .  45,775  21 
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Harbours  and  Hirers:  Manitoba— Continued.  $  cts. 

Brought  forward .  45,775  21 

Red  River  Improvement  Protection  Works — Concluded. 

McKenzie,  Geo.:  potatoes,  $13;  hauling  piles,  etc.,  $241.80 . ' .  254  80 

McLeod  &  Millidge:  loading  and  unloading  411,900  ft.  lumber,  $926.90;  sundry,  $80.36. . . .  1,007  26 

Sprague  Lumber  Co.:  540,792  ft.  lumber,  $15,637.45;  shingles,  etc.,  $71.68 .  15,709  13 

Sturlangsson,  II.:  hauling  piles,  etc .  382  14 

Vulcan  Iron  Works:  82.1S8  lb.  bolts  and  68,124  lb.  washers,  $5,593.63;  2  pile  hammers, 

$200;  freight,  etc.,  $57.19 .  5,850  82 

Freight:  C.N.Ry.,  $678.26;  Lake  Winnipeg  Shipping  Co.,  $802.62 .  1,540  88 

Provisions:  Benson  Bros.,  $282.73;  C.  Finkleman,  $709.82;  W.  Jamieson,  $780.56;  A.  G. 

McLeod,  8128.42;  Shepard  Peers  &  Co.,  $445.38;  sundry,  $79.20 .  2,426  11 

Hardware,  $35.58;  team  hire,  $35;  transportation  of  men,  $85.50;  sundry,  $87.19 .  243  27 

Red  River  Improvements,  Superintendent’s  House  at  Lockport  ($6,174.76) — 

Conductor,  A.  G.  Aiken,  89  d.,  $534;  labourers,  etc.,  $1,782.67 .  2,316  67 

Glasgow,  G.,  work  at  house,  $200;  Stephens  &  Co.,  paints,  etc.,  $79.57 .  279  57 

Peerless  Electric  &  Repair  Co.:  wiring  and  electric  supplies .  266  16 

Sprague  Lumber  Co.:  27,167  ft.  lumber,  $991.58;  book  case,  $157.50;  doors,  windows,  mould- 
ding,  etc.,  $728.39;  18  oak  panels,  $350.10;  25  M.  shingles,  $100;  20  trips  to  Lockport, 

$134;  apparently  overpaid,  $80.40 .  2,541  97 

Standard  Paint  Co.:  16  sq.  felt,  $52;  cartage,  50c .  52  50 

Waite-Fullerton  Co.:  17  M.  brick,  $548.50;  sundry,  $31.50 .  580  00 

Hardware,  $86.39;  21  cu.  yd.  sand,  $26.25;  sundry,  $25.25 .  137  89 

Red  River  Improvements,  Generally  ($397.71) — 

King’s  Printer .  4  51 

Coutlee,  C.  R.,  travel,  $187.50;  Elliott,  L.  J.,  legal  services,  $205.70 .  393  20 

Selkirk  Harbour,  Improvements  and  Repairs  to  Plant  ($26,670.54) — 

Purchase  price  of  site:  Wm.  Robinson,  $6,033.84;  Winnipeg  Fish  Co.,  $5,000;  D.  Young, 

$1,500 . . . .... .  12,533  84 

Construction  of  railway  dry  dock:  Crandall  Engineering  Co.:  on  account  $72,000,  contract.  7,711  20 

Work  on  New  Marine  Railway — 

Foreman,  $86;  labourers,  $323.75;  teaming,  $501.30 .  911  05 

Hygard,  F.,  gravel,  $462;  Wood,  Vallance,  hardware,  $76.06  .  538  06 

Mullens,  P.  W.,  surveying,  etc.,  for  dredging . . .  75  00 

Sinclair  &  Co.:  drilling,  $375;  sundry,  $2 . . .  377  00 

Sprague  Lumber  Co.:  2,613  ft.  lumber,  $121.05;  cartage,  $18 .  139  05 

Vulcan  Iron  Works:  foundry  work,  $186.40;  sundry,  $18.60 .  205  00 

Hardware,  $24.75;  cartage,  $37.80;  sundry,  $41.68 . ’. .  104  23 

General  Repairs  to  Wharf,  etc. — 

C.P.  Ry.  Co.:  freight,  $279.82:  2  yrs.  rent  of  siding,  $64.02 .  343  84 

Ferris,  Itobt.:  7,000  1.  ft.  piling .  910  00 

Maguire,  W.  J.:  926  gal.  carbolineum,  $9T3;  freight,  $147.04 .  1,073  04 

Sprague  Lumber  Co.:  6,092  ft.  lumber,  $212;  50  cedar  posts,  $55;  freight,  $25.65 .  292  65 

Hardware,  $76.81;  labour,  $72;  lumber,  $8.61;  sundry,  $34.10 .  191  52 

King’s  Printer . '. . . .  22  16 

Travel  and  outlay,  L.  R.  Voligny .  335  55 

Detailed  with  Dredge  Vessels,  Manitoba . (Page  V —  )  907  35 

St.  Andrew’s  Rapids,  Bridge  ($40) — 

Examination  of  asphalt  surface,  $25;  inspection  of  paving  material,  $15 .  40  00 

St.  Andrew’s  Rapids,  Fishway  ($6.030.10) — 

Construction:  Newman  &  Co.:  contract  complete,  concrete,  139  cu.  yd.  at  $8,  375-4  at 
$7;  15,600  lb.  reinforcing  steel,  $936;  33  flash  boards,  $165;  sundry,  $467;  less  $677.80, 

in  1914-15 .  4,630  00 

Inspection,  W.  H.  Davis:  services,  61  d .  183  00 

Burbridge,  G.  H.,  travel,  $10.10;  Can.  Cement  Co.,  710  brl.  cement,  $1,207 .  1,217  10 

Victoria  Beach  Bay  Harbour,  Breakwater  Wharf  ($3,450.67) — 

Fort  Garry  Lumber  Co.:  derailed  in  1912-13,  V — 307 .  3,450  67 

Winnipeg  Beach  :  Robinson,  Wm.,  provisions,  etc .  90  70 

Winnipeg  Office  ($12,950.48) — 

District  engineer;  W.  Z.  Earle,  Apr. -Aug.,  $1,125;  L.  R.  Voligny,  Aug. -Mar.,  $1,750 .  2,875  00 

Assistants,  yr.  to  Mar.  31,  G.  Burbidge,  $1,500;  F.  deC.  Davies,  $1,699.92;  A.  G.  Stevens, 

S2, 299.92 .  5,499  84 

Accountant,  C.  Steele,  $1,500;  stenographer,  L.  Simpson,  $799.92 .  2,299  92 

Travel  and  outlay:  G.  Burbridge,  $394.61;  F.  deC.  Davies,  $466.05;  W.  Z.  Earle,  $74.82; 

A.  J.  Stevens,  $52.65;  L.  R.  Voligny,  $915.70 .  1,903  83 

Blue  prints,  $32.12;  printing  $31.26;  map  of  city,  $15;  telegraph  and  telephone  tolls,  $240.64; 

sundry,  $52.87 .  371  89 


Carried  forward . . .  128, 994  58 
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Harbours  and  Rivers:  Manitoba— Concluded.  $  eta. 

Brought  forward .  128,994  58 

Generally — 

General  foreman,  D.  A.  McIntyre:  services,  y.,  $1,999.92;  outlay,  $481.20 .  2,481  12 

Rodman,  W.  E.  Lovell:  July  1-Oct.  7,  $242;  outlay,  $15.25 .  257  25 

Dominion  Bank:  paying  men,  y.  to  Mar.,  less  Feb. ,*$550;  outlay,  $53.45 .  003  45 

Manitoba  Telephones:  exchange  at  Selkirk,  y.  to  May  31,  1914,  $28;  tolls,  $8.70 .  36  70 

Hardware,  $29.40;  reading  gauges,  $29;  sundry,  $38.46 .  96  86 

King’s  Printer,  $241.11;  Stationery  Office,  $226.73 .  467  84 

Legal  services,  L.  J.  Elliott,  Winnipeg .  40  60 

Travel  of  asst,  deputy  minister,  A.  St.  Laurent .  48  95 

Detailed  with  Dom.  Buildings  Maintenance . (Page  V- — 190)  58  50 


Total . . .  133,085  85 

Less — Charged  to  Surveys  and  Inspections .  1,993  38 


12,668  14 


Total,  as  on  page  V- — 274 .  120,417  7 1 


Harbours  and  Rivers,  Saskatchewan  and  Alberta:  Summary  of  Expenditure. 

Athabaska  River,  Removal  of  Boulders  and  Improvement  Of  Channel .  7, 167  01 

Edmonton  Wharf .  2,463  34 

Harbours  and  Rivers  Generally .  1,069  97 

Prince  Albert  Protection  Work . - .  16,015  24 

Last  Mountain  Lake:  Claims  for  Land  Damages,  etc .  5,220  43 

Saskatchewan  River  Improvements .  22,781  78 

Sturgeon  River  Improvements .  2,495  96 

Survey  of  Rapids  on  North  and  South  Saskatchewan,  etc .  32,019  13 


Total,  carried  to  page  V — 2 .  89,232  86 


Harbours  and  Rivers:  Saskatchewan  and  Alberta. 

Athabaska  River,  Removal  of  Boulders,  etc.  ($7,167.01) — 

Conductor,  C.  E.  Hilker:  Sept.-Mar.,  $833.20;  outlay,  $14.75;  less  store  account,  $21.25.  826  70 

Cook,  $396.95;  drillers,  $1,932.90;  guide,  $549.26;  powderman,  $542.60;  less  store 

account,  $149.30 .  3,272  41 

Brown,  M.,  scow  and  oars,  $140;  Morcson,  D.,  carrying  mails,  $100 .  240  00 

Bunting  &  Co.:  dynamite,  $547.50;  fuse,  etc.,  $54.50 .  602  00 

Connell  Bros.:  9  pr.  boots,  $61.50;  sundry,  $4.90 .  66  40 

Eclipse  Livery:  man  and  team,  8  days,  $50;  outlay,  $18.35 . •  •  •  •  68  35 

Hudson’s  Bay  Co.:  cable  to  Seven  Mile  Island,  2,000  ft.,  $165.60;  trip  to  Grand  Rapids, 

$78;  sundry,  $29.80 .  273  40 

Kaiser,  F.  P.,  boarding  men,  $139.50;  White,  J.  B.,  fares,  $75 .  214  50 

Revillon  Bros.,  supplies  for  store,  $82.70;  Welsh,  H.,  dog  team,  $125 .  207  70 

Provisions:  T.  McLellan,  $39;  A.  McLeod,  $695.45;  Pratt  &  Co.,  $413.85 .  1,148  30 

Watchman  at  Grand  Rapids,  $25;  fares,  $32;  sundry,  $42.80 .  99  80 

Travel  and  outlay,  J.  H.  Biron .  147  45 

Craven  Dam,  inspection,  6  m.  to  Sept.  30 .  30  00 

Edmonton  Wharf  ($2,463.34) — 

Labour,  sheathing  face  of  wharf,  Nov. -Jan.,  $668.90;  driving  piles,  May-June,  $447.46. . .  1, 110  36 

Alberta  Lumber  Co.:  9,808  ft.  fir,  $294.24;  sundry  lumber,  $48.50 .  342  74 

Atlas  Co.,  lumber,  $390;  Bunting  Co.,  hardware,  $04.75. .  454  75 

Smith  &  Keith,  survey,  plans,  etc .  58  50 

Walter,  J.:  supplying  and  driving  piling .  225  00 

Cartage,  $15.15;  hardware,  $52.32;  travel,  $51.00;  sundry,  $80.22 .  199  29 

Legal  services,  Landry  &  Landry,  Edmonton . ^ .  60  70 

Gallagher  Bar:  cutting  holes  in  ice  for  soundings .  74  20 

Indian  Head  Forest  Nursery  Station:  survey  of  site .  30  00 

Prince  Albert  Protection  Work  ($16,015.24) — 

Foreman,  J.  McBride:  Apr  .-Feb.,  270-1  days .  1.485  55 

Carpenters,  carters,  labourers,  etc .  7,558  45 

Big  River  Lumber  Co.:  lumber,  $71;  15,380  1.  ft.  piles,  $1,866.80 .  1,937  80 

Northern  Cartage  Co.:  23-605  tons  coal .  268  30 

Prince  Albert  Lumber  Co.:  2,920  ft.  tamarac  piles .  57  60 

Sturgeon  Lake  Lumber  Co.:  12,518  1.  ft.  piles,  $1,877.70;  32,400  ft.  spruce,  $857  40 .  2,735  10 

Wilison  &  Stinson:  550  cu.  yd.  earth . . .  110  00 

Dynamite  and  hardware:  Agnews’,  $301  26;  Lacroix  Bros.,  $170.49;  Manville  Co., 

$1,124  05;  W.  B.  Muir,  $99 .52 .  1.755  32 

Foundry  work,  $36.24;  medical  attendance,  $40;  sundry,  $30.88 .  167  12 


Carried  forward .  25,7*9  <9 
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Harbours  and  Rivers:  Saskatchewan  and  Alberta— Continued.  $  cts. 

Brought  forward .  25,779  79 

Last  Mountain  Lake:  Claims  for  Damages  ($5,220.43) — 

C.  P.  Ry.:  51-43  acres  land  purchased  at  $25 .  1,285  75 

Fitzpatrick,  J.:  99-08  acres  land  purchased  at  $25;  compensation  for  damages  to  55-96 

acres,  $279.80;  interest  on  payment,  Jan.  1,  1906-Feb.  11,  1914,  $1,118.20 .  3,875  00 

Legal  services,  J.  A.  Allen,  Regina .  59  68 

Saskatchewan  River  Improvements  ($22,781.78) — 

Foreman,  J.  McBride:  Feb. -Mar.,  1914,  38  d .  209  00 

Carpenters,  labourers,  etc .  1,416  75 

Anderson.  B.:  5-2  d.  launch  hire,  $78;  sundry,  50c .  78  50 

Maguire,  W.  J.:  455  gal.  carbolineum,  $455;  freight,  $107.27 .  562  27 

Sprague  Lumber  Co.;  4,977  ft.  lumber .  375  79 

Hardware,  etc.:  Lacroix  Bros.,  $79.80;  Manville  Co.,  $126;  Wood,  Vallance,  $185.26. .. .  391  06 

Coal.  $30.25;  launch  hire,  $25;  sundry,  $55.65 .  110  90 

Engineer,  G.  P.  Morse:  July,  $175;  outlay,  $84.75 .  259  75 

Detailed  with  Dredge  Vessels,  Sask.  and  Alta . (Page  V — -. . . )  19,377  70 

Sturgeon  River  Improvements  ($2,563.01) — 

Captain,  E.  Baudry:  2-85  m.  to  Sept.,  $214.21;  outlay,  $25  20 .  239  41 

Cook,  engineer  and  deckhands,  $844.65;  less  store  account.  $28  50 .  810  15 

Can.  Nor.  Ry.,  freight,  $58;  Hudson’s  Bay  Co.,  supplies,  $90  10 .  148  10 

Perron,  F.:  8  pr.  boots,  $41.50;  gasoline,  $105;  hardware,  $116.20;  provisions,  $346.40; 

sundry,  $83 .50 . .  692  60 

Boat,  $35;  board  of  men,  $76  25;  fares,  $106.50;  hardware,  $59.22;  smith  work,  $68.95; 

sundry,  $320  83 . . .  666  75 

Survey  of  Rapids  on  North  and  South  Saskatchewan,  etc.  ($29,960.14)— 

Asst,  engineers:  G.  P.  Morse,  Apr. -Mar.,  less  July,  $1,925,  travel,  $245.71;  P.  H.  Smith, 

Apr. -Mar.,  less  18  d.  in  Jan.,  $1,998.38,  travel,  $517. 15 .  4,686  24 

Draftsmen  and  transit  men:  J.  H.  Chapman,  11|  m.,  $1,233.30;  L.  G.  Farthing,  June- 
Sept.,  $300;  J.  C.  Ross,  May-Oct.,  $500,  travel,  $147.90;  R.  D.  Twiss,  Apr. -Mar., 

$1,415;  H.  R.  Urie,  May-Oct.,  $612,  travel,  $52  60 .  4,260  80 

Stenographer,  B.  F.  W.  Sneath:  y.,  $900;  outlay,  $97  62 .  997  62 

Asst,  draftsmen,  rodmen,  ehainmen,  etc.:  services,  $5,428.57;  outlay,  $1,276.20 .  6,704  77 

Survey  party.  June-Sept. — 

Engineer,  T.  D.  Green:  services,  98  d.,  $784;  use  of  7  horses  80  days,  $560;  sundry,  $7  1,351  00 

Labourers,  etc. . .  732  00 

Survey  boat,  Apr. -Sept. — 

Captain,  C.  J.  Murray:  5  m.,  $600;  outlay,  $22.50 .  622  50 

Engineer,  W.  Burton:  services,  $539;  outlay,  $17  90 .  556  90 

Pilot,  M.  Sieyes:  services,  $529.50;  outlay,  $6.35 .  535  85 

Crew,  services,  $1,657  57;  outlay,  $266.58 . . .  1,924  15 

Battleford  Iron  Works,  smithwork,  $148.91;  Manville  Co.,  hardware,  $139.06 .  287  97 

Can.  Fairbanks-Morse:  25  ft.  steel  chain .  65  25 

Garrett  &  Horrell:  12  pr.  blankets .  90  00 

Hudson’s  Bay  Co.:  labour,  $12;  provisions,  $246.39 .  258  39 

Imperial  Oil  Co.:  1,212  gal.  engine  kerosene,  $248.70;  sundry,  $18.08 . . . . .  266  78 

Maguire,  W.  J.:  439  gal.  carbolineum,  $439;  freight,  $76.50 .  515  50 

Prince  Bros.:  8  in.  storage  of  canoes,  $96;  provisions,  $447.63;  hardware,  etc.,  $162.83...  706  46 

Stewart,  J.  A.:  camera,  $25;  chemicals,  etc.,  $37.10 .  62  10 

Western  Foundry  Co.:  iron  wheel .  52  25 

Provisions:  Armstrong  Co.,  $381.99;  Cameron  &  Heap,  $488.31;  Manville  &  Co., 

$1,212  79;  Russell  &  Bro.,  $454  75;  H.  N.  Russell,  $801  06;  sundry,  $354.55 .  3,693  45 

Gauge  reading,  125J  weeks,  $223.75;  thawing  out  Lafleur,  $67;  repairs,  $68.40;  sundry, 

$266.59 .  625  74 

King’s  Printer,  $88.81;  Stationery  Office,  $23.51 .  112  32 

To  be  accounted  for,  L.  R.  Yoligny .  103  35 

Detailed  with  Dredge  Vessels,  Sask.  and  Alberta . (Page  V — . . .)  569  65 

Travel  of  Asst.  Deputy  Minister,  A.  St.  Laurent .  179  io 

Wadena:  survey  of  site . . .  62  00 

Edmonton  Offices  ($15,231.03) — 

District  engineers:  G.  H.  Cagnat,  June  10-Mar.  31,  $1,838.68;  L.  B.  Elliott,  y.,  $2,499.97  4,338  65 

Asst,  engineers:  R.  Cunningham,  y.,  $1,500;  F.  J.  Graham,  y.,  $1,299.98;  Jas.  Tibbits, 

y.,  $1,373.58 .  4,173  54 

Paymaster,  J.  Cauehon,  y.,  $1,849.92;  clerks,  L.  Casault,  Feb. -Mar.,  $270.16,  Miss  C. 

Cauehon,  y.,  $600,  Miss  B.  Kaulbach,  y.,  $799.92,  Miss  C.  Thomas,  y.,  $600 .  4, 120  00 

Travel  and  outlay:  G.  H.  Cagnat,  $374.70;  R.  Cunningham,  $231.80;  L.  B.  Elliott, 

S813  19;  F.  J.  Graham,  $371.70;  J.  Tibbits,  $265  45 . ■ .  2,056  84 

Edmonton  City:  telephone  exchange  service . . .  136  60 

May,  A.  E.,  postmaster:  stamps,  $100;  box  rent,  $12 .  112  00 

Furniture,  $42.95;  inspection  trips,  $146.65;  telegrams,  $13.60;  sundry,  $90.20 .  293  40 

Prince  Albert  Office  ($5,586.39) — 

District  engineer:  W.  Z.  Earle,  Sept  .-Mar.,  $1,575;  L.  R.  Yoligny,  Apr.-Aug.,  $1,250 .  2,825  00 


Carried  forward .  104,423  18 
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Harbours  and  Rivers:  Saskatchewan  and  Alberta— Concluded.  $  eta. 

Brought  forward .  101,423  18 

Prince  Albert  Office — Concluded. 

Travel  and  outlay:  W.  Z.  Earle,  $286.55;  L.  R.  Voligny,  $1,420.21 .  1,706  76 

Rent  of  office,  Apr. -Mar.:  O’Connor  &  Mahon,  $75;  O’Connor  &  Sibbald,  $825 .  900  00 

Care  of  office,  $67.30;  exchange  service,  $32;  lighting,  $6.95;  telegrams,  $36.88;  sundry, 

SI  1  50 .  154  63 

Travel  of  Hon.  Robt.  Rogers .  100  00 

King’s  Printer,  $3.63;  Stationery  Office,  $127.77 .  131  40 


Total . ‘ . .  . . . . ... . . .  107,415  97 

Less — Charged  to  Dominion  Buildings  Maintenance . (Page  V — 174)  150  00 

Less — Charged  to  Chief  Engineer’s  Staff .  15,273  86 

Less — Charged  to  Surveys  and  Inspections .  2,759  25 

-  18,183  11 


Total,  as  on  page  V — 277 .  89,232  86 


Harbours  and  Rivers:  British  Columbia:  Summary  of  Expenditure. 

Ainsworth:  Wharf .  348  48 

Bam  field:  Wharf  repairs .  14  00 

Barnston  Island:  Wharf .  2,499  98 

Beaton:  Wharf .  7,739  29 

Belmont:  Wharf .  2,500  00 

Bold  Point:  Wharf . 2,479  15 

Boswell:  Wharf .  1,427  00 

Camp  Island .  1,983  82 

Campbell  River:  Repairs  to  wharf,  etc . • .  5,533  49 

Cascade  Flume:  Wharf . .  1,313  78 

Church  House:  Landing  float .  841  79 

Clam  Bay,  Metis  Island:  Wharf .  3,000  00 

Columbia  and  Kootenay  Rivers:  Improvements .  15,912  06 

Collumbia  and  Kootenay  Rivers:  Wharfs  generally . . . . .  24,855  78 

Columbia  River  Survey:  From  boundary  with  a  view  to  determine  cost  of  rendering  the 

river  navigable .  13,809  32 

Comaplix:  Wharf .  1,410  00 

Construction  of  freight-sheds  on  Government  wharfs .  3,464  94 

Crawford  Bay:  Wharf  improvements .  1,441  87 

Crofton:  Wharf . . . . . ; .  3,860  28 

Dease  River:  Improvement  of  navigation . .  2,512  42 

DeCourcy  Islands:  Deepening  channel  between  islands,  etc .  614  50 

Deep  Cove:  Wharf . .' .  2,813  43 

Digby  Island:  Quarantine  Wharf .  12,186  50 

East  Arrow  Park:  Wharf .  5,499  84 

Fraser  River:  Improvements .  89,188  12 

Fraser  River:  Protection  of  Bank  at  Canoe  Pass .  4,340  50 

Fraser  River:  Removal  of  snags . .  40,649  76 

Fraser  River:  Training  piers  and  dredging .  98,288  39 

Fraser  River  (lower):  Improvements .  30,520  18 

Fraser  and  Thompson  Rivers:  Wharfs .  11,765  94 

Friendly  Cove,  Nootka  Sound:  Wharf .  101  19 

Gabriola  Island:  Wharf  at  Sound  End .  1,996  05 

Gorge  Harbour:  Landing  float .  1,059  07 

Gower  Point:  Wharf .  1,837  09 

Grantham’s  Landing,  Howe  Sound:  Wharf .  4,276  75 

Grey  Creek:  Wharf . 5,462  57 

Harbours  and  Rivers:  Generally .  25,163  56 

Holberg:  Wharf .  9,883  65 

Hollyburn:  Wharf  repairs .  2,029  14 

Howe  Sound:  Removal  of  snags .  3,266  06 

Invermerc:  Wharf .  2,034  53 

Kaslo:  Wharf .  4,461  67 

Kootenay  Bay:  Wharf . *. .  6,477  17 

Lillooet  River,  South  Branch:  Improvement  of  channel .  4,142  18 

Lockport,  Moresby  Island:  Wharf . ’ .  3,940  75 

Lower  Valdez  Island:  Floats  at.  Wyatt  and  Bentley  Bays .  1,636  35 

Massett,  White  Settlement:  Wharf .  5,064  50 

McMurdo:  Wharf .  555  93 

Nadoo  River:  Landing  float  at  mouth .  1,000  00 

Nanaimo:  Harbour  improvements .  2,042  32 

Needles:  Wharf .  6,039  24 


Carried  forward .  485,284  38 
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Harbours  and  Rivers:  British  Columbia:  Summary  of  Expenditure — Concluded.  $  cts. 


Brought  forward 


485,284  38 


<  )kanagan  Lake:  Survey  in  connect  ion  with  proposed  lowering . 

Okanagan  Mission:  Enlargement  of  wharf . 

Okanagan  River:  Protecting  and  improving  channel . 

Pender  Harbour:  Wharf . 

Pitt  River:  Wharf . . . 

Point  Cowan,  Bowen  Island:  Wharf . 

Port  Essington  Landing:  Float . 

Port  Haney:  Wharf  improvements . , . 

Powell  River:  In  full  and  final  settlement  of  claim  of  Palmer  Bros.  &  Hemming,  for  extra 

work  on  breakwater . 

Prit, chard:  Wharf . 

Quatsino  Wharf:  Repairs  and  extension . 

Queenston,  Yakoon  River:  Wharf . 

Refuge  Bay:  Wharf,  Porclier’s  Island . 

Renata:  Wharf . 

Retreat  Cove:  Wharf . 

Rocky  Point:  Wharf . 

Roy’s  Beach:  Wharf . ' . 

Saanich  ton:  Wharf . - . 

Sand  Spit  Point:  Wharf . 

Scotch  Creek  Flat,  Shuswap  Lake:  Wharf  .v . 

Seymour  Arm:  Wharf . 

Shelter  Point,  Gillis  Bay:  Wharf . 

Shoal  Bay,  Thurlow  Island:  Wharf . 

Shutty  Bench:  Wharf . 

Sidney  Landing:  Float . 

Sidney :  Wharf  repairs . . 

Sooke  Harbour:  improvement  of  entrance . . . 

Sooke  Harbour:  Repairs  to  wharf . 

Sorrento:  Wharf . 

South  Gabriola  Island:  Wharf . 

Squamish:  Wharf  repairs . 

Stewart:  Wharf  repairs . 

Summerland:  Wharf . 

Thompson  River:  Removing  snags,  etc . . . 

Tofino:  Extension  to  wharf . i 

Tofino:  Repairs  to  wharf . / 

Ucluelet:  Wharf . 

Union  Bay:  Extension  of  wharf . 

Union  Bay:  Repairs  to  wharf . 

Upper  Fraser  River  and  Tributaries:  Improvement  of  channel . 

Upper  Lillooet  River:  Removal  of  obstructions . . 

Von  Anda:  Wharf . . 

Williams  Head  Quarantine  Station:  Improvement  and  repairs . 

Willow  Point,  Lake  Kootenay:  Wharf . 

Windermere:  Wharf . . . 

Wolfscn  Bay:  Wharf . 

Wooden  River  Landing:  Float . 


1,974  83 
2,055  38 
5,292  02 
3,968  52 
2,572  19 
3,986  00 
1,000  00 
1,425  60 

2,127  50 
119  07 
2,287  99 
5,140  30 
980  00 
5,641  47 
1,432  97 
2,575  88 
3,558  54 
17  80 
4,602  50 
3,538  45 
6, 188  70 
5,644  50 
4,540  70 
717  00 

1.980  08 
1,604  60 
1,583  19 
2,466  14 
2,321  75 

498  50 
3,796  92 
1,646  75 
13,402  83 
1,038  72 

2,997  55 

4.980  42 
2,476  16 
1,023  84 

23,615  36 
2,639  52 
1,018  87 
5,713  26 
7,637  89 
1,574  05 
3,048  76 
850  00 


Total,  carried  to  page  V — 2 


644,587  45 


Ainsworth,  B.C.:  Wharf. 


Ileyland,  A.  R.,  survey  and  plans  of  site .  15  00 

Smith,  J.  W.f  services  as  inspector,  Mar.  19-31 .  52  42 

Legal  services,  F.  C.  Moffatt,  Nelson . A ... ..  122  40 

King’s  Printer,  $20.42;  advertising,  $138.24 . I!!!!!.’!!!.’!!!!!!!! .  158  66 


Total,  carried  to  page  V — 279 .  348  48 


Eamtield:  Repairs  to  Wharf. 

Jones  &  Rant:  piles,  200  1.  ft.  at  7c .  14  00 

Barnston  Island:  Wharf. 

Foreman,  J.  C.  McFarlane,  Nov.  1-Dec.  14  at  $125 .  181  45 

Cook  at  $65,  $94.35;  engineer  at  $75,  $108.87;  labourers,  39  d.  at  $2.75,  217  at  $2.50. ..... . . ’. ! !  852  97 

Carried  forward .  1,034  42 
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Barnston  Island:  Wharf—  Concluded.  J  cts. 

Brought  forward .  1,034  42 

Abernethy  &  Lougheed:  fir,  41,998  ft.  at  $15;  shingles,  $14.10;  sundry,  $11.27 .  655  34 

Constantineau,  C.:  cedar,  2,660  1.  ft.  at  9jc.;  fir,  700  1.  ft.  at  8^c .  312  20 

Hammond  Stores,  provisions,  $150.57;  Welsh,  C.  A.,  provisions,  $110.83 .  261  40 

Trapp,  T.  J.  &  Co.:  manilla  rope,  281  lb.  at  19-  11c.;  sundry  hardware,  $62.35 .  116  05 

Small  payments:  provisions,  $57.56;  coal,  $22.50;  sundry,  $40.51 .  120  57 


Total,  carried  to  page  V — 279 . . .  2, 499  98 


Beaton  Wharf. 


Conductor,  R.  M.  Evans,  Nov.  1-Jan.  20  at  $150 .  396  77 

Carpenters',  211  d.  at  $4.25;  blacksmith,  52  d.  at  $4.25 .  1,  117  73 

Rockmen,  99  d.  at  $4.25;  labourers,  389  §d.  at  $3;  teams,  55  d.  at  $7 .  1,974  25 

Burr  &  McCormick,  timber,  1, 680  1.  ft.  at  31c .  520  80 

Forest  Mills  of  B.  C.,  freight  on  3  cars  lumber .  178  40 

Hillman,  E.  A.:  timber,  320  1.  ft.  at  12^c.,  2,880  1.  ft.  at  35c . 1,048  00 

Lindsav,  Ware  &  Co.:  spikes,  1,050  lb.  at  51c.;  dynamite,  etc.,  $60;  sundry  hardware,  etc., 

$119  54 . 237  23 

Reid  &  Young:  cement,  100  sacks  at  $1.50;  chain,  5381b.  at  12§c.,  310  at  10c.;  drift  bolts,  2,090 

lb.  at  7c.;  spikes,  11  kegs  at  $4.75;  steel,  250  lb.  at  18c.;  sundry")  $173.15 .  664  94 

Revelstoke  Hardware  Co.:  bolts,  977  lb.  at  7c.;  iron,  etc.,  $32.19 .  100  58 

Star  Lumber  Co.:  rough  fir,  55,744  ft.  at  $25;  Sundry,  $20.25 .  1,413  85 

Small  payments:  8  cavils,  $28;  labour,  $18;  towing,  $10;  sundry,  $13.31 .  69  31 

King’s  Printer .  17  43 


Total,  carried  to  page  V — 279 .  7,739  29 


Belmont  Wharf. 


MacDonald,  Jas.,  &  Co.:  building  wharf  and  float  :  piles  driven  in  place,  05  at  $20;  lumber, 

in  place,  20,634-3  ft.  at  $30;  4  large  cedar  logs,  $40... . . 

Inspector  of  work,  J.  Ball,  July  28-Aug.  31 . 

Dominion  Creosoting  Co.,  creosoted  piling,  889  k.  ft.  at  36c . 

Steamer  Red,  Fir,  delivering  18  piles . 


1,959  03 
141  13 
320  04 
79  80 


Total,  carried  to  page  V- — 279 


2,500  00 


Bold  Point:  Wharf. 


MacDonald,  Jas.  &  Co.,  building  float:  lumber,  29,000  ft.  at  $30;  cedar  logs,  35,000  ft.  at  $15; 

putting  logs  in  place,  $350;  boom  chains,  23  at  $5;  sundry  material  and  labour,  $607.15...  2,467  15 

Ireland,  Mrs.  M.  C.,  use  of  row-boat .  12  00 


Total,  carried  to  page  Y — 279 


2,479  15 


Boswell:  Wharf. 

Leake,  H.  P.:  balance  on  final  estimate  of  contract  (see  1912-13,  page  V- — 310),  $1,427  (claims 
of  creditors,  Wattsburg  Lumber  Co.  $945.48,  J.  Coupland,  $280,  Arch.  Jardine,  $160, 

Andrew  Jardine,  $144.28,  M.  B.  Scully,  $72.32,  met  by  $1,427  and  $175.08  from  contrac¬ 
tor’s  security) .  1 . 427  00 


Camp  Island:  Wharf  Repairs. 

MacDonald,  Jas.  &  Co.,  addition  to  wharf:  piles  in  place,  51  at  $23;  lumber,  19,000  ft.  at  $30; 

sundry,  $83.50 . 

Dominion  Creosoting  Co.,  creosoted  piling  437  1.  ft.  at  36c . 

Total,  carried  to  page  V — 279 . 


1,826  50 
157  32 


1,983  82 


Campbell  River:  Repairs  to  Wharf. 

Sub-conductor,  J.  H.  Greary,  July  28-Sept.  15,  Oct.,  Feb.  9-19,  74  d.  at  $3.50,  81  at  $4 . 

Labourers,  250  d.  at  $3,  28  at  $3.50  . 

Campbell  River  Trading  Co.,  hardware . 

Carried  forawrd . . 


293  00 
848  00 
144  66 


1,285  66 
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Campbell  River:  Repairs  to  Wharf—  Concluded.  $  cts. 

Brought  forward .  1,285  60 

MacDonald,  .las.  &  Co.:  building  additional  shed,  etc.:  piles,  in  place,  61  at  $32;  lumber, 

15,788  ft.  at  $35;  screws,  washers,  etc.,  $281.35;  labour,  $100;  use  of  pile  driver  and  crew, 

2d.  at  $75 . . . . . . . .  3,035  93 

Timlin  Bros.:  hire  of  pile  driver,  scow  and  crew,  4  d.  at  $48;  hire  of  pile  driver  and  engineer 
4  d.  at  $16;  hire  of  tug,  Feb.,  4  d.  at  $14,  Oct.,  4  d.  at  $20;  piling,  1,960  1.  ft.  at  7c,  1,800 
at  8c.;  lumber,  25,548  ft.  at  $14;  plank,  1,500  ft.  at  $18;  cable,  500  ft.  at  8c.;  sundry, 

$24.70;  freight,  $89.35 .  1.21J  90 


Total,  carried  to  page  V — 279 . -. .  5,533  49 


Cascade  Flume:  Wharf. 

Foreman,  D.  F.  Russell,  Oct.  9-13,  Jan.  5-11,  Dec.  19,  20,  Mar.  6-10,  17-37  d.  at  $5;  outlay, 

$2.25 . .  89  10 

Carpenters,  70-17  d.  at  $4 .  30l  60 

B.  C.  Mills,  Timber  &  Trading  Co.:  logs,  25,000  ft.  cedar  at  $14,  1,000  ft.  fir  at  $10;  4  boom 

chains,  $13;  lumber,  etc.,  $29.85 .  402  85 

Gibson’s  Landing  Lumber  Co.:  lumber,  5,912  ft.  at  $15;  3  M.  shingles,  $9 .  97  68 

Simson,  Balkwill  &  Co.:  wire  rope,  875  ft.  at  7c.;  chains  with  rings,  etc.,  $53.25;  staples, 

$27.30;  sundry,  $155.76 . . .  297  56 

Wilbur,  H.,  hire  of  steamer,  1  day .  50  00 

Small  payments:  launch  hire,  $27.75,  lumber  $17.54,  hardware  $26.70 .  71  99 


Total,  carried  to  page  V — 279 .  1,313  78 


Church  House:  Landing  Floats. 

Foreman,  D.  F.  Russell,  Oct.  14-21,  8-22  d.  at  $5 . .. .  41  10 

Carpenters,  19-88  d.  at  $4,  less  $6  board .  73  56 

B.  C.  Mills,  Timber  &  Trading  Co.:  cedar  logs,  16,284  ft.  at  $12;  lumber,  9,352  ft.  at  $14.40; 

towage,  scow  hire,  etc.,  $49.20 .  379  21 

George  Harry,  Chief:  logs,  8  at  $5;  boom  chains,  $14;  sundry,  $12 .  66  00 

Simson,  Balkwill  &  Co.:  chain,  2,150  lb.  at  4jC.;  bolts,  6  at  $7.80;  sundry,  $103.99 .  242  17 

Small  payments:  boom  chains  $17,50.  labour  $10,  sundry  $12.25 .  39  75 


Total,  carried  to  page  V — 279 .  841  79 


Clam  Ray,  Thetis  Island:  Wharf. 

Dominion  Creosoting  Co.,  creosoted  piling,  839  1.  ft.  at  36c. : .  302  04 

Sage,  Geo.  &  Son,  building  wharf:  lumber,  27,435  ft.  at  $28;  piles,  100  at  $18.50 .  2,618  16 

Steamer  Red  Fir,  delivering  18  piles .  79  80 


Total,  carried  to  page  Y — 279 .  3,000  00 


Columbia  and  Kootenay  Rivers:  Improvements. 

Above  Golden  ($597.31) — 

Conductor,  C.  A.  Davidson,  20  d.  in  Dec .  96  80 

Carpenters,  121  h.  at  50c.,  34  at  40c.;  painter,  etc.,  20  h.  at  50c.,  62  at  45c .  112  00 

Palace  Livery,  cartage  $2;  Pitts  &  Hankey,  siding,  $13.20,  hardware,  etc.,  $38 .  53  20 

Pitts,  J.  C.,  hardware,  $45.15;  Thompson,  W.  M.,  piles,  3,627  1.  ft.  at  8c .  335  31 

Revelstoke  Bank  Protection  ($2,770.63) —  . 

Conductor,  Wm.  Fleming,  Apr.,  May  15-June  16,  $258.22;  board,  $51.63 .  309  85 

Timekeeper,  R.  S.  Squarebriggs,  1  * 73  m.  at  $100 .  173  23 

Carpenters,  89  d.  at  $3.25;  labourers,  297?  d.  at  $3;  hauling,  72|  d.  at  $7 .  1,690  00 

Globe  Lumber  Co.:  lumber,  1,200  ft.  at  $27,  700  at  $45;  sundry,  $101.51 .  165  41 

Palace  Livery:  crib  timber,  1,612  ft.  at  12^c.:  drift  bolts,  134  lb.  at  8c.;  mattress  bolts, 

157  lb.  at  12c.,  247  at  12*c .  261  94 

Revelstoke  Hardware  Co.:  explosives,  $35.70;  wire  rope,  $20;  sundry,  $56.35 .  112  05 

Small  payments:  mattress  bolts  $29.80;  steclite,  $12.50;  labour,  $8;  stumping  powder, 

$7.50;  freight,  35c .  58  15 

Below  Revelstoke,  work  at  Arrowhead  ($1,403.90) — 

Conductor,  Hy.  Cook,  Apr.  17-May  8,  Nov.  11-29,  Dec.,  Mar.  2-10,  65  d.  at  $4.50 .  292  50 

Boatmen,  137^  d.  at  $3;  boat  hire,  16  d.  at  50c .  420  50 

Building  boat  house:  labourers,  29  d.  at  $4.50,  22  at  $3 .  196  50 

Arrow  Lakes  Lumber  Co.,  lumber,  etc.,  $37.88;  Bland,  J.  E..  boat  hire,  $18 .  55  88 

Dominion  Saw  Mills  &  Lumber:  cedar,  3,441  ft.  at  $19;  sundry,  $21.79 .  87  17 

Reid  &  Young:  galv.  iron,  22  sq.  at  $7.50;  dynamite,  fuse  and  caps,  $80.25;  12  logs,  $50; 

gasoline,  $24.75;  sundry,  $31 .35 .  351  35 


Carried  forward .  4,77184 
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Columbia  and  Kootenay  Rivets:  Improvements — Concluded.  $  cts. 

Brought  forward .  4,771  84 

Below  Revelstoke,  work  at  Narrows  ($1,380.11) — 

Foreman,  W.  A.  Skinner,  Jan.,  Mar.  1-17 .  193  55 

Engineer,  carpenters,  etc.,  at  $75,  $803.28;  man  and  team,  1  d.  at  $7. .  810  28 

Skinner,  W.  A.:  board  of  self  and  men,  Jan.,  $240;  fares,  etc.,  $8.40 .  248  40 

Symons,  A.  M.,  Lumber  M’f’r:  lumber,  2,635  ft.  at  $17.50,  4,420  at  $18.50 .  127  88 

Below  Revelstoke  ($184.68) — 

Forest  Mills  of  British  Columbia:  lumber,  $87.52;  rubber  roofing,  $16.28;  rent  of  machine 

shop,  $15;  coal,  iron,  etc.,  $42.88;  less,  logs,  etc.,  $22.70 .  138  98 

Small  payments:  explosives,  $26.20;  labour,  $14;  rope,  $5.50 .  45  70 

Generally  ($370.85) — 

Armstrong,  F.  P.:  services  as  foreman,  Ap.  1-26,  $130;  outlay,  $128.35 .  258  35 

Barker,  C.  C.,  hire  of  launch,  Invermere  to  Golden  and  return .  50  00 

Cooke,  E.  J.:  hire  of  steamer  Annamoose,  3  d.  at  $20;  meals,  $2.50 .  62  50 

Detailed  with  Dredge  Vessels,  British  Columbia .  9,563  18 


16,270  66 

Less:  Refunded  by  J.  C.  Pitts  for  services  of  snagboat .  38  35 


358  60 


Total,  carried  to  page  V — 279 .  15,912  06 


Columbia  and  Kootenay  Rivers:  Wharves. 

Argenta  ($5,461.44) — 

Conductor,  Chas.  Sampson,  Dec.,  $125;  engineer,  A.  E.  Pearson,  Dec.,  $95 .  220  00 

Piledriver,  $85;  blacksmith,  $75;  carpenters  at  $75,  $123.38 .  283  38 

Labourers,  $150.96;  cook,  $60 . .  210  96 

Burns,  P.  &  Co.,  meat,  $185.85;  Cogle,  F.,  towing,  $54 .  239  85 

Byers,  Giegerich-Green  Co.:  provisions,  Ac.,  $385.88;  hardware,  $188.26 .  574  14 

Hanna,  L.:  cedar,  2,296  1.  ft.  at50c.;  piling,  5,010  1.  ft.  at  21c.;  beef,  $23.75;  wood,  $22.50; 

house  rent,  $20;  team.  $15 .  2,281*36 

Lambert,  A.  G.  Co.:  lumber,  6,720  ft.  at  $17,  4,217  at  $18,  1,950  at  $24,  1,200  at  $30;  14 

sash  and  12  doors,  $60.50;  sundry,  $38.17;  freight,  $40.43 .  412  04 

Nelson  Iron  Works,  cavils,  Ac .  31  07 

Wattsburg  Lumber  Co.:  lumber,  39,488  ft.  at  $24.50 .  967  46 

Wood,  Vallance  Hardware  Co.:  drift  bolts,  3,166  lb.  at  3.75c.;  nails,  14  kegs  at  $4.10; 

sundry,  $65.05 . ; . .' .  241  18 

Arrow  Park:  Makinson,  G.,  -work  on  dock,  with  team,  5  d .  37  50 

Balfour:  Wood,  Vallance  Hardware  Co.,  iron,  etc .  6  94 

Boswell  (S2.110.80) — 

Conductor,  C.  Sampson,  Oct.,  Nov.  at  $125;  outlay,  $18.40 .  268  40 

Engineer,  A.  Pearson  at  $95,  $91.83;  blacksmith,  H.  O.  Hansen,  at  $75,  $99.19 .  191  02 

Piledriver  at  $85,  $73.67;  carpenters  at  $75,  $102.50;  cook  at  $60,  $56 .  232  17 

Labourers:  at  $60,  $135.94;  at  $2.70,  $48.60;  at  $3,  $108 .  292  54 

Burden  &  Watson:  lumber,  20,312  ft.  at  $18;  freight,  $39 .  404  61 

Byers-Giegerich-Green  Co.:  provisions,  $93.89;  2  tents,  $21;  hardware,  Ac.,  $78.28 -  193  17 

Cogle,  Capt.  F.:  towing,  5  d.  at  $27;  piling,  270  1.  ft.  at  12c.,  720  at  10c .  239  40 

Coupland,  J.:  provisions,  $88.88;  rent,  $20;  hardware,  Ac.,  $40.30 .  149  18 

Hotel  Outlet,  rooms,  Ac.,  $45.65;  Lambert,  A.  G.,  lumber,  $5.44;  Peters’  Meat  Market, 

$65.69 .  116  78 

Wattsburg  Lumber  Co.,  lumber .  23  53 

Burton  ($190.23) — 

June,  R.  L.:  bolts,  $105.30;  iron,  $4.68 . . . . .  109  98 

Pearce,  C.:  services  as  watchman,  July-Aug.,  $50;  removing  drift  wood,  $30.25 .  80  25 

Comaplix,  Repairing  Approach  and  Removing  Driftwood  ($104) — 

Conductor,  R.  M.  Evans,  May  6-10,  5  d.  at  $5 .  25  00 

Labourers,  18  d.  at  $3;  team  hire,  5  d.  at  $5 .  79  00 

Deer  Park  ($73.73)— 

Watchman,  W.  Burgh,  Apr. -Sept.,  Nov.-Jan .  45  00 

Burns,  P.  &  Co.,  meat,  Jan.  1,  1913 .  28  73 

Edgewood  Wharf  ($761.70) — 

Foreman,  R.  Shiell,  Apr.  7-16,  July  2-8,  15  d.  at  $4.80 .  72  00 

Engineer,  13  d.  at  $5;  carpenters,  51  d.  at  $4;  blacksmith,  3  d.  at  $4 .  281  00 

Labourers,  23$  <1.  at  $3;  teamsters,  1  d.  at  $7,  1  at  $7.50 . \. .  85  00 

Banting,  W.  J.,  hardware,  $45.60;  Wood,  Vallance  Hardware  Co.,  chain,  Ac.,  $58.19....  103  79 

Edgewood  Hotel,  board,  Ac.,  $41.50;  Edgewood  Lumber  Co.,  lumber,  9,912  ft.  at  $18. .  219  91 

Forslands  ($115.20)— 

Foreman,  R.  Shiell,  July  9-12,  4  d.  at  $4.80 .  19  20 

Engineer,  4  d.  at  $5;  carpenters,  16  d.  at  $4;  labourers,  4  d.  at  $3 .  96  00 


Carried  forward . . .  8,861  54 
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Columbia  and  Kootenay  Rivers:  Wharves — Concluded.  $  cts. 

Brought  forward .  S,8G1  54 

Hallett’s  ($1,773.25)— 

Conductor,  Chas.  Sampson,  Jan.,  $125;  engineer,  A.  Pearson,  Jan.,  $95 .  220  00 

Piledriver,  $71.29;  blacksmith,  $75;  carpenters,  $286.23 .  432  52 

Cook,  $60;  labourers,  $238.64  .  298  64 

Byers-Giegerich-Green:  cable,  $23.40;  chain,  $23.25;  sundry,  $70.21 .  116  86 

Can.  Pac.  Ry.  Co.:  towing,  12)  h.  at  $8;  Cogle,  F.,  towing.  23  h.  at  $3 .  169  00 

Lambert,  A.  G.  Co.:  lumber,  6,720  ft.  at  $17;  sundry,  $68.27;  freight,  $42.47 .  224  98 

Wood,  Vallance  Hardware  Co.:  bolts,  3,165  lb.  at  3-75e.;  nails,  14  kegs  at  $4.10;  sundry, 

$52.76 . 228  85 

Small  payments:  provisions,  $35.25;  cavils,  &c.,  $29.16;  labour,  $17.99 .  82  40 

Harrop  ($269'.  20)— 

Sampson,  ('has.:  10  d.  in  May  as  conductor  at  $125,  14  d.  as  watchman  at  $25 .  5161 

Engineer  at  $85,  $27.42;  carpenters  at  $75,  $48.38. . .  75  80 

Cooke,  E.  J.,  towing,  $50;  Cooke-Hurle,  W.  A.,  piles,  300  1.  ft.  at  15c .  95  00 

Provisions,  $27.09;  cavils,  &c.,  $12.50;  sundry,  $7.20 . 46  79 

Kootenay  Lake  Wharfs  ($1,417.13) — 

Sampson,  Chas.:  services  as  conductor,  Apr.,  17  d.  in  June,  Sept.,  at  $125;  services  as 

watchman,  -43  m.  at  $25;  outlay,  $128.95 .  460  61 

Engineer,  A.  E.  Pearson,  at  $85,  $155.83;  blacksmith  at  $75,  $65 .  220  83 

Carpenters  at  $75,  $195;  labourers,  $45;  cook,  $35;  team,  &e.,  $7 .  282  00 

Byers-Giegerich-Green  Co.:  hardware,  $107.66;  provisions,  $87.39;  stove,  $25 .  220  05 

Cogle,  F.,  towing,  5)  d.  at  $20 . 110  00 

Small  payments:  board,  $75.20;  provisions,  $45.13;  hardware,  $3.31 .  123  64 

Proctor  ($873.32)— 

Conductor,  ('has.  Sampson,  July,  Aug.,  27-31  at  $125 .  145  16 

Engineer,  A.  E.  Pearson,  at  $85,  $98.71;  piledriver  at  $85,  $38.39 .  137  10 

Blacksmith  at  $75,  $77.42;  carpenter  at  $75,  $45.97 .  123  39 

Cook  at  $75,  $43.55;  labour  at  $60,  $7.74 .  51  29 

Byers-Giegerich-Green  Co.:  chain,  3,360  lb.  at  6^c. ;  spikes,  &c.,  $29.47 .  247  87 

McKay,  J.  A.:  stringing  chairs,  21  d.  at  $4;  coal,  $2 .  86  00 

Small  payments:  towing,  $40;  lumber,  &c.,  $20.96;  iron,  $10.65;  sundry,  $10.90  .  82  51 

Revelstoke  ($2,086.11)— 

Adams  River  Lumber  Co.,  fir,  $24.48;  C.  P.  Ry.  Co.,  cedar,  &c.,  $50.68 .  75  16 

Star  Lumber  Co.:  fir,  74,480  ft.  at  $27 .  2,010  95 

Russell’s  ($1,348.21)— 

Burns,  P.  &  Co.,  meat,  $79.75;  Cogle,  Capt.  F.,  towing,  4)  d.  at  $20 .  169  75 

Cooke-Hurle,  W.  A.,  cedar  piles,  640  1.  ft.  at  10c .  64  00 

Hanna,  L.:  piling,  90  1.  ft.  at  10c.,  2,23o  at  15c.,  1,680  at  25c .  764  25 

Proctor  Trading  Co.,  provisions,  &c.,  $127.45;  Wattsburg  Lumber  Co.,  lumber,  $59.36..  186  81 

Small  payments:  provisions,  $53.94;  hardware,  $40.91;  meals,  $30.55;  logs,  $16;  towing, 

$16;  sundry,  $6 .  163  40 

Sunshine  Bay  ($185.15) — 

Byers-Giegerich-Green  Co.,  provisions,  $5.25;  hardware,  &c.,  $7.05 .  12  30 

Lambert,  A.  G.  Co.,  lumber,  &c.,  $96.60;  Proctor  Trading  Co.,  provisions,  &c.,  $76.25. .  172  85 

West  Demars  ($6,421.98) — 

Foreman,  W.  A.  Skinner,  Oct.  20-Dec.  31,  at  $125,  $298.36;  board  self  and  men,  Dec., 

$237.74;  meat,  $32.40;  fares,  &c.,  $60.20 .  628  70 

Labourers,  &c.,  at  $75,  $1,120.81;  carters,  3)  d.  at  $7;  sundry,  $6.46 .  1,151  77 

Boyd,  G.,  timber,  58,603  ft.  at  $10;  driving  timber  on  river,  13  d.  at  $4 .  638  03 

Can.. Pac.  Ry.  Co.,  freight  on  3  cars  lumber .  162  90 

Chittick,  R.  E.,  timber,  4,376  1.  ft.  at  33c.;  Feeney,  J.,  piling,  510  1.  ft.  at  12c .  1,505  28 

Jordan,  F.  W.  &  Co.:  roofing,  11  sq.  at  $3;  hardware,  &c.,  $65.46 .  98  46 

Pierce,  W.  H.:  piling,  960  1.  ft.  at  15c.;  piling  (vouchers  out)  $528.30 .  672  30 

Revelstoke  Hardware  Co.:  drift  bolts,  3,113  lb.  at  7c.;  nails,  16  kegs  at  $4.75;  sundry, 

$50.29 .  344  20 

Simpson,  R.,  labour,  $58;  provisions,  40c.;  Star  Lumber  Co.,  fir,  37,360  ft.  at  $25 .  992  40 

Symons,  A.  M.,  Lumber  Co.:  towing,  $35;  lumber,  $16.40 .  51  40 

Wagstaff  &  Vcstrup:  iron,  1,024  lb.  at4)c.;  sundry,  $23.90 .  69  98 

Small  payments:  12  cavils,  $42;  piling  $30.60;  sundry,  $33.96 .  106  56 

Building  Barge,  Nov. -Dec.  ($1,645.89) — 

Foreman,  Geo.  Hale,  1-48  m.  at  $150;  shipwrights,  83$  d.  at  $4.50 .  597  85 

Carpenters,  11)  d.  at  $4,  17)  d.  at  $3.50;  labourers,  22)  d.  at  $3,  22-75  at  $2 .  220  25 

Lambert,  A.  G.  Co.:  1,600  ft.  flooring,  16,348  ft.  timber .  585  00 

Woou,  Vallance  Hardware  Co.:  iron,  1,098  lb.  at  3|c.;  spikes,  6  kegs  at  $5.25;  sundry, 

$54.87 .  127.54 

Small  payments:  corner  irons,  bolts,  &c.,  $39;  skiff,  $25;  hauling,  $22.75;  repairs, '&c., 

$28.50 .  115  25 


24,881  78 

Less — Refunded  by  B.C.  Government  for  driving  piling  for  boathouse  at  Nakusp .  26  00 


Total,  carried  to  page  V — 279 .  24,855  78 
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Columbia  River  Survey  with  view  to  determine  cost  of  rendering  River  navigable.  $  cts. 

Survey  of  Narrows  between  Upper  and  Lower,  lakes,  Sept.  5-Feb.  5, — 

Engineer  in  charge,  H.  F.  Meurling,  5-045  m.  at  $300;  outlay,  $235.05 .  1,748  60 

Assistant,  J.  M.  Barnet  at  $125,  $518.83;  draughtsman,  K.  Betz  at  $80,  $226.66 .  745  49 

Boatman,  at  $75,  $175;  leveller  at  $75,  $170;  rodman  at  $70,  $158.66 .  503  66 

Chainman  at  $65,  $114.83,  at  $60,  $130;  cook,  $218;  labourers,  $85.50 .  548  33 

Survey  below  Revelstoke,  Aug.  7-Mar.  31 — 

Engineer  in  charge,  W.  F.  Richardson,  7-742  m.  at  $250;  outlay,  $636.59 .  2,572  09 

Asst,  engineer,  R.  C.  Davies,  7-806  m.  at  $125;  rodman,  A.  Reading,  7-32  m.  at  $80 .  1,561  60 

Boatman  at  $120,  $673.55,  at  $100,  $558.05 .  1,231  60 

Axemen  at  $75,  $1,277.40;  cook  at  $80,  $456.78 .  1,734  18 

Barnet,  Mrs.  A.  M.:  board  of  II.  F.  Meurling  and  assistant,  If  m .  157  50 

Harrison  &  Co.,  repairing  transit,  $100;  Jones,  C.  H.  &  Sons,  6  tents,  $79.20 .  179  20 

June,  R.  L.:  launch  hire,  17f  d.  at  $10;  team  hire,  $10;  sundry,  $14.95 .  202  45 

Quance  Lumber  Co.:  lumber,  $53.07;  freight,  $6.15 .  59  22 

Revelstoke  Hardware  Co.:  rope,  150  lb.  at  20c.;  steel  range,  $20;  stoves,  1  at  $12,  7  at  $3; 

tents,  $18.50,  $18;  sundry  hardware,  $125.78 . .  245  28 

Stevens,  R.:  team  hire,  $38;  wood,  7  cords  at  $4;  rubber  boots,  4  pair  at  $6.50;  provisions, 

&c. ,  $685.91 .  777  91 

Provisions:  G.  W.  Bell,  $72.08;  Bourne  Bros.,  $101.20;  P.  Burns  &  Co.,  $168.67;  W.  J. 

Farmer,  $111.00;  C.  B.  Hume  &  Co.,  $160.55;  Reid  &  Young,  $241.14;  Trail  Grocery, 

$71.51;  small  payments,  $54.20 .  980  41 

Small  payments:  freight,  $49.61 ;  rope,  $45.35;  board,  $41;  lumber,  $38.27;  cartage,  $29.50; 

repairing  register,  $17.99;  iron,  $15.75;  sundry,  $104.08 .  341  55 

Detailed  with  Harbours,  B.C.  Generally . .' . (Page  V — 303)  220  25 


Total,  carried  to  page  Y — 279 . - .  13,809  32 


Comaplix  Wharf. 

Mills  &  Beharell,  detailed  in  1912-13,  V-313 .  1,410  00 


Construction  of  Freight  Sheds  on  Government  Wharves. 

Alice  Arm  ($520.95) — 

Georgetown  Saw  Mill  Co.:  lumber,  4,220  ft.  at  $19.50,  183  at  $18;  delivery,  $30 .  115  52 

Scott,  Geo.,  foreman:  services,  13  d.  at  $5;  launch  hire,  $20;  sundry,  $23.50 . 108  50 

Carpenters,  36  d.  at$5;  hardware,  $35.33;  shingles,  $23.65;  fares,  board,  etc.,  $57.95 .  296  93 

Goose  Bay  ($456.02)— 

Foreman,  Geo.  Scott:  13  d.  at  $5;  outlay,  $40.50 .  105  50 

Carpenters:  G.  Davis,  233  h.  at  75c.;  Wm.  Kerr,  11  d.  at  $5 .  229  75 

Georgetown  Saw  Mill  Co.:  lumber,  2,085  ft.  at  $19 .50,  91  at  $18;  delivery,  $15 .  57  29 

Labour,  $36;  hardware,  $15.23;  shingles,  $12.25 .  63  48 

Massett  ($700) — 

Gillctt,  W.  G.,  construction  of  shed  as  per  agreement .  691  70 

Thompson  Hardware  Co.:  hardware,  $7.25;  freight,  $1.05 . 8  30 

Refuge  Bay  ($707.92) — 

Foreman,  Geo.  Davis,  264  h.  at  75c.;  carpenters,  9  d.  at  $6.75,  9  at  $6,  16  at  $5,  82  h.  at 

62c.;  labourers,  140  h.  at  45c .  506  59 

Georgetown  Saw  Mill  Co.:  lumber,  2,085  ft.  at  $19.50,  5.563  at  $18;  delivery,  $15 .  155  79 

Hardware,  $19  29;  shingles,  $12.25;  fare,  etc.,  $14 .  45  54 

Sajidspit  Point  ($587.37) — 

Davis,  G.,  carpenter  work,  262  h.  at  75c.;  Morrison,  D.,  labour,  229  h.  at  45c .  299  55 

Giant  Powder  Co.:  stumping  powder,  400  lb.  at  13c.;  freight,  $4.72 .  56  72 

Gillette,  N.  C.,  building  shed,  $200;  Westholmc  Lumber  Co.,  fir,  etc.,  $31. 10 .  231  10 

Spiller  River  ($492.68)^ 

Carpenters:  G.  Davis,  206  h.  at  75c.;  W.  J.  Exley,  262  h.  at  60c.;  G.  B.  Hull,  80  h.  at  62^c.; 

labourer,  27  h.  at  45c .  373  85 

Lumber,  $42.29,  delivery  $15;  shingles,  $12.25;  hardware,  $19.29;  launch  hire,  $15;  board, 

etc.,  $15 .  118  83 


Total,  carried  to  page  V — 279 .  3,464  94 


Crawford  Ray:  Wharf  Improvements. 

Foreman,  O.  H.  Burden:  Oct.  10-Nov.  11  at  $125;  board,  $26  90 .  161  44 

Roekmen,  143  d.  at  $4;  labourers,  86.  d.  at  $3;  team,  etc.,  35\  d.  at  $7 .  1,080 

Giant  Powder  Co.:  giant,  750  lb.  at  17c.;  fuse,  etc.,  $19.50;  freight,  $10 . .  157  00 

Wood,  Yullance  Hardware  Co.,  hardware .  42  68 

Total,  carried  to  page  V — 279 .  1,441  87 
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Crofton  Wharf.  $  cts. 

Conductor,  H.  McGarriglq,  Nov.  24-Dec.  31,  32  d.  at  $5 .  100  00 

Carpenters,  55  d.  at  $4  50;  labourers,  142^  d.  at  $4 .  817  50 

Canadian  Collieries,  use  of  piledriver,  7j  d.  at  $20 .  150  00 

Dominion  Creosoting  Co.,  creosoted  piling,  865  1.  ft.  at  36c .  311  40 

Davies,  D.  T.,  piling,  7,010  1.  ft.  at  9o.;  Str.  Red  Fir,  delivering  piles,  $79.80 .  710  70 

Ladysmith  Hardware  Co.:  wire,  1, 100  lb.  at  3 -75c.;  iron, 830  lb.  at 3 - 75c. ;  sundry,  $37.50 _  111  75 

New  Ladysmith  Lumber  Co.:  lumber,  72,645  ft.  at  $14;  sundry,  $39.35;  shingles,  $12  50; 

towing,  $32 .  1,100  88 

Vancouver  Island  Construction  and  Development  Co.,  repairs  to  wharf  piling  and  float .  342  00 

Small  payments:  towing,  $65;  bolts,  etc.,  $45.50;  cartage,  $22.20;  launch  hire,  $20;  wheels, 

$3.35 . 156  05 


Total,  carried  to  page  V — 279 .  3,860  28 


Dease  River:  Improvement  to  Navigation. 

Hudson’s  Bay  Co.:  tents,  2  at  $12,  1  at  $30;  gum  boots,  2  pr.  at  $16;  provisions,  $319.61;  hard¬ 
ware,  etc.,  $190.50;  packing  supplies,  $344.67;  order  favor  P.  Curran,  $107;  wages  of 

A.  Gallieres  and  J.  Simpson,  $249.50;  less  explosives  taken  over,  $252.60 .  1,044  68 

Hyland  &  Belfry:  wages,  A.  Gallieres,  $5.50;  P.  Hankin,  $91.06;  G.  Morris,  $97.06;  N. 

Reamer,  $180;  hip  boots,  3  pr.  at  $16;  board,  etc.,  $46.75;  freight,  $37  84;  fare,  $20; 

sundry,  $41 .80 .  568  01 

Kean,  D.  M.:  services  as  foreman,  Aug.  4-Oct.  16,  70  d.  at  $5;  fares,  etc.,  $28.75 .  378  75 

Matheson,  F.:  dynamite,  500  lb.  at  22c.;  detonators,  etc.,  $16  30;  duty,  $8.23;  telegrams, 

$28.60;  fare  and  meals  of  D.  M.  Kean,  $46;  blankets,  etc.,  $26.50 .  235  63 

Small  payments:  board,  $28;  freight,  $13.85;  cartage,  $1 .  42  85 

Detailed  with  Harbours  B.  C.  Generally . (Page  V— 303)  242  50 


Total,  carried  to  page  V — 279 .  2,512  42 


DeCourcy  Islands:  Deepening  Channel  between  First  and  Third  Islands. 

Conductor,  H.  McKenzie,  Sept.  11-Oct.  14,  29  d.  at  $5 .  145  00 

Blacksmith,  25  d.  at  $3;  labourers,  102£  d.  at  $3 .  382  50 

Bennett,  W.,  smithwork,  $18.75;  Morton,  W.  H.,  hardware,  etc.,  $25. 10 .  43  85 

Canadian  Explosives,  Ltd.:  dynamite,  $40  50;  fuse,  etc.,  $2.65 .  43  15 


Total,  carried  to  page  V — 279 .  614  50 


Deep  Cove:  Wharf. 

Conductor,  A.  Raynes,  July  14-Aug.  8,  23  d.  at  $5 .  115  00 

Sub-conductor,  H.  Peterson,  23  d.  at  $4;  labourers,  etc.,  217§  d.  at  $3.50 .  853  25 

Canadian  Southern  Lumber  Co.:  fir,  1,453  ft.  at  $14,  8,624  at  $15 .  149  70 

Cotsford,  J.,  piles,  2,335  1.  ft.  at  6c.;  Dominion  Creosoting  Co.,  piling,  1, 121  1.  ft.  at  36c .  543  66 

Cotsford,  W.  T.:  towing  pile  driver,  $35;  towing  piles,  $35;  freight  on  43,901  ft.  timber  from 

Chemainus,  $109  75 .  179  75 

Critchley,  Jas.:  gasolene,  190  gal.  at  32c.;  iron,  1,777  lb.  at  5c.;  tent,  $30;  sundry,  $64.60 .  244  25 

Hinton  Electric  Co.,  sundry,  $7.85;  Str.  Red  Fir ,  delivering  24  piles,  $106.40 .  114  25 

Tahowney,  H.,  logs,  240  1.  ft.  at  12c .  28  80 

Victoria  Lumber  and  Manufacturing  Co.:  fir,  40,801  ft.  at  $13,  3,100  at  $13.50;  shingles, 

$12.50 . ; . : .  584  77 


Total,  carried  to  page  V — 279 .  2,813  43 


Dlgby  Island:  Quarantine  Wharf. 

Naylor  Bros.:  contract  complete,  S57.625;  additional  bracing  on  main  wharf,  $1,008;  less 

$46,680  paid  in  1912-13,  V— 319.  . .  11,953  00 

Inspector  of  work,  J.  W.  Exley,  April .  125  00 

Kaien  Hardware  Co.,  coal  oil,  $3.50;  Pillsbury  &  Shea,  board  of  inspector,  Jan.  1-Apr.  15,  $105  108  50 


Total,  carried  to  page  V — 279 .  12, 186  50 


East  Arrow  Park:  Wharf. 

Foreman,  W.  A.  Skinner,  Feb.,  $125;  board  of  self  and  men  at  75c.  a  day,  $337.86;  fares,  etc., 

$19.85... .  482  71 

Cook,  engineer,  carpenters  at  $75,  $1,090  22;  man  and  team,  15  d.  at  $7 .  1,195  22 

Unloading  timber,  Nov.  19-21:  labourers,  15 j  d.  at  $2.50;  teaming,  $17  50 .  56  25 


Carried  forward .  1,734  18 
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East  Arrow  Park:  Wharf—  Concluded.  %  cts. 

Brought  forward .  1,734  18 

Graham,  A.  J.:  cedar,  360  1.  ft.  at  40c.,  360  at  30c.,  960  at  25c .  492  00 

Jordan,  F.  W.  &  Co.:  provisions,  etc.,  $171.12;  hardware,  etc.,  $13.20 .  184  32 

Naylor,  Jas.:  piling,  840  1.  ft.  at  15c.,  2,910  at  12c.,  660  at  9c .  534  60 

Revelstoke  Hardware  Co.:  bolts,  3,445  lb.  at  7c.;  nails,  16  kegs  at  $4.75;  sundiy,  $36.05; 

freight,  $14.72 .  367  92 

Star  Lumber  Co.:  fir,  55,750  ft.  at  $25;  sundry,  $20.25 .  1,414  01 

Symons,  A.  M.,  tug  hire,  5  d.  at  $20 . ! .  100  00 

Wagstaff  &  Vestrup:  chain,  751  lb.  at  15c.,  793  at  8£c.;  sundry,  $39.54 .  217  61 

Small  payments:  fir,  $44.88;  iron,  $28.57;  8  cavils,  $28;  sundry,  $33.50 .  134  95 

Detailed  with  Columbia  and  Kootenay  Rivers  Improvement . (.Page  V — 283)  320  25 


Total,  carried  to  page  V — 279 . . .  5,499  84 


Fraser  River  Improvements. 

Inspectors  of  dredging:  P.  J.  W.  Harris,  Feb.  1-Mar.  6  at  $100,  $119.35;  J.  H.  Vidal,  Nov.  14- 

Mar.  31,  117  d.  at  $5 . .  704  35 

King’s  Printer,  $32.44;  advertising,  $209.60  . .  242  04 

Detailed  with  Fraser  River,  Lower,  Improvement . (Page  V — 289)  148  49 

Detailed  with  Contract  Dredging . (Page  V — 318)  88,093  24 


Total,  carried  to  page  V — 279 .  89,188  12 


Fraser  River  Canoe  Pass:  Protection  of  Rank. 

King’s  Printer,  $2.23;  advertising,  $78.30 .  80  53 

Detailed  with  Fraser  River,  Lower,  Improvements . (Page  V — 289)  4,259  97 


Total,  carried  to  page  V — 279 .  4,340  50 


Fraser  River:  Removal  of  Snags. 

• 

Coquitlam  Shipbuilding  and  Marine  Ry.  Co.:  new  hull  and  house  for  Snagboat  Samson : 

contract  complete,  $16,676;  less  $1,169  paid  in  1914-5 .  15,507  00 

Inspector  of  work,  D.  W.  Cross:  services,  Aug.  28-Mar.  31,  $891.12;  fares,  etc.,  $84.05 .  975  17 

Paylists,  Snagboat  Samson,  Apr.-Mar. — 

Master,  R.  C.  Menten,  11  m.  at  $125,  1  at  $140;  mate,  W.  J.  Boyd,  12  m.  at  $85 .  2,535  00 

Engineers  at  $110:  Ed.  Caulfield,  Apr.-Aug.;  F.  Creeden,  July  21-Jan.  11 .  1,178  03 

Carpenter,  12  m.  at  $50;  watchman,  12  m.  at  $60;  blacksmith,  12  m.  at  $60 .  2,039  99 

Steward,  12  m.  at  $70;  stewardess,  12  m.  at  $40;  deck  hands  at  $45,  $1,080 .  2,400  00 

Fireman,  12  m.  at  $55;  coal  passers  at  $50,  $599.99 .  1,259  99 

Installing  machinery  in  new  hull,  Jan.  12-Mar.  31 — 

Engineer,  F.  Creeden,  1645  m.  at  $140,  1  at  $155;  helper,  A.  Barker,  2-645  m.  at  $80; 

watchman,  C.  Berflund,  2-645  m.  at  $90  (rates  include  $30  board  allowance) .  834  99 

Machinists,  91§  d.  at  $5;  helpers,  74|  d.  at  $3;  carpenter,  10  d.  at  $4 .  721  00 

Anderson  &  Lusby:  man.  rope,  680  lb.  at  17^c.;  wire  rope,  200  ft.  at  20c.;  sundry,  $105.64 _  264  64 

Const antineau,  C.,  cedar,  744  1.  ft.  at  10c.;  Imperial  Oil  Co.,  oil,  etc.,  $101.35 .  175  75 

Denny  &  Ross:  linoleum,  118  sq.  yd.  at  $1;  beds,  mattresses,  etc.,  $124.30 .  242  30 

Gilley  Bros.:  coal,  18£  tons  at  $5,  13-39  at  $5.65,  391-97  at  $5.90;  sundry,  $69.88 .  2,550  71 

Heaps  Engineering  Co.:  making  steam  throttle  valve,  $125;  10  cleats,  $59.50 .  184  50 

McColl  Bros.  &  Co.,  oil,  etc.,  $85.50;  Reeves,  C.  B.,  powder,  9  cases  at  $7,  fuse,  75c .  149  25 

Royal  City  Navigation  Co.,  hire  of  Paysteak,  Jan.  12-Mar.  31 . 3,135  48 

Small  &  Buc-klin  Lumber  Co.:  fir,  etc.,  2,228  ft.  at  $34;  sundry,  $85.23 .  160  98 

Trapp,  T.  J.  &  Co.:  8-in.  ship’s  telegraph,  $165;  range  and  boiler,  $92;  compass  and  binnacle, 

$07;  man.  rope,  514  lb.  at  17£c.;  wire  rope,  5,000  ft.  at  l-15c.;  babbit  metal,  100  lb.  at 
60c.;  packing,  65  lb.  Pilot  at  $1.35,  29  at  $1.32,  55j  lb.  RainlDow  at  80c.;  dynamite,  5 
rases  at  $8.50,  2  at  $8;  15  ft.  copper  hose  and  couplings,  $40;  cotton  waste,  $32.55;  sundry, 

$652.55;  overpaid,  $1 .25 .  1,486  73 

Troy  Steam  Laundry,  washing,  $68.30;  Vane.  Eng.  Works,  2  mooring  bits,  $81.22 .  149  52 

Vulcan  Iron  Works:  repairing  boiler,  $190;  smokestack,  9  ft.  in  circ.,  31*  ft.  long,  $133.50; 

sundry,  $30.65 .  354  15 

Webb  A  Gifford:  complete  overhauling,  labour,  $645.65,  babbit,  brass,  etc.,  $350.60;  mate¬ 
rials  for  oil  burning  system,  $S33.80;  sundry  repairs,  etc.,  $230.88 .  2,060  93 

Westminster  Marine  Ry.  Co.:  fixing  derrick  scow .  161  00 

Meat,  $1,275.6S;  milk,  $141.45;  groceries,  etc.,  $1,936.16;  ice,  $31.50.  Paid  as  follows:  P. 

Burns  &  Co.,  $1,275.68,  W.  Casey  $83.20,  City  Dairy  (F.  J.  Ebbcn)  $51 .60,  Fraser  River 

Fish  Co.  $150.57,  C.  A.  Welsh  $1,814.99,  small  payments  $8.75 .  3,384  79 

Small  payments:  labour  $72.50,  lumber  $68.30,  table  linen,  etc.,  S3S.85,  water  $27.46,  dishes 

$27.45,  rope  $22.34,  elec,  lighting  $19.01,  cable  $18.50,  sundry  $35.95 .  330  36 


42,242  26 

Less — Marine  and  Fisheries  Dept.,  services  Snagboat  Samson .  1,592  50 


Total,  carried  to  page  V — 279  .  40,64  9  76 
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Fraser  River:  Training  Piers  and  Dredging.  $  cts. 

Broley  &  Martin:  rock,  28,222  tons  at  $2.05;  brush,  32,270  cu.  yd.  at  $1.10;  lumber,  145,075 
ft.  at  $75;  piles,  80  at  $10.25,  27  at  $11.25;  less  wire  used  in  mattresses,  76,303  lb.  at  3-17c.; 

net  $102,937.76;  less  $29,487.76  paid  in  1914-5 . . . . .  73,450  00 

Sinclair  Construction  Co.:  final  estimate  on  contract,  $89,232.48;  less  paid  in  1912-3  V — 313, 

$73,281  15  to  contractors  and  $47.65  wages  (claims  against  contractors,  $22,388.50,  met 

by  $15,903.68  due  Sinclair  Construction  Co.,  and  $6,484.S2  part  of  Security  Deposit) .  15,903  68 

. Scott ish-Canadian  Canning  Co.:  compensation  for  leasehold  interest  in  right  of  way  taken 

over  by  Government .  2,133  60 

Dobbs,  C.  H.:  services  as  inspector  of  dredging,  Dec.  22-Jan.  17,  Mar.  17-31,  35  d.  at  $5; 
services  as  inspector  on  construction  of  wing  dam,  Feb.  13-Mar.  16,  at  $125,  $135.95; 

outlay,  $7.40 .  318  35 

Hunter,  E.  W.:  sendees  as  inspector  of  dredging,  Mar.  16-31,  14  d.  at  $5 . 7 .  70  00 

Lewis,  A.  R.:  services  as  inspector  on  wing  dam,  Mar.  16—31 ,  at  $125  .  64  50 

Macdonald,  F.  C.:  services  as  inspector  on  jetty,  Apr.-Mar.  a£  $125;  board,  Dec.  15-Fcb. 

20,  $65;  fares,  $2.25 . . . .  1,567  25 

Rushton,  H.:  gasoline  launch,  37  ft.  long,  with  Corliss  engine .  1,650  00 

Star  Hotel:  board  and  room  for  F.  Macdonald,  Apr. -Nov.,  Mar.,  part  Dec.  and  Feb.,  $302.50; 

board  and  room  for  J.  Wichell,  Oct.,  Nov.,  part  Dec.,  Jan.-Mar.,  $172.50 .  475  00 

Wichell,  J.:  services  as  inspector  on  jetty,  Oct.  3-Mar.  31 . 741  95 

Small  payments:  cleaning  office  on  jetty,  $35;  gasoline,  $32.58;  blankets,  $15.75;  2  pr.  gum 

'  boots,  $15;  rope,  $11.80;  sundry,  $38.40 .  148  53 

King’s  Printer,  $57.25;  advertising,  $1,708.28 .  1,765  53 


Total,  carried  to  page  V — 279 .  98,288  39 


Fraser  River  (Lower):  Improvements. 

Chilliwack  ($3,206. 15) — 

Foreman,  P.  H.  Wilson:  Apr.,  May,  June,  Nov.  10-Dec.  23,  Feb.  16-Mar.  31,  2  m.  at 

$125,  67  d.  at  $5;  outlay,  $6.15 .  591  15 

Labourers,  4721  d.  at  $3;  teams  and  drivers,  125}  d.  at  $6;  less  $69.30  deducted  for  board 

and  paid  Mrs.  H.  Chamberlin... .  2,102  70 

Chamberlin,  Mrs.  H.,  board  as  above .  69  30 

Gervan  Hardware  C'o.:  galv.  wire,  1,215  lb.  at  5c.;  sundry,  $41.35;  overpaid,  30c .  102  40 

Menzies  Hardware  Co.:  stumping  powder,  15  cases  at  $7;  fuse,  etc.,  $10.25 .  115  25 

Reeves,  C.  B.:  powder,  17  cases  at  $7;  fuse,  etc.,  $10 .  129  00 

Rockwell,  Theal  &  Davison,  600  sacks .  63  00 

Small  payments:  cartage,  etc.,  $22;  filing  saws,  $6.35;  sundry,  $5 .  33  35 

Nicomen  Dams  ($1,155.92) — 

Foreman,  J.  Gourlay,  June  5-19,  June  27-July  8,  Oct.  10-21,  Nov.  5-17,  20)  d.  at  $4,  17-} 

at  $4. 50 .  159  62 

Labourers,  141}  d.  at  $3;  team,  etc.,  37  d.  at  $7 .  683  50 

Hire  of  gasoline  launch,  14  d.  at  $5;  canoe  hire,  $6 .  76  00 

Rockwell,  Theal  &  Davison:  sacks,  1,400  at  10}c.;  twine,  $2.50;  cartage,  $1 .  150  50 

Small  payments:  50  rd.  fence,  $30;  sacks,  $19.05;  80  posts,  $16;  sundry,  $21.25 .  86  30 

Woodward’s  Slough  ($8,290) — 

Hodgson,  King  &  McPhalen  Bros.:  contract  complete  for  wing  dam  No.  3:  piles  driven, 

387  at  $8.50;  rock,  3,117  tons  at  $1.40;  brush  mattresses,  2,593  cu.  yd.  at  $1.40; 
brush  in  bulkhead,  2,677  cu.  yd.  at  $1;  lumber,  caps,  etc.,  including  fastenings, 

18,152  ft.  b.  m.  at  $22.50;  screw7  bolts,  1,763  lb.  at  8c.;  ware  cable,  225  1.  ft.  at  20c.; 

in  all,  $14,554.96;  less  $6,264.96  paid  in  1914-5 .  8,290  00 

Pile  driver  No.  1,  June  4-Mar.  31  ($20,209.44)—  ' 

Foreman,  J.  H.  Lovering,  9-9  m.  at  $125;  outlay,  $6.85 .  1,244  35 

Engineer,  H.  E.  Helliesen,  9-767  m.  at  $75;  cook  at  $65,  $634.90 .  1,367  47 

Carpenter,  230}  d.  at  $3;  labourers,  1,861-88  d.  at  $2.50 .  5,346  69 

Baker,  G.  T.,  bolts,  etc.,  $65.75;  Fraser  R.  Pile  Driving  Co.,  towring,  $50 .  115  75 

Gilley  Bros.,  rock,  3,463  tons  at  $1,  691  at  $1.40 .  4,430  40 

Helliesen,  H.,  services  as  caretaker  of  outfit,  Apr.  1-June  6  at  $60 .  132  00 

Imperial  Oil  Co.,  gasoline,  etc.,  $58.40;  Kirkland,  F.,  brush,  4,087  cords  at  2}c .  160  58 

Kirk,  H.  T.,  cable,  3,000  ft.  at  7-5c.,  freight,  $2  15;  S.S.  Stranger,  towing,  $140 .  367  15 

Mayers,  Jos.:  coal,  13  tons  at  $7,  8  at  $7.25,  4  at  $7.50;  freight,  etc.,  $30 .  209  00 

McLelan  Lumber  Co.:  fir,  7,000  ft.  at  $17;  sundry,  $14.75 .  1,33  75 

Monarch  Towing  &  Trading  Co.,  tow-ing,  $100;  Morrison,  Wm,,  piles,  5,208  1.  ft.  at  9c _  568  72 

Rushton  Machine  Works:  hire  of  launch,  142  d.  at  $15 .  2, 130  00 

Trapp,  T.  J.  &  Co.:  galv.  wire,  1,746  lb.  at  4c.;  rope,  326  lb.  at  17c*. ;  compass  and  lamp, 

$30;  anchor,  $16;  sundry,  $185.86 . 357  12 

Vulcan  Iron  Works:  retubing  boiler  and  renewing  top  head,  $267.75;  rent  of  test  pump,  $1  268  75 

Webb  &  Gifford,  repairs . 81  62 

Westminster  Marine  Ry.  Co.:  repairing  scow7:  labour,  $522;  materials,  $449.59 .  971  59 

Meat  and  groceries:  P.  Burns,  $276.64  (including  $10  short  paid  in  1912-13,  V — 315);  Delta 

Meat  Market,  $574.25;  Panning,  Fawcett  A  Wilson,  $944.40;  C.  A.  Welsh,  $484.85...  2,280-20 

Small  payments:  rope  clamps,  $15;  batteries,  $12;  sundry,  $17.30 .  44  30 


Carried  forward .  32,861  51 
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Fraser  River  (Lower:  Improvements — Concluded.  $  cts. 

Brought  forward .  32,801  51 

Generally — 

Beaton,  L.:  measuring  river  at  Mission  Bridge,  daily,  May-July,  $30;  repairing  gauge,  $3  33  00 

B.  C.  Telephone  Co.:  rent  of  telephone  540,  May-Mar.,  $55;  tolls,  $4.55 .  59  55 

Hall,  E.  T.,  taking  tide  gauge  readings,  Chilliwack,  Apr.-Mar .  120  00 

Barker,  A.  A.:  attending  Garry  Point  Observatory,  Apr.-Mar.  at  $25;  outlay,  $5  15 .  305  15 

Thomson,  J.:  services  as  engineer  on  launch  and  attendant  to  tide  gauge,  Apr.-Mar.  at 

$85;  outlay,  $1 — _ .  1,021  00 

Turvey,  Jas.,  taking  tide  gauge  records,  Apr.-Mar.  at  $5 .  60  00 

Small  payments:  chart  forms,  $39.50;  gasoline,  $33.90;  lumber,  etc.,  $31.24;  taking 

affidavits,  $21.75;  galv.  iron,  $17.42;  sundry,  $90.42 .  234  23 

King’s  Printer,  $28.12;  advertising,  $206.08 .  234  20 


34,928  64 


Less — Charged  to  Fraser  River,  Canoe  Pass . (Page  V — 287)  4,259  97 

-  4,408  46 


Total,  carried  to  page  V — 279 .  30,520  18 


Fraser  and  Thompson  Rivers:  Wharves. 

Canoe  Pass  ($3,139.30) — 

McConnell,  A.:  contract  for  wharf  complete,  $5,450;  less  $115.18  for  14  ft.  shortage  in 

length,  and  less  $2,234.82  paid  in  1914-5 .  3, 100  00 

Inspector  of  work,  Wm,  J.  Kew,  9  d.,  $36.30;  driving,  $3 .  39  30 

Chase,  Building  Barge  ($2,072.73) — 

Foreman,  W.  F.  Barnes,  Dec.  19,  Dec.  29-Mar.  31,  73-94  d.  at  $5 .  369  72 

Carpenter,  73-94  d.  at  $4.25;  labourers,  87-38  d.  at  $3.25 .  598  29 

Adams  River  Lumber  Co.:  fir,  etc.,  1,400  ft.  at  $38,  2,700  at  $35,  8,419  at  $20,  5,233  at  $18; 
lattice,  4,400  1.  ft.  at  l|c. ;  shingles,  7  M.  at  $3.50;  ruberoid  roofing,  8  sq.  at  $5  50; 

sundry,  $132.68 . 677  45 

Dalgleish,  N.  S.:  stove,  $33;  paint,  8  gal.  at  $3,  4  at  $3.50;  sundry,  $103.76 .  174  76 

Gordon,  J.  L.:  door  springs,  9  at  $5.50;  mattresses,  10  at  $3;  packing,  75c .  80  25 

Moriarty,  Wm.,  carpentry,  22  d.  at  $4 . 88  00 

Small  payments:  spikes,  bolts,  etc.,  $40.41;  tallow,  $13;  3  sinks,  etc.,  $11.25;  lumber, 

$7.32;  glass,  $7.20;  sundry,  $5.08 . : .  84  26 

Chilliwack,  Repairing  Wharf  ($223.15) — 

Foreman,  P.  H.  Wilson,  services,  Sept.,  Oct.,  Feb.,  17  d.  at  $5;  spikes,  $1 .  86  00 

Abbotsford  Timber  &  Trading  Co.:  fir,  2,451  ft.  at  $15,  747  at  $17;  delivery,  $5 .  54  45 

Labour,  16j  d.  at  $3;  team,  3  d.  at  $6;  hardware,  $15.20 .  82  70 

Gleneden:  Dept,  of  Indian  Affairs,  purchase  price  of  land  for  approach .  50  00 

Langley:  Baxter,  R.  F.,  labour,  4  d.  at  $2.50 .  10  00 

Nelson  Road  Wharf  ($1,788.57) — 

Foreman,  J.  C.  McFarlane,  Dec.  15-Jan.  17,  at  $125 .  137  10 

Engineer,  at  $75,  $82.26;  cook  at  $65,  $71.29 .  153  55 

Labourers,  32  d.  at  $2.75,  184  at  $2.50 .  548  00 

Abernethy  &  Lougheed,  towing,  $55;  Trethewey,  J.,  piles,  2,415  ft.  at  l\c .  236  12 

Brunette  Saw  Mill  Co.:  fir,  5,343  ft.  at  $14,  10,939  at  $15,  8,676  at  $16;  sundry,  $17  81; 

delivery,  $25 .  420  49 

Trapp,  T.  J.  &  Co.:  manilla  rope,  302  lb.  at  17c;  spikes,  bolts,  etc.,  $81.24 .  132  58 

Small  payments:  provisions,  $95  73,  towing  $25,  coal  $22  50,  labour  $17.50 .  160  73 

Ruskin  Wharf  ($2,594.74) — 

Foreman,  J.  C.  McFarlane,  Feb.  13-Mar.  31  at  $125,  $196  42,  outlay,  $4.30 .  200  72 

Engineer  at  $75,  $109.82;  cook  at  $65,  $95.18;  labourers,  253  d.  at  $2.50,  34  at  $2.75 .  931  00 

Constantineau,  C.:  cedar,  3,170  1.  ft.  at  9§c.;  fir,  1,570  1.  ft.  at  83c .  434  60 

Heaps,  E.  H.  &  Co.:  fir,  28,865  ft.  at  $15;  sundry  timber  $53.46;  provisions,  $103  60 .  590  03 

Trapp,  T.  J.  &  Co.:  rope,  635  lb.  at  17c;  sundry  hardware,  $96. 14 .  204  09 

Welsh,  C.  A.,  provisions .  155  22 

Small  payments,  towing,  $45;  provisions, $27. 58;  sundry,  $6.50 .  79  08 

Salmon  Arm  ($1,703.39) — 

Foreman,  C.  W.  Cameron,  Nov.  1-14  at  $150;  engineer  at  S100,  $46.67 .  116  67 

Carpenters  at  $75,  $105,  at  $70,  $93  34;  fireman,  $30.33;  cork,  $30.33 .  259  00 

Halliday,  W.  R.,  provisions,  $139  55;  hardware,  $64.95 .  204  50 

Kernaghan  Lumber  Co.:  piles,  300  1.  ft.  at  16c.,  1,173  at  14c;  boards,  etc.,  26,399  ft.  at  $20, 

420  at  $35 . 754  90 

Louie,  Wm.,  towing,  $65;  Prior,  E.  G.  &  Co.,  bolts,  washers,  etc.,  $109 .  .  174  00 

Small  payments:  labour,  $72  40,  meat  $43.42,  painting  shed,  $35,  nails,  $17,  wood,  $12, 

sundry  $14  50 .  194  32 

Sieamous,  Repairing  Wharf  ($56  50.) — 

Foreman,  C.  W.  Cameron,  Sept.  9-11,  $15,  outlay  $29 .  44  00 

Carpenters .  12  50 


Carried  forward .  11,638  38 

1— 19v 
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Fraser  and  Thompson  Rivers:  Wharves — Concluded.  $  cts. 

Brought  forward .  11,638  39 

Sum  as  Wharf  Repairs  ($47.25) — 

Foreman,  P.  H.  Wilson,  6  d.  at  ?5 .  30  00 

Small  payments:  hardware,  $9.75;  labour,  $7.50 .  17  25 

Sundry:  4  c.i.  cleats,  $20.88;  provisions,  etc.,  $15.55 .  36  43 

King’s  Printer .  43  88 


Total,  carried  to  Page  V — 279 .  11,765  94 


Friendly  Cove  Wharf:  Nootka  Sound. 

King’s  Printer,  $37.82;  advertising  $63.37 .  101  19 


Gabriola  Island  Wharf:  South  End. 

Sago,  Geo.  &  Son:  building  approach  and  float:  piles,  65  at  $18.50;  lumber,  24,000  ft.  at  $28; 

timber,  3,500  ft.  at  $34.73 . . .  1,996  05 


Gorge  Harbour:  Landing  Float. 

Foreman,  D.  H.  Russell,  Nov.  12-29,  Jan.  1-10,  21  -44  d.  at  $5;  outlay,  $5.50 .  1 12  70 

Carpenters,  64-11  d.  at  $4 .  256  49 

B.  C.  Mills,  Timber  &  Trading  Co.:  fir,  4,196  ft.  at  $14  40,  2,000  at  $17.55;  sundry,  $71.46. ...  167  00 

George  Harry:  cedar  logs,  16  at  $14;  towing,  $32;  use  of  launch,  $16;  gasoline,  $3.50 .  275  50 

Macdonald,  Jas.  &  Co.,  towing,  $61.75;  Simson,  Balkwill  &  Co.,  chains,  etc.  $86.63 .  148  38 

Thulin  Bros.:  tug  hire,  1J  d.,  $52.50;  meals,  $4.50 .  57  00 

Small  payments:  launch  hire,  $20;  boom  chains,  $14;  fare  $8 .  42  00 


Total,  carried  to  Page  V— 279 .  1,059  07 


Gower  Point  Wharf. 

Foreman,  D.  F.  Russell,  Oct.  1-8,  Jan.  12-17,  Mar.  11-13,  17f  d.  at  $5;  carpenters,  73|  d.  at  $4; 

less  $70  board  paid  P.  Crick .  312  25 

B.  C.  Mills,  Timber  &  Trading  Co.:  cedar  logs,  40,021  ft.  at  $14;  fir  logs,  1,447  ft.  at  $10;  boom 

chains,  $13;  sundry,  $29.85.... .  617  61 

Grick,  P.,  board  of  men,  $70,  labour  $6;  Roberts,  L.  H.,  lumber,  12,422  ft.  at  $16 .  274  85 

Gibson’s  Landing  Lumber  Co.,  lumber,  etc .  50  67 

Simson,  Balkwill  &  Co.:  chain,  5.269  lb.  at  4Jc.;  sundry  hardware,  etc.,  $246  17 .  470  10 

Small  payments:  lumber,  $26.06,  hardware,  $24.45,  towing  $21,  boat  hire,  $14  50,  sundry,  $25.60  111  61 


Total,  carried  to  Page  V — 279 .  1,837  09 


Grantham’s  Landing:  Wharf:  Ilowe  Sound. 

Howe  Sound  Timber  Co.:  7  cedar  logs,  6,691  ft.  at  $10.50 .  70  25 

Macdonald,  Jas.  &  Co.:  building  wharf:  piles  in  place,  104  at  $23;  lumber,  in  place,  54,000  ft. 

at  $30,  1,400  at  $40;  sundry,  $138.50 .  4,206  50 


Total,  carried  to  Page  V — 279 .  4,276  75 


Grey’s  Creek  Wharf. 

Conductor,  Chas.  Sampson,  Feb.  1-Mar.  17,  at  $125 .  193  55 

Engineer  at  $95,  $147.10;  pile  driver,  at  $85,  $131.61;  blacksmith,  at  $75,  $116.13 .  394  54 

Carpenters,  at  $75,  $232.26;  labourer  at  $60,  $92.92;  cook  at  $60,  $92.92 .  418  10 

Labourers,  228 J  d.  at  $3,  38 £  at  $2.65 . : .  787  53 

Bycrs-Giegerich -Green  Co.:  provisions,  $93.86;  chain,  etc.,  $30.88 .  124  74 

Can.  Pac.  Ry.  Co.,  freight,  $13,  towing  $80;  Gallagher,  P.,  cedar  logs,  2,768  1.  ft.  at  35c .  1,061  80 

Hanna,  L.,  piling,  3,870  l.ft.  at  21c.;  Linton,  Wm.,  piling,  660  1.  ft.  at  11c .  885  30 

Lambert,  A.  G.  Co.:  timber,  6,720  ft.  at  $17,  1,184  at  $18,  sundry,  $46.96;  freight,  $28.12 .  210  63 

Wattsburg  Lumber  Co.:  timber,  39,376  ft.  at  $24.50 .  964  71 

Wood -Yal lance  Hardware  Co.:  drift  bolts,  3,167  lb.  at  3fc.;  nails,  14  kegs  at  $4.10;  sundry, 

$46  7'  222  94 

Small  payments:  provisions,  $58  85;  team  hire,  $28;  8  cavils,  $28;  towing,  $27;  unloading,  $24; 

sundry,  $32.58 .  198  43 


Total,  carried  to  Page  V — 279 .  5, 462  57 
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IIoI?>erg  Wharf.  $  cts. 

Wood,  R  IT.:  contract,  $12,657;  extra  work,  $223.45;  less  $1,966.80  for  660  ft.  of  approach  not 

built,  and  less  $1,280  paid  in  1914-5 .  9,633  65 

Inspector  of  work,  IT.  Fennel:  services,  Apr.,  May .  250  00 


Total,  carried  to  Page  V — 279 .  9,883  65 


Ilollyburn:  Repairs  to  Wharf. 

Foreman,  D.  O.  Shook,  Aug.  14-Sept.  24  at  $125.  $172.58,  outlay,  $9.90 .  182  43 

Carpenters,  178  d.  at  $3.50;  engineer,  24  d.  at  $3.50;  carter,  Id.  at  $8;  less  deducted  for  board, 

$208.45 .  506  55 

Burrard  Iron  Works:  pile  shoes,  16  at  $3.50;  sundry  repairs,  etc.,  $48.45 .  104  45 

Dominion  Creosoting  Co.:  creosoted  piling,  750  1.  ft.  at  36c .  270  00 

Griffiths,  Geo.,  hire  of  piledriver,  28  d.  at  $20 .  560  00 

Tucker,  Mrs.  E.:  board  of  men,  $208  45;  board  of  foreman,  $30 .  238  45 

West  Vancouver  Stores  &  Trading  Co.:  bolts,  24  at  $1.15,  24  at  $1.34;  sundry,  $40.40 .  100  16 

Small  payments:  towing,  $25;  spikes,  etc.,  $6.25;  lumber,  $5.30;  water,  $1 .  37  55 

Legal  services,  Burns  &  Walkem,  Vancouver .  29  50 


Total,  carried  to  Page  V — 279 . . .  2,029  14 


Howe  Sound:  Removal  of  Snags. 

Conductor,  Hugh  H.  Stuart,  Dec.  17-Mar.  31,  at  $125 .  432  60 

Labourers,  542|  d.  at  S3. 25 .  1,763  13 

Cates,  W.,  hire  of  tug,  6  d.  at  $40;  Hume,  W.,  with  gasoline  boat,  54|  d.  at  $8 .  676  00 

Fraser  &  Carpenter,  hardware,  $131.40;  Newport  Sawmills,  lumber,  $24.64 .  156  04 

Welch,  P.:  stumping  powder,  18  cs.  at  $6,  12  at  $6.50;  dynamite,  4  cs.  at  $9.50;  fuse,  etc.,  $5.90; 

freight, $8. 39 .  238  29 


Total,  carried  to  Page  V — 279 .  3,266  06 


Invennere  Wharf 

Conductor,  C.  A.  Davidson,  Aug. -Oct.,  6-6  d.  at  $5,  1£  m.  at  $150 .  258  00 

Carpenters,  73  d.  at  $4;  labourers,  114j  d.  at  $3 .  635  50 

Columbia  River  Lumber  Co.:  lumber,  4,210  ft.  at  $18,  4,627  at  $19,  sundry,  $38.77;  door  and 

4  sashes,  $8.40 . 210  86 

Gibson,  J.  A.,  lumber,  2,770  ft.  at  $25;  Invermere  Construction  &  Supplies,  bolts,  etc.,  $74.85. .  144  10 

Pitts  <fc  Hankey:  iron,  570  lb.  at  7c.;  spikes,  3  kegs  at  $7;  sundry,  $38.30 .  99  20 

Rolston  &  Mitchell:  galv.  cable,  1,500  ft.  at  7c.;  nails,  $10;  sundry,  $14.45 .  129  45 

Upper  Columbia  Transportation  Co.,  transporting  lumber,  etc .  71  65 

Small  payments:  piles,  $45;  smithwork,  $35.75;  hardware  $34.90,  fares,  $19,  lumber  $15.32,  sun¬ 
dry!^ .  161  97 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V — 360)  381  40 


2,092  13 

Less  refunded  by  R.  B.  Bruce  for  services  of  piledriver .  57  60 


Total,  carried  to  Page  V — 279 .  2,034  53 


✓ 

Kaslo  Wharf. 

English,  Wm.:  on  account  contract  for  wharf .  3,890  00 

Inspector  of  work,  Lashlan  McLean,  Feb.,  Mar.  at  $125 .  250  00 

King’s  Printer,  $43.73;  advertising  $270.44 . . .  314  17 

Legal  services,  Hamilton  &  VVragge,  Nelson .  7  50 


Total,  carried  to  Page  V — 279 .  4,461  67 


Kootenay  Wharf. 

Conductor,  Clias.  Sampson,  Mar.  18-26  at  $125 .  36  29 

Engineer  at  $95,  $27.58;  piledriver  at  $85,  $2.74;  blacksmith  at  $75,  $21.77 .  52  09 

Carpenters  at  $75,  $43.54;  cook  at  $60,  $17.42;  labourers  at  $60,  $32.90  .  93  86 

Labourers,  17  d.  at  $3 .  .  v  51  00 

Byers-Giegerich-Green  Co.:  chain,  310  lb.  at  c.;  hardware,  provisions,  etc.,  S28.61 .  51  86 

Campbell,  .1.  .1.,  cedar  logs,  3,312  1.  ft.  at  35c.;  Gallagher,  P.,  logs,  2,284  1.  ft.  at  35c .  1,958  60 


Carried  forward .  2,243  70 
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Kootenay  Wharf - Concluded.  $  cts. 

Brought  forward .  2,243  70 

Hanna,  L.,  piling,  8,820  ft.  at  21c.;  Hollis,  Wm.,  labour,  21  d.  at  $3 .  1,915  20 

Lambert,  A.  G.  Co.:  lumber,  6,720  ft.  at  $17;  sundry,  $68.27;  freight,  $48.30 .  230  81 

Montreuil,  J.,  launch  hire,  6  d.  at  $10;  Wattsburg  Lumber  Co.,  lumber,  64,240  ft.  at  $24.50 -  1,633  88 

Wood-Vallance  Hardware  Co.:  bolts,  3,400  lb.  at  3fc.;  nails,  8  kegs  at  $4.10;  rope,  400  ft.  at 

7^c.,  300  at  7c.;  sundry,  $48.50 . ’ .  260  80 

Small  payments:  launch  hire,  $45;  hauling  timber,  $37;  cartage,  $28;  8cavils,  $28;  towing,  $27; 

piles,-  $26.40;  freight,  etc.,  $1.38 .  192  78 


Total,  carried  to  page  V — 279 .  6,477  17 


Lillooet  River:  Improvement,  South  Branch. 

Pike,  J.  W.:  dredging,  Oct.  23-Jan.  24,  Mar.  7-28,  746£  h.  at  $5 .  3,732  50 

Inspector  of  dredging,  P.  J.  W.  Harris,  Oct.  23-Jan.  31,  Mar.  7-31  at  $100 .  409  68 

•  Total  carried  to  page  V — 279 . . .  4, 142  18 


Lockport:  Moresby  Island  Wharf. 

Gillett,  W.  G.  ($3,871) — 

Constructing  wharf  and  shed  as  per  contract .  3,850  00 

Board  of  inspector,  July  1-21 .  21  00 

Soctt,  G.:  services  as  inspector,  July  1-12,  $50;  fares,  $19.75 .  69  75 


Total,  carried  to  page  V — 279 .  3,  940  75 


Lower  Valdez  Island:  Floats  at  Wyatt  and  Bentley  Bays. 

Foreman,  D.  F.  Russell,  Oct.  22-Nov.  4,  14£  d.  at  $5;  carpenters,  65g  d.  at  $4;  less  $61.68, 

deducted  for  board  and  paid  W.  Blake .  269  28 

Bentley,  H.:  8  boomsticks,  $40;  4  chains,  $20 .  60  00 

Blake,  W.:  board  of  men  on  payroll,  $61.68;  18  meals  to  F.  Hughes,  $6 .  67  68 

B.  C.  Mills,  Timber  &  Trading  Co.:  cedar  logs,  32,568  ft.  at  $12;  fir  logs,  8,559  ft.  at  $10;  towing 

and  scow  hire,  $210.65;  lumber,  13,932  ft.  at  $14.40,  1,800  at  $28.80;  sundry,  $23.40 .  962  91 

Simson,  Balkwill  &  Co.:  chain,  970  lb.  at  4jc.;  sundry  hardware,  etc.,  $127.65 .  168  88 

Small  payments:  provisions,  $33;  fares,  $27.50;  chains,  $10;  sundry,  $37.10 . . .  107  60 


Total,  carried  to  page  V — 279 .  1,636  35 


Massett  Wharf  (White  Settlement). 

Gillett,  W.  G.,  contract  complete .  4,875  00 

Inspector  of  work,  M.  J.  McNeil,  Apr.  30-May  22,  25  d.  at  $5;  fare,  etc.,  $22.50 .  147  50 

St.  Ives  Hotel,  board  and  room  of  M.  J.  McNeil. . .  42  00 


Total,  carried  to  page  V — 279 .  5,064  50 


McMurdo  Wharf. 

Conductor,  C.  A.  Davidson,  Nov.  18-29 .  75  00 

•  Carpenters,  49  h.  at  50c.,  41  at  45c.,  63  at  40c .  68  15 

Columbia  River  Lumber  Co.,  lumber,  $97.90;  Johnson,  W.,  piles,  $18 .  115  90 

Upper  Columbia  Transportation  Co.,  transporting  timber .  37  60 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V — 360)  259  28 


Total,  carried  to  page  V — 279 .  555  93 


Nadoo  River:  Landing  Float  at  Mouth. 

Gillett,  W.  G.:  construction  of  landing  float  as  per  agreement .  972  75 

Thompson  Hardware  Co.:  cable,  $17.50,  spikes,  etc.,  $9.75 .  27  25 


Total,  carried  to  page  V — 279 .  1,000  00 
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Nanaimo  Harbour  Improvements. 

Soundings  and  Borings,  June  23-Aug.  31, — 

Foreman,  S.  G.  Behnsen,  GO  d.  at  $4;  labourers,  295j  d.  at  $3 . 

Survey  of  Tidal  Flats,  Mar.  10-28, — 

Levelman,  J.  B.  McLachlan,  10  d.  at  $4;  labourers,  54  d.  at  $3 . 

Bradford,  Capt.  A.:  scow  hire,  67  d.  at  $3.50;  anchor,  $3 . . .  ’  ’ 

Janowski  Bros.,  boat  hire,  $73.30,  oars,  $2;  McKay,  T.  R.,  towing  scow,  $93.50. .  *.  *.  1  ’  *  ’  ’  ’  * 

Handle  Bros.:  rope,  280  lb.  at  20c.;  3  pr.  rubber  boots,  $25.50;  4  anchors,  $19.80;  sundry,  $54.57. 
Small  payments:  boat  hire,  $28;  smithwork,  $21.25;  board,  $20;  use  of  transit,  $18.50;  fares, 
etc.,  $63.90 . 


$  cts. 


1,126  50 

202  00 
237  50 
168  80 
155  S7 

151  65 


Total,  carried  to  page  V — 279 


Needles  Wharf. 


2,042  32 


Foreman,  R.  Shiel,  Jan.,  Feb.  at  $125 .  250  00 

Engineer,  etc.,  9  d.  at  $5;  carpenters,  47£  d.  at  $4 . ”  234  00 

Labourers,  165f  d.  at  $3;  team  and  driver,  10  d.  at  $7 .  5G7  25 

Building  piledriver,  Jan.  27-Feb.  18, — 

Engineer,  etc.,  19f  d.  at  $5;  carpenter,  40|  d.  at  $4 .  261  75 

Labourers,  31  d.  at  $3;  team,  etc.,  2  d.  at  $7;  axemen,  10  d.  at  $4 .  147  00 

Unloading  timber,  Dec.  1-2:  labourers,  etc.,  $24.20;  team  work,  $14 .  38  20 

Bettcher,  M.,  board  of  R.  Shiell,  Jan.-Mar .  75  00 

Graham,  A.  J.,  cedar,  1,080  ft.  at  40c.,  1,280  at  25c .  752  00 

Ion,  John,  cedar,  360  ft.  at  35c.,  1,320  at  30c.;  Lucas,  F.,  piles,  6,168  ft.  at  15c .  1,447  20 

Lift,  A.  W.:  iron,  1,121  lb.  at  4c.;  rope,  130f  lb.  at  30c.;  sundry,  $65.17 .  149  26 

Revelstoke  Hardware  Co.:  drift  bolts,  2,907  lb.  at  7c.;  nails,  15  kegs  at  $4.75;  rope,  130  lb.  at 

22c.;  sundry,  $56.16 .  359  50 

Star  Lumber  Co.:  fir,  54,040  ft.  at  $25;  sundry,  $20.25 .  1,371  25 

Wagstaff  &  Vestrup:  anchors,  922  lb.  at  8|c.;  hardware,  etc.,  $27.20 .  105  57 

Small  payments:  freight,  $41.95;  firewood,  $37.50,  10  cavils,  $35;  loading  and  unloading  pile- 

driver,  $28.50;  chain,  $26.48;  rope  wire,  $16.88;  sundry,  $28.31 .  214  62 

King’s  Printer .  6  79 

Legal  services,  Hamilton  &  Wragge,  Nelson .  59  85 


Total,  carried  to  page  V — 279 .  6,039  24 


Okanagan  Lake:  Survey  in  Connection  with  Proposed  lowering  of  Lake. 


Davies,  R.  C.:  services  as  rodman  and  draughtsman,  Mar.  18-July  31  at  $100 .  445  16 

King,  W.  R.  &  Co.:  provisions,  $108.58;  blankets,  $16;  tent,  $13;  cot,  etc.,  $8.45 .  146  03 

Richai*dson,  W.  F.,  surveyor  in  charge:  services,  Mar.  18  -July  31  at  $250;  wages  of  chainman, 

$40;  fares,  m’eals,  etc.,  $206.43 .  1,359  33 

Small  payments:  express,  $14;  stove,  etc.,  $10.31 .  24  31 


Total,  carried  to  page  V — 280 .  1,974  83 


Okanagan  Mission:  Wharf  Enlargement. 


Detailed  with  Dredge  Vessels,  British  Columbia 


(Page  V— 360)  2,055  38 


Okanagan  River:  Protecting  and  Improving  Navigable  Channel. 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V — 360)  5,292  02 

Pender  Harbour  Wharf. 


Foreman,  D.  II.  Russell,  Sept.  3-30,  Dec.  15-18,  34§  d.  at  $5,  outlay,  $11.20 .  182  30 

Carpenters,  1975  d.  at  $4;  less,  board,  $91.25 .  699  00 

B.  C.  Mills  Timber  &  Trading  Co.:  timber,  30,413  ft.  at  $14.40,  2,400at  $14.85, 5,200 at  $23.40, 

2,200  at  $28.80;  sundry,  $71.60:  freight,  $21.65;  hire  and  towing  of  scows,  $151;  cedar 

logs,  50,000  ft. 'at  $13;  fir  logs,  4,851  ft.  at  $10;  towing,  etc.,  $53.75 .  1,655  06 

Dames,  Theo.,  board  and  lodging,  as  per  paylist.... .  91  25 

Gonsalves  &  Dames:  5  cedar  logs,  $25;  4  boom  chains,  $16;  sundry,  $23.30 .  64  30 

Heaps  Engineering  Co.:  making  4  rollers,  $51.40;  cartage,  etc.,  $1.05 .  52  45 

MacDonald,  Jas.  &  Co.:  piles,  in  place,  12  at  $23;  lumber,  $5.76 .  281  76 

Simson,  Balkwill  &  Co.:  chain,  5,204  lb.  at  4}c.;  iron,  1,637  lb.  at  22c. ;  6  mooring  cleats, 

$35;  4  bolts,  $34;  7  kegs  nails,  $21.65;  sundry,  $460.32  . . .  817  15 

Small  payments:  rock,  $36;  hire  of  boats,  $23;  4  boom  sticks,  $20;  towing,  $19.50;  freight, 

$10.75;  sundry,  $16 .  125  25 


Total,  carried  to  page  V — 280  .  3,968  52 
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Pitt  River  Wharf.  $  eta. 

Foreman,  J.  C.  McFarlane,  Aug.  22-Sept.  30  at  $125 .  165  32 

Engineer  at  $75,  $90.77;  eook  at  $65.  $83.87;  labourers,  195  d.  at  $2.50  .  668  14 

Abernethy  &  Lougheed:  fir,  40,794  ft.  at  $15;  shingles,  $14.10;  sundry,  S3 1 . 66 .  657  66 

Constantineau,  C.:  piling,  2,820  ft.  cedar  at  9jc.,  900  ft.  fir  at  8§c .  344  40 

Trapp,  T.  J.  &  Co.;  steam  hose,  24  ft.  at  $1.20;  sundry  hardware,  $109.90 .  138  70 

Webb  &  Gifford:  fitting  up  boiler  on  scow,  .$85.83;  wrought  iron  work,  $47.65 .  133  48 

Welch,  C.  A.,  provisions.  $162.96;  Westminster  Marine  Ry.  C-o.,  labour,  etc.,  $122.32 .  285  28 

Small  payments:  provisions  $71.31,  labour  $49,  coal  $31,  hr  $20  90,  sundry  $7 .  179  21 


Total,  carried  to  page  V — 280 .  2,572  19 


Point  Cowan,  Bowen  Island:  Wharf 

Macdonald,  Jas.  &  Co.:  piles,  in  place,  85  at  $23;  lumber  in  place,  55  M  ft.  at  $30;  cedar  logs, 

9  at  $10;  lumber  in  sheds,  $100;  painting  sheds,  $30;  sundry,  $161 .  3,986  00 

Port  Essington  Landing  Float. 


Gillett,  W.  G.:  construction  of  landing  float,  as  per  agreement . • .  987  90 

Caledonia  Hotel,  board  of  D.  Kean,  Nov.  13-15,  $10;  Kean,  D.,  fares,  $2.10 .  12  10 

Total,  carried  to  page  V — 280 .  1,000  00 


Port  Haney:  Wharf  Improvements. 


Foreman,  J.  C.  McFarlane,  Oct .  125  00 

Engineer,  $75;  cook,  $65;  labourers,  27j  d.  at  $2.75,  122  at  $2.50 .  520  63 

Abernethy  Lougheed:  piles,  1,630  I.  ft.  at  10c.,  1,350  at  84c..;  hr,  20,660  ft.  at  $15;  shingles, 

etc.,  $36.16 .  623  81 

Groceries,  meat,  etc.:  M.  B.  Charlton,  $106.17;  small  payments,  $49.99 .  156  16 


Total,  carried  to  page  V — 280 .  1,425  60 


Powell  River:  Full  and  Final  Settlement  of  Claims  of  Palmer  Bros,  and  Henning  for 

Extra  Work  on  Breakwater. 


Palmer  Bros.  &  Henning:  extra  work  on  breakwater . . .  2,127  50 

Pritchard  Wharf. 

King’s  Printer,  $19.42;  advertising,  $74.10 .  93  52 

Legal  services,  F.  J.  Fulton,  Kamloops .  25  55 

Total,  carried  to  page  V — 280 .  119  07 


Quatsino  Wharf  Repairs,  &c. 


Foreman,  B.  C.  Lokken,  June  10-Sept.  25,  Dec.  2,  184  d.  at  $4,  74  at  $5 .  444  00 

Carpenters,  454  d.  at  $4.25;  labourers,  3654  d.  at  $3,  1  at  $4 . .  1,293  85 

Leigh,  Jas.  &  Sons:  lumber,  3,075  ft.  at  $16,  2,947  at  $17,  sundry,  $31.02;  freight,  $60.60 .  190  92 

Green,  F.  J.  A.,  towing  piles  and  pile-driver,  $50;  Sherberg,  O.  &  Sons,  hardware,  $82.10 _  132  10 

Nordstrom,  P.:  boat  hire,  $48;  shingles,  $7.50;  sundry,  $11.25 .  66  75 

Small  payments:  rent  of  pile-driver,  45  d.  at  $1;  bolts,  etc.,  $40.17;  towing,  $25;  use  of  boat, 

$16.25;  hardware,  etc.,  $33.95 .  160  37 


Total,  carried  to  page  V — 280 .  2,287  99 


Qucenston  (Yakonn  River)  Wharf. 

Gillett,  W.  G.:  construction  of  wharf  and  approach  and  freight  shed 
Inspector  of  work,  J.  W.  Exley:  fares,  $46.50;  board,  etc.,  $93.80 _ 

Total,  carried  to  page  V — 280 . 


5,000  00 
140  30 

5,140  30 


Refuge  Bay  Wharf. 


980  00 


Angle  &.  Hj'att:  contract  complete,  $5,200;  less,  $4,220  paid  in  1912-13,  V— 319 
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Renata  Wharf.  $  cts. 

Foreman,  R.  Shiell,  Mar.,  1914 .  125  00 

Carpenters,  etc.,  77£  d.  at  $4;  engineer,  21  \  d.  at  $5 . 1.1  418  50 

Labourers,  198f  d.  at  $3;  team  and  driver,  15f  d.  at  $7 .  70f>  50 

Unloading  barge,  Dec.  1:  labourers,  9  d.  at  S2.50-;  carter,  1  d.  at  $3.50 .  20  00 

Abrams,  P.,  cedar  logs,  4,056  ft.  at  30c.;  Edgewood  Lumber  Co.,  towing,  $88 . .  1,304  80 

Hams,  P.  W.:  lumber,  11,114  ft.  at  $18;  piles,  120  1.  ft.  at  12£c.;  cedar  logs,  384  1.  ft.  at  30c...  330  25 

Lucas,  F.  B.,  piles,  5,227  1.  ft.  at  15c.;  Wiebe,  I.,  iron,  etc.,  $52.60 .  836  65 

Revelstoke  Hardware  Co.:  drift  bolts,  3,113  lb.  at  7c.;  nails,  16  kegs  at  $4.75;  sundry,  $36.05; 

freight,  $23.94 .  353  90 

Star  Lumber  Co.:  fir,  55,743  ft.  at  $25;  door,  sashes,  etc.,  $20.25 .  1,413  83 

Small  payments:  wood,  $37.50,  chain,  etc.,  $32.77,  8  cavils  $28,  labour  $21,  sundry  $6.77 .  126  04 


Total,  carried  to  page  V — 280 . ; .  5,641  47 


Retreat  Cove  Wharf. 

Conductor,  A.  Raynes,  June  24-July  12,  17  d.  at  $5 .  85  00 

Sub-conductor,  H.  Peterson,  17  d.  at  $4;  labourers,  155*  d.  at  $3  50 .  612  25 

Cotsford,  J.,  piles,  1,681  1.  ft.  at  6c.;  Cotsford,  W.,  freight,  $61.21,  towdng  $70 .  232  07 

Critchley,  Jas.:  rope,  206  lb.  at  22£c.;  iron,  900  lb.  at  5c.;  sundry,  $71.45 .  162  80 

Victoria  Lumber  &  Mfg.  Co.:  fir,  1*9,206  ft.  at  $13,  2,880  at  $13.50,  2,400  at  $14.50;  shingles, 

$7.50 .  330  85 

Wright,  R.,  hire  of  launch .  10  00 


Total,  carried  to  page  V — 280 .  1,432  97 


Rocky  Point  Wharf. 

Foreman,  D.  A.  Henry,  July  29-Sept.  3,  30  d.  at  $5 .  150  00 

Hall,  P.,  hire  of  piledriver  and  5  men,  20*  d.  at  $36.30;  labourers,  62J  d.  at  $3;  less  board, 

$142.50 .  789  15 

Canadian  Puget  Sound  Lumber  Co.:  piles,  3,430  1.  ft.  at  10|c.;  fir,  12,575  ft.  at  $14,  7,295  at 

$15,  15,551  at  $16,  2,760  at  $16.50,  2,914  at  $17;  sundry,  $39.50;  less  5  p.c.  discount .  977  55 

Dominion  Creosoting  Co.:  creosoted  piling,  879  1.  ft.  at  36c .  316  44 

Henry,  D.  A.,  board  of  5  men  as  per  paylist . 142  50 

Mable,  Wm.,  bolts,  etc.,  $61.03;  Str.  “Red  Fir,”  delivering  piles  $79.80 .  140  83 

Small  payments:  towing  $30;  spikes,  $15;  wire  rope,  $7.50 .  52  50 

King’s  Printer .  691 


Total,  carried  to  page  V — 280 .  2,575  88 


Roy’s  Beach  Wharf. 

Wood,  R.  H.:  contract  complete,  $0,300;  less  $2,S90  paid  in  1914-15  and  $170  still  unpaid...  3,240  00 

Inspector  of  work,  R.  Cessford,  Feb.  20-Mar.  31  at  $125 .  165  18 

King’s  Printer,  $26.11;  advertising,  $127.25 .  153  36 


Total,  carried  to  page  V — 280 .  3,558  54 


Saanich  ton  W  harf. 

King’s  Printer .  17  80 


Land  Spit  Point  Wharf. 

Westholme  I.uml  er  Co.:  contract  for  wharf  complete .  4,375  00 

Inspector  of  work,  Geo.  Scott,  June,  July  13-31,  39  d.  at  $5,  fare  $11.50 .  206  50 

Gillett,  W.  G.,  I  oard  of  inspector,  21  d .  21  00 


Total,  carried  to  pa'ie  V — 280 .  4,602  50 


Scotch  (reek  Fiat:  Wharf  on  Shuswap  Lake. 

Foieman,  C.  W.  Cameron,  Sept.,  Oct.,  $285,  outlay  $14.85 .  299  85 

Engineer,  J.  Allan,  1  - 83  in.  at  $100;  carpenters  at  $75,  $4-10,  at  $70  $174.17 .  797  50 

Cook  at  $75,  $58.06,  at  $70,  $15.80,  at  $65,  $39;  labourers,  etc.,  at  $65,  $56.87 .  169  73 


Carried  forward .  1,267  08 
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Scotch  Creek  Flat:  Wharf  on  Shuswap  Lake— Concluded.  $  cts. 

Brought  forward .  1,267  08 

Adams  River  Lumber  Co.:  rope,  154  lb.  at  25c.;  lumber,  etc.,  $17.90;  hardware,  $26.48;  pro¬ 
visions,  $16.20 .  99  08 

Freeman,  O.  G.:  piles,  3,185  1.  ft.  at  12c.;  work  with  gasoline  boat,  $67 .  449  20 

Grant  &  Ballard,  provisions,  $63.54;  Haldane,  J.,  5  trips  with  boat,  $50 .  113  54 

Louie,  Wm.:  freighting  lumber,  etc.,  $196.40;  towing,  $50;  5  cds.  wood,  $20 .  266  40 

McConnell,  A.,  hardware,  $56.95,  groceries,  etc.,  $367.08 .  424  03 

Prior,  E.  G.  &  Co.:  bolts,  1,170  lb.  at  4c.;  nails,  $27.25;  labour,  etc.,  $91.61 .  165  66 

Small  &  Bucklin  Lumber  Co.:  fir,  13,360  ft.  at  $12.50,  3,506  at  $13.50,  13,035  ft.  at  $13.75, 

sundry,  $45.79;  freight,  $214.72 . 654  08 

Small  payments:  paint,  etc.,  $19.50,  towing,  $16.50,  provisions,  $9.93,  driving,  $9.50 .  55  43 

King’s  Printer .  1  85 

Legal  services,  F.  J.  Fulton,  Kamloops .  42  10 


Total,  carried  to  page  V — 280 .  3,538  45 


Seymour  Arm  Wharf. 

Gillis,  Dorc  &  Tansley,  contract  for  wharf  complete .  5,850  00 

Inspector  of  work,  E.  Hilliam,  May  16-July  31,  $314.50,  outlay  $10.60 .  325  10 

Advertising .  13  60 


Total,  carried  to  page  V — 280 .  6,188  70 


Shelter  Point:  Wharf  on  Gillis  Bay. 

Hodgson  &  King:  contract  for  wharf  complete .  5,350  00 

Inspector  of  work,  P.  A.  Staaf,  Feb.  20-Mar.  18,  at  $125 .  112  76 

Can.  Inspection  and  Testing  Laboratories,  inspecting  piling,  etc . .  46  52 

King’s  Printer,  $32.62;  advertising,  $102.60 .  135  22 


Total,  carried  to  page  V — 280 .  5,644  50 


Shoal  Bay,  Thurlow  Island:  Wharf. 

MacDonald,  Jas.  &  Co.:  building  wharf:  lumber,  41,000  ft.  at  $30,  1,000  at  $40;  piles  in  place, 

134  at  $23;  sundry,  $43.50 .  4,395  50 

Burnet,  K.  L.:  surveying,  2  d.  at  $20;  plans,  $10;  outlay,  $12 .  62  00 

Legal  services,  Maitland,  Hunter  &  Maitland,  Vancouver .  83  20 


Total,  carried  to  page  V — 280 . _. .  4,540  70 


Shutty  Bench:  Wharf. 

Lambert,  A.  G.  Co.:  fir,  24,288  ft.  at  $19,  1,474  at  $18;  sundry,  $62.80 .  550  80 

McLean,  L.,  services  as  inspector,  March .  125  00 

Small  payments:  paint,  nails,  etc.,  $23.15;  provisions,  $18.05 .  41  20 


Total,  carried  to  page  V — 280 .  717  00 


Sidney  Landing  Float. 

Conductor,  A.  Raynes,  Sept.  3-Oct.  14,  34  d.  at  $5 . ! _  170  00 

Sub-conductor,  H.  Peterson,  33J  d.  at  $4;  labourers,  258  d.  at  $3.50 .  1,037  00 

Canadian  Southern  Lumber  Co.:  fir,  15,825  ft.  at  $14,  4,522  at  $15,  1,835  at  $17.50;  sundry, 

$27.50... . . . . .  349  08 

Cotsford,  Wm.:  towing  piledriver,  3  d.  at  $25;  towing  piles,  $35 .  110  00 

Critchley,  Jas.:  wire,  220  ft.  at  12£c.;  nails,  500  lb.  at  4ic. ;  sundry,  $57.15 .  105  90 

Kepler,  D.:  piles,  2,000  1.  ft.  at  6c.;  cedar  logs,  240  ft.  at  12c .  148  80 

Small  payments:  cartage,  $25.50,  smithwork  $24.40,  ignitor  $9.40 .  59  30 


Total,  carried  to  page  V — 280.... . : .  1,980  08 
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Sidney:  Repairs  to  Wharf.  $  ets. 

Conductor,  A.  Raynes,  Oct.  14-23,  7  d.  at  $5 . .  35  00 

Sul>-conductor,  H.  Peterson,  7  d.  at  $4;  labourers,  50  d.  at  $3.50 .  203  00 

Cotsford,  Wm.,  towing  piledriver  and  piles .  70  00 

Dominion  Creosoting  Co.,  creosoted  piling,  900  1.  ft.  at  36c .  326  16 

McDonald  &  Wither,  repairing  wharf  as  per  contract .  750  00 

•Str.  “ Red,  Fir,”  delivering  piles .  79  80 

Small  payments:  piles  $87.42,  lumber  $23.15,  iron,  etc.,  $30.07 . . .  140  64 


Total,  carried  to  page  V — 280 .  1,604  60 


Sooke  Harbour:  Improvements  to  Entrance. 

Survey  and  soundings  of  harbour,  Jan.  2-Mar.  16:  foreman  of  soundings,  J.  B.  McLachlan,  55 


d.  at  $4;  foreman  of  borings,  R.  J.  Burt,  7  d.  at  $4;  chainmen,  etc.,  234  d.  at  $3 .  950  00 

Donaldson  &  Giffin:  hire  of  man  and  launch,  16  d.  at  $9 . .  144  00 

McQuade,  P.  &  Son:  bell  wire,  2,000  ft.  at  25c.;  sundry,  $5.80 .  55  80 

Board  and  fares:  R.  A.  Bell,  $10,  R.  J.  Burt  $10,  A.C.  Kerr  $57,  J.  B.  McLachlan  $57,  J.  B. 

Shaw  $95,  J.  R.  Stone  $57 .  286  00 

Small  payments:  boat  hire  $63.14,  fares  and  freight  $37.50,  timber  $24.95,  sundry  $21.80. ..  147  39 


Total,  carried  to  page  V — 280 .  1,583  19 


Sooke  Harbour:  Repairs  to  Wharf. 


Conductor,  H.  Mitchell,  Oct.  1-Nov.  1,  28  d.  at  $5 .  140  00 

Carpenters,  40*  d.  at  $3.25;  helpers,  20  d.  at  $3 .  191  60 

Canadian  Panama  Timber  &  Logging  Co.:  piling,  3,020  I.  ft.  at  7^c.;  logs,  $11.56 .  238  06 

Case,  F.,  smithwork,  $9.50;  Dom.  Creosoting  Co.,  creosoted  piles,  880  1.  ft.  at  36c .  326  30 

Charters,  W.  B.:  lumber,  30,326  ft.  at  $15,  66  at  $16;  shingles,  $18 .  473  93 

Hall,  P.,  hire  of  piledriver  and  crew,  Oct . . .  900  50 

Prior,  E.  G.  &  Co.:  iron,  720  lb.  at  4e.,  nails,  etc.,  $48.90;  freight,  $8.25 .  85  95 

Str.  “ Red  Fir,”  delivering  piles,  $79.80;  Yanc.  Is.  Towing  Co.,  towing  piledriver,  $30 .  109  80 


Total,  carried  to  page  V — 280 .  2,466  14 


Sorrento  Wharf. 


Conductor,  C.  W.  Cameron,  Nov.  15-Dec.  23,  1-178  m.  at  $150;  outlay  $15.85 .  192  60 

Engineer  at  $100,  $110.87;  carpenters  at  $75,  $297.03,  at  $70,  $134.23 .  542  13 

Cook  at  $75,  $89.40;  labourer  at  $70,  $38.40;  watchman  at  $65,  $59.09 .  186  89 

Adams  River  Lumber  Co.:  fir,  17,200  ft.  at  $16,  17,277  at  $17;  iron,  1,631  lb.  at  5c.;  sundry 

hardware,  etc.,  $61.50 .  711  95 

Freeman,  O.  piles,  1,000  1.  ft.  at  12c.;  Grant  &  Ballard,  meat  $31.25 .  151  25 

Haldane,  J.,  trips  with  launch,  6  at  $8;  Syson,  F.,  groceries,  etc.,  $110.73 . .*  158  73 

Lowie,  Wm.:  freight  on  lumber,  $129.29;  towing  piledriver,  etc.,  $35;  wood,  8  cords  at  $4.50. .  200  29 

McConnell,  A.:  provisions,  etc.,  $139.01;  hardware,  etc.,  $38.90 .  177  91 


Total,  carried  to  page  V — 280 .  2,321  75 


South  Gabriola  Island  Wharf. 

Sage,  Geo.  &  Son:  building  float:  piles,  1,720  1.  ft.  at  19c,;  lumber  (including  labour)  3,174 

ft.  at  $-38;  hardware,  $51.09 .  498  50 


Squamish  Wharf  Repairs. 


Conductor,  T.  A.  Brett,  July  24-Sept.  30,  59  d.  at  $5.50 . 

Bridge  carpenters,  195  d.  at  $3.50,  66  at  $3.75 . 

Fraser  Y  Carpenter:  spikes,  9  kegs,  at  $4;  sundry,  $20.20  . 

Galbraith,  D.,  hardware,  $23.25;  Lake,  J.  T.,  spikes,  20  kegs  at  $4;  sundry,  $16.85 
Hutchinson  &  Buckley:  hauling  lumber,  160,979  ft.  at  $2.50;  hauling  gravel,  $7.50 
Newport.  Sawmill:  fir,  141,197  ft.  at  $13.50,  2,168  at  $15;  sundry,  $17.48 . 


Total,  carried  to  page  Y — 280 


324  50 
929  97 
56  20 
120  10 
410  00 
1,956  15 


3,796  92 
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Stewart:  Repairs  to  Wharf.  $  cts. 

Foreman:  D.  M.  Kean,  Apr.  24-May  1,  7  d.  at  $5,  outlay,  $30.75,  F.  Ryan,  Aug.  15-Sept.  10, 

24g  d.  .  21108 

Fngineer,  H.  C.  Stratford,  16?  d.  at  $5;  labourers,  86§  d.  at  $4,  84  h.  at  50o .  470  37 

( 'assiar  Construction  Co.:  rent  of  piledriver,  18  d.  at  $15;  coal,  $5 .  275  00 

Falconer,  T.  W.,  hardware,  $120.55;  Georgetown  Saw  Mill  Co.,  spruce,  4,050  ft.  at  $18 .  193  45 

Portland  Canal  Transfer  Co.,  cartage,  $50.75;  Ryan,  F.,  piling,  3,850  1.  ft.  at  9c .  397  25 

Small  payments:  lumber,  $45.10;  hinges,  Ac.,  $27.50;  coal,  $22;  cartage,  $5 .  99  GO 


Total,  carried  to  page  V — 280 .  1,646  75 


Siimmerland  V.harf. 

\ 

McConnell,  A.:  contract  for  wharf  complete:  timber  framed  and  in  place,  208,000  ft.  at  3c.; 

piling,  driven,  13,845  1.  ft.  at  35c.;  iron,  9,000  lb.  at  15c.;  shelter  shed,  $400 .  12,835  75 

Inspector  of  work,  L.  D.  McCall,  Jan.  12-Mar.  27,  $314.49,  outlay,  $6.20 .  320  69 

King’s  Printer,  $24.49;  advertising,  $221.90 .  246  39 


Total,  carried  to  page  V — 280 .  13,402  83 


Thompson  River:  Removing  Snags. 

Foreman,  S.  J.  Keenan,  Feb.  28-Mar.  31,  at  $150 .  155  35 

Miner,  at  $75,  $137.90;  cook  at  $75,  $75;  labourers  at  $60,  $92.90 .  305  80 

Adams  River  Lumber  Co.:  hire  of  steamer,  48  h.  at  $5;  fir,  $3.48 .  243  48 

Grant  A  Ballard,  meat,  $14.41;  McLean.  H.  L.,  cartage,  $30.50 .  44  91 

McConnell,  A.:  provisions,  $162.35;  wood,  $16;  hardware,  $16.75 .  195  10 

Prior,  E.  G.  A  Co.:  dynamite,  6  cases  at  $12.50;  sundry,  $19.08 .  94  08 


Total,  carried  to  page  V — 280 .  1,038  72 


Tottno  Wharf:  Extension  and  Repairs. 

MacDonald,. Jus.  A  Co.:  addition  and  repairs  to  wharf:  piles  in  place,  94  at  $23;  lumber  in 

place,  21,669  ft.  at  $30 .  2,812  07 

Inspector  of  work,  C.  Dawley,  Nov.  1-Dec.  15  at  $125 .  185  48 


Total,  carried  to  page  V — 280 . • .  2,997  55 


Uclnclet  Wharf. 

Ucluelet  Mercantile  Co.:  construction  of  wharf  and  approach  as  per  agreement,  $4,120;  less 

$50  deducted  for  delay  in  completion . : .  4,070  00 

Vancouver  Island  Construction  and  Development  Co.:  wharf  stage  gangway  and  piling .  483  00 

Inspector  of  work,  Wm.  Schofield,  Oct.  1-Jan.  13  at  $125  .  427  42 


Total,  carried  to  page  V — 280 .  4,980  42 


Union  Bay:  Extension  of  Wharf. 

MacDonald,  Jus.  A  Co.:  piles  in  place,  79  at  $23;  lumber  in  place,  21,417  ft.  at  $30 .  2,459  50 

Inspector  of  work,  John  McDonald,  Sept.  1-4  at  $125 .  16  66 


Total,  carried  to  page  V— 280 .  2,476  16 


Union  Bay:  Repairs  to  Wharf. 

MacDonald,  Jas.  A  Co.:  piles  in  place,  24  at  $23;  lumber  in  place,  20,084  ft.  at  $30 .  1,154  50 

Inspector  of  work,  John  McDonald,  Aug.  5-31,  at  $125 .  104  84 


1,259  34 

J  .ess,  refunded  by  SS.  Leona  for  damage  to  wharf .  235  50 


Total,  carried  to  Page  V — 280 .  1,023  84 
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Upper  Fraser  River  and  Tributaries:  Improvement  of  Navigable  Channel.  $  cts. 

Fort  George  Canyon  ($12,114.75) — 

Conductor,  D.  A.  Foster,  Nov.,  Dec.,  at  $175 .  350  00 

Foreman:  F.  Freeman,  82  d.  at  $5;  Jos.  Lavoie,  1*11  m.  at  $125 .  548  94 

Labourers,  &c.,  1,077  d.  at  $3.50;  cooks,  78  d.  at  $3.50,  77  at  $2 .  4,196  50 

B.C.  Market:  Oct.  2-Dec.  11:  meat,  $775.72;  eggs,  $124;  onions,  $10 . ; .  909  72 

Foley  Bros.,  Welch  &  Stewart:  60  p.  c.  dynamite,  100  cases  at  $13.60;  fuse,  &c.,  $36.78; 

drill  steel,  652  lb.  at  15c.;  scow,  $100 .  1,594  58 

Ft.  George  Trading  &  Lumber  Co.:  lumber,  3,533  ft.  at  $40;  fares  and  freight,  $108.51  . .  249  83 

Hotel  Northern:  board,  &c.,  Ilf  d.  at  $2,  6  at  $2.25,  40-4  at  $2.50;  meals,  $2 .  140  00 

Kennedy,  Blair  &  Co.:  provisions,  $1,828.83;  boat,  $125;  case  detonators,  $75;  60  rolls 
fuse,  $60;  4  wheel  barrows,  $36;  battery,  $32;  50  lb.  tarred  line,  $25;  1  coil  wire,  $20; 

2  pr.  rubber  boots,  $20;  hardware,  &c.,  $165.95 .  2,387  78 

Lavoie,  Jos.,  services  as  watchman,  Jan.-Mar.,  1914,  90  d.  at  $3.50 . . .  315  00 

Northern  Lumber  &  Mercantile  Co.:  provisions,  $944.85;  coal,  $83;  tent,  $60;  boat, 

$25;  oars,  $18;  coal  oil,  $20;  hardware,  kitchen  utensils,  &c.,  $271.55 .  1,422  40 

Giscombe  Rapids  ($4,112.04) — 

Conductor,  D.  A.  Foster,  Sept.  16-Oct.  31,  at  $175 .  226  50 

Foreman,  Jos.  Lavoie,  Sept.  16-Nov.  16,  $254.17;  labourers,  &c.,  213  d.  at  $3.50 .  999  67 

B.  C.  Market,  meat,  &c.,  $122.34;  Ft.  George  Trading  &  Lumber  Co.,  freight,  &c.,  $101.23  223  57 

Foley  Bros.,  Welch  &  Stewart,  60  p.c.  dynamite,  50  cases  at  $13.60  .  680  00 

Hotel  Northern:  meat,  $74.88;  board,  &c.,  $22.50 .  97  38 

Hubble  &  Seebach,  provisions,  &c.,  $28.60;  Kennedy,  Blair  &  Co.,  sundry,  $3 .  31  60 

Northern  Lumber  &  Mercantile  Co.:  provisions,  $328.92;  powder,  95  cases  at  $13.60; 

150  gunny  sacks,  $30;  3  pr.  oars,  $27;  fuse,  $25;  hardware,  &c.,  $73.60;  overpaid, 

$40.80 .  1,817  32 

Hudson’s  Bay  Gardens  ($2,505.35) — 

Conductor,  D.  A.  Foster,  Mar.  1-16,  1913 .  77  40 

Foreman,  J.  Lavoie,  16  d.  at  $4.03;  labourers,  &e.,  50  d.  at  $3.50 .  239  50 

Fort  George  Trading  &  Lumber  Co.:  lumber,  15,000  ft.  at  $37 .  555  00 

Hotel  Northern:  board,  &c.,  42  d.  at  $2;  meat,  $42.30;  meals,  $7 .  133  30 

Kennedy,  Blair  &  Co.:  provisions,  $96.75;  2  stoves  and  pipes,  $26.75;  hardware,  &c., 

$49.60 .  173  10 

Northern  Lumber  &  Mercantile  Co.,  sundry .  2  25 

Smith  &  Ramsay:  piles,  7,360  1.  ft.  at  18c .  1,324  80 

Generally  ($3,731.56) — 

Foley  Bros.,  Welch  &  Stewart:  dynamite,  110  cases  of  60  p.c.  at  $11.50,  60  cases  of  40  p.c. 

at  $9.45;  freight,  $452.37  .  2,284  37 

Foster,  D.  A.:  fares,  5  at  $25;  hire  of  dog  team,  14  d.  at  $10 .  265  00 

Hedstrom,  G.:  services  as  boatman  and  cook,  Sept.  1-Nov.  8  at  $180 .  408  00 

Hudson’s  Bay  Co.:  provisions,  $153.20;  duffle  bags,  camp  furniture,  &c.,  $82.78;  sundry, 

$37.60...  ‘ .  273  58 

Moriarty,  Wm.:  services  as  carpenter,  Aug.  1-16,  14  d.  at  $4;  services  as  boatman,  Sept.  1- 

Nov.  8  at  $150 . . . . .  396  00 

Small  payments:  hardware,  $45.53;  lumber,  $41.73;  provisions,  $11.35;  smithwork,  $6.  104  61 

Detailed  with  Harbours  Generally,  British  Columbia .  (Page  V — 303)  1,151  66 


Total,  carried  to  page  V-280 . . .  23,615  36 


Upper  Liilooet  River:  Removal  of  Obstructions. 

Conductor,  H.  Perkins,  Nov.  22-Jan.  31  at  $125 .  287  50 

Sub-conductor,  G.  D.  Ivey,  1-731  m.  at  $90;  cook,  1  m.  at  $60 .  215  80 

Labourers,  &e.,  99  d.  at  $2.75,  157  at  $2.50 .  664  75 

Team  and  driver,  23  d.  at  $7;  team  hire,  15  d.  at  $4;  sundry,  $66.75 .  287  75 

Pemberton  Trading  Co.:  provisions,  $302.65;  range,  $68.25;  steel  cable,  500  ft.,  $52.30;  tents, 

$18,  $12;  gum  boots,  2  pair  at  $8;  hardware,  &c.,  $268.65 .  737  85 

Bhiell,  O.  R.:  team  and  driver,  9  d.  at  $7;  meat,  $120.48;  1  ton  hay,  $35 .  218  48 

Small  payments:  provisions,  $87.17;  labour,  $87;  lumber,  $23.72;  meals,  &c.,  $19.50;  canoe 

hire,  $10 . . .  227  39 


Total,  carried  to  page  V — 280 .  2,639  52 


Van  Anda  Wharf. 

Foreman,  Geo.  M.  McLeod,  Aug.  25-Sept.  19,  24  d.  at  $5 . 120  00 

Labourers,  85  <1.  at  $4  .  340  00 

Carter,  R.  &  Sons,  lumber,  10,897  ft.  at  $14,  428  at  $15;  sundry,  $4.50 .  163  45 

Hamilton,  W.  A.,  fir  piling,  2, 200  ft.  at  10c.;  Simson,  Balkwill  &  Co.,  hardware,  etc.,  $120.47  340  47 

Small  payments:  boat  hire,  $25;  cleats,  etc.,  $11.10;  sundry,  $18.85 .  54  95 


Total,  carried  to  page  V — 280 .  1,018  87 

/'  — — - 
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William's  Head  Quarantine  Wharf:  Improvements  and  Repairs.  {  eta. 

Conductor,  D.  A.  Henry,  May  16-July  31,  Sept. -Mar.,  9^  m.  at  $125 .  1,187  50 

Ross.  H..  foreman,  Aug.,  25  d.  at  $4;  carpenter,  146  d.  at  $4 .  684  00 

Cook  at  $65,  $482.25;  labourers,  751-72  d.  at  $3;  teamsters,  62-93  d.  at  $7 .  3,177  90 


Total  for  wages...' .  5,049  40 

Less,  deducted  for  board  and  paid  D.  A.  Henry .  530  00 


4,519  40 

Barker,  F.  C.,  6,300  ft.  lumber  at  $13;  Henry,  D.  A.,  board  of  labourers,  etc.,  $530 .  611  90 

McQuade,  Ik  A  Sons:  cement,  21  sacks  at  $1,  65  at  85c.,  lOOat  80c.;  Muntz  metal,  700  lb.  at 

25c.:  pipe,  etc.,  $41.47;  sundry,  $142.50 .  515  24 

Small  payments:  pipe,  etc..  $42.12;  gravel,  $12;  lumber,  $11.60;  carting,  $1 .  66  72 


Total,  carried  to  page  Y — 280 .  5,713  26 


Willow  Point:  Wharf  on  Lake  Kootenay. 

English,  Wm.,  contract  for  wharf  complete . . .  7,250  00 

Inspector  of  work,  A.  B.  Shannon,  Sept.  25-Nov.  30  at  $125 .  275  00 

Advertising .  112  89 


Total,  carried  to  page  V — 280 .  7,637  89 


Windermere  Wharf. 

Conductor,  C.  A.  Davidson,  Aug.,  Sept.,  Nov.  1-18,  1  m.  at  $150,  5-6  d.  at  $5 .  178  00 

Painter,  5-37  d.  at  $4.50;  carpenters,  17  d.  at  $4 .  92  20 

Labourers,  23 1  d.  at  $3;  teamster,  2  d.  at  $6 .  82  50 

Columbia  11.  Lumber  Co.:  fir,  9,632  ft.  at  $18,  4,480  at  $19,  2,208  at  $23,  2,880  at  $25,  900 

at  $29 .  407  38 

Craig,  S.,  smithwork,  $51.25;  Gibson,  J.  A.,  lumber,  2,689  ft.  at  $24 .  115  78 

Pitts.  J.  C.:  spikes,  6  kegs  at  $7;  bolts,  48  at  50c.,  12  at  $2;  iron,  etc.,  $75.27 .  165  27 

Rocky  Mountain  Motor  Livery  and  Stage  Line,  carting .  9  50 

Fppor  Columbia  Transp.  Co.:  hauling  lumber  and  piles,  $238.70;  fares,  etc.,  $3.50 .  242  20 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V — 360)  281  22 


Total,  carried  to  page  V — 280 .  1,574  05 


Wolfson  Bay  Wharf. 

MacDonald,  Jas.  &  Co.:  building  wharf:  piles  in  place,  77  at  $23;  lumber,  38  M  at  $30,  1  M 
at  $40;  3  M  shingles,  $13.50;  paint  and  painting  shed,  $15;  2  mooring  cleats,  $10;  track 

and  hangers,  $5 .  2,994  50 

Small  payments:  labour,  $38.66;  lumber,  freight,  etc.,  $11.60;  fares,  $4 .  54  26 


Total,  carried  to  page  V — 280 .  3,048  76 


Wooden  River  Landing  Float. 

Gillett,  W.  G.:  construction  of  float  as  per  agreement .  822  75 

Thomson  Hardware  Co.:  cable,  $17.50;  clamps,  $3;  spikes,  $6.75 .  27  25 


Total,  carried  to  page  V — 280 .  850  00 


Harbours  and  Rivers,  Generally,  British  Columbia:  Repairs  and  Improvements. 

Chilliwack,  Removal  of  Lower  Freight  Shed  ($24) — 

Labourers,  4  d.  at  $3;  teamster,  2  d.  at  $6  .  24  00 

Duncan.  Survey  of  Cowichan  River  and  Bay  ($337.25) — 

Leveller,  H.  Irvine,  14  d.  at  $4,  board,  $14,  outlay,  $21.70 .  91  70 

Rodman,  chainmen,  etc.,  52  d.  at  $3 .  156  00 

Team  hire,  $40;  canoe  hire,  $15.75;  board,  $14;  sundry,  $19.80 .  89  55 

Hardy  Bay  Wharf:  Read,  W.,  fixing  doors  of  shed .  9  50 

Iskoot  River  Exploration  ($671.91) — 

Matheson,  F.:  wages,  39  d.  at  $5,  36  at  $4;  hire  of  gasolene  boat,  $58.20;  gasolene,  $48.75; 

provisions.  $86.69;  sundry,  $132.77 .  665  41 

Wrangell  Hotel,  board  of  D.  M.  Kean .  6  50 


Carried  forward .  1,042  66 
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Harbours  and  Rivers,  Generally,  British  Columbia:  Repairs  and  Improvements—  $  cts. 

Continued. 

Brought  forward . . .  1,042  66 

Lasquita  Island  Wharf  Repairs  ($13.85) — 

Gonsalves  &  Dames,  provisions,  $5.85;  Pook,  II.  C.,  labour,  $S .  13  85 

Metchosin  Wharf,  Repairs  ($560) — 

Vancouver  Is.  Const.  &  Development  Co.:  piles,  15  at  $30;  lumber,  1,500  ft.  at  $30; 

repairing  shed  and  approach,  $65 . ’  560  00 

Nicolmekl  River  ($1,051.91) — 

Conductor,  Wm.  Crozier,  Aug.  19-Oct.  17,  Feb.  24-26,  2  m.  at  $125,  3  d.  at  $5,  outlay, 

m  54  45 . ;••••■ . . . . . “ . ’  269  45 

Teamster,  41  d.  at  $6.50;  labourers,  178  d.  at  $2.75 .  755  qq 

Small  payments:  explosives,  $15;  hardware,  etc.,  $9.50;  cartage,  $2 .  26  50 

render  Island,  Soundings,  etc.  ($611.25) — 

Foreman,  S.  G.  Behnsen,  16  d.  at  $4,  outlay,  $6 .  70  00 

Labourers,  56  d.  at  $3;  cook,  19  d.  at  $3 .  225  00 

Aldridge,  A.  H.,  towing,  $2;  Harris,  D.  R.,  sealing  boat,  $75 .  77  00 

Powell,  Geo.  &  Sons:  range,  $40;  stove,  $25;  pipe,  etc.,  $4.25 .  69  25 

Victoria  Tug  Agency:  rent  of  scow,  Nov.  5-Dec.  8,  34  d.  at  $5 .  170  00 

Prince  Rupert,  Shed:  Westholme  Lumber  Co.,  lumber .  41  75 

Pritchard:  Heathcott,  J.,  surveying  approach .  27  00 

Quesnel:  Haggen,  R.  W.,  taking  levels  and  preparing  plans .  25  00 

Revelstoke  Wharf:  Hadow,  E.  G.,  survey  re  site .  30  00 

Roberts  Bay:  Repairing  Wharf  ($48) — • 

Conductor,  A.  Raynes,  2  d.  at  $5;  labour,  1  d.  at  $4,  4  at  $3.50 .  28  00 

Cotsford,  Wm.,  towing  piledriver .  20  00 

Savary  Island  Wharf  ($1,388.91) — 

Anderson,  Lewis:  logs,  282  1.  ft.  at  9c.;  labour  at  $4,  $45.50 .  70  88 

MacDonald,  Jas.  &  Co.:  piles,  etc.,  in  place,  52  at  $23;  cleats,  $15;  bolts,  etc.,  $5.80 .  1,216  80 

Small  pavments:  boom  chains,  $40.30;  labour,  $31.88;  lumber,  $13.15;  spikes,  etc., 

$15.90 .  101  23 

Scotch  Creek:  Heathcote,  J.,  survey  and  plans  of  approach .  18  25 

Sidney  Island,  Repairing  Wharf  ($475.55) — 

Conductor,  A.  Raynes,  12  d.  at  $5 .  60  00 

Sub-conductor,  H.  Peterson,  11  d.  at  $4;  labourers,  etc.,  52  d.  at  $3.50 .  226  00 

Cotsford,  Wm.,  towing  piledriver .  100  00 

Small  payments:  piles,  $31.20;  lumber,  $26.86;  gasolene,  $13.54;  spikes,  etc.,  $17.95  89  55 

Surf  Inlet:  Repairs  to  Wharf  ($1,213.70) — 

Frizzell’s  Meat  Market,  meat,  $8;  Merry  field  &  Co.,  provisions,  $207.99 . .  215  99 

Georgetown  Saw  Mill  Co.:  lumber,  3,061  ft.  at  $18,  5,220  at  $19.50,  3,667  at  $21.50; 

shingles,  $14 . 249  72 

Kaien  Hardware  Co.:  machine  bolts,  33  at  60c.;  galv.  cable,  $16;  nails,  bolts,  etc., 

$79.23 .  115  03 

Thompson  Hardware  Co.,  hardware,  $47;  Watkins,  J.,  piles,  4,883  1.  ft.  at  12c .  632  96 

Vancouver  Immigration  Bldg.:  Robinson,  K.  S.,  making  test  borings .  67  50 

Vancouver,  work  at  False  Creek  ($393.20) — 

Chainman,  labourers,  etc.,  31  d.  at  $3.50 .  108  50 

B.  C.  Clean  Towel  Supply,  services,  $9.50;  Peters,  G.  M.,  car  tickets,  $10S.10 .  117  60 

B.  C.  Telephone  Co.:  exchange  service,  May-Mar.  at  $5.50;  long  distance  tolls,  $12; 

moving  telephone,  $2.50 . r .  75  00 

Harrison  &  Co.:  repairing  transit,  $37.50;  field  glass,  $18;  sundry,  75c .  56  25 

Turner,  F.  J.,  car  fares,  etc.,  $4.20;  Vassar,  A.  W.  G.,  car  tickets,  etc.,  $31.65 .  35  85 

Victoria  Harbour  Survey:  Morrison,  Jas.,  labour,  etc .  10  15 

Wilmer  and  Athalmar:  Alton,  T.,  5.600  ft.  timber. .  112  00 

Winter  Harbour  Repairs:  foreman,  $155.75;  chain,  etc.,  $43.40 .  199  15 

Chase  Office  ($12,546.72)— 

District  engineer,  F.  W.  Aylmer .  2,499  96 

Assistants:  W.  E.  Keyt,  y.,  $1,500;  C.  H.  Mathewson,  Apr.-Jan.,  $1,666.60;  H.  A. 

Thompson,  y.,  $1,200 .  4,366  60 

Stenographers:  Miss  M.  E.  Lauder,  Apr.-June,  $187.50;  Miss  K.  Lyons,  July  10-Mar.  31, 

$629.84 .  817  34 

Travel  and  outlay:  F.  W.  Aylmer,  $1,338.96;  W.  E.  Keyt,  $605.65;  K.  Lyons,  outlay 

for  office,  $206.88;  C.  H.  Mathewson,  $746.05;  H.  A.  Thompson,  $461.55 .  3,359  09 

Caretaker  and  general  carpenter:  W.  M.  Jones,  Apr.-June,  $270;  J.  J.  White,  July-Mar., 

$810 . . .  1,080  00 

Adams  River  Lumber  Co.:  lumber,  etc .  54  19 

Clements,  J.  II.:  camera,  $52.50;  chemicals,  etc.,  $10.50 .  63  00 

Harrison  &  Co.,  level,  $20,  sundry,  $39.75;  McLean,  H.  L.,  carting,  etc.,  $82.15 .  141  90 

Tisdalls  Ltd.:  shotgun,  $30;  cartridges,  $6;  sundry,  $14.65 .  50  65 

Sundry:  chain,  $38.50;  lamps,  $11;  linen,  $12;  telegrams,  $21.45;  sundry,  $31.04 .  113  99 

Kamloops  Office:  stenographer,  Miss  M.  E.  Lauder,  July  1-Aug.  16 .  90  72 


Carried  forward .  19,967  27 
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Harbours  and  Rivers,  Generally,  British  Columbia:  Repairs  and  Improvements —  $  cts. 

Continued. 


Brought  forward 


19,967  27 


New  Westminster  Office  ($29, 981. 63) — 

District  engineer,  C.  C.  Worsfold,  Apr. -Feb.,  $2,291.63;  Mar.,  $250 . 

Assistants:  G.  G.  Chisholm,  Apr  .-Sept.  22,  $860;  P.  E.  Doncaster,  y.,  $1,924.96;  N.  B. 
Gauvreau,  y.,  $2,199.96;  W.  P.  Gross,  y.,  $1,655;  K.  W.  Morton,  y.,  $1,225;  G.  M. 
Peters,  y.,  $1,680.65;  J.  B.  Saint,  Dec.-Mar.,  $666.64;  Geo.  Turner,  y.,  $1,899.96 

Accountant,  H.  A.  Wilson,  y.,  $1,731.15;  agent,  C.  N.  McDonald,  y.,  $2,484.90 . 

Clerks:  A.  G.  Beatty,  y.,  $941.65;  H.  G.  Cox,  y.,  $1,200;  J.  J.  Healey,  Oct.  15-Mar.  31, 

$972.79 . . 

Stenographers:  Miss  M.  J.  Ayling,  y.,  $799.92;  Miss  M.  Patterson,  Oct.  16-Mar.  31, 

S319.S7 . 

Travel  and  outlay:  A.  G.  Beatty,  $1.95;  G.G. Chisholm,  $17.55;  P.  E.  Doncaster,  $600.45; 
N.  B.  Gauvreau,  $397;  W.  P.  Gross,  $153.75;  K.  W.  Morton,  $35.30;  J.  B.  Saint,  $34.55; 

G.  Turner,  $7.75:  H.  A.  Wilson,  $11.85;  C.  C.  Worsfold,  $718 . 

Inspector  of  wharves,  Jas.  Trodden:  services,  yr.,  $1,500;  travel  and  outlay,  $968.20 . 

Boyle,  the  Druggist:  4  x  5  camera,  $60;  plate  holders,  etc.,  $27.80 . 

B.C.  Telephone  Co.:  exchange,  No.  130,  May-Mar.,  $95.50,  No.  1,020,  Oct.  24-Mar.  31, 
$20.90;  tolls,  $65.95 . 


Burr,  W.  R.,  cabinet,  $46,  sundry,  $70.95;  C.P.  Ry.,  freight,  $75.30 . 

Clarke  &  Stuart  Co.:  ledger,  $18.75;  binder,  $17;  sheets,  $48;  sundry,  $35.50 . 

Harrison  &  Co.:  repairing  transit,  $54.90;  Lees  Ltd.,  mattresses,  pillows,  etc.,  $52.75. . . 

New  Westminster  P.O.,  stamps,  $475;  Sunset  Blue  Print  Co.,  maps,  etc.,  $295.11 . 

Rowell,  S.:  funeral  expenses  of  Jas.  Bradshaw . 

Seaton,  G.  T.:  161  d.  launch  hire,  $331;  Thulin  Bros.,  3  d.  tug  hire,  etc.,  $110.50 . 

Sundry:  blue  prints,  $40;  freight,  express,  etc.,  $85.70;  labour,  $31.85;  telegrams,  $36.22 
sundry,  $186.02 . 


Prince  Rupert  Office  ($13,882.20) — 

District  engineer,  G.  B.  Hull,  Apr.-Dec.,  $1,874.97,  Jan.-Mar.,  $699.99 . 

Assistants:  E.  P.  Gingras,  yr.,  $1,504.98;  J.  A.  Miller,  $1,649.97 . 

Draughtsman,  E.  Valiquet.  $1,549.98;  stenographer,  Miss  S.  B.  Jenns,  $749.97 . 

Inspectors:  J.  W.  Exley,  59  d.,  $290;  D.  M.  Kean,  60  d.,  $300,  travel,  $34;  M.  J.  McNeill, 

33  d.,  $165,  outlay,  $85 . 

Travel  and  outlav  of  engineers:  E.  P.  Gingras,  $744.20;  G.  B.  Hull,  $1,718.59;  J.  A. 

Miller,  $537.05;  E.  Valiquet,  $19.50 . 

Akerberg,  Thomson  &  Co.:  repairing  engine,  $52.30;  sundry,  $18.55 . 

Freeman,  H.  K.,  81  h.  launch  hire,  $202;  Government  Telegraph  Service,  tolls,  $247.41. . 

Kaien  Hardware  Co.:  gasolene,  $153;  sundry,  $39.95 . 

Kort,  H.:  launch  hire,  39*  h.,  $98.75;  Parkin  &  Ward,  repairs,  $50.44 . 

Prince  Rupert  City:  telephone  exchange,  1913  and  1914,  $220;  moving  telephone,  $2.25.. 

Ritchie- Agnew  Co.,  blue  prints,  etc.,  $75.95;  Wright,  E.  G.,  launch-hire,  $50 . 

Thompson  Hardware  Co.:  14  cases  gasolene,  $54;  hardware,  $164.37 . 

Janitor  service,  $180;  launch  hire,  $68.75;  kodak,  $25;  machine  work,  $60.66;  boat,  $40; 

sundry,  $155.62 . 

Revelstoke  Office  ($9,239.01) — 

District  engineer,  J.  P.  Forde,  yr . . . . 

Assistants:  W.  Bowden,  Apr.  15-Dec.,  $1,275;  R.  A.  Kirkpatrick,  yr.,  $1,275;  B.  McCarty, 

Apr.  1,  1913-Apr.  4,  1914,  $707.73 . 

Travel  and  outlay:  W.  Bowden,  $557.45;  J.  P.  Forde,  $2,127.20;  R.  A.  Kirkpatrick,  $325.55 
Freight,  $71.65;  telephone  exchange,  $75.50;  telegrams,  $226.72;  hardware,  $72.35;  sundry’, 
$24.90 . 


Victoria  Office  ($11,809.52) — 

District  engineer,  J.  S.  McLachlan,  Apr.-Mar . 

Assistants:  J.  B.  Lambert,  June  23-Mar.  31,  $1,158.33;  A.  F.  Mitchell,  Apr.  15-Mar.  31, 
$1,231.30;  II.  Peters,  June  23-Mar.  31,  $1,158.33;  G.  C.  Rogers,  Oct.  26-Mar.  31,  $571.30; 

J.  B.  Shaw,  June  23-Mar.  31,  $1,158.33 . 

Clerk,  C.  Nettle,  yr.,  $999.96;  stenographer,  K.  Jackson,  June  23-Mar.  31,  $540.52 . 

Travel  and  outlay:  A.  B.  Irving,  $72.60;  J.  S.  McLachlan,  $697.75;  A.  F.  Mitchell,  $2.30; 
H.  Peters,  $318.85;  G.  C.  Rogers,  $328.25;  J.  B.  Shaw,  $52 . 

B.  C.  Telephone  Co.:  exchange  service,  $111.80,  tolls,  $37.55 . 

C. P.  Ry.  Co’s.  Telegraph,  telegrams,  $59.24;  Island  Blue  Print  Co.,  maps,  etc.,  $149.45. . 

Hickman-Tye  Co.,  hardware,  $50.45;  Robinson,  Mrs.  A.,  caretaker,  $115 . 

Silburn,  G.,  provisions,  $101.55;  Victoria  Transfer,  freight,  etc.,  $77.30 . 

Victoria  Stationery  Co.:  charts,  $59.70;  furniture,  etc.,  $45.80 . 

Blue  prints,  $46.91;  coal,  $23.50;  stamps,  $23;  sundry,  $310.14 . 

Generally  ($8,882.06) — 

Armstrong,  F.  P.:  services  as  general  foreman,  Kootenay  District,  Nov.  17-Mar.  31 

at  $150:  travel  and  outlay,  $551.20 . 

Bayfield,  H.  A.,  travel,  $75;  Macdonald,  C.N.,  travel,  $44.25 . 

Canada  Drug  &  Book  Co.,  sundry,  $3.20;  C.P.  Ry.  Co.,  freight,  $16.65. . 


2,541  63 


12,112  17 
4,216  06 

3,114  44 

1,119  79 


1,978  65 
2,468  20 
87  80 


1S2  35 
192  25 
119  25 
107  65 
770  11 
150  00 
441  50 

379  79 


2,574  96 
3,154  95 
2,299  95 

874  00 

3,019  34 
70  85 
449  41 
192  95 
149  19 
222  25 
125  95 
218  37 


530  03 


2,499  96 

3,257  73 
3,010  20 

471  12 
2,308  31 


5,277  59 
1 , 540  48 

1,471  75 
149  35 
208  69 
165  45 
178  85 
105  50 
403  55 


1,221  20 
119  25 
19  85 


86,239  93 
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Harbours  and  Rivers,  Generally,  British  Columbia:  Repairs  and  Improvements —  $  eta. 

Concluded. 


Brought  forward . 

Generally — Concluded. 

Canadian  Inspection  and  Testing  Laboratories,  services,  $60;  Pauline,  J.  A.,  launch  hire, 

$75 . 

Travel  of  Hon.  Robert  Rogers . 

King’s  Printer,  $677.28;  Stationery  office,  $6,261.83 . . 

Legal  services,  A.  Carss,  Prince  Rupert . 

Vouchers  outstanding,  W.  and  M.,  12197-206 . 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V — 360) 


Total 


Charged  as  follows:  Vancouver  Harbour  (Page  V —  27)  $255.80;  Columbia  River  Survey 
Page  V — 285)  $220.25;  Dease  River  (Page  V — 286)  $242.50;  Upper  Fraser  River  (Page  V — 
299)  $1,151.66;  Harbours  generally,  British  Columbia  (Page  V — 279)  $25,163.56;  Surveys 
and  Inspections  (Page  V — 393)  $14,347.64;  Chief  Enginer’s  Staff,  (Page  V — 387)  $53,267.63 


Harbours  and  Rivers:  Generally. 

Lake  Lebarge:  White  Pass  &  Yukon  Route:  hire  of  steamer  Dawson,  18j  h.,  $185;  powder, 

$77.35;  fuse,  etc.,  $6.57 . 

Thirty-Mile  River:  White  Pass  &  Yukon  Route:  814  h.  labour,  $370.80;  provisions,  $76.36 . 

Upper  Ottawa  Storage:  General  Supply  Co.:  2  prospector’s  drills,  $820;  16  Bortz  diamonds, 

$500;  2  h.  p.  gasoline  engine,  two  at  $160;  duty,  $336.33 . 

Cement-testing  Laboratory — 

Holloway  &  Son:  75  cement  sample  boxes . . 

Lymans  Ltd.:  2  platinum  crucibles,  $90.19;  sundry,  $49.46 . 

Two  aspirator  jars,  $30;  2  chemical  balances,  $28.50;  sundry,  $17.50 . 

Photographic  Branch — 

Topley  Co.:  50  in.  Cooper  Hewitt  tubes,  mounted,  etc.,  pair,  $200;  22  rolls  photostat  paper, 

$396;  sundry  supplies,  $471 . „ . 

Travel  of  Ottawa  officials:  J.  A.  Chasse,  $34.90;  E.  Dansereau,  $32.60;  D.  Desjardins,  $17.65; 

J.  E.  Evans,  $10.10;  A.  St.  Laurent,  $104.90 . 

King’s  Printer,  $3,982.84;  Stationery  Office,  $5,603.77 . 

Express,  $1,794.41;  telegrams,  $3,605.07;  telephone  tolls,  $101.80 . 

Blue  prints,  $7.78;  sundry  supplies,  $47.85  . 

Detailed  with  Ottawa  Buildings,  Power . (Page  V — 118) 


Total,  carried  to  page  V — 2 


Repairs  to  Dredge  Vessels. 

Detailed  in  1912-13  (Page  V— 324) . 

Department  at  Ottawa — 

King’s  Printer,  $7.05;  A.  G.  Kingston,  petty  cash  disbursements,  $4;  J.  E.  Larochelle, 

travel,  $29.20;  sundries,  $1.10 . 

Superintendent  of  Dredges,  Manitoba — 

Taylor,  Chas.,  services  Apr. -Mar.,  at  $166.66;  travel  and  outlay,  $391.51;  less  $199.82 


charged  to  Dredging:  Manitoba,  etc . (Page  V — 313) 

Detailed  under  Headings  of  Dredge  Vessels— 

Dredge  Vessels:  Maritime  Provinces — 

Expenditure  at  Ottawa . (Page  V — 319) 

Expenditure  at  St.  John . (Page  V — 320) 

Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 355) 

flredge  Vessels:  Manitoba . (Page  V — 358) 

Dredge  Vessels:  Sask.  &  Alta . (Page  V — 360) 

Dredge  Vessels:  British  Columbia . (Page  V— 360) 


Less — 

Refunded  by  Marine  &  Fisheries  Dept.  (Selkirk  Shipyard) . $  342  00 

Refunded  by  Wm.  McClure,  damage  to  tug  assisting  Lady  Sybil .  30  75 


86, 

239 

93 

135 

00 

400 

00 

6, 

,939 

11 

47 

65 

744 

59 

142 

76 

94, 

649 

04 

94, 

649 

04 

268 

92 

447 

16 

1,976 

33 

431 

25 

139 

65 

76 

00 

1,067 

00 

200 

15 

9,586 

61 

5,501 

28 

55 

63 

325 

62 

20,075 

60 

11,689 

92 

41 

35 

2,191 

61 

168 

65 

125,833 

51 

111,684 

53 

12,261 

26 

1,784 

21 

179,926 

29 

445,581 

33 

372 

75 

445,208 

58 

Total,  carried  to  page  V — 3 
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New  Dredging  Plant:  Maritime  Provinces.  $  cts. 

Larochelle,  J.  E.,  Ottawa:  travel .  7  95 

Advertising,  $657.26;  King’s  Printer,  $8.13 .  665  39 

Dredge  Vessels:  Maritime  Provinces:  expenditure  at  Ottawa . (Page  V — 319)  106, 504  95 

Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 355)  13,107  51 


Total  carried  to  page  V — 3 .  120,285  80 


New  Dredging  Plant:  Ontario  and  Quebec. 

Advertising,  $1,232.73;  King’s  Printer,  $61.55 . v .  1,294  28 

Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 355)  150, 037  72 


Total  carried  to  page  V — 3 .  151,332  00 


New  Dredging  Plant:  Manitoba,  Saskatchewan  and  Alberta. 

Larochelle,  J.  E.,  Ottawa:  travel .  12  85 

Dredge  Vessels:  Manitoba . (Page  V— 358)  15,845  66 

Dredge  Vessels:  Saskatchewan  and  Alberta . (Page  V— 360)  9, 104  83 


Less—  24,963  34 

Refunded  by  Marine  and  Fisheries  Dept,  for  loss  of  tug  Hector .  16,238  00 


Total,  carried  to  page  V — 3 .  8,725  34 


New  Dredging  Plant:  British  Columbia. 

Lobnitz  Rock  Breaker  No.  2  ($53,269.10) — ■ 

Lobnitz  &  Co.,  Renfrew,  Scotland: 

Est.  to  2  Apr.  12,  1913,  on  contract  for  rock  breaker,  $29,601.01;  less  $14,800.51  paid  in 

*  1913  (V— 325) .  14,800  50 

Freight  and  insurance  on  plant . .  4, 961  87 

Morgan,  W.  B.:  90%  of  contract  for  setting  up  rock  breaker,  $17,469.90;  extra  work  installing 

radiators,  $325 . '. .  17,794  90 

Inspector  of  work,  R.  Hall,  Sept.  16-Mar.  31,  at  $150 . . .  975  00 

Canadian  Inspection  and  Testing  Laboratories:  services  of  inspector,  Renfrew,  Scotland, 

2%  of  contract  price . 739  01 

Crickmay  Bros.:  duty  on  rock  breaker,  $5,550.15;  brokerage,  $2.50 — _ . 5,552  65 

Dominion  Equipment  &  Supply  Co.:  40  h.  p.  3  cylinder  gasoline  engine  for  new  gasoline 

tender .  2,790  00 

Evans  Coleman  Wharf  Co.:  wharfage,  $87.25;  handling,  $69.78 . 157  03 

Menchions,  W.  R.:  gasoline  dredge  tender,  40  ft.  x  11  ft.,  $2,700;  extra  work,  $155.14 .  2,855  14 

Moore,  Chas.  C.  &  Co.,  Wheeler  condenser .  1,272  00 

Taylor  &  Young:  6x7  Jackson  &  Church  side  speed  engines,  3  at  $360 .  1,080  00 

Vancouver  Engineering  Works:  grate  bars,  fire  doors,  etc .  216  17 

Small  payments:  radiators,  etc.,  $43.88;  checking  shipment,  $30.95 .  74  83 

Orange  Peel  Dredge  ($18,075) — 

Wallace  Shipyards:  purchase  price  of  dredge .  18,000  00 

King,  Daniel,  superintending  building  of  dredge,  Oct.  15-31,  15  d.  at  $3 .  45  00 

Legal  services,  Maitland,  Hunter  &  Maitland,  Vancouver . .  30  00 

Hydraulic  Dredge  for  Arrow  Lakes:  Cartwright,  Matheson  &  Co.,  designing  dredge  with 

plans  and  specifications .  5,000  00 

Dump  Scow,  260  cu.  yd.  ($8,553.24) — 

Wallace  Shipyards:  contract  for  260  cy.  yd.  dump  scow,  $8,475;  extra  work,  $154.40;  less 

$847.50  paid  in  1914-5 .  7,781  90 

Inspector  of  construction,  R.  P.  Hetherington,  Dec.  29-Feb.  28 .  387  09 

Simson,  Balkwill  &  Co.:  chain,  $306.25;  shackles,  $78 .  384  25 

Dump  Scow:  Vancouver  Engineering  Works:  contract  for  260  cu.  yd.  dump  scow  complete, 

$3,685;  less  $365  paid  in  1914-5 .  3,320  00 

Oil  Scow  ($6,835.88) — 

Wallace  Shipyards:  oil  scow,  65  ft.  x  20  ft.  x  5  ft.  9in.,  $3,200;  painting  tank,  $127.49;  installing 

pump,  $55.34 . . .  3,382  83 

Dominion  Iron  Works:  re-inforcements  for  heads,  2  ladders,  fixing  nozzle,  etc.,  $228.05; 

moving  tank,  $175 .  403  05 

Newton  &  Greer  Co.:  8  x  7  x  12  snow  oil  pump,  $550;  cartage,  $9 .  559  00 

Vancouver  Engineering  Works:  6  c.  8.  cleats . • .  109  00 

Vulcan  Iron  Works:  steel  plate  oil  tank,  9  ft.  10  in.  x  44  ft.  .8  in .  2,382  00 

Derrick  Scow  ($709.11) — 

Menchions,  W.  R.:  contract  complete  for  32  ft.  x  12  ft.  combined  derrick  and  water  scow.  460  00 

Vancouver  Engineering  Works:  iron  work,  etc .  239  43 

Wood,  Vallance  &  Leggat:  wire  rope,  clamps,  etc .  9  68 


Carried  forward .  95,7  2  33 
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New  Dredging  Plant:  British  Columbia— Concluded.  $  cts. 

Brought  forward .  95,906  84 

Launch  for  Prince  Rupert  ($3,532.44) — 

Can.  Bank  of  Commerce:  purchase  price  of  launch  Constar.cc .  600  00 

Can.  Fairbanks-Morse  Co.:  2  24-h.p.  engines  and  struts,  $1,488. IS;  Waterman  engine,  etc., 

$95;  lavatory,  horn,  coupling,  etc.,  $167.53 .  1,750  71 

Kaien  Hardware  Co.,  hardware .  78  56 

McLennan,  McFeely  &  Co.:  toilet,  $60;  wheel,  $22.50;  capstan,  $20;  sundry,  $11.50 .  114  00 

Parkin  &  Ward  Electric  Co.:  wiring  launch,  $125;  sundry,  $44.95 .  169  95 

Steen  &  Hebert:  gasoline  tank,  $46;  2  water  tanks,  $32;  transfer,  $1 .  79  00 

Thompson  Hardware  Co.:  hardware,  etc .  84  55 

Tite,  Geo.  D.:  tapestry,  $46.70;  carpet,  $12.70;  sundry,  $56.60;  labour,  $44.25 .  160  25 

Labour,  5  d.  at  $7.50,  37)6  at  $6,  16- 4  at  $4.50;  plumbing,  $43.10;  paint,  etc.,  $21.28;  duck, 

$18.25;  manhole  plate,  $13.75;  bell,  $9.25;  compass,  $7;  sundry,  $44.49 .  495  42 

Generally  ($3,275.56) — 

Campbell  Storage  Co.:  insurance,  $30;  storage,  $13;  cartage,  $8 .  51  00 

Vancouver  Engineering  Works:  reverse  gear,  stern  tube,  rubber  shoe,  etc.,  $502.26;  c.  i. 

tow  post,  $81.10;  sundry,  $20.13 .  603  49 

Vancouver  Junk  Co.,  furniture,  etc .  105  00 

Victoria  Machinery  Depot  Cert,  diving  scow . 177  00 

Winterburn,  W.  G.,  complete  set  Siebe  Gorman’s  diving  apparatus  No.  2 .  825  00 

King’s  Printer,  $77.93;  advertising,  $1,436.14 .  1,514  07 

Detailed  with  Dredging,  British  Columbia. .  . (Page  V — 314)  415  44 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V — 360)  55,987  97 


Total,  carried  to  page  V — 3 .  159,118  25 


New  Dredging  Plant:  Generally. 


Larochelle,  J.  E.,  travel,  $20.40,  to  be  accounted  for  $4.60;  Kingston,  A.  G.,  disbursements, 


$10.40 . *. . 

Advertising . 

Dredge  Vessels:  Maritime  Provinces,  expenditure  at  Ottawa . (Page  V — 319) 

Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 355) 

Dredge  Vessels:  Manitoba . (Page  V — 358) 


35  40 
25  80 
28,673  30 
84,938  95 
1,899  41 


Total,  carried  to  page  V — 3 


115,572  96 


Dredging:  Maritime  Provinces. 


Dredging  and  Inspection  of  Dredging — 

Detailed  writh  Contract  Dredging . (Page  A  —318) 

General  inspector,  WT.  W.  Logie:  Apr. -Mar.,  365  d.  at  $3;  travel  and  outlay,  $823.66 . 

General  inspector,  John  T.  Nickerson:  Apr. -Mar.,  12  m.  at  $100;  travel  and  outlay, 

$721.95  . . . . . ;  . . 

Babin,  Pierre:  services  at  Little  Aldouane,  Mar.  2  d.  at  $2.50;  outlay,  $1.65 . 

Beveridge,  William,  services  at  Fredericton,  July,  26  d.  at  $3 . 

Biggs,  Robert,  services  at  Fredericton,  July,  23  d.  at  $3 . . . 

Boudrot,  Leander:  services  at  River  Bourgeois,  May-June,  24  d.  at  $3;  extra  time,  40-5 

h.  at  30c.;  outlay,  $1.67 . 

Buchanan,  Charles:  services  at  Moose  Harbour,  25-5  d.  at  $3;  at  Coffin’s  Island,  15  d 

at  $3 . 

Cain,  C.  I.:  services,  May  23-June  27,  25  d.  at  $3;  outlay,  $4.25 . :  . . 

Chappell,  W.  A.:  services  on  tug  Fredericton,  July  8-Aug.  11,  30  d.  at  $3;  boat  hire,  $5. . . . 
Commins,  Walter  J.:  services  at  St.  Stephen,  Oct.  14-Dec.  13,  52  d.  at  $3;  extra  time, 

335  h.  at  30c.;  outlay,  $5.85 . t . 

Connell,  H.  V.:  services  at  St.  George,  Nov.  10- Dec.  1,  19  d.  at  $3;  extra  time,  10  h. 

at  30c . . . .  •  •  • 

Curwin,  John:  services  on  dredge  Prince  Ito,  52  d.  at  $2.50;  extra  time,  $12.37;  outlay, 

$31.50 . . . : . 

Dakin,  O.  R.:  services  at  Digby,  69  d.  at  $2.50;  overtime,  315  h.  at  25c . . 

Desroches,  Jaddus:  services  at  Buctouche  Beach,  Apr. -July,  70  d.  at  $2.50;  extra  time, 

$14.49;  outlay,  $2  25 . 

Dinges,  Smith:  services.  July-Aug.,  23  d.  at  $3;  outlay,  $1.46 . . . 

Dunn.  Peter:  services  at  D’Escousse,  May  16-July  4,  43  d.  at  $3;  extra  time,  61  h.  at  30c.; 

outlay,  $7 .  . 

Dykeman.  G.,  services  at  Marble  Cove,  28  d.  at  $3 .  . 

Field,  S.  E.:  services  at  St.  Andrews,  34  d.  at  $3;  extra  time,  106  h.  at  30c.;  outlay,  $4.22 
Finlay,  John:  services  at  Vernon  River,  July  10-Sept.  30,  69  d.  at  $3;  extra  time,  190  h. 

at  30c . 

Flewelling,  M.  Wright:  services,  May-June,  23  d.  at  $3;  outlay,  $4.39 . 


326,558  39 
1,918  66 

1,921  95 
6  65 

78  00 

69  00 

85  82 

121  50 

79  25 
95  00 

202  35 

00  00 

173  87 
251  25 

191  74 

70  46 

155  20 
84  00 
138  02 

204  00 
73  39 


1— 20v 


Carried  forward 


332,658  50 


V— 306 


AUDITOR  G  EXE  RAT'S  REPORT,  1913-101  i 


5  GEORGE  V.,  A.  1915 


Dredging:  Maritime  Produces—  Continued.  $  cts. 

Brought  forward .  332,053  50 

Dredging  and  Inspection  of  Dredging — Concluded. 

Gallant,  John:  services  at  Little  Lorraine,  Sept.-Dee.,  80  d.  at  S3;  overtime,  115  h.  at 

30c.;  outlay,  $70.73 . .  345  23 

Girouard,  Augustus  D.:  services  on  dredge  Excavator,  59  d.  at  $2.50;  outlay,  $2 .  149  50 

Harvey,  Herbert:  services,  July  16-Dec.  2,  119  d.  at  $3;  outlay,  $16.70 .  373  70 

Hawley,  Alex.:  sendees  at  Mabou,  13-j  d.  at  S3;  extra  time,  $1.95 .  42  45 

Hubert,  H.  J.:  services  at  Dalhousie,  110-6  d.  at  $2.50;  extra  time,  $7.68;  outlay,  $7.19. .  291  37 

.Tack,  James:  services  on  dredge  Asp,  41  d.  at  $3;  outlay,  $6.48 . 129  48 

Landry,  A.  F.:  services  at  Amherst  Harbour,  Apr. -June,  3  m.  at  $80;  transportation,  51  d. 

at  SI. 50 . _ . . . . . . .  310  50 

Landry,  Frank  T.:  services  at  Shippegan  Gully,  Oct.-Nov.,  46-5  d.  at  $2.50;  extra  time, 

25  h.  at  25c.;  outlay,  $1.50 .  124  00 

LeBrun,  George:  services  at  Cheticamp,  Sept.  18-Dec.  4,  67  d.  at  $3;  extra  work,  70£  h. 

at  30c.;  outlay,  $11 .65 .  233  80 

Legradc,  John  de:  services  at  Shippegan  Gully,  June-Sept.,  88  d.  at  $2.50;  extra  time, 

94  h.  at.  25c . . .  243  50 

Long,  Jas.:  services  on  dredge  King  Edward,  July  22-Aug.  6,  14  d.  at  $2.50;  overtime, 

31  h.  at  25c.;  outlay,  58c . * .  43  33 

McCollum,  R.  E.:  services  at  Young's  Cove,  Aug.  14-27,  12  d.  at  $3 .  36  00 

McDonald,  Robert  J.:  services  at  Black  River,  July-Aug.,  15  d.  at  $2.50;  extra  time, 

13  h.  at  25c .  40  75 

McElveney,  Edward:  services  on  dredge  Tanta  Wanta,  July  2-29,  24  d.  at  $3 .  72  00 

McEwen,  Gordon:  sendees  at  Loggieville,  June,  7  d.  at  $2.50;  outlay,  $2.30 .  19  80 

McIntyre,  David:  services  on  dredges  Invader  and  Hayward,  53  d.  at  $2.50;  extra  time, 

39  h.  at  25c.;  outlay,  $2.50 . 144  75 

Mclvcr,  Colin:  inspector  at  Badderek,  3  d.  at  $3;  assisting  engineer,  2  d.  at  $3 .  15  00 

McKay,  Hugh:  services  on  dredge  Fowlie,  Aug  1-13,  13  d.  at  $2.50 .  32  50 

McKay,  Win.  A.,  sendees  at  Murray  Harbour,  July  15-Aug.  31,  48-8  d.  at  $3 .  146  40 

McKinnon,  Wm.  F.:  services  at  Richibucto  Wharf,  May  13-June  7,  July  12-Sept.  9,  70  d. 

at  $2.50;  outlay,  $8.05 .  183  05 

McLean,  Alfred:  services  at  Little  Black  River,  Aug.-Nov.,  101  d.  at  $2.50;  overtime, 

142§  h.  at  25c.;  outlay,  $3 .  291  13 

Purcell,  William:  services  at  Mulgrave,  Aug.  28-Nov.  30,  96-7  d.  at  $3;  outlay,  $23.50...  313  60 

Richardson,  Sidney,  services,  June  3-July  1,  25  d.  at  $3 .  75  00 

Simpson,  Hyacinth:  services  at  Petit  de  Grat,  Nov.  29-Jan.  19,  42  d.  at  $3;  overtime, 

46  h.  at  30c .  139  80 

Sievert,  W.  E.:  services  at  Mill  Cove,  15  d.  at  $80.,  $46.24;  boat  hire,  8  d.  at  $1.25 .  50  24 

Smith,  Wm.  R.,  services  at  Windsor  Wharf,  Aug .  80  00 

Swim,  Isaac  B.,  services  at  Swim’s  Point,  25  d.  at  $3 .  75  0,0 

Thompson,  Walter,  services  at  River’s  Mills,  Sept.  11-25,  13  d.  at  $3 .  ‘  39  00 

Waters,  Albert  E.:  services  at  Whycocomagh,  Sept.-Dee.,  69-5  d.  at  $3;  extra  time,  79  h. 

at  30c.;  boat  hire,  60  d.  at  25c.;  outlay,  $2.75 .  249  95 

Webber,  Arthur:  services  at  Arnold’s  Cove,  4-127  m.  at  $80;  at  Baker’s  Point,  1  m.  at  $80.  410  22 

Webber,  Hyman  G.:  services  at  Digbv,  Aug.-Jan.,  129  d.  at  $2.50;  overtime,  29  h.  at  25c.; 

outlay,  60c . . .' .  330  35 

Williams,  R.  C.:  services,  44  d.  at  $3;  outlay,  $5.44, .  137  44 

Wilson,  John:  services  on  dredge  Peter  England,  Aug.-Oct.,  65  d.  at  $2.50;  overtime,  72  h. 

at  25c .  180  50 

Wright,  Jas.  II.:  services  at  Digby,  Aug.-Jan.,  134  d.  at  $3;  outlay,  $1.50 .  403  50 

Young,  W.  II.:  services  at  Digbv,  July-Scpt.,  69  d.  at  $3;  extra  time,  272  h.  at  30c.;  out¬ 
lay,  $2 . 290  60 

Scnawa  Nabee,  Inspection  Boat — 

Captain,  James  A.  McBeth,  Apr.  10-Mar.  31,  at  $75 . 877  50 

Canadian  Oil  Companies:  1,185-9  gal.  gasoline,  $317.93;  sundries,  $18.70 .  336  63 

Holder,  J.  A.:  capping  blocks,  blocking  and  taking  off  blocks,  $15;  labour,  9  d.  at  $4.50. .  55  50 

Staples,  A.  G.,  painting  launch .  102  50 

Williamson,  J.  Fred:  labour,  147  h.  at  40c.;  sundries,  $27.25 .  86  05 

Small  payments:  castings,  78  lb.  at  40c.;  blockage,  22  d.  at  $2.50;  placing  crib,  etc.,  $25; 

fenders,  7  at  $3;  labour,  26  h.  at  60c.;  sundries,  $22.86 .  170  66 

Chatham  Inspection  Boat — 

In  charge  of  boat,  Harry  Eagle,  May  28-Oct.  7,  4-354  m.  at  $70;  winch  hire,  $2 .  306  81 

Goggins,  M.  A.  E.,  sundry  hardware,  cutlery,  etc .  70  02 

Maritime  Foundry  and  Machine  Works:  labour,  162|  h.  at40c.,  9£  h.  at  50c.;  sundries,  $26.96  96  81 

Weldon,  W.  L.  T.:  gasoline,  744-12  gal.  at  33c.;  motor  oil,  45-5  gal.  at  77'c.,  10  gal.  at  80c . .  288  81 

Small  payments:  hauling  up  and  launching  boat,  $16.20;  sundries,  $35.17 .  51  37 

P.  E.  I.  Inspection  Boat — 

Captain,  Henry  Squarebriggs,  Aug.  15-Dec.  16,  4  m .  200  00 

Taking  charge  of  boat,  J.  W.  Stymiest,  Oct.  27-Nov.  1,  $14;  outlay,  $1 .  15  00 

Engineer,  Arthur  Warren,  Aug.  1-Dec.  16,  4}  m .  225  00 

Pilot,  P.  Murphy,  services  from  Halifax  to  Charlottetown .  40  00 

Imperial  Oil  Co.,  Ltd.:  gasoline,  166-1  gal.  at  25c.;  sundries,  $7.75 .  49  28 
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P.  E.  I.  Inspection  Boat —Concluded. 

Stewart,  Bruce  &  Co.:  gasoline,  895  gal.  at  28c.;  sundries,  S107.89 .  358  49 

Small  payments:  provisions,  $64.88;  gasoline,  136  gal.  at  30c.;  sundries,  $48.86 .  154  54 

Harbours  and  Rivers:  Maritime  Provinces — 

Bathurst  Harbour:  Peter  J.  Lavigne,  row-boat,  15  ft.  keel .  12  00 

Bear  Leap  Cove  ($499.97) — 

Conductor,  Edward  Conrad,  Aug. -Nov.,  1-346  m.  at  $80;  carters,  64-5  d.  at  $3; 

labourers,  116  d.  at  $1.50 .  475  17 

Small  payments:  dynamite,  $5.25;  sundries,  $19.55 .  24  80 

Boushaw  River:  foreman,  G.  A.  Crosby,  38-5  d.  at  $2.50;  labourers,  124  d.  at  $2;  hire  of 

scow,  $19;  8  shovels,  84.32 .  367  57 

Buctouche  Harbour  ($222.22) — 

La  Cie  M.  McLaughlin,  use  of  gasoline  boat,  scowman  and  dory,  10  d.  at  $10;  poles, 

51  at  30c.:  sundries,  $102.66 .  217  96 

Richard,  C.  C.:  labour,  $2.25;  paint,  etc.,  $2.01 . 4  26 

Cabbage  Gut:  conductor,  James  Reinhardt,  Sept.,  £  m . ,  $40;  labourers,  312  d.  at  $1.50.  508  00 

Clark’s  Harbour  ($1,168) — 

Nickerson,  W.  C.,  timekeeper,  11  d.  at  $3 .  33  00 

Southern  Salvage  Company:  services  of  S.S.  Coast  Guard,  with  2  divers  and  crew, 

11  d.  at  $90;  dynamite,  350  lb.  at  40c.;  50  detonators,  $5 .  1, 135  00 

Coffin’s  Island:  Southern  Salvage  Company:  services  of  S.S.  Coast  Guard  and  plant,  15  d. 

at  $90;  dynamite,  150  lb.  at  40c.;  detonators,  $4.10 .  1,414  10 

Digby  Pier:  conductor,  Douglas  Syda,  Sept.,  $58.50;  men  with  teams,  $175.50;  labourers, 

$64.74 .  298  74 

East  Dover  ($596.74) — 

Conductor,  David  Duggan,  Sept.-Nov.,  $123;  sub-conductor,  L.  Duggan,  24  d.  at  $2, 

hire  of  boat,  75  d.  at  40e.;  labourers,  135-5  d.  at  $2 .  472  00 

Use  of  seine  boat,  75  d.  at  40c.;  use  of  row  boat,  75  d.  at  20c.;  50  lb.  dynamite,  $12.50; 

spruce.  404  ft.  at  $30;  sundries,  $55.12 .  124  74 

Eastern  Points:  foreman,  Hudson  Mason,  Sept.-Oct.,  1-307  m.  at  $80;  labourers,  231-33  d. 

at  $1.50,  24  d.  at  $1;  manilla  rope,  $10.43;  sundries,  $13.87 .  499  90 

Jones  Harbour:  Southern  Salvage  Company:  services  of  S.S.  Coast  Guard  and  plant,  25  d. 

at  $90;  dynamite,  420  lb.  at  40c.;  detonators,  50  at  10c . .  2,423  00 

Little  Aldouane:  Fidele  Savoie,  dredging,  79  cu.  yd.  at  30c.. . . .  23  70 

Maquapit  Lake  Survey:  man  with  horse,  28  d.  at  $3;  boring  machine  teamster,  10|  d.  at  $3; 

chainmcn,  erankmen,  rodrnen,  etc.,  137  d.  at  $2;  hire  of  row  boat,  13  d.  at  50c .  396  00 

Moose  Harbour:  Southern  Salvage  Company:  services  of  S.S.  Coast  Guard  and  plant,  25|  d. 

at  $90;  dynamite,  1,545  lb.  at  40c.;  100  detonators,  $10 .  2,923  00 

Nashwaak  River:  rodrnen,  axemen,  chainmen,  etc.,  80  d.  at  $2;  man  with  team,  11  d.  at  $3, 

9  d.  at  $3.50;  foundry  work,  $4.69 .  229  19 

Oromocto  Shoals  Survey  ($954.85) — 

Leadmen,  erankmen,  chainmen,  rodrnen,  etc.,  286  d.  at  $2;  man  with  team,  43-07  d. 

at  $3.50 .  722  75 

Armstrong,  A.  II.,  blacksmith  work,  $19.10;  Gibson,  J.  T.,  board  of  men,  46  d.  at  $1.50.  88  10 

Stocker,  Mrs.  M.  I.:  board  of  men,  84d.  at  $1.50;  team  hire,  $18 .  144  00 

Richibucto  Wharf:  dynamite,  30  lb.  at  50c.;  labour,  24  d.  at  $1.50;  sundries,  $9.65 .  60  65 

Round  Bay  ($1,348.40) — 

Conductor,  S.  K.  Greenwood,  June-Sept.,  61  d.  at  $3;  labourers,  688-5  d.  at  $1.50, 

27-3  d.  at  $1.40,  32-51  d.  at  $1.25 .  1,294  61 

Greenwood,  S.  K.:  wheelbarrows,  7  at  $2.10,  6  at  $2.42;  plank,  825  ft.  at  $15;  sundries, 

$7.22 .  48  79 

Hagar,  Amos,  rent  of  store,  June-Aug .  5  00 

Shag  Harbour  ($4.495.50) — 

Southern  Salvage  Company:  services  of  S.S.  C oast  Guard  with  plant,  43J  d.  at  $90; 

dynamite,  1,100  lb.  at  40c.;  100  detonators,  $10 .  4,365  00 

Waybret,  William:  timekeeper,  35  d.  at  $3;  removing  ledge,  8J  d.  at  $3 .  130  50 

South  Lake,  Lakevale:  foreman,  John  A.  McDonald,  1-516  m.  at  $80;  labourers,  183-24  d. 

at  $2.25,  189  d.  at  $1.50;  men  with  teams,  466-95  d.  at  $3.75 .  2,568  18 

St.  Andrews  Wharf:  taking  down,  repairing  and  replacing  float,  7\  d.  at  $3,  1}  d.  at  $2.50; 

chain,  235  lb.  at  3 Jo .  35  06 

St.  Charles  River  ($1,094.25) — 

Foreman,  Thaddie  Daigle,  40-74  d.  at  $2.50;  shovellers  and  scow  tenders,  268-66  d.  at 

$1.50 .  504  85 

Daigle,  Hypolite  T.:  dredge  rent,  32-45  d.  at  $14 .  4.54  30 

Small  payments:  rent  of  scows,  149/  d.  at  80c.;  stone,  31  cu.  yd.  at  50c .  135  10 

St.  John  River  and  Tributaries:  Snagging  ($1,977) — 

Captain,  James  DeWitt,  53  d.  at  $1.50;  engineer,  53  d.  at  $1.50;  cook,  67  d.  at  $1.50; 

deck  hands,  153  d.  at  $1.50 .  489  00 

Glasier,  D.  D.  it  Son:  hire  of  tug  Fred  Glasier,  53  d.  at.  $20;  small  boat,  53  d.  at  50c.; 

hoisting  scow,  53  d.  at  $4;  board  of  men,  53  d.  at  $3.50;  hire  of  motor  boat,  $4 .  1,488  00 

St.  John  Harbour:  Union  Foundry  and  Machine  Works:  pipe,  38  ft.  at  65c.;  sundries,  $30.12. .  54  82 
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St.  Louis  River  (§937.37) — 

Captain  with  dredge,  Jean  Richard,  21-5  d.  at  $13 . 

Motor  boat  owners:  George  Daigle,  16-5  d.  at  $6;  Marcel  Poirier,  7-5  d.  at  $10..'". _ 

Foreman,  Basile  Comeau,  Sept.-Oct.,  36  d.  at  $2.50 . 

Scow  owners,  21-5  d.  at  $1.25,  43  d.  at  $1;  scow  tenders  and  shovellers,  216  d.  at  $1.50. 
Swim’s  Point:  Southern  Salvage  Company:  services  of  S.S.  “Coast  Guard,"  25  d.  at  $90; 

dynamite,  600  lbs.  at  40c.;  102  detonators,  $10.20 . 

Woods  Harbour  ($3, 993. SO)  — 

Brannen,  W.  W.,  timekeeper,  38§  d.  at  $3 . . 

Southern  Salvage  Company:  services  of  S.S.  “Coast  Guard"  with  plant,  3Sj  d.  at 
$90;  dynamite,  1,000  lb.  at  40c.;  128  detonators,  $12.80 . 


Test-borings — 

Paylists:  Chester  Basin:  foreman,  Geo.  McLeod,  42  d.  at  $4;  labourers,  53  d.  at  $1.75  .. 

Paylists:  Dartmouth  Cove:  labourers,  32  d.  at  $2 . 

Paylists:  La  Have  River:  foreman,  Stanley  Randing,  28  d.  at  $3;  labourers,  83  d.  at  $2.. 
Paylists:  Mahone  Bay:  foreman,  Stanley  Randing,  39  d.  at  $3;  labourers,  67.5  d.  at  $2. . . 

Paylists:  Oak  Point:  foreman,  T.  P.  Keane,  24  d.  at  $4;  labourers,  76-5  d.  at  $2 . 

Paylists:  Sydney:  foreman,  M.  E.  Labelle,  19  d.  at  $4;  labourers,  48  d.  at  $2 . 

Travel  and  outlay:  H.  M.  Davy,  $270.67;  A.  W.  Gregory,  $175.22;  T.  P.  Keane,  $28.25; 

M.  E.  Labelle,  $S1.44;  George  McLeod,  $22.45;  Stanley  Randing,  $56.51 . 

Carson,  Robert:  motor  boat  with  man,  15  d.  at  $5 . 

Dewolfe  Hardware  Co.:  man  ill  a  rope,  2261b.  at  20  c.;  4  anchors,  ISO  lb.  at  10c.;  iron,  1401b# 

at  8c.;  ratchet  die  stock,  $10;  sundries,  $113.66 . 

Halifax  Tow  Boat  Co.:  towing  scow  from  Chester  Basin  to  Halifax  and  return . 

Nova  Scotia  Dredging  Co.:  scow  hire,  37  d.  at  $4;  towing  scow,  $30 . 

Thorne,  W.  H.  &  Co.:  hydraulic  pipe,  204  ft.  at  30c.;  couplings,  46  at  35c.;  threads,  68  at 


8c . . 

Small  payments:  gasolene,  120  gal.  at  30c.;  sundries,  $39.44 . 

Office  Staff  and  expenses — 

Superintendent  of  dredges,  J.  K.  Blenkinsop,  Sept.  28-Nov.  30,  $420;  travel  and  outlay, 

$542.15 . 

Inspector  of  dredges,  John  N.  McDonald,  Apr.  -Mar.,  12  in.  at  $115;  travel  and  outlay, 

$673.81 . 

Clerk  in  office,  Wm.  O’Brien,  Feb.  17,  1913-Mar.  31,  1914  at  $700  per  yr . 

Stenographer,  Grace  R.  Dalzell,  22  d.  at  $1 . 

Travel  and  outlay:  C.  E.  Dalton,  $11.50;  H.  H.  Donnelly,  $871.43;  J.  B.  McMurray, 

$504.06;  I.  J.  Olive,  $15.25 . 

Anglo-American  Telegraph  Co.,  tolls  on  telegrams . 

Canadian  Pacific  Railway  Co.’s  Telegraph:  tolls  on  telegrams . 

Gillis,  John,  storekeeper,  Feb. -Mar.,  2  m.  at  $45 . 

Imperial  Oil  Co.;  gasolene,  172  gal.  at  25jC.,  43gal.  at  26c.;  steel  barrel,  $10;  sundries,  $9.95 

Kenny,  J.  A.:  1  yr.  rent  of  office,  $50;  McCarey,  John,  rent  of  office,  12  m.  $200 . 

New  Brunswick  Telephone  Company:  exchange  service,  9  m.  ending  Mar.  31,  1914,  $35.25; 

messages,  $35.40 . 

Office  Specialty  Mfg.  Co.:  2-3  dr.  shannon  sections,  $13;  1-9  d  •.  shannon  section,  $16.50; 

1-2  dr.  vert,  section,  $18;  2-dr.  vert,  section,  $16.75;  259  folders,  $11.66;  sundries,  $14.98 
Telephone  Co.  of  P.E.I.:  exchange  service,  9  m.  ending  Mar.  31,  1914,  $19.50;  messages, 

$70.88 . 

Western  Union  Telegraph  Company:  tolls  on  telegrams . 

Small  payments:  coal,  4-55  tons  at  $7;  44  rubber  stamps,  $22.40;  typewriter  supplies, 
$17.50;  stationery,  $10.50;  hardware,  paint,  etc.,  $13.15;  sundries,  $50.30 . 


Generally — 

Mechanical  foreman,  Chris.  Perkins,  Ap.-Mar.,  12  m.  at  $90 . 

Assistant  engineer,  G.  D.  Watters,  May-Mar.,  11  m.  at  $75;  travel  and  outlay,  $198.21. . . 

Chainman  and  sounder,  Richard  W.  Craft,  Apr. -Mar.,  12  in.  at  $60 . 

Marine  inspector  and  surveyor,  John  Donnelly,  superintending  building  of  steel  scows, 

from  July  18-Aug.  18 . 

Travel  and  outlay  of  H.  B.  Sims . 

Canadian  Oil  Companies:  gasolene,  286-9  gal.  at  27c.;  motor  oil,  5  gal.  at  70c . 

Dietzgen,  Eugene,  Co.,  Ltd.:  blue  print  machine,  No.  267-E,  type  X . 

Greening,  B.  Wire  Co.,  Ltd.:  copper  measuring  lines  with  boxes  and  handles,  2  at  $94, 

3  at  $63 . 

Imperial  Oil  Co.:  100  brl.  underground  tank,  $120;  vertical  long  distance  pumps,  $26; 

gasolene  filter,  $10.50;  syphon,  $8 . 

Miramichi  Garage:  searchlight,  $30;  storage  battery,  $34;  switch  board,  $31.87;  dynamo, 

$29.32;  6  dome  lights,  $22.18;  200  ft.  wire,  $15.30;  sundries,  $7.79 . 

Neill.  James  S.  <fc  Sons,  Ltd.:  170  gal.  gasolene,  $52.71;  sundries,  $0.30 . 

Paton.  James  &  Co.:  cabinet  for  binding  cases,  etc.,  $55;  typewriter  desk,  $33;  table, 
$14;  3  chairs,  $22 . . . 


279  50 
174  00 
90  00 
393  87 


2,500  2C 
115  50 


3,877  80 


260  75 
64  00 
250  00 
252  00 
249  00 
172  00 

634  54 
75  00 

198  06 
150  00 
178  00 


82  74 
75  44 


962  15 


2,053  81 
78::  29 
22  00 

1,402  24 

89  51 
46  94 

90  00 
74  99 

250  00 


70  65 

90  89 

90  38 
444  49 

145  70 


1,080  00 
1,023  21 
720  00 

100  00 
140  40 
80  95 
235  00 

377  00 


164  50 


170  46 
59  01 

124  00 
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Generally — Concluded. 

Small  payments:  axemen,  36§  d.  at  $2;  chainmen,  14|  d.  at  $2.50;  medical  services,  $52; 
foundry  work,  $30;  gasolene,  55  gal.  at  30c.,  46  gal.  at  27|c.;  duck  curtains,  4  at  $3.60, 

1  at  $3.25;  test  of  steel  strand,  $10;  sundries,  $96.77 .  344  82 

King’s  Printer,  $413.48;  Stationery  Office,  $74.35 .  487  83 

Advertising .  1,892  39 

Detailed  with  Dredge  Vessels:  Maritime  Provinces . (Page  V — 320)  291,644  28 


681,703  04 

Refunds:  Hon.  C.  Dalton,  services  of  Dredge  No.  11,  $74;  Norton  Griffith  Co.,  hire  of 
scow  of  dredge  No.  1,  $297,  and  hire  of  tug  Canso,  $2,709.14;  A.  A.  MacDonald  &  Pro., 
services  of  Dredge  No.  9,  $125;  G.  A.  Poole,  services  of  Dredge  No.  9,  $115;  Poole  <fe 
Thompson,  services  of  Dredge  No.  9,  $80.50;  K.  Stetson,  hire  of  tug  Helena,  $100. 

Charged  to  Harbours,  New  Brunswick  (V — 224),  $172.63 .  3,673  27 


Total,  carried  to  Page  V — 3. .  678,029  77 


Dredging:  Ontario  and  Quebec. 

Contract  Work  and  Inspection — 

Contract  dredging:  paid  to  contractors . (Page  V — 318)  373,652  65 

Armstrong,  J.  S.,  Orillia:  inspector  of  dredging  at  Orillia  Wharf,  11  d.  at  $3;  outlay  $1.25  34  25 

Baker,  Jas.,  Midland:  inspector  on  dredge  “ Excelsior ,  73  d.  at  $3;  outlay,  $3.68 .  222  68 

Blondin,  E.,  Pierreville:  inspector  on  dredge  No.  6,  River  St.  Francis,  1,688  hrs  at  30c.; 

outlay,  $39 .  545  40 

Bradbury,  J.  R.,  Blind  River:  inspector  on  dredge  Kingsford,  62  d.  at  $3,  28  d.  at  $3.50; 

outlay,  $6 .  290  00 

Deshaies,  P.,  Ste.  Angele:  inspector  at  Doucets  Landing,  Sept.-Nov.,  520  h.  at  30c .  156  00 

Gilkinson,  W.  J.,  Kingsville:  inspector  on  dredge  Old  Glory,  July-Sept.,  54  d.  at  $3; 

outlay,  $9.60 .  171  60 

Glass,  J.  A.,  Sarnia:  inspector  at  Point  Edwai'd,  Apr. -Jan.,  281  d.  at  $3,  overtime,  683  h. 

at  30  c.;  boat  hire,  $72.50 .  1, 120  40 

Hagerman,  C.  A.,  Port  Hope:  inspector  on  dredge  Togo,  Apr.-May,  21  d.  at  $3,  overtime, 

24  h.  at  30c.;  outlay,  $1.08 .  71  28 

Hewitt,  H.,  Midland:  inspector  on  dredge  Sydenham,  June,  5£  d.  at  $2.50 .  13  75 

Hughes,  J.  B.,  Pictou:  inspector  on  dredge  D.  Stewart,  June-Oct.,  127  d.  at  $3;  overtime, 

228  h.  at  30c.;  boat  hire,  $59.50;  affadvits,  $15;  sundry  outlay,  $26.15 .  550  05 

Jones,  W.  J.,  Midland:  inspector  on  dredges  Sydenham  and  Nehoc,  May-July,  62  d.  at  $3; 

overtime,  144  h.  at  30c.,  outlay,  $6.25 .  235  45 

Jutras,  C.  E.,  Three  Rivers:  inspector  on  dredges  Prince  Willie  and  St.  Pierre,  June-Nov., 

50  d.  at  $3,  4  d.  at  $2;  overtime,  76|  h.  at  30c . , . '. .  180  96 

Kerr,  R.,  Goderich:  inspector  on  dredge  Goderich,  July-Nov.,  74  d.,  at  $3,  17  d.  at $3.50  281  50 

Lepage,  C.  E.,  Louisville:  inspector  on  dredge  Prince  Willie .  Sept.-Oet.,  33  d.  at  $3 .  99  00 

Leprohon,  Geo.,  Three  Rivers:  inspector  on  dredge  Duke  of  York,  May-Sept.,  114  d.,  at 

$3;  overtime,  176  h.  at  30c.,  boathire  $71 .  465  80 

Millard,  Frank,  Port  Burwell:  inspector  at  Port  Burwell,  June-Oct.,  50  d.  at  $3,  outlay, 

$7.19 . .  157  19 

Mousseau,  Aug.,  Louisville:  inspector  on  dredge  Prince  Willie,  July-Aug.,  48  h.  at  $3, 

61  h.  overtime  at  30c .  162  30 

Muirhead,  Alfred,  Cobourg:  inspector  at  Cobourg,  June-Nov.,  125  d.  at  $3;  outlay,  $6.  381  00 

McArdle,  W.  H.,  Midland:  inspector  on  dredge  Monarch,  Apr. -July,  73  d.  at  $3;  overtime, 

146  h.  at  30c.,  outlay,  $7.15 . . .  269  95 

McClinchey,  Wm.,  Midland:  inspector  on  dredge  Sydenham,  Apr.-July,  84  d.  at  $3,  over¬ 
time,  154  h.  at  30c.,  outlay  $8.17 .  306  37 

Naylor,  T.  J.,  Deseronto:  inspector  at  Deseronto,  June-Sept.,  101  d.  at  $3;  outlay,  $2.18. .  305  18 

Osborne,  J.  N.,  Napanee:  inspector  on  dredge  Ilamil,  June-Sept.,  99  d.  at  $3,  boathire,  $47, 

outlay,  $9.04 .  353  04 

Pitfield,  Geo.,  Killarney:  inspector  at  Killarney,  Sept.  ,  21  d.  at  $3,  boat  hire,  $12 .  75  00 

Price,  J.,  Port  Stanley:  inspector  on  dredge  Peltier,  Apr. -June,  69  d.  at  $3,  outlay,  $3.20  .  210  20 

Prout,  J.  W.,  Bruce  Mines:  inspector  at  Bruce  Mines,  Aug. -Sept.,  41  d.  at  $3,  boat  hire,  $16, 

outlay,  $2 .  141  00 

Rush,  W.  P.,  Echo  Bay:  inspector  at  Echo  Bay,  July-Oct.,  95  d.  at  $3,  overtime,  190  h. 

at  30c.,  outlay,  $6.03 .  348  03 

Stalker,  Wm.,  Penetanguishene:  inspector  at  Penetanguishene,  Aug.-Oct.,  59  d.  at  $3; 

outlay,  $7.75 . 184  75 

Steinbury,  Thos.,  Marksville:  inspector  at  Hilton,  Sept.-Oct.,  29  d.  at  $3,  outlay,  $7  . .  94  00 

Stanton,  A.  T.,  Picton:  inspector  on  dredge  No.  L  June-Sept.,  87  d.  at  $3,  overtime,  94  h. 

at  30e.,  boathire,  $37.50,  outlay,  $4 .  330  70 

Walker,  W.  IL,  Belleville:  inspector  on  dredge  No.  5,  July,  28  d.  at  $3,  overtime,  26  h.  at 

30c.,  outlay,  $2.05 . 93  85 

Wattam,  J.  11.,  Wampoos:  inspector  on  dredge  No.  5,  Oct.-Nov.,  27  d.  at  S3,  outlay  $1. . .  82  00 


Carried  forward .  381,585  33 
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Dredging:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  381,585  33 

Travelling  Inspectors  of  Dredging  ($10,584.52) — 

Bonenfant,  H.,  Ottawa:  services  12  m.  to  Mar.  31,  at  $110;  travel  and  outlay,  $522.13..  1,842  13 

Cummings,  ,T.  T.,  Ottawa:  services,  10  m.  to  Mar.  31,  at  $110;  travel  and  outlay,  $890.00  1,990  90 

Graham,  Wm.,  Bayerburg:  services,  12  m.  to  Mar.  31,  at  $105;  travel  and  outlay,  $017.45  1,877  45 

McLuckie,  P.,  Ottawa:  services,  13  in.  to  Mar.  31,  at  $141.07;  travel,  $181.40 .  2,023  11 

Patterson,  C.  H.,  Toronto:  services,  12  m.  to  Mar.  31,  at  $150;  travel,  $1,050.93 .  2,850  93 

Sweeping  Ontario  Harbours  ($287.95) — 

( Canadian  Dredging  Co.,  Midland:  services  of  tug,  towing  sweep,  9  h.  at  $3.50,  IS  h.  at  $4  103  50 

Syer,  J.  M.,  Midland:  towing  sweep,  30*  h.  at  $4 .  122  00 

Hardware,  $25.89;  labour,  6  d.  at  $2,  6  d.  at  $2.50,  lumber,  $9.56 .  62  45 

Sundry  Ontario  Harbours  and  Rivers  ($18,008.14) — 

Belleville:  removing  boulders — 

McDonald,  Randolph,  Co.:  use  of  dredge,  15  h .  150  00 

Blind  River:  survey,  place  measurement:  chainman,  Geo..  Brooks,  Aug. -Sept.,  31  d.,  at 

$2.50;  labourers,  45  d.  at  $2.25 .  178  75 

Board  of  asst,  engineer.  J.  F.  Inderwick,  $44;  boathire,  $60;  15  gal.  gasoline  at  40c.,  hard¬ 
ware,  $29.24 .  139  24 

Rrockville:  removal  of  shoal  ($924.54) — 

Blacksmith,  R.  McMurchie,  18,4  d.  at  $3.50;  steamdriller,  J.  Smith,  15  d.  at  $3.50; 

fireman,  L.  Elliot,  25  d.  at  $2.50;  labourers,  23  d.  at  $2.25,  52.V  d.  at  $2 .  334  66 

Rrockville  Lumber  Co.:  1,300  ft.  pine  at  $32;  266  ft.  spruce  at  $28;  sundry,  $3.70. .....  52  75 

Moore,  W.  J.,  Ottawa:  board,  $48;  outlay,  $8.97 . 56  97 

Olympic  Powder  Co.,  Toronto:  1,050  lb.  stick  powder  at  15c.;  primers,  $2.80 .  160  30 

Reynolds,  W.  B.  &  Co.:  coal,  19-58  t.  at  $5.75,  sundry,  $9.43 .  122  02 

Ross,  Geo.  &  Co.:  560  ft.  2  in.  blk.  pipe  at  10c.:  cutting,  etc.,  $5.99 .  61  99 

Hardware.  $29.85;  board  of  asst.  eng.  J.  Stewart,  $55.50;  loading  drilling  plant  on 

car,  $25:  6  pr.  rubber  boots,  at  $4.25 .  135  85 

Bruce  Mines:  place  measurements  ($690.95) — 

Carmichael,  I1'.  N.  D.,  assistant  engineer,  board,  $40,  outlay,  $11.58 .  51  58 

Evenden,  Id.  W.,  Sault  Ste.  Marie:  cash  disbursements .  82  30 

Rewcastlc,  Wm.,  Bruce  Mines:  building  raft,  $15.25;  boat  hire,  $82;  sundries,  $21.65  118  90 

Inspector,  2  d.  at  $3;  labourers,  110  d.  at  $2.50;  lumber,  $44.85;  rents,  office,  $15, 

boat  house,  $7;  hardware,  $90.32 .  438  17 

Burks  Falls:  removal  of  obstacles  ($1,622.24) — 

Engineer,  B.  E.  Moberly,  19  d.  at  $6;  foreman,  Wm.  T.  Bell,  81  d‘.  at  $3,  outlay,  $1.30; 
mechanic  J.  Mortimer,  23*  d.  at  $2-50;  labourers,  1  cl.  at  $2.50,  416*  d.  at  $2; 

man  and  team,  9  d.  at  $4 .  1,288  55 

Croft  Lumber  Co.,  use  of  winch,  51  d.  at  50c .  25  50 

Jeffries,  C.  C.,  asst,  engineer,  board,  20  d.  at  $2.25 .  45  00 

Maganatawan  River  &  Lakes  Steamboat  Line,  use  of  scow,  51  d.  at  $2 .  102  00 

Stewart,  Jas.,  team  hire .  55  00 

Hardware,  $41.28;  1  case  dynamite,  $15;  lumber,  $15.87;  provisions,  $5.39;  smith- 

work,  $28. 65 .  106  19 

Echo  Bay:  survey  after  dredging — 

Holder,  G.  W.,  paid  to  sundry  person.s,  board,  $90,  boat  hire,  $13.25,  labour,  $46, 

sundries,  $19.35 .  168  60 

Killarney:  survey  over  place  measurement  ($662.42) — 

Bruce,  W.  J.,  board,  31  d.  at  $1 .  31  00 

Cochrane  Hardware  Co.,  Sault  Ste.  Marie:  8  anchors,  $22.08;  rope,  $63.61,  sundries, 

$8.44 . .  94  13 

Pittfield,  Geo.,  23  d.  services  as  inspector,  at  $3,  outlay,  $23.35 .  92  35 

Boathire,  $84.45;  hardware,  $15.53;  freight,  $2.96;  lumber,  $24;  labour,  2  d.  at  $3.50, 

2  d.  at  $2.50,  36  d.  at  $2.25,  112*  d.  at  $2 .  444  94 

Little  Current:  place  measurements  ($1,446.49) — 

Bradley,  E.  M.,  board  of  I.  F.  Inderwick,  Sept.-Jan .  124  41 

Cochrane  Hardware  Co.,  Little  Current:  hardware,  $10.35;  165  lb.  rope  at  20c.;  500 

ft.  sash  cord  at  5 -8c .  72  35 

Dillane,  C.,  Little  Current:  services,  Sept.-Dee.,  73  d.  at  $3.50;  boat  hire,  $189.50; 

outlay,  $7.83 .  452  83 

Trotter,  N.,  Little  Current,  boat  hire .  101  00 

Turner,  B.  H.,  Little  Current:  office  rent,  Sept. -Dec.,  at  $7.50;  boat  hire,  $15; 

supplies,  $2.15 .  47  15 

Gauge  reading,  11  d.  at  $1;  labour,  19  d.  at  $2.50,  240  d.  Tit  $2.25,  16  d.  at  $2;  smith- 

work,  $15.75;  sundries,  $2.50 .  648  75 

Midland:  survey  of  harbour — 

Labour,  $335.50;  supplies,  $32.24 .  367  74 

Muskoka  Narrows:  widening  channel  ($4,473.09) — 

Paylists,  Aug.-Dee. — 

Foreman,  J.  Martin,  110  d.  at  $3.50 .  385  00 


Carried  forward .  399,193  77 
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Dredging:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  399,193  77 

Sundry  Ontario  Harbours  and  Rivers — Continued. 

Muskoka  Narrows:  widening  channel — Concluded. 

Paylists,  Aug. -Dec. — Concluded. 

Blacksmith,  W.  G.  Ormsby,  96  d.  at  $3;  cook,  W.  P.  Bartley,  123 J  d.  at  $2; 
cranesman.  W.  Poole,  109|  d.  at  $2.50;  engineers  at  $2,  W.  Jones  16  d.,  P. 

Stephen  85  d.;  fireman,  E.  Fetterly,  110  d.  at  $2;  powderman,  A.  Nesbitt, 

110  d.  at  $2.50;  scowmen,  51?  d.  at  $2,  89?  d.  at  $1.75,  310  d.  at  $1 .50 .  2,230  37 

Campbell,  J.  H.,  Gravenhurst:  wood,  23  cords  at  $5,  10  at  $3.75;  towage,  $10 .  162  50 

Canadian  Explosives,  Ltd.,  Toronto:  dynamite,  60  p.c.,  1,650  lb.  at  191c.,  50  p.c., 

350  lb.  at  17fc.;  fuses,  $9.59;  freight,  $78 .  467  34 

Mickle,  Dyment  &  Son,  Gravenhurst:  1,586  ft.  hemlock  at  $20;  29}  cords  h.  wood 

at  $4.50;  loading  and  towing  wood,  $20;  sundries,  $21.50 .  207  08 

Mo  wry  &  Sons,  Gravenhurst:  foundry  work .  250  58 

Hardware:  Gravenhurst  Hardware  Co.,  $165.98;  3  small  payments,  $33.77 .  199  75 

Provisions:  I.  Barnes,  $36;  MeJar.et,  Ltd.,  $308.50;  Wm.  Passmare,  $175.17 .  519  67 

Diver,  $12;  4  cords  wood  at  $4;  towage,  $7.50;  shipwright,  51  h.  at  30c .  50  80 

Penetanguishene:  survey — 

Labour,  $114.50;  hardware,  $23.10 .  137  60 

Severn  Bridge:  improvements  to  channel  ($3,161.20) — 

Foreman,  J.  Boyd:  105  d.  at  $3;  outlay,  $21.57 .  336  57 

Carpenters,  33?  d.  at  $3;  labourers,  547  d.  at  $2,  63  d.  at  $2.50;  man  and  team,  2  d. 

at  $4,  6  d.  at  $4.50 . .  1,387  00 

Bennett  &  Whiteside,  Hamlet:  steamer,  37?  d.  at  $10;  captain,  37V  d.  at  $4;  engineer, 

43  d.  at  $4;  freight,  $5.75;  hardware,  $18.35 .  721  10 

Ecclestone,  G.  W.,  Braeebridge:  15  cs.  dynamite  at  $15;  421V  lb.  steel  at  10c.;  freight, 

$8;  sundries,  $36 .  311  15 

Gravenhurst  Hardware  Co.,  7  cs.  stumping  powder  at  $7.50 .  52  50 

Mickle,  Dyment  &  Son,  Severn  Bridge:  boom  timbers,  4  at  $4,  3  at  $3;  1,851  ft. 

hemlock,  $36.03;  sundries,  $14.29 .  75  32 

Hardware:  Ireland  Bros.,  $209.61;  4  small  payments,  $23.05 .  232  66 

Board,  $19;  boat  hire,  $23.40;  cartage,  $2.50 .  44  90 

St.  Mary’s  River:  survey  of  Garden  River  Channel  ($2,955.28)— 

Paylists,  Feb. -Mar. — 

Carpenters,  24  d.  at  $2.80;  cook,  $110.72;  labourers,  111?  d.  at  $2.25,  3,681  h. 

at  25c.;  rodmen,  450  h.  at  30c .  1,484  06 

Eaton,  T.  Co.,  Toronto,  1  doz.  blankets  at  $4.55 .  54  60 

McWaters,  T.  IL.,  Echo  Bay:  team  hire,  $53;  board,  $7.70 .  60  70 

Pike,  D.  Co.,  Toronto:  tents,  1  at  $60,  4  at  $20;  4  flies  at  $12;  6  cots  at  $2.75;  5  pipe 

holes,  $12;  1  doz.  chairs,  $9 .  225  50 

Templeton,  A.  &  Son,  Sault  Ste.  Marie,  team  hire .  107  75 

Hardware:  Cochrane  Hardware  Co.,  $318.70;  small  payments,  $19.50 .  338  20 

Provisions:  Algoma  Produce  Co.,  $236.87;  T.  Drury,  $41.75;  Perkins,  Ince  Co., 

$182.43;  small  payments,  $121.92 .  582  97 

Cartage,  $32.50;  lumber,  $25.25;  20  mattresses,  $43.75 .  101  50 

Generally — 

Mussens,  Ltd.,  Toronto,  No.  0  cyclone  drilling  outfit  complete .  930  00 

Sundry  Quebec  Harbours  and  Rivers  ($22,971.61) — 

Aylmer:  survey  over  dredging:  labour,  49V  d.  at  $2 .  99  00 

Batiscan  River:  survey  and  gauge  readings  ($953.65) — 

Gauge  readers  at  $2:  P.  Bouchard  19  d.,  J.  Hardy  28d.,  J.  Montambault  53  d., 

A.  Veillette,  53  d.,  L.  Veillette  53  d.;  sundry  2d . . . .  416  00 

Surveyer  &  Frigon,  Montreal:  running  line  of  checked  levels  Batiscan  to  St. Genevieve, 

$106.25;  preparing  plans,  profiles,  etc.,  $143.75;  general  supervision  and  research 

work,  $212.50;  travelling  expenses,  $75. 15 .  537  65 

Berthier:  surveys  and  soundings — 

Carters,  8  d.  at  $6.50,  5  d.  at  $5;  labourers,  85  d.  at  $2 .  247  00 

Blanche  Riviere,  Maskinonge  County:  improvements  ($1,359.52) — 

Conductor,  R.  Douaire,  13  d.  at  $3,  13  d.  at  $3.25 .  81  25 

Foreman,  T.  Goudreau,  7  d.  at  $2,  5  d.  at  $2.25 .  25  25 

Labourers,  329  d.  at  $1 .75,  361  d.  at  $1 .50 .  1,117  39 

Team  hire,  15  d.  at  $3;  waterboys,  35}  d.  at  $1;  cartage,  $4.50;  board,  $35.63;  hard¬ 
ware,  $14.75 .  135  63 

Bois  Blanc  River:  improvements  ($1,973.49) — 

Conductor,  A.  S.  Carufel,  25  d.  at  $3.50;  foreman,  J.  B.  E.  Magnan,  23  d.  at  $2.75 -  150  75 

Carpenter,  1  d.  at  $3;  carters,  41?  d.  at  $3;  labourers,  671}  d.  at  $2.25;  waterboy, 

23  d.  at  $1  50 .  1,672  89 

Grandmont,  B.,  travel .  78  70 

Hardware,  $27.65;  board  of  inspectors,  $43.50 .  71  15 

Chicoutimi  Dredging — 

Tremblay,  Dr.  E.,  Chicoutimi,  services  attending  B.  Duperre .  25  00 


Carried  forward .  415,123  60 
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Dredging:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  415,123  GO 

Sundry  Quebec  Harbours  and  Rivers — Continued. 

Doucet’s  Landing:  soundings — 

Labour,  $07.39;  hardware,  $9.09 .  70  48 

Hudson:  blasting  ($437.09) — 

Dynamiter,  L.  Geraldeau,  21  d.  at  $4;  assistant,  18  d.  at  $2.50 .  129  00 

Carters,  11  d.  at  $3;  labourers,  70  d.  at  $2 .  173  00 

Bertrand,  C.,  Hudson:  0  cs.  dynamite  at  $12;  sundries,  $15.85 .  87  85 

Cartage,  $7.05;  hardware,  $39.59 .  47  24 

Iberville:  soundings — 

Carters,  7  d.  at  $4;  labourers,  27  d.  at  $2 .  82  00 

lie  Cadieux:  test  borings — 

Carters,  19}  d.  at  $4;  labourers,  45  d.  at  $2;  board,  $10.80 .  184  80 

Laehine:  test  borings — 

Boat  hire,  $7.50;  hardware,  $57.57;  labourers,  57}  d.  at  $2;  towage,  $10 .  190  07 

Longueuil:  test  borings  ($1,442.00) — 

Labourers:  A.  Trudeau,  99  d.  at  $2.50;  sundry,  320}  d.  at  $2.25 .  982  12 

Hardware:  A.  S.  Bissonette,  S129.G1;  T.  Millette,  $83.04;  E.  Pigeon,  $53.10;  sundry, 

$29.05 . . .  ..  290  00 

Boat  rent,  $03.25;  cartage,  $12.50;  207  lb.  manila  rope  at  14}c.;  lumber,  $30.01;  scow 

hire,  $20 .  104  48 

Montreal  Office  ($1,447.17)— 

Bell  Telephone  Co.,  conversations .  88  85 

Fortier,  Joseph,  mounting  2  maps .  11  00 

Travel  of  engineers:  J.  E.  Bona  venture,  $52;  A.  E.  Dubuc,  $179.90;  J.  T.  Girard, 

$594.71;  J.  Landry,  $119.40;  Geo.  Legere,  $401.31 .  1,347  32 

Nicolet  River:  dredging:  rent  of  ground  space  for  land-marks .  22  00 

Rimouski  Office:  1  gauge  register .  25  00 

Rivi&re  du  Loup:  soundings — 

Labourers,  84}  d.  at  $1.50;  gauge  reading,  $49.15;  cartage,  $03.75 .  239  05 

St.  Anne  de  Bellevue:  test  borings  ($720.25) — 

Foreman,  G.  McLeod:  30  d.  at  $4;  board  and  outlay,  $85.25 .  205  25 

Labourers,  180  d.  at  $2;  carter,  G  d.  at  $5 . 390  00 

Raymond,  A.:  boat  hire,  $20.50;  launch,  40  h.  at  $2 .  100  50 

Small  payments,  hardware .  30  50 

St.  Francis  River:  surveying  channel  ($1,359.03) — 

Labourers,  24}  d.  at  $1.75,  450}  d.  at  $2,  05  d.  at  $2.50 .  1,118  39 

Hardware,  $57.94;  lumber,  $43.30;  teams,  35  d.  at  $4 .  241  24 

St.  Fulgence:  clearing  channel,  labour,  $73;  4  boxes  dynamite  at  $20;  fuses  and  caps,  $9.90 _  102  90 

St.  Lambert:  soundings  and  borings — 

Boots,  12  pr.,  $30.10;  cartage,  $2;  hardware,  $2.40;  smithwork,  $47.75;  wages,  $258.75..  341  00 

St.  Louis  River,  Maskinonge  Co.:  dredging  ($2,421.20) — 

Conductor,  O.  Paquin,  08  d.  at  $3.75;  foreman,  P.  Boucher,  28  d.  at  $2.25;  labourers, 

1,042}  d.  at  $1.75;  waterboys,  24  d.  at  $1 .  2, 100  55 

Grandmont,  B.,  services,  5  d.  at  $3,  expenses,  $7.05 . 22  05 

Juneau,  N.,  St.  Paulin:  boarding  engineers .  145  50 

Blaster,  2  d.  at  $2;  horse  hire,  $70;  gauge  reading,  $12.50  .  80  50 

St.  Mathieu:  making  a  navigable  channel  from  Lake  St.  Simon  to  St.  Fabien  ($4,809.15) — • 

Foremen  at  $2.50:  J.  Belanger,  44  d.;  E.  Levesque,  35  d .  197  50 

Carters,  30  d.  at  $1.25,  121}  d.  at  S3,  29 f  d.  at  $4.25 .  528  43 

Labourers,  1,931  d.  at  $1.75;  sundry,  $41.74 .  3,420  22 

Audet,  J.,  St.  Mathieu:  24  pr.  rubber  boots  at  $5.80;  sundries,  $2.28 .  141  48 

Belzile,  A.,  St.  Mathieu:  8,485  ft.  boards  at  $13;  cartage,  $13;  sundries,  $35.97 .  159  29 

Fournier,  N.,  St.  Mathieu:  boarding  men,  $81.50;  driving  men  to  work,  $13.50 .  95  00 

Gagnon,  C.,  Rimouski:  6  pr.  rubber  boots  at  $9;  express,  00c .  54  00 

Talbot  Ltd.,  Rimouski:  10  x  20  ft.  tent,  $53.50;  sundries,  $9.03 .  62  53 

Theberge,  D.,  St.  Mathieu:  62}  lb.  rope  at  20c.;  shovels,  18  at  $1.25,  49  at  $1.10;  cartage, 

$4.25;  sundries,  $12.00 .  105  75 

Board,  $8.80;  damages  to  land,  $15.30;  lumber,  $22.30;  smithwork,  $10.45:  3  steel 

scrapers,  $27.50;  repairs  to  road,  $20 .  104  35 

St.  Maurice  River:  surveys  and  soundings  ($988.97) — 

Board,  $144.10;  cartage,  $00.45;  rent  of  sites  for  land  marks,  $22;  sundries,  $01.10 .  287  71 

Labourers,  125}  d.  at  SI. 50,  256}  d.  at  $2 .  701  26 

St.  Pierre  les  Becquets:  soundings — 

Labourers,  24  d.  at  $1.75 .  42  00 

Three  Rivers:  dredging  shelter  basin — 

Three-  Rivers  Harbour  Commissioners,  removing  15,420  cu.  yd.  at  20c.;  inspection, 

$70.80... .  3,156  00 

Varenncs:  soundings  and  survey — 

Labourers,  50  d.  at  $2 .  100  00 

Investigation  of  Contract  Dredging  before  Public  Accounts  Committee — 

Stewart,  II.  A.,  Brockville:  legal  services .  718  04 


Carried  forward .  434,155  06 


El  HL1C  WoEKs  DEEA  UTMEXT:  EXE  EXDITURE 


V  —31 3 


SESSIONAL  PAPER  No.  1 


Dredging:  Ontario  and  Quebec — Concluded. 


§  cts. 


Brought  forward 


434, 155  06 


Hamilton  Harbour — 

Battle,  Jos.,  amount  retained  for  services  of  government  dredge,  see  page  V — 287,  1912-13, 

now  paid . 

Department  at  Ottawa:  Sundry — 

Travel  of  Ottawa  officials:  H.  M.  Davy,  $99.35;  H.  H.  Donnelly,  $24;  A.  R.  Dufresne, 
$493.05;  B.  F.  Hart,  $23.10;  C.  S.  A.  McKay,  $312.22;  J.  H.  Stewart,  $39.08;  J.  A. 

Thivierge,  $241.92....' . 

Advertising,  $4,763.65;  Govt.  Publications,  $6.20;  King’s  Printer,  $2,099.70;  Stationery 

Office,  $943.48 . 

Analysis  of  coal,  $7.50;  freight,  $1.25;  hardware,  80c.;  telegrams,  $4.07 . 


Detailed  with  Dominion  Buildings  Maintenance . (Page  V — 190) 

Detailed  with  Dredge  Vessels:  Ontario,  and  Quebec . (Page  V — 355) 


2,891  25 

1,232  72 


7,813  03 
13  62 
39  09 
322,834  95 


Less—  _  768,980  32 

Owens  Lumber  Co.,  services  of  Dredge  No.  113 .  23  75 

Dept.  Rys.  and  Canals  “  “  “  .  2,596  00 

Haney,  Quinlan  &  Robertson,  services  of  tug  Eileen .  633  75 

Coal  sold  from  Dredge  No.  117 .  12  45 

-  3,265  95 


Total,  carried  to  page  V — 3 . . .  765,714  37 


Dredging:  Manitoba,  Saskatchewan  and  Alberta. 

Detailed  with  Repairs  to  Dredge  Vessels, . (Page  V — 303)  199  82 

Dredge  Vessels:  Manitoba . (Page  V — 358)  47,221  03 

Dredge  Vessels:  Saskatchewan  and  Alberta . (Page  V — 360)  11,467  74  * 


58,888  59 

Less — 

Refunded  by  H.  J.  McDonald  for  dredging  foundations  for  Provencher  bridge .  75  00 


Total,  carried  to  page  V — 3 


58,813  59 


Dredging:  British  Columbia. 


Shoal  Point,  Victoria  Harbour  ($182.50) — 

Brackman-Ker  Milling  Co.:  dredging,  $175;  towing,  $7.50 .  182  50 

Squamish  Wharf,  Newport  ($1,112) — 

Pacific  Dredging  Co.:  dredging  as  per  contract .  1, 100  00 

Andrews,  B.  F.,  fares,  etc . .  12  00 

Thetis  Island  ($3,559.62) — 

Vancouver  Island  Construction  and  Development  Co.:  hand  dredging,  3,758  cu.  yd.  at  90c.  3,382  20 

Price,  J.  A.,  inspector,  Sept.  1-Oct.  13,  at  $125 .  177  42 

Office  of  Superintendent  of  Dredging,  Vancouver  ($6,702.18) — 

B.C.  Telephone  Co.  ($251) — 

Exchange  service:  S.  2,662,  May-Mar.,  $96.65;  II.  1,614,  part  July,  Aug.-Mar.,  $45.10; 

S.  4,070,  Apr.-Mar.,  $38.65;  2,389,  Dec.  9-Mar.  31,  $14.75 .  195  15 

Long  distance  tolls . 55  85 

Clarke  &  Stuart  Co.:  loose  leaf  sheets,  $43.25;  sundry  supplies,  $71.69 .  114  94 

Coast  Map  and  Blue  Print  Co.,  blue  prints .  162  85 

Cuming,  E.  E.,  draughtsman:  services,  Nov.  12-Mar.  31 .  463  33 

Dixon  <fe  Murray:  taking  down  counter,  making  pigeon  holes,  etc .  63  62 

Findley,  Mrs.  E.,  copying  evidence .  69  75 

Hunter,  M.,  draughtsman:  services,  Aug.  21-Oct.  4,  $163.69;  travel,  $8.25 .  171  94 

Gill,  Miss  A.,  stenographer:  services,  Apr. -Jan.,  4  m.  at  $55,  6  at  $60 . 580  00 

Jefferson,  H.  F.,  draughtsman:  services,  July  21-Aug.  19,  $106.45;  travel,  $17.05 .  123  50 

Mansfield,  C.  J.,  transcript  of  proceedings  at  investigation,  and  copies .  83  00 

Mills,  F.  O.,  draughtsman:  services,  Apr.-Mar.,  6  m.  at  $120,  0  at  $130;  outlay,  $56.70 .  1,556  70 

Modern  Office  Supply  Co.:  desks,  $59,  $38;  wardrobe,  $39.50;  chairs,  etc.,  $75.20;  less  desk 

returned,  $15 . 196  70 

Taggert,  Miss  E.,  stenographer:  services,  Dec.  29-Mar.  31 .  184  80 

United  Typewriter  Co.:  Underwood  typewriter,  $65;  ink,  75c .  65  75 

Vancouver  Postmaster,  stamps .  145  00 

Travel  and  outlay  of  officials:  E.  A.  Burns,  $40.60;  A.  F.  Menzies,  $103.80;  J.  L.  Nelson, 

$1,074.10;  A.  II.  Seaton,  $914.65 . . .  2, 133  15 

Small  payments:  stenography,  S9S.06;  rug,  $39.50;  blue  print,  etc.,  $35.66;  rubber  stamps, 

$28.47;  moving,  $24.75;  towel  supply,  $21.35;  subscriptions  to  papers,  $13;  sundry, 

$73.76 .  385  15 


Carried  forward 


.  11,556  30 
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Dredging:  British  Columbia— Concluded.  S  cts. 

Brought  forward .  11,556  30 

Office  on  Hoalev  Avenue  Wharf  ($728.30) — 

Ashcroft  M’f’g  Co.,  scales,  etc.,  $8.92:  City  Wharf  Co.,  coal,  $8.50 .  17  42 

Storekeeper  at  $75:  G.  Nelson,  July;  W.  Haley,  Aug.-Mar .  675  00 

Wood,  Vallance  &  Leggat:  scale,  $24;  heater,  etc.,  $11.88 .  35  88 

Generally  ($4,658.11) — 

Barry,  Capt.  J.  J.,  wharfinger,  Victoria,  Apr  .-Mar .  840  00 

Bissett,  Capt.  A.  R.:  rent  of  tug  Prospective,  Sept.  19,  1911-June  17,  1912 .  690  41 

C.  P.  R.  Go’s.  Telegraph,  telegrams .  99  20 

McKillop,  Capt.  D.,  services  as  launchman,  Aug.-Dee .  400  00 

Morry,  P.  F.,  wharfinger,  Victoria,  Feb.  19-Mar.  31 .  95  00 

New  Westminster  City:  water,  May-Aug.,  Oct.,  Nov.,  $102.06;  electric  light,  May- Aug., 

Oct.,  Nov.,  $38.45 . . .  140  51 

Thomson,  J.,  storekeeper,  New  Westminster  wharf,  Apr. -Mar .  ISO  00 

Small  payments:  labour,  $129.50;  express,  etc.,  $71.65;  travel,  etc.,  $40.15;  water,  $30 .  271  30 

King’s  Printer,  $684.71;  Stationery  Office,  $313.39;  advertising,  $731.04 .  1,729  14 

Legal  services:  Maitland,  Hunter  &  Maitland,  Vancouver .  212  55 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V — 360)  471,994  48 


Total . ; . . . . . .  488,937  19 

Less,  charged  to  New  Dredging  Plant,  British  Columbia . (Page  V — 305)  415  44 


Total,  carried  to  page  V — 3 .  488,521  75 


Dredging:  Generally. 

Freight  and  express  charges:  Canadian  Express,  Co.,  $66.93;  Dominion  Express  Co.,  $375.47; 

sundry,  825.32 .  467  72 

Telegrams:  C.  P.  Ry.  Telegraph  Co.,  $1,141.29;  G.  N.  W.  Telegraph  Co.,  $782.98 .  1,924  27 

Travel  of  departmental  officers:  K.  M.  Cameron,  $181.95;  E.  Dansereau,  $63.95;  J.  Dodds, 

$13.20;  H.  H.  Donnelly,  $234.50;  A.  R.  Dufresne,  $233.80;  J.  E.  Larochelle,  $16.30;  C.  S.  A. 

McKay,  $323.30;  P.  McLuckie,  $947.40;  A.  Pare,  $17.85;  T.  H.  Schwitzer,  $929.16;  Wm. 

Smith,  $16.40;  H.  Stewart,  $35;  J.  B.  St.  Laurent,  $97.85;  J.  A.  Thivierge,  $861.34;  H.  McD. 

Walters,  $63.15 .  4,035  15 

King’s  Printer,  $12.31;  Government  Publications,  $21.45 .  33  76 

Body  &  Grenier,  Chicoutimi:  sundry  hardware .  57  40 

Jean,  Jos.,  Montreal:  sounding  lines,  1000  ft.,  $100,  two  1,100  ft.  at  $110;  repairs,  $4.25 .  324  25 

Watts,  E.  R.  &  Sons,  Ottawa:  66  ft.  steel  tape .  5  00 

Advances  refunded  in  1914-15,  J.  B.  St.  Laurent,  $2.15;  Wm.  Smith,  $33.60 .  35  75 


Total,  carried  to  page  V — 3 .  6,883  30 


C  ontract  Dredging,  1913-1911. 

Atlantic  Dredging  Co.  ($22,090.55) — 

Little  Lorraine:  final  estimate  to  Dec.  4,  1913:  scow-measure,  class  A.,  49 - 19  c.y.  at  $6, 

class  B.,  41,630  c.y.  at  30c.;  less  dredging  below  grade,  730  c.y.  at  30c .  12,565  14 

Mabou,  N.S.:  final  estimate  to  July  29,  1913,  9,600  c.y.  at  30c .  2,880  00 

Whycocomagh,  N.S.:  Estimate  4  to  Dec.  20,  1913,  38,862  c.y.,  class  B  at  19c.;  less 

$738.37  drawback .  6,645  41 

Bertram,  V.  T  .($10,095.63) — 

D'Escousse,  N.S.:  final  estimate  to  July  4,  1913,  27,009-75  c.y.  at  26£c.,  less  $2,128.74 

paid  in  1912-13,  V— 334  .  5,028  85 

Murray  Harbour,  P.E.I.:  estimate  2  to  Aug.  30,  1913,  23,  457-3  c.y.  class  B.  at  24c.;  Ies3 

$562.97  drawback .  5,066  78 

Bastien,  Laurin  &  Leitch:  River  St.  Francis:  final  estimate  to  Nov.  7,  1913,  352,606  c.y., 
class  B.,  in  situ,  at  16c.;  less  $8,577.08  paid  in  1911-12,  V— 347,  $20,886.33  +$953.00 

paid  in  1912-13,  V— 334 .  26,000  55 

Beaver  Dredging  Co.  ($5,187.28) — 

St.  John,  Intercolonial  Railway  Long  Wharf:  final  estimate  to  Nov.  27,  1913,  11,938-6 

c.y.  at  40c .  4,775  44 

St.  John  Harbour,  Thorne’s  Slip:  final  estimate  to  Oct.  18,  1913,  936  c.y.  at  44c .  411  84 

Boone  Dredging  &  Construction  Co.  ($118,789.88) — 

Blind  River:  Estimate  7  to  Aug.  31,  1913:  74,677  c.y.,  class  B.,  in  situ,  at  15^c.;  less 

drawback  $1, 157.49  and  $7,978.99  paid  in  1912-13 .  2,438  46 

Collingwood:  Estimate  3  to  Nov.  29,  1913,  18,052  c.y.,  class  B.,  in  situ,  at  59jC.;  less 

$1,074.09  drawback .  9,666  85 

Killarney:  Estimate  2  to  Oct.  20,  1913,  17,247  c.y.,  class  B.,  in  situ,  at  32c.;  less  $551.90 

drawback .  4,967  14 


Carried  forward .  80, 446  46 
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Contract  Dredging— Continued.  $  ots. 

Brought  forward .  80,440  46 

Boone  Dredging  and  Construction  Co. — Concluded. 

Picnic  Island:  Estimate  24  to  Nov.  15,  1913:  65,810-4  c.y.  (dredged  previous  to  Apr.  1, 

1912)  at  SI. 75:  116,589  c.v.  scow  measure,  at  $1.70,  less  $44,400  paid  in  1910-11, 

$60,535.07  paid  in  1911-12,  V— 347,  $99,523.98,  paid  in  1912-13,  V— 339  and  $19,820.13 

drawback . 89,090  33 

Port  Burwell:  final  estimate  to  Sept.  19,  1913,  45,299  c.y.,  scow  measure,  at  27|c .  12,627  10 

Burns,  Capt.  C.:  Doucet’s  Landing:  final  estimate  to  Noe.  20,  1913,  16,122  c.y.  class  B  in 

situ  at  31c . 4,997  82 

Canadian  Dredging  Co.  ($89,959.43) — 

Honey  Harbour:  final  estimate  to  July  3,  1913,  7, 100  c.y.  class  B.,  in  situ  at  36§c .  2,591  50 

Midland  Smelter:  drawback  of  1912-13 .  365  36 

Tiffin  Harbour:  final  estimate  to  July  18,  1913,  on  work,  1910-1914,  132,436-7  cu.  yd.  rock 
at  $2.25,  206,621^  cu.  yd.  class  B.  at  29c.,  less  previous  payments,  1910-11,  V — 274 

$114,737.46,  1911-12,  V— 347,  $104,974.79  and  1912-13,  V— 338,  $112,690.97 .  25,499  52 

Victoria  Harbour:  final  estimate  to  July  31,  1913  (on  dredging  work,  1910-1913):  class 
A,  161,662-16  cu.  yd.  at  $2.25;  class  R.,  2,001,357  cu.  yd.  at  1 2§c. ;  overcast,  9,677 
cu.  yd.  at  11c.;  less  deducted  for  dredging  below  grade,  $6, 110.25;  and  less  previous 
pa v meats,  1910-11,  V—272,  $254,625.96,  1911-12,  V— 348,  $147,922.33,  1912-13,  V— 

334,  $167,312.30 . 61,503  05 

Carson,  Robt.:  St.  Martin,  Quaco,  N.B.:  106  cu.  yd.  in  situ  at  70c .  74  20 

Chatham  Dredging  Co.:  overcasting  in  Running  Creek,  115,000  cu.  yd .  4,000  00 

Coastal  Dredging  Co.  ($21,080.91) — 

Petit  deGrat:  estimate  2  to  Jan.  12,  1914:  class  A,  13  cu.  yd.  at  $5;  class  B,  9,583  cu.  yd. 

54c.,  overcast,  1.875  cu.  yd.  at  36c.;  less  $591.48  drawback .  5,323  34 

Port  Mulgrave:  final  estimate  to  Nov.  21,  1913:  class  B.,  35,441  cu.  yd.  at  29c.;  overcast 

2, 170  cu.  yd.  at  19Jc.;  removing  wreckage,  51-6  h.  at  $17.55 .  11,603  00 

River  Bourgeois:  final  estimate  to  June  21,  1913:  class  A,  12-9  cu.  yd.  at  $8.50;  class  B, 

18,386  cu.  yd.  at  22c .  4,154  57 

Conroy,  D.:  Orillia  Wharf:  final  estimate  to  Nov.  10,  1913:  2,958-64  cu.  yd.,  in  situ,  at  50c.  1,479  32 

Continental  Dredging  Co.  ($27,966.37) — 

Chicoutimi:  final  estimate  to  Sept.  20,  1913:  30,060  cu.  yd.  at  32£c . ►.. .  9,769  50 

River  Saguenay:  estimate  12  to  June  30,  1913:  class  A,  182f  cu.  yd.  at  $2.50;  class  B, 

467,747  cu.  yd.  at  32!c.;  overhaul  $706.46;  less  drawback  $1, 119.75;  and  less  previous 

payments,  1911-12,  V— 348,  $60,292.41;  and  1912-13,  V— 334,  $73,572.09 .  18,196  87 

Dominion  Dredging  Co.:  drawbacks  of  1912-13,  Digby,  $34.65  and  $1,659.62,  Sumnierside, 

$211.62 .  1,905  89 

Dussault  Co.:  River  St.  Charles:  final  estimate  to  Nov.  26,  1913,  51,780  cu.  yd.  at  lie .  5,695  80 

England,  Peter:  North-west  Miramichi  River:  estimate  4  to  Nov.  1,  1913,  12,993-8  cu.  yd. 

at  37c.;  less  $500.77  drawback .  4,306  94 

Fallon  Bros.,  Picton,  Ont.:  final  estimate  to  Dec.  31,  1913,  dredging  in  situ.,  142,742  cy.  yd. 

at  17c.;  less  paid  in  1912-13,  V — 335,  $5,690.84  .  18,575  30 

Forbes,  W.  E.:  Richibucto  Public  Dock:  final  estimate  to  Sept.  8,  1913,  4,785-09  cu.  yd.,  in 

situ  at  45c .  2, 153  29 

Fowlie,  F.  A.:  Little  Black  River:  estimate  5  to  Nov.  30,  1913,  21,929-63  cu.  yd.  at  35c.;  less 

drawback  $767.53 .  6,907  85 

General  Const.  <fc  Dredging  Co.:  Cobourg:  final  estimate  to  Nov.  22,  1913,  35,058  cu.  yd.  at 

19Jc.;  less  $511.59  paid  in  1912-13,  V — 335 .  6,324  72 

Great  Lakes  Dredging  Co.  ($956,354.39) — 

Cloud  Bay:  finai  estimate  to  July  22,  1913:  54,656  cu.  yd.  at  25c .  13,664  00 

Fort  William,  C.P.R.  slip:  final  estimate  to  June  30,  1913,  307,484  cu.  yd.  in  situ,  at  25c.; 

overhaul,  $894.31;  less  $13,650.08  paid  in  1912-13,  V— 335 .  64,115  23 

Kaministiquia  and  Mission  Rivers:  detailed  in  1912-13,  V — 335 .  33,331  02 

Kaministiquia  and  Mission  Rivers:  work  under  contracts  7,170  and  7,339,  season  1913: 
dredging,  Dominion  1,300,627  cu.  yd.,  Frank  635,829  cu.  yd.,  Imperial  52,452  cu.  yd., 

Province  7,993  cu.  yd.,  Shuniah  61,939  cu.  yd.,  No.  I  6,755  cu.  yd.,  No.  5  655, 112  cu. 
yd.,  No.  6  66,885  cu.  yd.,  No.  8,  253, 143  <*u.  yd.,  No.  15,  75,316  cu.  yd.;  back  filling 
57,890  cu.  yd.;  3,116,051  cu.  yd.  dredged,  57,890  cu.  yd.  backfill:  paid  as  follows, 

971,898  cu.  yd.  at  10Jc.,  30,598  cu.  yd.  at  1 1 1c. ,  146,540  cu.  yd.  at  12*c.,  106,000  at 
1 3 J c . ,  501,723  at  14jc.,  8,972  at  151c.,  586,375  at  17c.,  137,140  at  231c.,  133,993  at  241c., 

279, 159  at  25}c.,  208,240  at  26}c.,  rock,  5,413  cu.  yd.  at  $2.40,  backfilling  57,890  cu. 

yd.  at  18 jc .  522,731  54 

McKellar  River:  estimate  17  to  Dec.  7,  1913,  place  measurement:  class  B,  709,975  cu.  yd. 
at  171c.,  1,931,740  cu.  yd.  at  20}c.;  glacial  drift,  52,000  cu.  yd.  at  60c.,  55,000  cu.  yd. 
at  63c.;  less  paid  previously,  1911-12,  V— 349,  $5,739.47,  1912-13,  V— 336,  $301,858.68  278,504  06 
Port  Arthur  Dry  Dock:  dredging  scow  measure:  final  estimate  to  Dec.  10,  1912,  31,194 

cu.  yd.  at  62 Jc.,  18,771  at  20c.;  less  520,925.41  paid  in  1912  13,  V — 336 .  2,325  04 

Port  Arthur,  Trade  &  Commerce  Elevator:  dredging  in  situ:  final  estimate  to  Nov.  17, 

1913:  166,734  cu.  yd.  at  25c .  41,683  50 

Gregory,  J.  S.,  St.  George,  N.B. estimate  5  to  Dec.  1,  1913:  43,070-6  cu.  yd.  class  B.,  scow 

measure  at  50c.,  overhaul  $842.61;  less  $2,237.79  drawback .  20,140  12 
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Hardison,  W.  E.,  Kingsville,  Out.:  final  estimate  to  Sept.  19,  1913:  dredging  scow  measure, 
inside  harbour,  51,684  cu.  yd.  at  15c.,  outside  harbour,  32, 603  cu.  yd.  at  25c.;  less  $10,481.31 

paid  in  1912-13,  V— 336: .  5,422  06 

Halifax  Dredging  Co.  ($36,770.47) — 

Mill  Cove,  N.S.:  final  estimate  to  Nov.  14,  1913:  88,811a  cu.  yd.  at  29c.;  less  $15,723.44 

paid  in  1912-13,  V— 336 .  10,031  90 

Wevmoutli  Harbour,  N.S.:  final  estimate  to  Oct.  13,  1913,  71,229  cu.  yd.  at  48‘c.;  less 

'$5,470.22  paid  in  1912-13,  V— 336,  and  $2,337.27  paid  in  1914-15.. .  26,738  57 

Horne,  J.  T.:  mouth  of  Rainv  River,  Ont.:  estimate  3  to  Nov.  10,  1913,  29,728  cu.  yd.  in  situ 

at  45c . '. . '. . . .  13,377  60 

Macdonald  Co.  (Randolph):  Belleville,  Ont.:  final  estimate  to  Oct.  26,  1913,  15,113  eu.  yd. 

in  situ,  at  30c .  4,533  90 

Maritime  Dredging  &  Construction  Co.:  ($1,320,857.08) — 

Vernon  River,  P.E.I.:  final  estimate  to  Sept.  30,  1913,  86,487-6  cu.  yd.  scow  measure 

at  27-|c .  23,784  09 

Digby  Harbour,  N.S.:  estimate  7  to  Dec.  31,  1913:  at  government  pier,  79,900  cu.  yd. 
scow  measure  at  25c.,  76,827  at  24*0;  in  the  Racquet,  23, 166  cu.  yd.  place  measure  at 

59c. ;  less$5,246  55  drawback .  47,219  00 

Partridge  Island,  N.B.:  final  estimate  to  Feb.  22,  1913,  1,337-5  cu.  yd.  at  35c .  468  13~ 

Partridge  Island,  N.B.:  final  estimate  to  Oct.  18,  1913,  8,274-5  cu.  yd.  at  50c .  4,137  25- 

Partridge  Island,  N.B.:  final  estimate  to  Jan.  6,  1914,  1,177-1  cu.  yd.  at  50c .  588  55““ 

Perry  Point,  N.B.*  final  estimate  to  June  4,  1913:  34,374  cu.  yd.  in  situ  at  19’c.;  remov¬ 
ing  wreck,  $65.07;  less  $3,527,  paid  in  1912-13,  V— 336 .  3,241  00 

St.  Andrews,  N.B.:  estimate  3  to  Nov.  3,  1913:  24,953-7  cu.  yd.,  scow-measure  at  40c., 

less  10  per  cent,  drawback .  8,983  34 

St.  John  Harbour,  Beacon  Bar:  estimate  52  to  Mar.  31,  1914:  rock,  30-39  cu.  yd.  at  $4.90, 
class  B,  6,525,640-6  cu.  yd.  at  39|c.;  less  previous  payments,  1910-11,  V — 274, 

$333,200.02,  1911-12,  V— 350,  $518, '957. 35,  1912-13,  V— 336,  $484,960  and  $50,000 

drawback . 1,190,659  56 

St.  John  Harbour,  Foul  Ground:  estimate  5  to  Mar.  6,  1914:  84-78  cu.  yd.  rock  at  $6.90; 

38,646-7  cu.  yd.  class  B  at  49ic .  19,715  11  - 

St.  John  Harbour,  Nelson  Slip  and  Navy  Island  Bar:  estimate  2  to  Mar.  31,  1914:  40,087 

cu.  yd.  in  situ  at  34§c.;  less  10  per  cent,  drawback .  12,447  02  — 

St.  Stephen,  N.B.:  final  estimate  to  Dec.  11,  1913,  in  situ:  class  A,  118-54  cu.  yd.  at  $7, 

class  B,  11,864-2  cu.  yd.  at  70c.;  extra  haul,  $479.31 .  9,614  03 

Marlton  Dredging  Co.  ($15,957.75) — 

Goderich,  Ont.:  final  estimate  to  Dec.  15,  1913:  in  situ,  class  A,  6,735-1  cu.  yd.  at  $2.50, 

class  B,  54,561-5  cu.  yd.  at  25c.;  less  $19,420.55  paid  in  1912-13,  V — 336 .  11,057  58 

Kincardine:  final  estimate  to  June  17,  1913:  14,000s  cu-  yd-  at  35c .  4,900  17 

Michaud,  Felix  ($4,914.57) — 

Black  River,  N.S.:  estimate  3  to  Nov.  22,  1913,  6,398-4  cu.  yd.  at  36c.;  less  10  p.c.  draw¬ 
back . 2,073  09 

Buctouche,  N.B.:  final  estimate  to  July  16,  1913:  class  B,  scowed  away  6,252  cu.  yd.  at 

36c.,  castover  2,461-5  cu.  yd.  at  24c . .  2,841  48 

Montreal  General  Contracting  Co.:  Brockville  shoal:  final  estimate  to  Aug.  18,  1913,  50  h. 

at  $12 .  600  00 

M'osher,  T.  A.:  Windsor,  N.S.:  final  estimate  to  Sept.  26,  1913:  4,200  cu.  yd.  in  situ  at  60c.. .  2,520  00 

Navigation  Dredging  Co.:  Vancouver:  Sept.  14-15,  540  cu.  yd.  at  40c.  * .  216  00 

New  Brunswick  Dredging  Co.  ($35,403.35) — 

Dunham’s  Wharf,  N.B.:  estimate  one  to  Oct.  22,  1913,  12, 683-2  cu.  yd.,  in  situ  at  28c.;  less 

10  p.c.  drawback .  3,196  17 

Evandale,  N.B.:  final  estimate:  9,516-5  cu.  yd.,  in  situ  at  30c . ’. .  2,854  95 

Fredericton,  N.B.:  estimate  7  to  Aug.  11,  1913:  225,102-5  cu.  yd.  at  23c.;  less  $35,946.89 

paid  in  1912-13,  V — 337,  and  $1,183.26  drawback .  14,643  41 

Gerow’s  Wharf,  N.B.:  final  estimate:  1,173  cu.  yd.,  in  situ,  at  30c .  351  90 

Gunter’s  Wharf,  N.B.:  final  estimate,  2,243-3  cu.  yd.,  in  situ,  at  30c .  672  99 

Hatfield’s  Point,  N.B.:  final  estimate:  15, 176-25 %u.  yd.,  in  situ,  at  30c.;  3,000  cu.  yd. 

overcast  at  20c.;  less  $152.87  for  over  expenditure .  5,000  00 

Hillyard’s  Wharf,  N.B.:  final  estimate:  508-5  cu.  yd.,  in  situ,  at  48^c .  ...  246  62 

Marble  Cove,  N.B.:  final  estimate:  15,870-6  cu.  yd.,  in  situ,  at  24c.;  removing  wreck, 

$313.50;  less  $210.84  paid  in  1912-13,  V— 337 . . ... . 3,911  60 

Mc-Alpine’s  Wharf,  N.B.:  final  estimate,  1, 156-6  cu.  yd.,  in  situ,  at  30c .  346  98 

Public  Landing,  King’s  Co.,  N.B.:  final  estimate,  1,489  cu.  yd.,  in  situ,  at  28c .  416  92 

Reed’s  Point,  N.B.:  final  estimate,  2,972-4  cu.  yd.  at  30c .  891  72 

Rivers  Mills,  N.B.:  estimate  2  to  Oct.  31,  1913:  7,031-6  cu.  yd.  at  26c.;  less  10  p.c.  draw¬ 
back .  1,645  40 

Shampers,  N.B.:  final  estimate:  1,796-4  cu.  yd.,  in  situ,  at  30c .  538  92 

Whitehead,  N.B.:  final  estimate:  2,285-9  cu.  yd.  at  30c .  685  77 

Northern  Dredging  and  Construction  Co.  ($98,613.40) —  > 

Bathurst,  N.B.,  contract  9483:  estimate  6  to  Nov.  27,  1913:  209,380  cu.  yd.,  in  situ,  at 

25c.;  less  10  p.c.  drawback  and  $4,441.55  paid  in  1914-15 .  42,668  95 

Carried  forward . 2,837,327  97 
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Northern  Dredging  and  Construction  Co. — Concluded. 

Bathurst,  Outside  Harbour:  final  estimate:  17,075  08  cu.  yd.  at  25c .  4,268  76 

Chatham,  N.B.:  final  estimate:  1,594-8  cu.  yd.,  in  situ,  at  30c .  478  44 

Cheticamp,  N.S.:  final  estimate:  50,096-2  cu.  yd.  at  30c .  15,028  86 

Dalhousie,  N.B.,  contract  9091:  final  estimate:  2  cu.  yd.  rock  at  $5,  42,708-8  cu.  yd. 

class  B  at  293c.;  less  $7,379.28  paid  in  1912-13,  V — 337 .  5,229  81 

Dalhousie,  contract  9997:  estimate  one  to  Nov.  28,  1913:  in  situ,  660  cu.  yd.  class  A  at  $5, 

285  cu.  yd.  class  B  at  30c.;  less  10  p.c.  drawback . ’ .  3,046  95 

Loggieville,  N.B.:  final  estimate:  4, 155  cu.  yd.,  in  situ,  at  30c .  1,246  50 

Miramichi  Bay:  detailed  in  1912-13,  V — 337 .  23,724  93 

Newcastle,  N.B.:  final  estimate:  9,734  cu.  yd.  at  30c .  2,920  20 

Nova  Scotia  Dredging  Co.  ($13,829.78) — 

Arnold’s  Cove,  N.S.:  final  estimate:  44,605  cu.  yd.  at  29c.;  less  $255.92  paid  to  A.  Heifer 

in  1912-13,  V— 336 . . . . .  12,679  53 

Baker’s  Point,  N.S.,  Lower  East  Jeddore:  final  estimate:  2,3003  cu.  yd.  at  50c .  1, 150  25 

Pacific  Dredging  Co.  ($271,457.83)— 

False  Creek,  Vancouver:  estimate  11  to  Mar.  31,  1914:  970,183  cu.  yd.,  in  situ,  at  21c.;  less 

10  p.c.  drawback . - .  183,364  59 

Pitt  River,  Coquitlam  Shipyard:  final  estimate:  6,560  cu.  yd.,  in  situ,  at  23c.,  4,032  cu. 

yd.  overcast  at  15jC . .  2,127  04 

Pitt  River,  Mouth:  estimate  5  to  Mar.  31,  1914:  477,590  cu.  yd.,  in  situ,  at  18c .  85,966  20 

Penetanguishene  Dredging  Co.  ($2,879.99) —  ^ 

Honey  Harbour:  dredging,  Nov.  19-26,  1912,  935  cu.  yd.  at  25c .  233  75 

Penetanguishene:  dredging,  June,  1912,  8,850  cu.  yd.  at  12c .  1,062  00 

Penetanguishene:  final  estimate,  12,367  cu.  yd.,  in  situ,  at  15c.;  less  $270.81  paid  in  1912- 

13,  V— 337 .  1,584  24 

Phin,  W.  E.  ($88,636.90)— 

Napanee:  final  estimate,  134,409  cu.  yd.,  in  situ,  at  19c.;  overhaul,  $2,701.35;  less 

$16,954.77  paid  in  1912-13,  V— 337 .  11,284  29 

Port  Arthur,  contract  7386:  final  estimate:  detailed  in  1912-13,  V- — 337 .  16,904  39 

Port  Arthur,  contract  9490:  estimate  7  to  Dec.  13,  1913:  528,794  cu.  yd.  at  13c.;  less 
deductions  on  account  of  revision  of  scow  capacities  used  on  contract  7386,  1909-1912, 

63, 150  cu.  yd.  at  13c.,  142-5  at  60c .  60,448  22 

Poupore,  W.  J.  Co.  ($42,043.85)— 

Richibucto,  N.  B.:  final  estimate:  131,993-65  cu.  yd.  at  30c.;  less  paid  in  1912-13,  V — 350, 

$3,297.62,  and  paid  in  1912-13,  V— 338,  $23,551.35 .  12,749  13 

River  du  Loup  (en  haut),  Que.:  final  estimate:  84,333  cu.  yd.  at  14c .  11,806  62 

River  St.  Maurice,  Quex  final  estimate:  55,816  cu.  yd.  at  15c.;  castover,  2,113  cu.  yd. 

at  10c .  8,583  70 

Shippegan  Gully,  N.B.:  estimate  6  to  Nov.  25,  1913:  34,553-5  cu.  yd.,  in  situ,  at  40c.; 
overhaul,  $516.82;  less  drawback,  $1,433.82,  and  $4,000  retained  for  Caraquet 

contract .  8,904  40 

Reid,  E.  R.,  Amherst  Harbour,  N.S.:  final  estimates:  1,970  cu.  yd.  at  50c.,  13,092  at  65c.; 

less  $5,061.42  paid  in  1912-13,  V— 338 . * .  4,433  38 

Russell,  J.  E.  ($53,537. 14)— 

Cobourg,  Ont.:  final  estimate:  removing  submerged  cribwork .  900  00 

Deseronto,  Ont.:  final  estimate:  5,400  cu.  yd.  rock,  in  situ,  at  $3 .  16,200  00 

Trenton  Harbour:  detailed  in  1912-13,  V — 338 .  772  86 

Trenton  Harbour:  final  estimate:  6,138  cu.  yd.  rock,  in  situ,  at  $3.30 .  20,255  4q 

Whitby,  Ont.:  final  estimate:  96,305-5  cu.  yd.,  in  situ,  at  16c .  15,408  8g 

St.  John  River  Dredging  Co.  ($745.97) — 

White’s  Cove,  N.B.:  estimate  one  to  Aug.  18,  1913:  836-2  cu.  yd.  at  30c.;  less  10  p.c.  draw¬ 
back .  225  78 

Young’s  Cove,  N.B.:  estimate  one  to  Aug.  27,  1913:  1,926-0  cu.  yd.  at  30c.;  less  10  p.c. 

drawback .  520  19 

St.  Pierre  Antoine  ($14,004.09) — 

River  St.  Maurice:  final  estimate:  19,402  cu.  yd.  at  12c .  2,328  24 

Three  Rivers:  final  estimate:  20,539  cu.  yd.  at  15c .  3,080  85 

Detailed  in  1910-11,  V— 271 .  8,595  00 

Soo  Dredging  and  Construction  Co.  ($227,434.76) — 

Bruce  Mines:  final  estimate:  10,971  cu.  yd.,  in  situ,  at  32c .  5,430  72 

Hilton,  Ont.:  final  estimate:  2, 132  cu.  yd.,  in  situ,  at  32c .  682  24 

Little  Current,  Ont.:  estimate  5  to  Dec.  31,  1913:  in  situ,  17,883f  cu.  yd.  rock  scowed 

away  at  $2.90,  1,9831  cu.  yd.  rock  overcast  at  $2.60;  less  $132.23  drawback .  56,887  07 

Sault  Ste.  Marie,  A.  C.  Ry.  Dock:  estimate  4  to  Dec.  30,  1913:  in  situ,  2,519  cu.  yd.  rock 

at  $3  47,  17,635  cu.  yd.  class  B  at  50c.;  less  10  p.c.  drawback .  15,802  59 

Sault  Ste.  Marie,  Commercial  Dock:  final  estimate:  8,001  cu.  yd.  scow  measure  at  10c.  1,280  04 

Sault  Ste.  Marie  Harbour,  contract  8960:  estimate  13  to  Dec.  30,  1913:  in  situ,  70,962 
cu.  yd.  rock  at  $3.47,  13,744  cu.  yd.  class  B  at 92c.;  less  drawback,  $23,388.20,  and  paid 
in  1912-13,  V— 338,  $113,150  45  (part  of  $133, 156.45) .  122,337  91 
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Soo  Dredging  and  Construction  Co. — Concluded. 

Sault  Ste.  Marie,  contract  9065:  estimate  3  to  Sept.  6,  1913:  in  situ,  9,945  cu.  yd.  rock  at 
$3.47,  15.110  cu.  yd.  class  B  at  92c.;  less  10  p.c.  drawback  and  less  $20,000  paid  in 

1912-13,  V— 338  (part  of  $133, 156.45) . . . 

Walker  River:  final  estimate:  6,770  cu.  yd.,  in  situ,  overcast  at  21  §c . 

Superior  Dredging  Co.:  Echo  Bay,  Ont.:  final  estimate,  in  situ  measurement:  69,483  cu.  yd. 
scowed  away  at  22c.,  25,256  cu.  yd.  overcast  at  life.;  less  $2,466.75  paid  in  1911-12, 
V — 350,  and  $2,634.77  paid  in  1912-13,  V — 338  (to  Robertson,  Kennedy  and  Ferrier)  and 

less  $7,392  91  paid  in  1912-13,  V— 338  (to  Superior  Co.) . 

Vancouver  Island  Development  Co.:  Thetis  Island,  B.C.:  final  estimate:  hand  dredging, 

3,758  cu.  yd.,  in  situ,  at  90c . 

Weddell  &  Co.  ($98,340)— 

Port  Hope:  final  estimate,  10,000  cu.  yd.  at  23c . 

Telegraph  and  Nigger  Islands,  in  situ:  final  estimate:  19,000  cu.  yd.  at  $4.50, 13,967  at  $4; 
less  work  done  beyond  authority,  7, 667  cu.  yd.  at  $4  and  less  $37, 111.50  paid  in  1912-13, 

V— 338  and  $24,738.50  paid  in  1914-15 . . . 

Trenton,  Ont.:  estimate  four  to  Dec.  31,  1914:  in  situ,  50,000  cu.  yd.  class  B  at  22c., 

13. 160  cu.  yd.  rock  drilled  and  blasted  at  $2.75 . 

Windsor  Dredging  Co.:  Port  Stanley,  Ont.:  final  estimate:  78,470  c.  y.,  class  B,  at  27c;  less 
$4,806.30,  paid  in  1912-13,  V-338 . 


23,569  32 
1,444  27 


6,496  04 
3,382  20 
2,300  00 


48,850  00 
47,190  00 

16,380  00 


Total . 3,736,874  95 


Charged  as  follows: — 

Port  Arthur  and  Fort  William,  Harbour  and  River  Improvements . (Page  V- 


Quebec  Harbour  Improvements . ( 

St.  John  Harbour  Improvements . (  “ 

Vancouver  Harbour  Improvements . (  “ 

Weymouth  Harbour  Improvements . (  “ 

Bathurst  Harbour  Improvements . (  “ 

Chicoutimi  Wharf  Extension . (  “ 

River  Saguenay  Dredging . (  “ 

Collingwood  Harbour  Improvements . (  “ 

Picnic  Islands  Improvements . (  “ 

Port  Stanley  Harbour  Improvements . (  “ 

Rainy  River  Improvements . (  “ 

Sault  Ste.  Marie  Harbour  Improvements . (  “ 

Telegraph  and  Nigger  Islands . (  “ 

Trenton  Harbour  Improvement . (  “ 

Whitby  Harbour  Improvements . (  “ 

Fraser  River  Improvements . (  “ 

Dredging  Maritime  Provinces . (  “ 

Dredging  Ontario  and  Quebec . (  “ 

Dredging  British  Columbia . (  “ 


V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 

V- 


-  22)1,020,043  00 

-  24)  5,695  80 

-  25)1,233,449  52 

-  27)  183,580  59 

-211)  26,738  57 

-216)  46,937  71 

-231)  9,769  50 

-245)  18,19687 

-260)  9,666  85 

-266)  89,090  33 

-267)  10,257  76 

-268)  13,377  60 

-270)  145,907  23 
-271)  48,850  00 

-271)  68,218  26 

-272)  15,408  88 

-287)  88,093  24 

-305)  326,558  39 
-309)  373,652  65 
-313)  3,382  20 


Total,  as  above . 3,736,874  95 


Dredge  Vessels:  Maritime  Provinces:  Expenditure  at  Ottawa. 


Inspection  Launch  at  Charlottetown — 

Williams,  E.  F.,  Dartmouth:  contract  price  for  45  ft.  launch,  with  two  20  h.p.  engines, 

$4,950;  work  and  fitting  to  launch  as  agreed,  $810 .  5,760  00 

Inspection  Launch  at  Chatham — 

McLean,  A.  C.,  Chatham:  sundry  repairs .  32  16 

Tug  “Fredericton”  ($8,871.04'— 

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  services  of  engineer  at  Poison 

Ironworks,  Apr. -May  22  at  $100 .  170  97 

Eaton,  T.,  Co.,  Toronto:  12  mattresses,  $36.80;  12  springs,  $30;  12  pr.  blankets,  $36;  sun¬ 
dries,  $25.44 . .  128  24 

Poison  Iron  Works,  Toronto:  final  estimate  on  contract  for  construction  of  80  ft.  single 

screw  tug,  $31,929.75,  less  paid  in  1912-13,  page  V — 352,  $23,580 .  8,349  75 

Wilson,  Win.  C.  &  Co.,  Toronto:  43$  y.  linoleum  at  $1.15;  packing,  12  lbs.  Lindsay  h.p. 

at  $2,  25J  lb.  rubber  at  $1.25;  kitchen  outfit,  $46.59;  sundries,  $69.78 .  222  08 

Tug  Kelly— 

Wilson,  Wm.  C.,  Toronto:  1  Dobbie  liquid  compass  with  stand  and  lamps .  55  00 

Tug  Lisgar — 

British  American  Oil  Co.,  43?  gal.  engine  oil  at  30c.,  41)6  gal.  coal  oil  at  15c .  19  24 

Rockbreaker  No.  707  ($22,711.14)— 

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  services  of  inspector  at  Thomp¬ 
son  Bros.,  April-July  14,  at  $200 .  690  32 

Intercolonial  Railway,  freight  on  machinery .  230  47 


Carried  forward .  15,658  23 
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Dredge  Vessels:  Maritime  Provinces:  Expenditure  at  Ottawa— Concluded.  $  cts. 

Brought  forward .  15,658  23 

Roekbreaker  No.  707 — Concluded. 

Lobnitz  &  Co.,  Renfrew,  Scotland:  contract  complete  for  rock  breaker  machinery, 

$38,534  27,  less  paid  in  1912-13,  page  V — 352,  $30,827.41;  travel  of  erecting  engineer, 

$340.67 . . . . .  8,047  53 

McIntosh,  C.  V.,  Liverpool:  1  coil  hawser,  3,387  lbs.  at  20c.;  1  weatherglass,  $10;  kitchen 

utensils,  $171.98 . . .  859  38 

Ruthvcn,  J..  Liverpool:  services,  Apr.-Aug.,  at  $4.86  per  d.;  board,  $112;  outlay,  $2.12.  . . .  857  70 

Thompson  Bros.,  Liverpool:  contract  complete  for  construction  of  hull  and  installation 
of  machinery,  $15,950,  less  10%  for  late  delivery,  less  $596.99  inspection  fees  after 
delivery  date,  and  less,  $6,380,  paid  in  1912-13,  page  V — 352;  extra  work,  $2,808.51; 

sundry  fittings  and  supplies,  $1,839.22 .  12,025  74 

Tug  Rona — 

Rollings,  G.,  North  Rustieo:  1  ship’s  boat .  55  00 

Sounding  Scow  No.  1 — 

Fitting  out  at  St.  John:  Boat  hire,  $5.50;  cartage  $16.65;  hardware,  $63.82;  foundry  work, 

$87.87;  labour,  $161.25 .  335  09 

Steel  Scows  at  Kingston  ($58,576.57) — 

Donnelly,  John,  Kingston:  services  superintending  building  of  scows,  Apr.  18-July  18,  Aug. 

18-Dcc.  16, at  $100 . . .  696  77 

Kingston  Shipbuilding  Co.,  Kingston:  contract  complete  for  two  steel  hopper  scows, 

$65,000,  less  10  p.c.  for  late  delivery  and  $670.96,  inspection  fees;  securing  deck 

scuttles,  $13.26 .  57,842  30 

Towage,  $21.50;  200  ft.  cable,  $16 .  37  50 

Steel  Scows  at  New  Glasgow  ($2,730) — 

Brown  Machine  Co.,  New  Glasgow:  contract  complete  for  construction  of  2  steel  scows, 

$24,500,  less  10  p.c.  for  late  delivery,  less  inspection  fees  after  delivery  date,  $1,233.33, 
and  less  paid  in  1912-13,  page  V — 352,  $18,590;  extra  for  using  “Economic”  marine 

$50 . . . . . . . .  2,276  67 

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  services,  Apr.  19-June  26,  at  $200. .  453  33 

Yacht  “ Senawa  Nabee ” — 

Repairs  to  tender,  labour,  $15.55,  material,  $3.50 .  19  05 

Dredge  No.  1 — 

Thorne,  W.  H.,  &  Co.,  St.  John:  Pittsburg  chain,  60  fths.  1£  in.,  60  fths.,  1%  in. ,16, 729  lbs. 

at  $5  •  30 .  886  63 

Dredge  No.  2,  Gasoline  Boat — 

Canadian  Fairbanks-Morse  Co.,  St.  John:  6  h.p.  marine  engine  with  fittings .  199  80 

Rudder  gear,  galvanized .  3  75 

Dredge  No.  4  ($397.45) — 

Canadian  Steel  Foundries,  Montreal:  1,152  lbs.  castings  at  6|c .  72  01 

General  Supply  Co.,  Ottawa:  889  lb.  brass  pipe,  $229.67;  elbows  and  unions,  $18.20 .  247  87 

McAuliffe,  Davis  Lumber  Co.,  Ottawa:  600  ft.’w.  oak  at  $90 . . .  54  00 

Freight,  $4.35;  43J  gal.  engine  oil  at  30c.;  41)g  gal.  coal  oil  at  15c .  23  57 

Dredge  No.  7  ($3,510) — 

Inglis,  John,  Co.,  Toronto:  1  Scotch  marine  boiler,  as  agreed . ._ .  3,340  00 

Thompson  Bros.,  Liverpool:  Mason  reducing  valves,  4  in.,  $135,  2  in.,  $55,  less  discount, 

paint,  $20 .  170  00 

New  Hydraulic  Dredge  No.  12  ($31,184.98) — 

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  services  of  inspecting  engineer, 

Apr.-May,  July-Nov.  at  $200 .  1,400  00 

Emerson  &  Fisher,  St.  John:  outfit  for  kitchen,  $240.13;  4  oil  tanks,  $42.55 .  282  68 

Everett,  C.  S.,  St.  John:  8  chairs,  $12.80;  3  tables,  $10.50;  1  desk,  $18;  sundries,  $29.45 .  70  75 

Fleming,  Jas.  K.,  estate  of,  St  .John:  contract  complete,  $82,500,  less  inspection  fees  paid 
after  delivery  date,  $4,109.68,  and  less  previous  payments  in  1911-12,  V — 303,  $7,134.84, 

in  1912-13,  V— 352,  $43,948.90 .  27,306  58 

Greening,  B.,  Wire  Co.,  Hamilton:  2,400  ft.  best  plow  steel  rope  at  $10.22;  2  reels  at  $4  .  253  28 

Manchester,  Robertson,  Allison,  Ltd.,  St.  John:  44  blankets,  $145.08;  3  desks,  $32;  104 

yds.  linoleum,  $119.04;  15  mattresses,  S73.25;  sundries,  $67.10 . 436  47 

Polly,  Geo.,  St.  John:  machinists  outfit  for  dredge  $405.93;  100  ft.  fire  hose  with  couplings, 

$56.50 .  462  43 

Smalley  &  Son,  St.  John:  barometer,  $10;  2  clocks,  $29.75;  1  pr.  marine  glasses,  $20; 

sundries,  $3.50 . ., .  63  25 

Hardware,  J.  Splane  &  Co.,  $418.90,  W.  H.  Thorne  &  Co.,  $422.21,  sundry,  $68.43 .  909  54 


Total .  135,346  90 


Charged  to  the  following  votes: — 

Repairs  to  Dredge  Vessels . (Page  V — 303)  168  65 

New  Dredge  Plant:  Maritime  Provinces . (  “  V— 304)  106,504  95 

“  “  “  Generally . (  “  V-305)  28,673  30 


Total  as  above .  135,346  90 
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Dredge  Vessels:  Maritime  Provinces:  Summary  of  Dredges. 

Dredge  Xo.  1 . (P 

Dredge  Xo.  2 . . ( 

Dredge  Xo.  3 . . . 

Dredge  Xo.  4 . . ( 

Dredge  Xo.  5 . . . ( 

Dredge  Xo.  G . ( 

Dredge  No.  7 . 

Dredge  No.  8 . ( 

Dredge  Xo.  9 . . ( 

Dredge  A To.  10 . .  ( 

Dredge  No.  11 . ( 

Dredge  Xo.  12 . 

lloek  breaker  Xo.  3 . 

Stonelifter  Xo.  1 . 

Tug  Canso . 

Tug  Courtenay . 

Tug  Fredericton . . . 

Tug  Helena . 

Tug  Lisgar . . . 

Tug  Mabel  Reid . 

Tug  Rona . 

Tug  Sogenada . 

Total . 

Charged  to  the  following  Votes: — 

Dredging  Maritime  Provinces . (Page  V — 309) 

Repairs  to  Dredge  Vessels . . ( 


!• 

$  cts. 

.  (Page  V— 321) 

57,886  60 

(  “ 

V— 322) 

37,254  10 

-(  “ 

V — 323) 

25,220  52 

-(  “ 

V— 324) 

14,792  59 

-(  “ 

V— 325) 

47,872  08 

■  (  “ 

V— 326) 

27,008  85 

-(  “ 

V— 327) 

47,322  65 

-(  “ 

V— 328) 

8,506  63 

-(  “ 

V— 329) 

24,795  95 

•  (  “ 

V— 329) 

17,910  06 

-(  “ 

V— 330) 

15,285  02 

•  (  “ 

V— 330) 

11,014  51 

-(  “ 

V— 331) 

10,181  14 

-(  “ 

V— 331) 

6,277  17 

•(  “ 

V— 332) 

13,105  91 

-(  “ 

V— 332) 

1,272  89 

-(  “ 

V— 333) 

5,851  34 

■  (  “ 

V— 333) 

17,551  86 

■  (  “ 

V— 334) 

12,068  19 

.(  “ 

V— 334) 

305  49 

•  (  “ 

V— 335) 

7,803  33 

■(  “ 

V— 335) 

8,190  91 

417,477  79 

.  (Page  V — 309) 

291,644  28 

•(  “ 

V— 303) 

125,833  51 

417,477  79 

Dredge  Vessels:  Maritime  Provinces. 

Dredge  No.  1. 


Master,  C.  F.  Lewis,  Apr  .-Mar.,  12  m.  at  $125 .  1,500  00 

Master,  Elijah  Nickerson,  Feb.  1-Mar.  17,  1913,  1|  m .  100  00 

Chief  engineer,  Henry  Fosbrooke,  Apr  .-Mar.,  12  m.  at  $125 .  1,500  00 

Second  engineer,  Michael  Collins,  Apr.-Mar.,  12  m.  at  $75 .  900  00 

Third  engineer,  Ernest  Markey,  Apr.-Mar.,  12  in.  at  $50 .  GOO  00 

Mate,  J.  W.  Welling,  Apr.-Mar.,  12  m.  at  $75 .  900  00 

Second  mate,  Benj.  Haines,  Apr.-Mar.,  12  m.  at  $55 .  660  00 

Steward,  A.  W.  Bustard,  3  m.  at  $50;  board  of  men,  2,059  d.  at  50c.;  extra  meals,  9  at  20c. ...  l,  181  30 

Steward,  S.  L.  Murphy,  9161  m.  at  $50;  board  of  men,  6,883  d.  at  50c.;  extra  meals,  9  at  20c. .  .  3,901  35 

Cooks  at  $45  per  m.:  A.  W.  Bustard,  9  m.;  Albert  Wilson,  2-837  m .  532  70 

Oilers:  Alvin  Bates,  12  m.  at  $42;  James  McMaster,  2-765  m.  at  $40,  8  m.  at  $42;  Thos.  Tobin, 

1-52  m.  at  $40 . . .  1,01139 

Winchmen  at  $42  per  m.:  Eugene  Burbine,  12  m.;  Harding  Dunbar,  12  m .  1,008  00 

Firemen  at  $42  per  m.:  Edward  Baker,  $482.62;  E.  Lichener,  $70.25;  R.  Loudon,  $194.33; 

Michael  Mazaroul,  $504;  Fred  McCavour,  $126 .  1,377  20 

Firemen  at  $40  per  m.:  Alfred  Beech,  $117.81;  W.  Brown,  $13.10;  Fred  McCavour,  $40;  M. 

Walsh,  $14.19;  Geo.  Wasson,  $21.28 .  206  38 

Pilot,  R.  Cline,  Apr.-Mar.,  239  d.  at  $5 .  1,195  00 

Watchman,  George  Carlin,  Apr.-Mar.,  12  m.  at  $35 .  420  00 

Ladder  operator,  W.  L.  Carter,  Apr.-Mar.,  12  m.  at  $42 .  504  00 

Seamen  at  $37  per  m.:  W.  Bennett,  $424.62;  Sydney  Caddell,  $444;  Delbert  Mills,  $437.25;  Wm. 

Powers,  $193.29;  Alex.  Vincent,  $315.08 .  1,814  24 

Seamen  at  $35  per  in.:  J.  M.  Howe,  $81.94;  Wade  Thurber,  $114.04;  Reuben  Wilkins,  $79.36. . . .  275  34 

Scowmen  at  $40  per  m.:  Fred  Baker,  $233.02;  J.  Bursey,  $147.94;  A.  Scribner,  $234.29..  ...  615  25 

Scowmen  at  $38  per  m.:  John  Butt,  $71.02;  J.  Cooper,  $36.71;  Allen  Diamond,  $113.23;  D.  Gray, 

$2.54;  H.  Hatfield,  $22.47;  J.  Wright,  $34.15 .  280  12 

Foreman  carpenter,  John  C.  Harned,  241  d.  at  $4 . 964  00 

Carpenters  at  $3  per  day:  Abram  Craft,  218  d.;  Leonard  Harned,  223-5  d .  1,324  50 

Atlantic  Sugar  Refineries  Ltd.:  side  wharfage,  8  d.  at  $6.75,  12  d.  at  $6 .  126  00 

Beaver  Dredging  Co.,  rubber  belting,  1,840  lb.  at  15c .  276  00 

Bell,  Thomas,. spruce  deals,  2,016  ft.  at  25c . 50  40 

Brandram-IIenderson:  paint,  9  gal.  at  $2,  3  gal.  at  $1.90,  11  gal.  at  $1.70,  10  gal.  at  $1.66,  30  gal. 

at  $1.60,  5  gal.  at  $1.30;  linseed  oil,  20  gal.  at  68c.;  sundry  paint,  varnish,  etc.,  $69.33 .  196  43 

Brister,  Chas.  &  Son,  anchor  and  stock,  3,180  lb.  at  3Jc .  Ill  30 

Canadian  Fairbanks- Morse  Company:  white  waste,  190  lb.  at  lOjc.;  6  Pemberthy  grease  cups, 

$10.80;  sundries,  $18.67 .  49  90 


Carried  forward .  23,580  80 
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Dredge  Vessels:  Maritime  Provinces— Continued. 


$  cts. 


Brought  forward . 

Dredge  No.  1 — Concluded. 


23,580  SO 


Canadian  Oil  Companies:  marine  engine  oil,  49£  gal.  at  65c.,  10  gal.  at  60c.;  cup  grease,  713-4  lb. 
at  6^  c.;  national  light  oil,  235- 25  gal.  at  19c.,  3  brl.,  $26.90;  sundries,  $22.55.  Total,  $178.66, 

less  credit  notes,  $7.50 . '. . 

City  Fuel  Co.,  coal,  39,990  lb.  at  sundry  prices . 

City  of  St.  John:  water,  1,343,100  gal.  at  c.  per  100  gal.;  meter  rent,  $6.52;  overpaid,  70c . 

Dept,  of  Marine  and  Fisheries  (Government  Shipyard,  Sorel):  4  cast  steel  plain  rollers,  $284.68; 

tumbler  and  shaft  complete,  $150. 1A;  wages  of  men,  $217.08;  materials,  $549.75 . 

Dominion  Coal  Company:  coal,  1,139-93  tons  at  $4.25,  59-91  tons  at  $4 . 

Driscoll,  J.  M.:  birch,  684  1.  ft.  at  4c.;  deals,  1,600  ft.  at  $16;  sundry  lumber,  $28.20 . 

Gregory,  H.  S.  &  Sons:  slippage  on  scows,  288  d.  at  75c.;  wharfage,  23  d.  at  $1.50;  towing,  $30.. 

Gregory,  James  S.:  blockage,  38  d.  at  $5;  pine,  1,600  ft.  at  $15;  birch,  380  1.  ft.  at  3|c . 

Imperial  Oil  Co.:  “Royalite”  oil,  199|  gal.  at  I82C.,  43  gal.  at  19c.;  “Arctic”  cup  grease,  1,134  lb. 

at  6c.;  marine  engine  oil,  51-2  gal.  at  65c.;  cylinder  oil,  451  gal.  at  38c . 

Lahey,  Edward:  diver,  4  d.  at  $15;  retaining  days,  12  at  $5;  nights,  19  at  $1.75;  scow  hire,  16  d. 
at  $1 . 


Lillie,  Sir.  and  owners:  tending  dredge,  5  d.  at  $40 . 

Longon,  John:  diver,  9  d.  at  $5;  scow  hire,  9  d.  at  $1;  paid  watchman,  Robt.  Turner,  13  d.  at  $1 .75 

Loughery,  John,  labour,  82  d.  at  $2 . 

Manchester  Robertson  Allison  Ltd.:  linoleum,  62  yd.  at  $1;  sundries,  $29.04 . 

McAvity’s  Wharf,  end  wharfage,  Mar. -Dec.,  10  m.  at  $366 . . . 

MacNeill,  F.  C.,  services  of  tug  Winnie,  33  d.  at  $40 . 

Mildred  Str.  and  owners,  services  tending  dredge,  2  d.  at  $40 . . 

Mulcahy,  A.  J.  &  Co.:  paint,  938  lb.  at  11c.;  copper  riveted  hose,  200  ft.  at  59c.;  sundries,  $55.90.  . 
Neried  tug  and  owners:  services  tending  dredge,  161  d.  at  $40,  6  h.  at  $7;  sundry  towing,  $183.50. . 
Polly,  George  T.:  20  ft.  3”  suction  hose,  $63;  fire  hose,  200  ft.  at  65c.;  packing,  5  lb.  at  $1.95,  S  lb. 

at  $1.75,  6-75  lb.  at  75c.,  17-37  lb.  at  40c.;  suction  strainer,  $10;  sundries,  $22.30 . . 

Porter,  Win.:  cartage  on  buckets,  links  and  dredge  gear  from  ballast  wharf  to  Custom  House 

yard,  $112.45;  hauling  tumbler,  $12;  anchors,  $1 . 

Robert  Robert’s  Sons,  furnishing  and  driving  ranges . 

Schuller  Electric  Welding  Co.,  Ltd.:  welding,  53  h.  at  $8,  35  h.  at  $3.25;  use  of  hammer,  25\  h. 

at  50c .  . 

Splane,  J.  &  Co.:  manilla  rope,  247  lb.  at  17^c.,  4,531  lb.  at  17c.,  943  lb.  at  16*c.,  336  lb.  at  16c.; 
steel  wire  covered  with  marline,  420  ft.  at  25c.;  steel  ware,  88  lb.  at  13c.,  129  lb.  at  12c.,  175 

lb.  at  11c.;  white  waste,  112  lb.  at  10|c.;  sundries,  $129.24 . 

Stephenson,  E.  S.  &  Co.:  labour,  178  h.  at  50c.,  83  h.  at  40c.;  arc  lamp,  $34.50;  sundries,  $38.89.. 
Thorne,  W.  H.  &  Company:  manilla  rope,  922  lb.  at  I65C.;  white  waste,  254  lb.  at  13c.;  copper 

wire,  50  lb.  at  30c.;  100  lb.  w'hite  zinc,  $9.75;  sundries,  $187.76 . 

Foundry  work:  Wm.  Lewis  &  Son,  $6,777.18;  Union  Foundry  &  Machine  Works,  $3,100.56;  J. 

Fred  Williamson,  $304.85;  J.  E.  Wilson,  Ltd.,  $164.25 . 

Small  payments:  ice,  $42;  freight,  $42;  fuel,  $48.23;  cartage,  $39.40;  laundry  work,  $35.11;  bucket 
rubbers,  50  at  90c.;  groceries,  $38.07;  towrage,  $33;  lumber,  $31.70;  blankets,  6  at  $2.80,  6  at 
$1.45;  duck,  36  yd.  at  40c.;  ladder,  $12;  curtains,  114  sq.  ft.  at  10c.;  184  1.  ft.  spruce,  $10.35; 
white  waste,  103  lb.  at  10^c. ;  sundries,  $78.57 . 


171  16 
174  60 
342  93 

1,201  61 
5,084  44 
81  16 
280  50 
227  30 

163  70 

169  25 
200  00 
76  75 

164  00 
91  04 

3,660  00 
1,320  00 
80  00 
277  08 
6,665  50 

261  09 

125  45 

165  00 

550  50 


1,315  04 
195  59 

397  66 

10,346  84 


517  55 


Total,  carried  to  page  V — 320 


57,886  60 


Dredge  No.  2. 


Master,  Charles  Powell,  Apr. -Mar.,  12  m.  at  $110;  overtime,  $66.16;  board  of  self  and  crew, 

4,096  d.  at  50c.;  extra  meals,  20  at  16c.;  travel  and  outlay,  $58.05 . /  3,492  41 

Engineer,  John  Retallick,  Apr.-Mar.,  12  m.  at  $110;  overtime,  $66.16;  board,  $56 .  1,445  16 

Mates  at  $65  per  m.:  Ansel  Jensen,  $171.65;  Murdock  Landry,  $195;  George  Orr,  $153.70. .  . .  520  35 

Cooks  at  S45  per  m.:  P.  J.  Hensey,  $168.55;  James  Savoy,  $216.25,  travel  and  outlay,  $6.50  391  30 

Cookec,  Gilbert  Arseneau.  2-5  m.  at  $15;  pilot,  Capt.  Daley,  15  d.  at  $3,  1-734  m.  at  $65 .  195  24 

Firemen;  at  $40  per  m.:  J.  Bachelor,  $366.14,  board,  $27.50;  Albert  Bendwell,  $85,  board, 

$15.50;  Joseph  Hashey,  $166.10,  board,  $9.75;  Michael  LeBlanc,  $56.50,  board,  $15.50; 

Raymond  Lloyd,  $212.16;  James  White,  $1.33 . .  955  84 

Winclunen:  James  Gould,  1-536  m.  at  $35,  5-786  m.  at  $40,  board,  $15.50;  John  Prichard, 

10-414  m.  at  $40,  board  $22.75,  travel  and  outlay  $6.50 .  746  57 

Watchmen  at  $35  per  m.:  Manuel  Carr,  $99.13;  Steven  Turner,  $134.22 .  233  35 

Deckhands  at  $35  per  in.:  Arthur  Arseneau,  $113.07;  Joseph  Cormier,  $92.76;  Joseph  Doran, 

$93.40;  John  Doucett,  $91 .63;  Joseph  Doucett,  $57.11;  Wm.  Edgect,  $79.83;  James 
Gallant,  $56.06;  Austin  Hammond,  $150.74;  F.  Herbert,  $99.13;  Ansel  Jensen,  $91:  Win. 

Johnson,  $132.73;  George  Norton,  $57.60;  Stewart  Robertson,  $71.27;  Thos.  Ryan, 

$122.15;  6  payments  under  $50  each,  $108.42 . . .  1,416  90 

Scowmen  at  $35  per  m.:  Jos.  P.  Arseneau,  $88.63;  W.  P.  Arseneau,  $81.57;  Robert  Lahorty, 

$89.21;  Alexander  Paradis,  $82.88;  5  payments  under  $50  each,  $122.25 .  464  54 


Carried  forward .  9,861  30 

1—  21  v 


V  —322 


AUDITOR  0 EX FRAI/S  REPORT,  1913-191', 


5  GEORGE  V.,  A.  1915 


Dredge  Vessels:  maritime  Provinces— Continued.  $  cts. 

Brought  forward .  9,801  90 

Dredge  No.  £ — Concluded.' 

Carpenters,  175-77  d.  at  S3,  16  d.  at  $2.50,  17  d.  at  $2;  machinists,  04-5  d.  at  $2.75;  caulkers, 

12  d.  at  $3,  23  d.  at  $2.50;  labourers,  9  d.  at  $2.40,  199-5  d.  at  $2,  123-5  d.  at  $1.75,  5-5  at 

$1.50,  7  d.  at  SI;  boy,  2-33  m.  at  $12 .  1,552  13 

Bathurst  Lumber  Co.:  coal,  312-83  t.  at  $0;  gasoline,  72  gal.  at  35c.;  kerosene,  85  gal.  at  19c.; 

oil  tank,  $10;  sundries,  $54.51 .  1,982  86 

Beaver  Dredging  Co.,  rubber  belting,  530  lb.  at  15c .  79  50 

Brandram-Henderson:  dry  red  lead,  500  lb.  at  $5.60;  raw  linseed  oil,  45-44  gal.  at  65c.;  mar¬ 
ine  dark  lead,  20  gal.  at  $1.60 .  89  54 

Canadian-Fairbanks  Morse  Co.:  brass  fitted  pump,  $36;  125  lb.  white  waste,  $13.44;  sundries, 

$27.05 .  76  49 

Carson,  J.  F.:  paint,  33  gal.  at  $2.20;  275  lb.  white  lead,  $28.45;  25  lb.  white  zinc,  $10;  sun¬ 
dries,  $131 .20 .  24225 

Carson,  J.  <fc  Sons:  2,003  ft.  hemlock  boards,  $33.05;  20  standards,  $22;  1,550  ft.  pine,  $15.50; 

sundries,  $56.30 .  126  85 

Cook,  W.  T.:  coal,  37-85  t.  at  $5.75,  27-45  t.  at  S6 .  382  33 

Gumming,  J.  W.  &  Son:  5  ventilators,  $141.50;  200  bolts,  $4.62 .  146  12 

Etherington,  John,  22— ft .  launch .  150  00 

Gallop,  VV.  A.:  steel  shafting  and  castings,  832  lb.  at  6c.,  1,440  lb.  at  3c.;  iron,  393  lb.  at  4^-c.; 

labour,  $135;  sundries,  $23.74 .  269  54 

Glover,  T.:  8  mattresses,  $11.60;  8  pr.  blankets,  $20;  linoleum,  19|  yd.  at  $1;  sundries,  $15.35  66  20 

Imperial  Oil  Co.:  Arctic  cup  grease,  761  lb.  at  6jC.,  340  lb.  at  6|c.;  engine  oil,  80  gal.  at  46c.; 
gasoline,  40*  gal.  at  27-ic.,  88§  gal.  at  22^c.;  383  lb.  cable  and  chain  coating,  $13.41;  sun¬ 
dries,  $13.96 . 166  15 

“ Lillie ’’  Tug  and  owners:  services  tending  dredge,  57  §  d.  at  $40,  113|  h.  at  $4;  extra  meals, 

22  at  25c.;  coal,  3  t.  at  $6.  Total  $2,777  50;  less  credited  bv  coal,  3  t.  at  $5.75,  19  t.  at  $6  2,646  25 

McAvity,  T.  &  Sons:  crane  chain,  2,273  lb.  at  5c.;  freight,  $8.14 .  121  79 

McDonald,  R.  G.;  timber,  200  1.  ft.  at  30c.;  knee,  $2.20 .  62  20 

McKenzie,  W.  D.:  labour,  $39.60;  galv’d  water  tanks,  3  at  $33,  1  at  $13,  1  at  $10;  sundries, 

$48.41 . 210  01 

McMillan,  Alex.:  sundry  blacksmith  work .  196  88 

Mulcahy,  A.  J.  &  Co.:  anti-corrosive  composition,  3  cwt.  at  $27.60;  anti-fouling  composition, 

3  cwt.  at  $44.75;  freight,  $2.47 . ■ .  219  52 

Noonan  &  Davies:  coal,  89  t.  at  $3.50,  79-3  t.  at  $3.60;  freight,  expressage,  etc.,  $148.59 .  745  59 

Northern  Dredging  &  Construction  Co.,  salvage,  towing,  etc.,  government  scow .  2,000  00 

Polly,  George  T.:  packing,  84  lb.  at  75c.,  30  lbs.  at  40c .  75  00 

Shives,  R.  K.,  coal,  68-5  t.  at  $5. 75 .  393  86 

Splane,  J.  &  Co.:  manilla  rope,  1,588  lb.  at  17c.,  1,908  lb.  at  16|c. ;  2  10"  pat.  blocks  with 
swivel  hooks,  $21;  galv’d  pat.  sheares,  6  at  $1,  6  at  $1.15,  6  at  $1.35;  plow  share  steel 

wire,  255  lb.  at  14c.;  1  16"  wood  snatch  block,  $10;  sundries,  $71.24 .  743  73 

Starrs,  Wm.,  Son  &  Morrow:  anti-fouling  paint,  2  drums  at  $25;  dry  red  lead,  639  lb.  at  6Jc.; 

raw  linseed  oil,  41-1  gal.  at  60c.;  sundries,  $4.25 .  120  46 

Thompson  &  Sutherland,  Ltd.,  dredge  chain,  2,145  lb.  at  8c .  171  60 

Thorne,  W.  II.  &  Company:  Pittsburg  chain,  4,066  lb.  at  $5.30;  regular  chain,  5,6C0  lb.  at 
$3.75;  galv’d  pipe,  209  ft.  at  $43.75;  gate  valves,  6  at  $10;  6  at  $11.50,  1  at  $13.50,  1  at 
$15.75;  5-ft.  enamel  bath,  $24;  galv’d  elbows,  4  at  $3.25,  8  at  $2.50,  ground  joint  unions, 

6  at  $3.85;  2  steel  wheelbarrows,  $17;  sundries,  $69.20 .  841  49 

Wallace,  James:  labour,  230  h.  at  60c.;  coal,  32  t.  at  $6;  hauling,  $19.50;  connecting  tubes, 

etc.,  450  lb.  at  3c .  363  00 

Yorston,  J.  &  J.:  hauling,  winter-berth  and  launching  dredge,  $1, 100;  hauling  scows,  3  at  $40; 
laying  on  ways,  8  d.  at  $20;  preparing  cradle,  blocking  and  removing  same,  $82;  labour, 

40-66  d.  at  $3,  123  h.  at  50c.,  999  h.  at  28c.,  1, 102  h.  at  25c.;  blocks  split  out,  19  at  80c.,  20 
at  65c.;  56  lb.  anti-corrosive  composition,  $13;  piece  birch,  $10*50;  sundries,  $169.95....  2,437  37 

Foundrywork:  Brown  Machine  Company,  $2,903.77;  Eastern  Steel  Company,  Ltd.,  $1,312.26; 

Wm.  Lewis  &  Son,  $90.66;  McLennan  Foundry  &  Machine  Works,  $1.50;  Pictou  Foundry 

&  Machine  Co.,  $5,389.81;  Union  Foundry  and  Machine  Works,  $261.73 .  9,959  73 

Small  payments:  trucking  and  freight,  S82.01;  hardware,  oil,  etc.,  $50.47;  anchor,  1,600  lb. 
at  3c.;  water,  $36;  lumber,  $48.02;  groceries  and  provisions,  $47.62;  steel  hose,  46|  ft.  at 
84c.;  travel  and  outlay  of  C.  E.  Dalton,  $26.33;  smithwork,  $33.75;  labour,  $22.45; 
towage,  $30;  pilotage,  $15.40;  24  bags  cement,  $18;  motor  boat  hire,  $16.75;  6  loads  sand, 

$12;  2  t.  coal,  $10.40;  100  lb.  white  waste,  $10.50;  sundries,  $207.60 .  754  36 


Total,  carried  to  page  V — 320 .  37,254  10 


Dredge' No.  5. 

Master,  Hugh  Alcorn,  Apr. -Mar.,  5  m.  at  $100,  6  m.  at  $125,  1  m.  at  $106;  board  of  self  and 

crew,  4,089  d.  at  50c.;  extra  meals,  101  at  17c.,  202  at  10c.;  outlay,  $16.89 .  3,454  76 

First  engineer,  J.  F.  Cheyne,  Apr.-Mar.,  5-7415  m.  at  $125,  6-055  m.  at  $100;  board,  $45;  travel 

and  outlay,  $10.64 .  1,378  83 


Carried  forward .  4,833  59 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 323 


SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Maritime  Provinces — Continued.  %  cts. 

Brought  forward .  4,833  59 

Dredge  No.  S — Concluded. 

Second  engineer,  R.  Kane,  Apr. -Mar.,  12  m.  at  S60:  overtime,  $65.24;  board,  $45 .  830  24 

Mate,  Harry  Peatman,  Apr  .-Dec.,  Mar.,  8-836  m.  at  $50;  overtime,  $43.50;  board,  $7.50; 

travel,  $9 .  501  90 

Oilers:  Geo.  Melanson,  $9.03,  board,  $3  50;  Leigh  Spragg,  8-534  m.  at  $40,  overtime,  $45.75, 

travel  and  outlay,  $6.85 .  406  48 

Watchmen  at  $35  per  m.:  A.  McLean,  $143.39;  George  Morris,  $101.75 .  245  14 

Firemen  at  $40  per  m.,  including  overtime:  Patrick  Cormick,  $467.10,  board,  $23.75;  S. 

Cormiek,  $306.19;  Wm.  Couture,  $28.38,  board  $4;  D.  Melanson,  $43.65 .  873  07 

Boatswain,  A.  D.  Martin,  6-731  m.  at  $45;  overtime,  $11.10;  board,  $7.50;  travel,  $10.80....  332  30 

Cook,  M.  A.  Alcorn,  8-12  m.  at  $45;  overtime,  $4.60 .  370  00 

Cookee.B.  Blanchard,  8-072  m.  at  $20;  overtime,  $2.06 .  163  50 

Deckhands  at  $35  per  m.,  including  overtime:  Beni.  Arseneau,  $135.58;  P.  Barlow,  $89.47; 

C.  H.  Butcher,  $71.94;  Peter  Comeau,  $90.18;  Wm.  Daley,  $54.38;  Theo.  Dorison,  $70; 

Alex.  Fraser,  $102.07;  Harry  King,  $153.66,  board  $8;  Victor  Knowles,  $75.10;  Wm. 

Levangie,  $100.93;  Neils  Madison,  $115.51;  Andrew  Martin,  $70;  N.  McKinnon,  $75.10; 

Thos.  Pluvm,  $75.85;  Martin  Power,  $132.49;  Joseph  White,  $89.56;  9  payments  under 

$50  each ,  $268 .83 .  1 , 778  65 

Bathurst  Lumber  Co.:  coal,  229.77  t.  at  $6;  13,360  gal.  water,  $33.40;  cedar,  2,500  ft.  at  $16.50; 

spruce,  700  ft.  at  $15,  250  ft.  at  $19.50,  405  ft.  at  $24.50;  sundries,  $107.76 .  1,586  36 

Branch,  E.  W.:  trucking,  $78.88;  freight,  $87.05 .  160  93 

Brandram-Henderson:  dry  red  lead,  700  lb.  at  $5.60;  paint,  2  gal.  at  $1,  46  gal.  at  $1.30,  3  gal. 

at  $1.70,  22  gals,  at  $1.90;  sundries,  $17.57 .  165  47 

Canadian  Fairbanks-Morse  Co.:  pipe,  192  ft.  at  181c;  pipe  covering,  192  ft.  at  12c;  sundries, 

$47.87. . . ‘ . . . . . . . . . .  105  95 

Canadian  Oil  Companies:  No.  3  frictionless  compound,  368  lb.  at  61c;  marine  engine  oil,  49.5 

gal.  at  65c;  sundries,  $23.52 . -. .  79  61 

Cook,  W.  T.,  coal,  149.57  t.  at  $5.75;  wharfage  on  151 1.  coal,  $7.55;  hardware,  etc.,  $14.35 .  881  92 

Gumming,  J.  W.  &  Son:  labour,  240  h.  at  60c,  71  h.  at  50c;  hard  steel  plate,  1,990  lb.  at  51c; 

shackles  stock,  290  lb.  at  6c.;  4  hexagon  nuts,  $2.40 .  308  75 

Eddy,  George  Co.:  building  pilot  house,  $342;  graining  and  varnishing  pilot  house,  $12;  labour, 

7  d.  at  $3.50,  111  h.  at  30c;  sundries,-  $60.05;  voucher  outstanding,  P.  2,075,  $257.10 .  728  95 

Harrington,  John  J.,  duty  on  ship’s  windlass,  271  %  of  $1,325 .  364  38 

Hyde  Windlass  Company,  anchor  windlass  . . .  1,325  00 

Imperial  Oil  Co.:  oil,  120  gal.  at  17c.,  40  gal.  at  161c.;  engine  oil,  45  gal.  at  46c;  soft  soap,  100  lb. 

at  81c .  55  83 

Kent,  W.  J.  &  Co.,  sundry  general  merchandise . .  ■  •  92  04 

Lillie  tug  and  owners:  services  tending  dredge,  56  d.  at  $40;  extra  time,  1491  h.  at  $4;  towing 

scow,  St.  John  to  Mulgrave,  5  d.  at  $40 .  3,036  50 

Miramichi  Foundry  and  Machine  Works:  coal,  124.55  t.  at  $6.50;  foundry-work,  $464.67 .  1,274  25 

Slaves,  R.  K.,  coal,  16.64  t.  at  $5.'75 .  95  70 

Splane,  J.  &  Co.:  manilla  rope,  4,229  lb.  at  17c.,  1,492  lb.  at  161c.;  duck,  103  yd.  at  $1.71;  labour, 

7  d.  at  $3;  steel  wire,  150  ft,  at  29c,  121  lb.  at  11c;  oars,  4  prs.  at  $2.50,  4  prs.  at  $2.25;  rope 

chain,  25  ft.  at  55c.;  sundries,  $36.78 .  1,288  58 

Thorne,  W.  H.  &  Company:  Pittsburg  chain,  3,918  ft.,  at  51c;  sheet  lead,  267  lb.  at  9c.;  com¬ 
bined  machine  and  pipe  vise,  $26.50;  packing,  26  lb.  at  $1.50,  6  lb.  at  $1.45;  sundries,  $152.43  466  17 

Town  of  Campbellton,  water  supplied . .  181  00 

Foundrywork:  Wm.  Lewis  &  Son,  $814.75;  John  Rennie,  $588.70;  Union  Foundry  and  Machine 

Works,  $888.79;  J.  Fred  Williams,  $63 .  2,355  24 

Small  payments:  packing,  13-35  lb.  at  $1,  21  lb.  at  90c,  7f  lb.  at  75c.,  9  lb.  at  40c;  compass  and 
binnacle,  $40;  oil,  150  gal.  at  20c;  caulking,  107  h.  at  30c;  cutting  out  dredge  and  scows, 

$22;  travel  and  outlay  of  C.  E.  Dalton,  $25.23;  smithwork,  $15.44;  laundrywork,  $14.84; 

globe  heater,  $14.50;  207  lb.  chain,  $11.05;  hardware,  $10.75;  sundries,  $75.44 .  333  02 


Total,  carried  to  page  V — 320 .  25,220  52 


Dredge  No. 

Captain,  Finlay  Horne,  Dec.,  1912-Mar.,  1913,  3-5162  m.  at  $100;  board,  $53;  travel  and  outlay, 

$25.25 _ .' .  429  87 

Captain,  P.  II.  Murphy,  June,  1913-Oct.,  1913,  4-5755  m.  at  $135;  board,  $54;  travel  and  outlay, 

$91.55 .  763  25 

Captain,  Charles  Fox,  Mar.  22  d .  68  55 

Engineer',  S.  D.  Murchison,  Feb.,  1913-Mar.,  1914,  2  m.  at  $50,  12  m.  at  $85;  board,  $15;  travel 

and  outlay,  $62.09 . ' .  1,197  09 

Craneman,  E.  Boudreau,  Aug. -Dec.,  4.484  m.  at  $50;  bonus,  $6 .  230  19 

Fireman,  P.  Harvey,  May-Dec.,  7.419  m.  at  $40;  bonus,  $14 .  310  77 

Oiler,  F.  Petipas,  7-484  m.  at  $40;  bonus,  $14 . • .  313  35 

Cook,  A.  Vigneau,  May-Dec.,  7-483  m.  at  $45  .  336  77 


Carried  forward .  3,649  84 

1—  21  iv 
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AUDITOR  GENERAL'S  REPORT,  1913-19H 


5  GEORGE  V.,  A.  1915 


Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward .  3,649  S4 

Dredge  No.  4 — Concluded. 

Watchman  and  deckhand,  John  Cassidy,  Dec.,  1912-Nov.,  1913,  4-925  m.  at  $25,  7.0965  m. 

at  $35;  board,  $88.55;  bonus,  $14 .  474'  06 

Watchman  and  deck  hand,  E.  Renaud,  Jan.,  1913-Mar.,  1914,  15  m.  at  $35;  bonus,  $14;  board, 

$60 .  599  00 

Watchman,  A.  Sheverie,  Oct.-Dec.,  1.225  m.  at  $35;  bonus,  $2 .  44  89 

Scowmen  and  deck  hands  at  $35  per  m.,  including  bonus:  A.  Benoit,  $219.54;  E.  Boudreau, 

$90.32;  L.  Cormier,  $183.86;  W.  Cormier,  $111.53;  M.  Larade,  $196.03;  P.  Poirier,  $233.03; 

C.  Solomon,  $257.86 .  1,292  17 

Labourers,  50.85  d.  at  $2.50,  389.8  h.  at  20c .  205  09 

Inspector  of  dredges,  John  N.  McDonald:  board  of  crew,  2,791  d.  at  50c;  extra  meals,  $10.84  1,406  34 

Arseneau,  Alex.  TV.  coal,  111  tons  at  $3.75;  freight  on  coal,  111  tons  at  $2;  trimming,  111  tons 

at  6c .  644  91 

Arseneau,  Azade,  superintending  hauling  of  plant,  32  d.  at  $3 .  96  00 

Cormier,  Ernest:  water,  41,948  gal.  at  |c.;  labour,  39*  d.  at  $2.50 . 413  34 

Crabbe,  Simon  W.:  packing,  17^  lb.  at  90c.,  105  lb.  at  $1.10,  5  lb.  at  $1.35;  4  ply  hose,  50  ft.  at 

80c;  sundries,  $79.18 .  257  18 

Davison,  H.  M.,  coal  at  $3.50  per  ton,  including  all  charges .  1,516  35 

Hogan,  M.  IV.  hardwood,  1,875  ft.  at  $25;  freight,  $10.85;  sundries,  $10.35 .  68  08 

Lady  Sybil  SS.  &  owners:  towing  dredge  and  scows  from  Amherst  to  Grand  Entry  and 

return,  $500;  freight,  $33.42 .  533  42 

Larade,  T.  &  Co.:  rope,  91  lb.  at  17c.;  eel  grass,  352  loads  at  15c.;  sundries,  $14.16 .  82  43 

McGowan,  M.  C.:  best  crucible  cast  steel  wire  rope,  1,319  lb.  at  11c;  manilla  rope,  427  lb.  at 

lSJc;  reel,  $2.25 .  226  34 

Pealy,  Edward,  water,  10,095  gal.  at  *c .  75  70 

Poole  &  Thompson:  paint,  17*  gal.  at  $2.50,  4  gal.  at  $1.75. . . . 50  13 

Savage,  J.  IV  manilla  rope,  457  lb.  at  18*c;  labour,  237.511.  at  25c.;  double  dory,  $17.50;  towing 

scow,  $10;  freight,  $29.53;  sundries,  $234.02 .  442  45 

Scrimgeour,  John  G.:  freight  on  coal  delivered  to  dredge,  255.95  tons  at  $2,  141  tons  at  $2.25  .  829  15 

Stewart,  Bruce  &  Co.,  sundry  foundry  work  and  ship  chandlery . 1,216  56 

Thorne,  W.  H.  &  Co.,  manilla  rope,  1,853  lb.  at  16|c .  305  75 

Foundry  work:  Canadian  Steel  Foundries,  $45.31;  Maass  Bros.,  $125.10 . . . .  170  41 

Small  payments:  laundry  work,  $43.80;  cable  coating,  231  lb.  at  12c.;  lumber,  $21;  blacksmith- 

work,  $19.65;  tallow,  187  lb.  at  8c.;  labour,  $18;  sundries,  $47.87 .  193  00 


Total,  carried  to  page  V — 320 .  14,792  59 


Dredge  No.  5. 

Master,  Win.  McKenzie,  Apr.-Mar.,  12  m.  at  $115;  board  of  self  and  crew,  6,683  d.  at  50c.; 

240  night  meals,  $41;  outlay,  $209.91 .  4,972  41 

First  engineer,  H.  Allen,  Apr.-Mar.,  9  m.  at  $100,  3  m.  at  $110;  board,  $63;  travel  and  outlay, 

$40.44 .  1,333  44 

Second  engineer,  M.  Anderson,  Apr.-Mar.,  12  m.  at  $80;  board,  $63 .  1,023  00 

Operator,  B.  Desmond,  Aug.-Mar.,  8  m.  at  $65;  board,  $48 .  568  00 

Operator,  Win.  Gordon,  Apr.-Mar.,  6  m.  at  $65,  6  m.  at  $75;  board,  $63 .  903  00 

Operator,  C.  Hannon,  Apr.-July,  3.828  in.  at  $80;  board,  $15 .  321  24 

Operator,  A.  McDonald,  Apr.-Mar.,  6  m.  at  $65,  6  m.  at  $70;  board,  $63 . 873  00 

Mate,  George  Ileighton,  Apr. -Dec.,  9  m.  at  $65;  board,  $22.50;  rigger,  2  d.,  $5 .  612  50 

Stewart,  Win.  Rice,  Apr.-Dec.,  8.615  m.  at  $55;  board,  $17 .  490  82 

Cook,  J.  Rice,  Apr.-Dec.,  7.946  m.  at  $50;  board,  $7 .  404  29 

Assistant  cooks  at  $20  per  m.;  John  McKenzie,  $4.02;  Clayton  Pierce,  $119.80 .  123  82 

Oilers,  at  $40  per  m.,  inaluding  bonus:  M.  Connell,  $438.50,  board,  $48;  13.  Desmond,  $160,  board, 

$15;  A.  Gallant,  $193.35;  E.  Marden,  $317.22,  travel  and  outlay,  $29.10;  John  Pringle, 

$62.91;  C.  Roach,  $219.35 .  1,483  43 

Firemen  at  $40  per  m.,  including  bonus:  T.  Forrest,  $256.68;  Jas.  Hudson,  $50.32;  M.  Hurley, 

$158.23;  D.  McDonald,  $133.41;  board,  $15;  Wm.  McKinnon,  $76.12;  13.  Richard, 

$181.93;  R.  Ross,  $61.93;  Wm.  Seward,  $50.79;  board,  $6;  6  small  payments,  $162.18 —  1,152  59 

Boatswain,  D.  Hendrican,  May- Dec.,  7-29  m.  at  $50 .  364  49 

Deckhand  and  boatman,  W.  McDonald,  June-Nov.,  4-133  m.  at  $40 .  165  33 

Deckhand  at  $40  per  m.,  Colin  Skinner .  62  91 

Deckhands  at  $35  per  m .,  including  bonus:  Chas.  Baird,  $93.73;  D.  Carroll,  $100.42,  board 
$15;  W  in.  Connell,  $74.65;  Geo.  Dwyer,  $109.33;  Jas.  Ernest,  $84.17;  A.  Gallant,  $122.55, 
board,  $7.50;  S.  Gratto,  $130.49,  board,  $7.50;  John  Hartlin,  $73.39;  D.  Hendrican,  $35, 
board,  $15;  II.  McKenna,  $222.44;  John  Quinn,  $144.78;  II.  Ross,  $66.07;  Wm.  Ross, 

$66.07;  W.  Seward,  S130.96;  A.  Stewart,  $116.30,  board,  $15;  C.  Thompson,  $99.38;  John 
Thompson,  $35,  board,  $15;  H.  Turner,  $151.39;  John  Turple,  $158.17;  4  small  payments, 

$127.44 .  2,216  73 

Night  watchman,  D.  McLeod:  Apr.-Mar.,  11-65  m.  at  $35;  board,  $60 .  467  71 


Carried  forward 


17,538  71 
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Dredge  Vessels:  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  17,538  71 

Dredge  No.  5 — Concluded. 

Carpenters,  45  d.  at  $3;  labourers,  41  d.  at  $2 .  217  00 

Bell,  Thomas  &  Co.,  Oregon  pine,  13,500  ft.  at  $82 .  1, 107  00 

Bent  &  Cohoon:  engine  oil,  43-1  gal.  at  72c.,  39-25  gal.  at  71  jc.;  cotton  waste,  214  lb.  at  ll£c.; 
rnanilla  rope,  202  lb.  at  17Jc.,  44  lb.  at  20c.;  gasoline,  130  gal.  at  26c.;  packing,  12-5  lb.  at 

$1,  8-75  lb.  at  85c.,  8-25  lb.  at  80c.,  16  lb.  at  50c.;  sundries,  $108.10 .  303  32 

Brown,  John,  painting  dredge . '. .  70  00 

Canadian  Westinghouse  Company,  Ltd.:  armature  complete  for  engine,  $210;  set  assembled 

commutation  segments,  $55 . % . .  265  00 

Carson,  J.  F.:  paint,  24  gal.  at  $2.20,  10  gal.  at  $1.50;  white  waste,  126  lb.  at  13c.,  100  lb.  at 
12c.;  manilla  rope,  118  lb.  at  20c.;  cup  grease,  438  lb.  at  8jC.;  packing,  12|  lb.  at  $1.75; 

brass  gong,  $15;  52  gal.  kerosene,  $10.50;  sundries,  $302.48 .  506  87 

Carson,  J.  &  Sons:  4  benches,  $10;  45  sweeps,  $15.75;  sundries,  $119.50 .  145  25 

Chisholm,  Daniel:  6  m.  rent  of  land  for  storing  and  repairing  pontoons .  100  00 

Connolly,  James  D.,  30,000  lb.  ice .  60  00 

Dunlop  Tire  and  Rubber  Goods  Co.,  dredge  sleeves,  6  at  $70 .  420  00 

Fraser,  James  S.:  conduits,  $352.10;  condulets,  $223.44;  3,835  ft.  duplex  wire,  $189.71;  9  lamp 
fixtures,  $93.60;  6  headlights,  $102.24;  circuit  index,  $59.30;  108  tungsten  lights,  $101.70; 
house  control  base,  $76;  rheostat,  $54;  2  fans,  $34;  searchlight,  $36;  projector  complete, 

$28;  22  brass  fittings,  $16.60;  50  key  sockets,  $12.5(3;  labour,  837  h.  at  40c.,  860  h.  at  50c., 

857  h.  at  65c.;  sundries,  $573.05 .  3,774  09 

Gammon  &  Weir:  labour,  130  h.  at  40c.,  570  h.  at  60c.,  1,215  h.  at  20c.;  commission  on  labour, 

10  p.c.  of  $637,  $63.70;  hauling,  painting  and  scraping  pontoons,  $500 .  1,200  70 

Greening,  B.  Wire  Co.:  plow  steel  wire  rope,  400  ft.  at  $19,  330  ft.  at  $17.10,  360  ft.  at  $10.83; 

3  reels,  $5.75;  overpaid,  90c . 178  06 

Hiawatha,  SS.  and  owners,  sundry  towing .  127  59 

Imperial  Oil  Co.:  gasoline,  86^  gal.  at  28|c.;  royalite  oil,  135j-  gal.,  $23.50;  freight,  $3.12 .  51  27 

Macdonald  Bros.:  21  pillows,  $16.80;  12  mattresses,  $39;  36  pr.  blankets,  $54;  12  white  bed¬ 
spreads,  $15;  lj  doz.  sheets,  $18;  sundries,  $87.35 . . .  210  15 

McCulloch  &  Co.:  sail  duck, .150  yd.  at  42c . .  63  00 

McKenzie,  W.  D.:  storage  on  stoves,  $16;  40  joints  stovepipe,  $12;  sundry  stovepipe,  etc., 

$106.17 .  134  17 

McKenzie  &  Yorston,  coal,  173-48  tons  at  $4.70 .  815  36 

McKinnon  Bros.,  towing  dredge .  50  00 

McMillan,  Alex.,  sundry  blacksmith  work . 329  51 

McPherson,  A.  &  Sons:  steel  plate,  11,387  lb.  at  castings,  700  lb.  at  3c.,  1,270  lb.  at  7c.; 
repairs  to  booms,  $500;  land  pipes,  5  at  $62.50;  hauling,  painting  and  launching,  $45; 

labour,  928?  h.  at  50c.,  2,870|  h.  at  40c.;  sundry  labour,  $151.75;  sundries,  $57.60 .  3,187  87 

New  Glasgow  Motor  Co.,  gasoline,  440-6  gal.  at  30c .  132  20 

Noonan  &  Davies:  1  y.  rent  of  warehouse,  $60;  coal,  281-8  tons  at  $3.60,  83-6  tons  at  $3.50; 

delivery  and  freight,  $343.57 .  1,710  65 

Nova  Scotia  Steel  and  Coal  Co.:  taking  old  arms  off  casting,  and  planing  casting  to  fit  new 

arms. . 450  00 

Pictou  Harbour  Commission,  5  d.  wharfage .  150  00 

Scott,  James,  water,  322,80®  gal.  at  $4  per  M .  1,291  20 

Stairs,  Wm.,  Son  &  Morrow:  grease  cups,  12  at  $1.75;  packing,  59-81  lb.,  $42.60;  sundries, 

$16.44 .  80  04 

Stalker,  John  A.  &  Co.,  89  tungsten  lamps .  66  40 

Stewart,  James,  putting  pontoons  in  river .  81  31 

Thompson  &  Sutherland,  Ltd.:  manilla  rope,  47  lb.  at  20c.,  192  lb.  at  18c.,  206  lb.  at  17Jc., 

97  lb.  at  17c.;  gasoline,  2  brl.  at  $11 .70,  96  gal.  at  30c.;  plow  steel  dredge  cable,  500  ft.  at 
$18.43,  660  ft.  at  $22.99;  dredge  chain,  1,648  ft.  at  8c.;  coal,  $12;  100  lb.  white  waste, 

$11.50;  sundries,  $115.09 . 662  50 

Thorne,  W.  II.  <k  Company:  packing,  39- 62  lb.  at  $1 .45;  condenser  ferrules,  200  at  10c.;  sundries, 

$10.81..... . . . . .  88  26 

Trenton  Repair  Company:  labour,  417  h.  at  50c.;  sundries,  $45.08 .  253  58 

Viper  Co.,  Ltd.:  labour,  133  h.  at  40c.,  126  h.  at  50c.;  sundries,  $62.62 .  178  82 

Yorston,  Harry:  coal,  1,121-96  tons  at  $4.70;  landing  casting  from  dredge,  $5 .  5,278  22 

Yorston,  J.  <fc  J.:  labour  scraping  and  cleaning  bottom  of  dredge,  etc.,  23  h.  at  50c.,  164  h.  at 

28c.,  342  h.  at  25c.;  sundry,  $3.43 .  146  35 

Foundrywork:  Brown  Machine  Company,  $1, 165.23;  J.  W.  Cumming  &  Son,  $882.92;  Eastern 
Steel  Co.,  $707.06;  Fraser  Machine  &  Motor  Co.,  $24.66;  Pictou  Foundry  A  Machine  Co., 

$2,265.29;  Poison  Iron  Works,  $878.26;  Union  Foundry  and  Machine  Works,  $62.31 .  5,9S5  73 

Small  payments:  transfer  work,  $61.70;  groceries,  provisions  and  crockery,  $85.90;  labour, 

$51;  laundrywork,  $47.76;  towage,  $25;  use  of  scow,  $25;  loading  agitator  pipe,  $25; 

white  lead,  250  lb.  at  lO^c.;  tarpaulin,  $18;  clock,  $10;  sundries,  $86. 3S .  461  99 


Total,  carried  to  page  V — 3£0 .  47,872  80 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Dredge  No.  6. 

Master  and  craneman,  D.  Gillis:  5 - 1665  m.  at  $100;  overtime,  $1.61;  board  of  crew,  2,295  d. 

at  60c.;  travel  and  outlay,  $70.67 .  1,736  43 

Master  and  craneman,  1).  H.  McQuarrie:  6-929  m.  at  $115;  board  of  self  and  crew,  $781.32; 

travel  and  outlay,  $130.72 .  1,708  92 

Assistant  craneman,  H.  Gillis:  4-333  m.  at  $60;  overtime,  97c.;  scowman,  $38.39 .  299  36 

Chief  engineer,  D.  H.  McQuarrie:  5-166  m.  at  $90;  overtime,  $1.45 .  466  45 

Second  engineer,  Thos.  Anderson:  11-688  m.  at  $60;  board,  $39.75;  fireman,  $1.29 .  742  32 

Mate  and  craneman.  Finlay  Horne:  6-06  m.  at  $60;  board,  $33 .  396  60 

Cook,  J.  I).  McDonald,  8-931  m.  at  $45;  asst,  cook,  P.  Ryan,  8-464  m.  at  $35 .  698  15 

Oiler,  L.  Guthro,  7-6  m.  at  $40,  overtime,  65c.,  board,  $3.50;  asst. 'engineer,  Geo.  Scott,  $9.70  317  85 

Firemen  at  $40  per  m . :  Nelson  Cousins,  $181 .29,  board,  $45.50;  J.  Dugast,  $119.43;  O.  Embree, 

$182.57,  board,  $4;  James  McLean,  $8.74 .  541  53 

Watchmen:  P.  Embree,  1  m.  at  $35,  board,  $15;  J.  A.  McDonald,  7-107  m.  at  $37 .  312  98 

Deck  hands  and  scowmen  at  $35  per  m.,  including  overtime  and  bonus:  Andrew  Clark,  $38.98; 

Nelson  Cousins,  $60.45;  J.  Fernandez,  $316.75;  F.  D.  King,  $203.64;  A.  McDonald,  $312.07; 

D.  McDonald,  $298.58;  J.  McDonald,  $212.67;  B.  C.  McDougall,  $302.88;  W.  Mugford, 

$36.71;  D.  Pendergast,  $101.59 . .  1,884  32 

Labour  on  spuds:  foreman,  10  d.  at  $3;  carpenters,  42-5  d.  at  $2.50 .  136  25 

Anderson,  J.:  steel  bucket  pins,  6  at  $5;  gusset  plates,  3  at  $5;  angle  iron,  320  lbs.  at  4§c. ;  steel 
spanner,  $12.50;  castings,  601  lb.  at  4  c.;  labour,  7  d.  at  $4.50,  11  d.  at  $3,  191  h.  at  50c. 

170  h.  at  45c.,  377  h.  at  30c;  sundry,  $27;  sundries,  $109.34 . '.  581  88 

Bell,  Thomas  &  Co.:  pine,  5,653.33  ft.  at  $82;  oak,  681  ft.  at  $80 .  518  06 

Brandram-Henclerson:  anti-corrosive  composition,  48  gals,  at  $1.40;  anti-fouling  composition, 

40  gals,  at  $2.50;  liquid  marine  paint,  40  gals,  at  $1.30:  linseed  oil,  25  gals,  at  68c;  sundries, 

$10.20 . , . .  246  40 

Canadian  Consolidated  Rubber  Co.,  Ltd.:  packing,  14.12  lb.  at  90c,  27.1  lb.  at  72c,  8  lb.  at  70c, 

11  lb.  at  63c.,  15  lb.  at  40c;  sundries,  $5.24 .  •  55  97 

Colonial  Coal  Co.,  coal,  25  tons  at  $3.50 .  87  50 

Gillies,  J.  A.,  sendees  of  tug  Merrimac,  190  d.  at  $35 .  6,650  00 

Intercolonial  Railway,  freight  on  dredge  bucket .  85  80 

Inverness  Railway  and  Coal  Company,  coal,  59  tons  at  $3.50 .  206  50 

Kelly,  James:  galv’d  wire,  158  lb.  at  15c;  15  gal.  boiled  oil,  $15;  sundries,  $25.80 .  64  50 

Lillie,  tug  and  owners,  tending  dredge,  22^  d.  at  $40 .  900  00 

MacDonald,  T.  Howard:  services  of  tug  F.  L.  Ms  Paint,  3  d.  at  $60;  towing  scow  to  Alder 

Point,  $150 .  330  00 

Maggie  M  steam  tug,  towing  dredge,  5  d.  at  $50 .  250  00 

McIntosh,  E.:  51  gals,  kerosene  oil,  $11.73:  trucking,  freight  and  laundryworlc,  $23.56;  sun¬ 
dries,  $22.70 .  57  99 

Musgrave,  Robert:  rental  of  warehouse,  Dec.  3,  1911-Dec.  3.,  1913 .  120  00 

North  Sydney  Marine  Railway  Co.:  hauling  scow,  $25;  3  lay  days,  $37.50;  19  gals,  anti-cor¬ 
rosive  paint,  $63.50;  8  gals,  anti-fouling  paint,  $32;  use  of  shores,  timber  and  wedges,  $10; 

labour,  406  h.  at  31c;  sundries,  $1.40 .  295  26 

Nova  Scotia  Steel  and  Coal  Co.:  rollers,  7,400  lb.  at  3c.;  2  small  and  2  large  bucket  teeth.  $175; 

698  lb.  steel  castings,  $44;  steel  plate,  698  lb.  at  $2.40;  mild  steel,  477  lb.  at  $2.20;  forged 

steel  bail  for  dredge,  $125;  coal,  158  t.  at  $3;  labour,  $515.29;  sundries,  $18.40 .  1,600  94 

Paint,  Peter  &  Sons,  2  in.  galv’d  steel  wire,  96j  ft.  at  75c;  sundries,  $27.73 .  100  29 

Sancton,  S.  Norman:  dredging  rope  with  wire  core,  325  ft.  at  85c.;  spud  wire  dredging  rope, 

555  ft.  at  $1.25;  freight,  $14.16;  2  reels,  $7.50 .  991  66 

Strait  of  Canso  Marine  Railway  Co.:  hauling  on  ways,  $95;  lay  days,  17  at  $15,  3  at  $17.50; 
scraping  bottom  in  fall,  $28;  blocking  cradle,  $20;  blocking  ways  to  suit,  $23.50;  anti¬ 
corrosive  paint,  1  drum,  $21.75,  1  drum,  $21;  anti-fouling  paint,  2  drums  at  $31.75,  1  drum 
at  $31;  hardwood,  460  1.  ft.  at  5c;  plank,  287  1.  ft.  at  4c.;  coal,  25  t.  at  $4.75;  unloading  and 
hauling  coal,  $13.06;  21  tons  running  compressor,  $99.75;  12  gals,  boiled  oil,  $16.20;  freight, 

$17.85;  labour,  7  d.  at  $2.75,  352  h.  at  35c.,  1,209  h.  at  31c.,  116  h.  at  30c.,  3,384  h.  at  28c, 

241  h.  at  22ic.,  sundry  labour,  $189.36;  sundries,  $164.50 .  2,818  98 

Thompson  &  Sutherland,  Ltd.:  lj  in.  flexible  plow  steel  dredge  cable,  325  ft.  at  $45.98;  blue- 

stone  babbitt,  64?  lb.  at  20c;  sundries,  $33.18 .  195  52 

Thorne,  W.  H.  &  Company:  reducing  valve,  $19.75;  sundries,  $34.22 .  53  97 

Whitman,  A.  N.  &  Son:  coal,  10  tons  at  $5;  dockage  of  dredge  and  scows,  20  d.,  $20;  sundries, 

$9.42 .  79  42 

Zaidee  steam  tug  and  owners:  17,000  gals,  water .  52  75 

Foundrywork:  J.  W.  Gumming  <fc  Son,  $237.92;  Wm.  Lewis  &  Son,  $648.38;  Pictou  Foundry  and 

Machine  Co.,  $122.50;  .J.  Fred.  Williamson,  $31.63 .  1,040  43 

Small  payments:  towage,  $75;  1  17  ft.  boat,  $45;  water,  $43.25;  coal,  9J  tons  at  $4.50,  5  tons  at 
$5.15;  labour,  $34;  travel  and  outlay  of  measuring  surveyor,  $10.10;  livery,  $16;  100  lb. 
white  waste,  $10.75;  smithwork,  $15.85;  sundries,  $65.42 .  383  87 


Total,  carried  to  page  V — 320 . . .  27,008  85 
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Dredge  No.  7. 

Master,  E.  M.  Dexter,  Apr.-Mar.,  12  m.  at  $97;  board  of  self  and  men,  3,302  d.  at  50c;  outlay, 

*8-04 .  2,823  64 

Engineer,  G.  E.  Burrows,  Apr.-Mar.,  12  m.  at  $90;  board,  $49;  caulking,  6  d.  at  $2.96 .  1, 146  76 

Second  engineer,  Fred.  Burrows,  Apr.-Mar.,  12  m.  at  $45;  labour,  6  d.  at  $1.48;  board,  $49 .  '597  §8 

Mate,  W.  J.  Freeman,  Apr.-Mar.,  11-567  m.  at  $65;  board,  $42.50;  carpenter,  33  d.  at  $2.50. . . .  876  89 

Cook,  Charles  Morrison,  Apr. -Jan.,  9.571  m.  at  $45;  board,  $13 .  443  70 

Asst,  cooks  at  $15  per  m.:  Morton  Conrad,  $57.78;  Lemuel  Hyland,  $79.84,  board,  $8.50 .  146  12 

Watchman,  Joseph  Wells,  Apr.-Mar.,  12  m.  at  $35;  board,  $182.50 .  C02  50 

Fireman,  Laurie  Smith,  Apr.-Mar.,  12  m.  at  $40;  bonus,  $19;  board,  $49 .  548  00 

Winchmen  at  $-10  per  m.:  John  Chandler,  9.709  m.,  board,  $15,  bonus,  $19;  David  Myra,  9.709 

m.,  board,  $15,  bonus,  $19 .  844  76 

Bargemen  and  deckhands,  at  $35  per  m.,  including  bonus  and  board:  Allen  Jollymore,  $483.08; 

Win.  Meisner,  $351.25;  Gilbert  Monzar,  $458.63;  Sydney  Smith,  $351.25;  Delbert  Wagner, 

$132.11;  Everett  Wentzell,  $346;  W.  Winters,  $339.56 .  2,461  88 

Caulker,  Wm.  Gallihew,  41  d.  at  $3 .  123  00 

Labour,  166  d.  at  $2.50,  1  d.  at  $1.25;  paid  as  follows:  Geo.  A.  Gardner,  $137.50;  Arthur  Locke, 

$185;  3  payments  under  $50  each,  $93.75 . .  416  25 

Canadian  Fairbanks-Morse  Company:  duplex  pump  with  plunger  glands,  etc.,  $130.20;  pipe 

with  threaded  ends,  26  ft.  at  $1.07 .  158  02 

Day,  E.  W.  &  Company:  1,030,|  lb.  rope,  $195.60;  135  gals.  ker.  oil,  $27;  47  gals,  engine  oil,  $30.55; 

28  gals.  Arctic  oil,  $14;  275  lb.  grease,  $17.88;  100  lbs.  waste,  $15;  9  pr.  blankets,  $24.75; 

sundries,  $153.84 .  478  62 

Day,  John,  sundry  blacksmith  work . 77  70 

Fraser,  J.  H.  &  Sons:  854  lb.  iron,  $34.77;  labour,  740  h.  at  60c.;  sundries,  $6.25 .  485  02 

Halifax  and  South  Western  Railway,  freight  on  boiler  and  pump .  158  14 

Harnish,  J.  R.:  removing  boiler  from  carts,  turning  and  putting  it  in  dredge,  $50;  removing 
blocking  from  bottom  and  material  from  hopper,  $18;  rigging  shears  and  lifting  tumbler 

and  ladder,  $31 .  99  00 

Liverpool  Marine  Railway  Company:  hauling  out  and  1  d.  on  Marine  Railway,  234  tons  at  20c.; 

32  lay  days  for  234  tons  at  10c.  per  ton  per  day;  blocking,  $225;  dockage,  30  d.  on  234  tons 
at  10c.  per  ton  per  day;  hauling  out  scows  Nos.  1  and  2,  $40;  lay  days,  20  d.  at  $8;  material 

and  labour  blocking  railway  for  scows,  $60 .  1 , 9S2  60 

McIntosh,  C.  V.:  white  and  red  lead,  3,400  lb.  at  10c.,  525  lb.  at  9£c.,  200  lb.  at  9yc.,  450  lb. 
at  9c.;  shackles,  12  at  $2.50,  12  at  $1.50,  108  at  $1,  48  at  70c.,  48  at  60c.,  84  at  50c.;  boiled 
oil,  179f  gal.  at  90c.;  anti-fouling  paint,  5  drums  at  $30;  lard  oil,  42  gal.  at  $1;  engine  oil, 

44  gal.  at  80c.;  kerosene  oil,  50  gal.  at  25c.;  paint,  46  gal.  at  $2.50;  21§  gal.  cylinder  oil, 

$13.98;  grease,  190  lb.  at  8c.;  putty  cream,  2  cans  at  $6;  oil,  30  gal.  at  75c.;  graphite,  5 
cans  at  $2;  potash,  12  gal.  at  $1.25;  oars,  12  pr.  at  $3;  stranded  rope,  2,323  lb.  at  18c.; 
rubber  belting,  350  ft.  at  50c.;  300  fathom  chain,  7,785  lb.  at  6c.;  cement,  25  brl.  at  $2.75; 

100  ft.  wire  bound  hose  and  couplings,  $30;  angle  iron,  3,989  lb.  at  5c.;  zinc  boiler  plate, 

257  lb.  at  12c.;  128  lb.  brass  pipe,  $40.96;  266  rivets,  $16.62;  cast  steel,  344  lb.  at  12c., 

1,375  lb.  at  15c.;  cold  rolled  steel,  2,358  lb.  at  6c.;  4  brass  unions,  $23;  steel  plate,  2,549 
lb.  at  5c.;  zinc,  225  lb.  at  15c.;  200  fire  brick,  $10;  132|  lb.  packing,  $153.88;  cotton  waste, 

135  lb.  at  15c.,  120  lb.  at  13-J-c.,  125  lb.  at  12c.;  brass  candles,  12  at  $1 .50;  sundries,  $537.71  4,141  85 

McClearn  Company:  second-hand  sail,  $30;  hemlock,  1,260  ft.  at  $16 .  50  16 

Mulhall,  D.  C.:  hardwood  planks,  4,415  ft.  at  3c.,  1,042  ft.  at  2c.;  decking,  1,076  ft.  at  2 Jc. ; 
matched  lumber,  500  ft.  at  2c.;  oak,  566  ft.  at  4c.;  spruce,  500  ft.  at  $22;  2  spars,  $30; 

canvas,  35  yd.  at  47c.;  sundries,  $147.24 .  417  53 

Peoples’  Wharf  and  Warehouse  Co.:  wharf  rent,  Aug. -Dec.,  Jan.  1-13 .  81  50 

Polly,  George  T.:  brass  fitted  centrifugal  pump,  $378;  freight,  S3 .  381  00 

Quinn,  T.  W.:  castings,  1,140  lb.  at  3i-c.;  grate  bars,  1,800  lb.  at  3c.;  valves,  nipples,  elbows, 

etc.,  248  lb.  at  30c .  168  32 

Southern  Salvage  Company :  services  of  Delbert  D.  tending  dredge,  233  d.  at  $45;  extra  towing, 

53  h.  at  $4.50,  sundry,  $13;  coal,  645  tons  at  $5.50,  12§  tons  at  $6,  1  ton  at  $6.50,  2  tons  at 
$7,  1J  tons  at  $7.25;  water,  9,500  gal.  at  {c.;  wharfage,  $80;  warehousing  materials,  $45; 
kerosene,  53  gal.  at  22c.;  manilla  rope,  420  lb.  at  17c.;  water  hose,  wire  bound,  $37.50; 
spruce  sheathing,  1,400ft.  at  3c.,  864  ft.  at  2^c.;  diver,  1  d.,  $15;  iron  davit,  $10;  sundries, 

$11.75..' .  14,760  04 

Town  of  Lockeport,  water,  39,000  gal.  at  £c . .  97  50 

Wigglesworth,  Charles:  lead  pipe,  100  lb.  at  12c.;  plumbing,  etc.,  $50.66 .  62  6j8 

Wigglesworth,  Wm.:  scraping  and  painting  dredge,  $350;  scraping  and  painting  3  steel  scows, 

'  $;;s5:  labour,  11-89  d.  at  82,  69  h.  at  22\c . . . .  774  31 

Wright,  A.  M.:  graining  and  painting,  19$  d.  at  $2.50;  materials,  $28.07;  lettering  on  scows,  $3  79  82 

Wright,  Edgar  J.:  532  lb.  rope,  $97.77;  magic  stove,  $14.50;  sundries,  $9.37 .  121  64 

Foundrywork:  Gohel  Iron  Works,  $354.69;  Thompson  Bros.,  $10,928.40 .  11,283  09 

Small  payments:  trucking  and  expressing,  $147.30;  laundrywork,  $72.74;  7,100  lb.  ice, 

$21.30;  furniture  and  china,  $22.26;  storage  of  boats,  5  m.  at  $5;  labour,  $18;  wharfage, 

33  d.  at  50c.;  use  of  wharf  putting  boiler  in  dredge,  $15;  water,  $11;  sundries,  $83.65 .  432  75 


Total,  carried  to  page  V — 320 


47,322  65 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Dredge  No.  8. 

Master  and  craneman.  John  Gillis:  Apr. -Dec.,  8-418  m.  at  $95;  dismantling  dredge,  10  d.  at 

$2.25;  board  of  self  and  men,  2,484  d.  at  50c.;  travel  and  outlay,  $23.89 .  2,088  17 

Engineer,  George  M.  Crawford:  Apr. -Nov.,  7-1(37  m.  at  $S0;  dismantling  dredge,  13  d.  at  $4; 

board,  $3.50;  travel  and  outlay,  $24.10 .  052  95 

Asst,  craneman,  Angus  Gillis:  Apr.-Oct.,  6-4  m.  at  $00;  labourer,  1  d.,  $2 .  380  00 

Fireman,  Wallace  Embree:  Apr.-Oct.,  7  m.  at  $40;  bonus,  $14;  board,  $3 .  297  00 

Watchman,  James  McEachern:  Apr.-Oct.,  0-869  m.  at  $35;  travel  and  outlay,  $1.70 .  242  12 

Cook  and  steward,  George  DeCoste:  Apr.-Oct.,  7-614  m.  at  $40;  outlay,  80c .  305  38 

Deck  hands  and  scowmen  at  $35  per  m.,  including  bonus:  Albert  Brophy,  $32.77;  Arthur 
Brow,  $82.78;  John  A.  Cameron,  $54.13;  Francis  Holland,  $93.24;  Edward  Levangie, 

$254.42;  Arch.  McEachern,  $250.91;  Hugh  McMaster,  $250.12;  Wm.  Oliver,  $101.63; 

Thomas  Richards,  $244.24;  Dan  Ryan,  $96.59;  travel  of  deck  hands,  $17.95 .  1,478  78 

Men  dismantling  dredge,  62}  d.  at  $2 .  125  00 

Anderson,  J.:  castings,  789  lb.  at  4c.;  forgings,  112  lb.  at  20c.;  bushings,  25  lb.  at  45c.;  labour, 

214  h.  at  50c.,  27  h.  at  30c.;  sundries,  $16.20 .  196  51 

Bell,  Thomas,  pine,  1,912$  ft.  at  $82 . 156  83 

Gammon  &  Weir:  loan  of  4  drag  scrapers,  30  d.  at  $1,  30  d.  at  $1.40 .  72  00 

Inverness  Railway  anti  Coal  Company,  coal,  111-6  tons  at  $3.50 . y  390  61 

McDougall,  John:  hauling  water,  143  d.  at  $2.50;  sundries,  $8.56 .  366  06 

Rudderham,  D.:  towing  dredge,  5  d.  at  $55;  waiting  for  dredge,  8  d.  at  $40 .  595  00 

Strait  of  Canso  Marine  Railway  Co.:  hauling  on  ways,  $10;  lay  days,  2  at  $5;  labour,  45  h. 

at  35c.,  36  h.  at  30c.,  165  h.  at  28c.;  sundries,  $11 .09 .  103  84 

Thompson  &  Sutherland:  manilla  rope,  3,315  lb.  at  17c.;  cotton  waste,  100  lb.  at  ll}c.; 

sundries,  $20.81 . *. .  595  86 

Foundrywork:  Brown  Machine  Company,  $60.55;  Canadian  Steel  Foundries,  $32.58;  Eastern 

Steel  Company,  $57.10 .  150  23 

Small  payments:  coal,  5  tons  at  $5  50;  travel  and  fee  of  measuring  surveyor,  $40;  towage, 

$27;  freight,  $18.34;  trucking  and  expressing,  $16.35;  rope,  82  lb.  at  20c.;  shifting  bucket, 

etc'.,  $10;  repairing  boat,  $10;  oil,  10  gal.  at  $1;  sundries,  $128.70 .  304  29 


Total,  carried  to  page  V — 320 .  8,506  63 


Dredge  No.  9. 


Master  and  craneman,  Patrick  McCarthy:  Apr.-Mar.,  12  m.  at  $95;  travel  and  outlay,  $33. 9T  1,173  91 

Engineer,  James  McC'arron:  Apr.-Mar.,  12  m.  at  $80;  travel  and  outlay,  $30.15 .  990  15 

Oiler,  John  Turner:  Apr.-Mar.,  12  m.  at  $40;  bonus,  $20 . 500  00 

Fireman,  John  Saunders:  Apr.-Mar.,  12  m.  at  $40;  bonus,  $20 .  500  00 

Cooks  at  $45  per  m.:  John  Jeffries,  $21.77;  Peter  King,  $90.24;  D.  McKinnon,  $24.68;  Mrs. 

K.  McLennan,  $238.07;  John  Mills,  $82.50 . .  457  26 

Watchman,  Bernard  McGuigan:  Apr.-Jan.,  10  m.  at  $35;  bonus,  $20;  outlay,  $11 .  381  00 

Deckhands  and  scowmen  at  S35  per  m.,  including  bonus:  A.  Jackman,  $206.32;  John  Jeffries, 

$319.32;  J.  A.  McLean,  $349.80;  M.  A.  McPhee,  $349.80;  George  Mellick,  $329.96;  Wm. 

Murphy,  $319.80;  A.  Nicholson,  $135.48;  6  small  payments,  $58.28 .  2,096  76 

Foreman,  Angus  DesRoche,  16-75  d.  at  $3;  carpenters,  234  d.  at  $2.50,  25-5  d.  at  $2;  painters, 

19  d.  at  $2.50;  labourers,  158-56  d.  at  $1.75,  105-5  d.  at  $1 .50 .  1,169  49 

Board  of  crew:  John  N.  McDonald,  3,804  d.  at  50c.;  Mrs.  Mary  McEachern,  14-5  d.  at  50c...  1,909  25 

Amherst  Tug:  towing  from  Pinette  to  Charlottetown,  $50;  towing  from  Charlottetown  to 

Cardigan,  $200 .  250  00 

Bell,  Thomas  &  Co.,  Oregon  pine,  2,400  ft.  at  $82 .  196  80 

Collins,  Walter:  water,  115  puncheons  at  50c.;  trucking,  75c .  58  25 

Crabbe,  Simon  W.:  paint,  10  gal.  at  $2.50;  2  wrenches,  $14.50;  sundries,  $55.37 .  94  87 

Ma  i  nald,  A.  A.  &  Bros.:  coal,  10}  tons  at  $4.75;  rigging  wire,  100}  ft.  at  13c.;  sundries, 

07 . . . . : . .  102  83 

Ma<  nald,  J.  A.  &  Co.:  manilla  rope,  207  lb.  at  18c.;  kerosene  oil,  45  gal.  at  22c.;  sundries, 

$24.09 .  71  25 

McKenzie,  Donald:  coal,  1271  tons  at  $5;  staking  dumping  ground,  $5;  20  stakes,  $1 .  643  50 

McKinnon,  J.  J.:  packing,  30  lb.  at  $1 .25;  cable  coating,  342  lb.  at  12c.;  castor  oil,  80  lb.  at 

18c.;  gaskets,  6  at  $1 .50;  sundries,  $5.43 .  107  38 

Mc-Kinnon,  Mark:  Tug  Pekin  tending  dredge,  4  d.  at  $25;  towing  to  Pinette,  $100;  carpenter 

work,  3  d.  at  $2.50 . .  .  207  50 

McKinnon  Bros.:  coal,  164-38  tons  at  $5,  86-25  tons  at  $3.15;  freight  on  86-25  tons  at  $1.10; 

4  pieces  timber,  $1 .  1 , 189  45 

Noonan  &  Davies,  coal,  46-7  tons  at  $4.50 . .' .  210  15 

Poole,  W.  A.  A  Co.:  co  il,  5-266  tons  at  $5,  21.25  tons  at  $5.25:  whitelead,  150  lbs.  at  8c.,  150  lbs. 
at  9c,  175  lbs.  at  10c;  manilla  rope,  888  lb.  at  16}c.,  667  lb.  at  18c.,  383  lb.  at  19c;  white 

waste,  122  lb.  at  12c;  scantling,  651  ft.  at  l}c.;  sundries,  $94.07 .  640  34 

Poole  &  Thompson:  flexible  marine  wire  cable,  1,315  lb.  at  lO^c:  manilla  rope,  308  lb.  at  20c., 

319  lb.  at  18c;  Holzapfel’s,  1  drum  at  $26.50,  2  drums  at  $17.25;  sundries,  $65.85 .  379  01 

Solomon,  F.  J.:  water,  $48;  trucking  and  freight,  $68.90 .  116  90 


Carried  forward .  13,446  05 
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Dredge  Vessels:  Maritime  Provinces— Continued.  '  $  eta. 

Brought  forward . rr .  13,446  05 

Dredge  No.  9 — Concluded. 

Stewart,  Bruce  &  Co. :  sundry  foundry  work  and  ship  chandlery .  3 , 484  70 

'Fug  William  Aitkens:  services  of  tug,  212  d.  at  $35,  less  coal,  $128.75 .  7,291  25 

Small  payments:  foundry  work,  $40.50;  linoleum,  45  yd.  at  65c;  laundry  work,  $34.90;  water, 

159  puncheons  at  50c;  hose,  25  ft.  at  $1.45;  blacksmith  work,  $21.10;  labour,  $20.50;  10 
pillows,  $15;  ground  rent  for  scow,  $15;  hire  of  tug,  $  d.,  $12.50;  15  bed  spreads,  $17.25; 
freight,  $10.31;  sundries,  $241.80 .  573  86 


Total,  carried  to  page  V — 320 .  24,795  95 


Dredge  No.  10. 

Captain  W.  C.  Orr,  Apr. -Oct.,  7  m.  at  $95;  board,  $15;  outlay,  $14.09 . 694  09 

Master  and  craneman,  M.  D.  Martin,  Oct.  Mar.,  5.71  m.  at  $95;  outlay,  $11.35 .  553  77 

Engineer,  F.  C.  Balt,  Apr. -Mar.,  12  m.  at  $80;  board,  $15 .  975  00 

Fireman,  John  Shepherd,  Apr. -Mar.,  12  m.  at  $40;  board,  $15;  bonus,  $14 .  509  00 

Watchmen  at  $35  per  m.:  Isaac  Aucoin,  $132.50,  board,  $15;  Daniel  Hughes,  $169.51,  bonus,  $6.  323  01 

Cooks  at  $45  per  m.:  Mrs.  Paul  McCormack,  $75.29;  William  Todd,  $214.50 .  289  79 

Deck  hands  and  scowmen  at  $35  per  m.,  including  bonus:  Malcolm  Buchanan,  $228.77;  David 
Connors,  $269.71;  Laurence  Doirion,  $268.02;  Ronald  O’Hanley,  $261.81;  James  Hughes, 

$159.78;  Finlay  Mathieson,  $261.81;  John  MeBetli,  $261.81;  4  payments  under  $50  each, 

$77.49 .  1,789  20 

Foreman,  Angus  Des  Itoehe,  13  d.  at  $2.50,  10.25  d.  at  $3;  carpenters,  $1,399;  labourers,  $215.66; 

painter,  $15;  caulker,  $2.50 .  1,695  41 

Inspector  of  dredges,  John  N.  McDonald:  board  of  crew,  2,945.5 d.  at  50c;  paid  for  labour,  $8.25  1,481  00 

Beaton,  Daniel:  timber,  plank,  etc.,  543  ft.  at  $32.50,  2,138  ft.  at  $25,  1,969  ft.  at  $22  .  114  41 

Bethune,  D.  F.:  ground  rent  for  dredge  while  under  repairs,  5  m.  at  $10;  rent  of  spare  anchor 

posts,  18  m.  at  $2.50 . 95  00 

Feehan,  H.  F.:  coal,  11  tons  at  $5;  trucking,  $2.37 .  57  37 

Foster,  Arthur,  foundry  work . 196  39 

Hogan,  M.  P.,  sundry  lumber .  102  43 

Island  Tug  Company:  hire  of  Tug  F.  M .  Batt,  160  d.  at  $25;  hire  of  tug  Islander,  16  d.  at  $30.  . . .  4,480  00 

McAvity,  T.  &  Sons:  steel  chain,  975  lb.  at  $5.20;  freight,  $3.10 .  53  80 

McGowan,  M.  C.:  lumber,  5  tons  at  $10.50;  engine  oil,  42  gals,  at  30c.;  sundries,  $12.13 .  '  77  23 

McKinnon,  J.  J.:  cable  coating,  445  lb.  at  12c.;  chain  oil,  149 gals,  at  30c;  engine  oil,  52  gals,  at 

80c;  cylinder  oil,  15  gals,  at  $1;  sundries,  $35.11 .  189  81 

McPherson,  John  A.:  hardwood  timber,  2,615  ft.  at  $22.50;  pieces  of  spruce,  4  at  $5,  2  at  $3; 

3  knees,  $8 .  92  83 

Noonan  &  Davies,  coal,  116.91  tons  at  $4-50 .  526  09 

Ranaghan,  Thomas:  40  men  fighting  fire  on  dredge,  July  16,  at  $2  each .  SO  00 

Stewart,  Bruce  &  Co.,  sundry  foundry  work  and  ship  chandlery .  3,006  75 

Small  payments:  trucking,  $63.50;  lumber,  $50.42;  coal,  $41.55;  water,  $40.03;  labour,  $28.75; 
storage  at  wharf  and  warehousing  room  for  boats,  etc.,  $25;  paint,  9  gals,  at  $2.50;  mark¬ 
ing  out  dumping  ground,  etc.,  $27.50;  buckets,  6  at  $3;  laundrywork,  $15.39;  ice,  $15.18; 
mattresses,  5  at  $2.75;  sundries,  $166.11 .  527  68 


Total,  carried  to  page  V — 320 .  17,910  06 


Dredge  No.  11. 

Master,  James  McGrath,  Mar.  1913-Mar.,  1914,  13  m.  at  $95;  board,  $15.50;  outlay,  $80.56  . . .  1,331  06 

Engineer,  M.  A.  McLeod,  Mar.  1913-Mar.,  1914,  13  m.  at  $S0;  board,  $15;  travel  and  outlay, 

$12.75 .  1,067  75 

Fireman,  Alex.  McConnell,  Apr. -Mar.,  12  m.  at  $40;  Mar.,  1913,  $7.90;  board,  $3.50;  bonus, 

$18;  travel  and  outlay,  $4.10 . 513  50 

Cook,  Mrs.  M.  Christopher,  Apr.-Dec.,  8.211  m.  at  $40 .  328  46 

Watchmen  at  $35  per  m.,  including  bonus;  P.  Arsenault,  $387.33;  S.  Desroches,  $392.43,  board, 

$13  .  Peter  Gaudctte,  $5.95,  board,  $2.50 . ; . . .  801  21 

Deck  hands  and  scowmen  at  $35  per  m.,  including  bonus:  James  Casey,  $246.50;  M.  Chris¬ 
topher,  $305.41;  Wm.  Kinch,  $305.41;  Philip  Martin,  $72.61 .  .  929  93 

Foremen,  9  d.  at  $5,  12.5  d.  at  $3;  carpenters,  151.8  d.  at  $2.50,  138.25  d.  at  $2;  labourers,  67.75  d. 
at  $2,  97  d.  at  $1.75,  1  d.  at  SI. 50;  caulkers,  45.5  d.  at  $3;  pilot,  9  d.  at  $3;  man  with  team, 

3.5  d.  at  $3;  washwoman,  5.5  d.  at  $1 .  1,224  72 

Board  of  men,  John  N.  McDonald,  2,733  d.  at  50c .  1,366  50 

Amherst  Tug,  towing,  9d.  at  $75 .  675  00 

Arsenault,  F.,  water,  148  puncheons,  at  50c . 74  00 

Department  of  Public  Works  of  P.E.  Island :  creosote  lumber,  3,708  fl .  at  $75;  hard  pine,  156  ft. 

at  $40 . *. .  284  34 


Carried  forward .  8,590  47 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward .  8,596  47 

Dredge  No.  11 — Concluded. 

Hogan,  M.  P.,  sundry  lumber .  71  02 

Kinch,  James  W.:  services  of  Tug  Victor,  towing,  210?  d.  at  $15;  moving  dredge  from  Grand 

River  to  Malpeque,  $100 .  3,257  50 

Lyons,  G.  &  Co.:  coal,  15.33  tons  at  $5,  9,331  tons  at  $5.25;  freight,  $21 .  146  64 

McKinnon,  Martin,  services  of  Tug  Pekin,  10  d.  at  $40 .  400  00 

McPhee,  John  S.,  timber,  390  1.  ft.  at  15c . 58  50 

Murphy,  P.  C.,  services  of  tug,  4  d.  at  $20 . * . . .  80  00 

Myriah,  J.  H.  &  Co.:  coal,  7.23  tons  at  $7.50,  16-4  tons  at  $6,  20.22  tons  at  $5.75;  rope,  69  lb. 

at  22c.;  rent  of  building,  $12;  sundries,  $45.24 .  341  40 

Salter,  Joseph’s  Sons:  coal,  89?  tons  at  $2.75;  freight  on  coal,  80  tons  at  $1.40 .  358  13 

Stewart,  Bruce  &  Co.,  sundry  foundry  work  and  ship  chandlery .  1,041  18 

Stron'.r,  Fred’k.  W.  &  Co.:  packing,  1 1.48  lb.  at  $1;  white  waste,  $8.80;  sundries,  $37.14 .  57  42 

Tignish  Trading  Co.,  Ltd.:  manilla  rope,  249  lbs.  at  19c;  428  lb.  at  18?c,  45  lb.  at  17c;  hauling 
coal,  $33.50;  unloading  coal,  $21.70;  oil,  10  gals,  at  90c,  45  gals,  at  40c,  40  gals,  at  22  c.; 
white-lead,  200  lb.  at  10c;  pitch,  200  lb. at  10c;  oakum,  100  lb.  at  12c;  sundries,  $216.87. . . .  494  02 

Small  payments:  water,  57  puncheons  at  50c;  stove  castings  for  range,  $11.75;  horse  and  gear, 

12\  d.  at  $1.50;  lumber,  $46.85;  trucking,  $43;  laundry  work,  $33.10;  cable  coating,  234  lb. 
at  12  c.;  rope,  59  lb.  at  17  c.;  painting  name  and  number  on  dredge,  $15;  tallow,  150  lb.  at 
8c.;  sundries,  $135.68..., .  382  74 


Total,  carried  to  page  V — 320 .  15,285  02 


Dredge  No.  12. 

Captain,  C.  Hannon,  July-Mar.,  8.0969  m.  at  $100;  board,  $83;  travel  and  outlay,  $19.20 .  911  89 

Engineer,  W.  Roberts,  Sept.-Mar.,  6.156  m.  at  $80;  board,  $69.30 .  561  79 

Operator,  F.  Goodwin,  Sept.-Mar.,  6.483  m.  at  $80;  board,  $66.50 .  5S5  12 

Mate,  A.  Lunergan,  Sept. -Nov.,  Mar.,  2.98  m.  at  $60;  board,  $13 .  191  82 

Stewart,  F.  Foley,  2-804  m.  at  $40;  extra,  $5;  board  of  crew,  432.28 .  549  44 

Oilers  at  $40  per  m.,  including  bonus:  J.  Egan,  $96,  board,  $1.50;  C.  Mayes,  $268.33,  board,  $66  431  83 

Fireman,  H.  Carpenter,  2.283  m.  at  $40;  bonus,  $4;  board,  $1.50 .  96  83 

Watchmen:  S.  Urquhart,  8.742  m.  at  $35,  bonus.  $10,  board,  $100;  J.  Hcwson,  6  d.  at  $2 .  427  99 

Gookees,  at  $20  per  m.:  K.  Armstrong,  $23.90;  W.  Poor,  $8.45 .  32  35 

Deckhands  at  $35  per  m.,  including  bonus:  P.  M.  Barton,  $78.35,  travel  and  outlay,  $2.50; 

G.  Day,  $105.70;  W.  McDade,  $64.74;  2  small  payments,  $19.85;  board  of  deckhands, 

$28.75  .  299  89 

Foreman  carpenter,  John  C.  Harned,  18  d.  at  $4 .  72  00 

Carpenters  at  $3  per  day:  Albert  Craft,  $54;  Leonard  Harned,  $54 .  108  00 

Caulker,  Charles  Sweet,  12  d.  at  $4,  9  d.  at  $3 .  75  00 

Bell,  Thomas  &  Co.,  Oregon  pine,  1,176  ft.  at  $82 .  96  43 

Canadian  Fairbanks-Morse  Company:  100  lb.  white  waste,  $10.75;  30  ft.  special  chain,  $19.08; 

sundries,  $77.01 .  106  84 

Chesley,  J.  C.,  services  of  tug  boat  tending  dredge,  58  d.  at  $30 .  1,740  00 

Currier,  Martin,  towing  pontoons,  from  St.  John  to  Oromocto,  4  d.  at  $25 . \ .  100  00 

Davis,  Fred.  C.:  coal,  166.82  tons  at  $6.20;  labour  shovelling  coal  from  scow  to  dredge,  $52.70; 

scow-hire,  39  d.  at  $1;  general  supplies,  $101.54 .  1,227  55 

Dominion  Coal  Company,  coal,  13?  tons  at  $4.25 .  57  39 

Glasier,  Parker:  hire  of  Tug  Smith  Bros.,  33  d.  at  $30,  less  coal,  $12.40 .  977  60 

Grannan,  Philip:  2  No.  14  red  clouds,  $27;  sundries,  $41.85  .  68  85 

Heans,  Fred.  S.:  pine  sheathing,  360  1.  ft.  at  8  c.;  labour,  $19.25;  sundries,  $18.13 .  66  18 

MacNeill,  F.  C.,  services  of  Tugboat  Winnie,  20  d.  at  $40 .  800  00 

Mooney,  B.  &  Sons,  labour  on  dredge,  98  h.  at  65c .  63  70 

N cried  Tug  and  Owners,  sundry  towing .  172  00 

Phoenix  Foundry  &  Locomotive  Works:  hire  of  boat  and  board  of  inspectors,  7d.  at  $15 .  105  00 

Splane,  J.  &  Co.:  steel  wire,  880  lb.  at  14c.,  05  lb.  at  13  c.;  manilla  rope,  654  lb.  at  16?c.,  39  lb.  at 

17c.;  2  anchors,  539  lbs.  at  5£c;  sundries,  $33.82 .  309  67 

Thorne,  W.  H.  &  Company:  40  bags  asbestos,  $50;  sundries,  $95.85 . , .  145  85 

Williamson,  J.  Fred,  foundrywork .  199  56 

Small  payments:  foundrywork,  $79.38;  lumber,  $40.87;  2  anchors,  1,050  lb.  at  3c;  furniture,  $39; 
oil,  grease,  etc.,  $31.10;  54  ft.  chain,  $18.90;  groceries,  $19.09;  packing,  $19.74;  pump  valves, 

$12.19;  2  tons  coal,  $13;  laundrywork,  $12.03;  paint,  $11.50;  15  ft.  leather  belting,  $11.85; 

5  wash-stands,  $10;  labour,  $10;  sundries,  $73.79 .  433  94 


Total,  carried  to  page  V — 320 .  11,014  51 


Rockbreaker  No.  S. 

Captain,  Chas.  Campbell:  July-Mar.,  -936  m.  at  $90,  7-9044  m.  at  $100;  board  of  self  and  men, 

1, 155  d.  at  50c.;  travel  and  outlay,  $56.21 .  1,508  35 


Carried  forward .  1,508  35 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward .  1,508  35 

Rockhreaker  No.  S — Concluded. 

Engineer,  Chas.  Webster:  July-Mar.,  8-646  m.  at  S60;  board,  $66  50;  travel  and  outlay, 

$15  35.... . ; .  600  65 

Fireman,  Louis  Allain:  July-Nov.,  4-245  m.  at  $40;  bonus,  $9;  travel  and  outlay,  $15  35 .  194  15 

Fireman,  Levi  LeBlanc:  July-Mar.,  8-645  m.  at  $40;  board,  $66.50;  travel  and  outlay,  $15.35  427  65 

Cook,  Calixte  Richard:  4-084  m.  at  $40;  travel  and  outlay,  $11 .  174  35 

Deck  hands  at  $35  per  m.,  including  bonus:  Thomas  Boudreau,  $94.99;  James  Dorion,  $157.66, 

travel  and  outlay,  $15.35;  Thomas  Savoy,  $157.66,  travel  and  outlay,  $15.35 .  441  01 

Superintending  operations,  Johnston  Ruthven:  45  d.  at  $4.86;  travel  and  board,  $15.95 .  234  65 

Alley,  A.  A.,  services  of  Tug  T.  A.  Stewart,  14£  d.  at  $25 . 362  50 

Canadian  Fairbanks-Morse  Co.,  Ltd.:  twist  drills,  $28.04;  size  “E”  standard,  $18.75; 

sundries,  $33.42 .  80  21 

Greening,  B.  Wire  Co.;  plow  steel  rope,  2,400  ft.  at  $7.32  per  100  ft.;  reel,  $5 .  180  68 

Hevenor,  G.,  Ltd.:  galvanized  iron  tank,  6  ft.  long,  3  ft.  dia.,  $65;  small  iron  tank,  $12 .  77  00 

La  Cie  M.  McLaughlan,  Ltd.:  coal,  109-35  tons  at  $6. 25:  use  of  scow,  31§  d.  at  $5;  use  of  scow, 
gasoline  boat  and  man,  4|  d.  at  $10;  water,  15, 200  gal.  at  ^c.;  water  casks,  14  at  $1,  1  at  $2; 

globe  heater,  $16;  sundries,  $76.44... .  1,070  38 

Michaud,  Felix:  services  of  Tug  Maggie  M.,  46  d.  at  $45;  services  of  Tug  St.  Andrew,  19  d. 

at  $45 . ; . . . . . .  2,925  00 

Northern  Dredging  and  Construction  Co.:  services  of  S.S.  Reliable  towing  rockbreaker  from 

Liverpool  to  Buctouche,  N.B .  1,200  00 

Southern  Salvage  Co.,  coal,  35  tons  at  $5-50 .  192  50 

Splane,  J.  &  Co.:  wire,  227  lb.  at  10c.;  life  belts,  12  at  $1;  labour,  4  d.  at  $3;  2  pr.  ash  oars, 

$19.20;  sundries,  $5.93 . .  71  83 

Union  Foundry  and  Machine  Works:  grate  bars,  1,122  lb.  at  2Jc.;  sundries,  $23.35 .  51  40 

Small  payments:  2  anchors,  1,590  lb.  at  3c.;  freight,  $35;  flexible  metallic  hose,  35  ft.  at  84c.; 
hardware,  paint,  etc.,  $33.07;  globe  valve,  $19.33;  packing,  25  lb.  at  70c.;  desk,  $17.50; 

2  snatch  blocks,  $10.40;  foundrywork,  $15.47;  sundries,  $163.46 .  388  83 


Total,  carried  to  page  V — 320 .  10, 181  14 


Sionelifter  No.  1. 

Captain,  David  Reid:  Apr -June,  2-2  m.  at  $75;  board,  $33.50 .  198  50 

Captain,  Alex.  T.  McAllister:  June-Mar.,  5-153  m.  at  $75,  3  m.  at  $50;  board,  $46;  outlay, 

$2.20 .  584  70 

Engineer,  John  Amos:  Apr.-May,  2  m.  at  $60;  board,  $30  50 . : .  150  50 

Engineer,  George  Wasson:  June-Scpt.,  4-02  m.  at  $60;  board,  $30.50 .  271  70 

Mate,  Jas.  Loughery:  2-405  m.  at  $60;  board,  $2.50 .  146  80 

Firemen  at  $40  per  in.:  Howard  Carpenter,  $102.82,  board,  $4;  George  Wasson,  $47.98,  board, 

$18.50 .  173  30 

Cook,  Albert  Wilson:  2-248  m.  at  $45;  board  of  crew,  663  d.  at  50c.,  11  meals,  $2.20 .  434  85 

Watchmen  at  $35  per  m.:  John  Butt,  $74.68,  board,  $32.50;  John  Coleman,  $5.85;  Wm.  Gibbs, 

$70  67;  George  Wasson,  $40.85 . . .  224  55 

Deck  hands  at  $35  per  m.:  Mike  Kane,  $81.22;  David  McDermott,  $82.39;  5  small  payments, 

$132.69 . 296  30 

Dominion  Coal  Company:  coal,  14-97  tons  at  $4.25,  19-64  tons  at  $4;  voucher  outstanding, 

P.  1864  $84  53  ~  >  226  75 

Gregory,  H.  S.  &  Sons,  slippage,  198  d.  at  $1 . . . .  198  00 

Lahey,  Edward:  diver,  6  d.  at  $15;  retaining  day,  $5;  scow  hire,  7  d.  at  $1;  paid  labourers, 

23  d.  at  $1.75 .  142  25 

Longon,  John:  diver,  30  d.  at  $15;  retaining  days,  22  at  $5;  scow  hire,  52  d.  at  $1;  paid  pump¬ 
men,  81  d.  at  $1 .75;  paid  watchmen,  62  d.  at  $1.75 .  862  25 

MacNeill,  F.  C.,  services  of  Tugboat  Winnie,  45  d.  at  $40 .  1,800  00 

Splane,  J.  &  Co.:  manilla  rope,  319  lb.  at  17c.,  35  lb.  at  17jC.;  cable  chain,  1,127  lb.  at  3£c.; 

anchor,  333  lb.  at  5c.;  sundries,  $36.56 . : .  15$  84 

Thorne,  W.  II.  <fc  Company:  150  lb.  dynamite,  $30;  manilla  rope,  58  lb.  at  18c.,  53  lb.  at  17iC., 

107  lb.  at  17c.;  sundries,  $38 .51 .  107  29 

Foundrywork:  Wm.  Lewis  &  Son,  $77.84;  Union  Foundry  and  Machine  Works,  $33.78 .  Ill  62 

Small  payments:  paint,  oil,  etc.,  $53.46;  shifting  stonelifter,  $30;  water  hose,  35  ft.  at  48c.; 

wire  pendant,  $15.60;  grappling  anchor  and  chain,  $12;  sundries,  $64.11 .  191  97 


Total,  carried  to  page  V — 320 .  6,277  17 


Tug  “ Canso 

Master,  Arthur  Swim:  Apr. -Mar.,  11-113  m.  at  $90;  overtime,  $49  60;  board  of  self  and  crew, 

2,798  d.  at  50c.,  extra  meals,  $74  66;  travel  and  outlay,  $48.07 .  2,571  53 

First  engineer,  John  Thorne:  Apr. -Mar.,  11-113  m.  at  $90;  overtime,  $52  60;  board,  $32. . .  . .  1,084  80 

Second  engineers:  Tom  Armstrong,  1-032  in.  at  $00;  J.  Leltoy  Thorne,  3-808  in.  at  $60,  over¬ 
time,  $7-76,  travel  and  outlay,  $15. 17 . . .  313  37 


Carried  forward 
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Dredge  Vessels:  Maritime  Provinces—  Continued.  $  cts. 

Brought  forward . .  3,969  70 

Tug  “ Canso ” — Concluded. 

Third  engineer,  Harrv  Bostwick:  6115  m.  at  $60;  overtime,  $25.46;  board,  $32;  travel, 

$6.25 .  430  63 

Mate,  W.  Demmings:  8-953  m.  at  $50;  overtime,  $29.23;  travel  and  outlay,  $10.85 .  487  73 

Cook  and  steward,  Allen  Swim:  8-752 m.  at  $45;  overtime,  $3.65 . .  397  50 

Night  watchman,  W.  A.  Demmings:  1-433  m.  at  $35;  board,  $14  50 .  64  68 

l'iremen  at  $40  per  m.,  including  overtime:  Albert  Bcndwell,  $332.65,  travel  and  outlay, 

$10. 10;  Wm.  Brown,  $15  48;  W.  Campbell,  $164  06,  travel  and  outlay,  $8.45;  E.  W.  Ellis, 

$65.63;  C.  Fairley,  $33.54;  R.  Gibbons,  $59.35,  board,  $16.50;  Arch.  Irving,  $172.04, 
travel  and  outlay,  $8.63;  George  Sutton,  $199.54,  board,  $3  50,  Wm.  Wallace,  $57.33. ...  1, 146  80 

Deck  hands  at  $35  per  m.,  including  overtime:  Thomas  Burns,  $45  17,  board,  $15  50;  Hector 
LeBlane,  $110.46,  travel  and  outlay,  $14.75;  Ernest  Long,  $117.48,  travel  and  outlay, 

$8.63;  Wm.  McIntosh,  $166.82,  travel  and  outlay,  $9.75;  James  Whelan,  $211.99,  travel 

and  outlay,  $4.70;  Wm.  Williams,  S64.69;  5  small  payments,  $89.12 .  859  06 

Brandram-Henderson:  25  gal.  paint,  $39;  sundries,  $12.41 .  51  41 

Canadian  Fairbanks-Morse  Company:  duplex  pump  with  brass  lined  plungers,  etc.,  $130.20; 

200  lb.  white  waste,  $21.50;  sundries,  $1.85 .  153  55 

Cook,  W.  T.:  coal,  35  tons  at  $6,  122  tons  at  $5.75;  wharfage  on  coal,  157  tons  at  5c .  919  35 

Dominion  Coal  ( 'ompany:  coal,  46-33  tons  at  $4.50,  54- 17  tons  at  $4.25;  trimming  coal,  $6.95.  445  69 

Edgett,  Grady  Co.,  Ltd.,  coal,  30  tons  at  $5.50 .  165  00 

Hevcnor,  G.,  Ltd.:  metal  castings,  72  lb.  at  35c.;  copper  pipe,  77  lb.  at  35c.;  2-1"  flanged 

angle  valves,  $16.20;  labour,  190  h.  at  50c.;  sundries,  $10.73 .  174  08 

Inverness  Railway  and  Coal  Company:  coal,  73-7  tons  at  $3.50 .  257  96 

McPherson,  John  D.,  sundry  general  supplies. .  60  39 

Miramichi  Foundry  and  Machine  Works:  coal,  103-77  tons  at  $6.50;  22, 100  gal.  water,  $22. 10; 

sundries,  $15  78 . 712  38 

Noonan  &  Davies:  coal,  84-2  tons  at  $3.50;  freight,  $28.90;  labour,  $10 .  333  60 

Polly,  George  T.:  packing,  5  lb.  at  $1 .95,  31  lb.  at  $1 .75,  8  lb.  at  $1 .35,  20- 18  lb.  at  75c.;  100  lb. 

cotton  waste,  $11.50;  sundries,  $20  43 .  121  87 

Shives,  R.  K.,  coal,  55-54  tons  at  $5.75 .  319  37 

Splane,  J.  &  Co.,  supplying  material  and  labour  making  one  bow  fender,  $120;  manilla  rope, 

44  lb.  at  18c.,  2,159  lb.  at  17c.;  steel  wire,  122  lb.  at  13c.;  sundries,  $16.23 .  527  04 

Thorne,  W.  H.  &  Company:  paint,  5  gal.  at  $2.10,  16  gal.  at  $1.80;  varnish,  2  gal.  at  $5.25; 
enamel,  8  qt.  at  $1.75;  white  waste,  128  lb.  at  14c.;  100  lb.  white  zinc,  $11;  sundries, 

$106.32 . 199  04 

Town  of  Campbellton,  supplying  tug  with  water,  67  d.  at  $1 .  67  00 

Foundrywork:  Wm.  Lewis  &  Son,  $572.72;  Union  Foundry  and  Machine  Works,  $118.16; 

J.  Fred  Williamson,  $170.91;  4  small  payments,  $55  90 .  917  69 

Small  payments:  hardware,  paint,  oil,  etc.,  $63.51;  17,700  gal.  water,  $36  10;  coal,  $34.25; 
ice,  $33.10;  50  ft.  steam  hose,  $-41.20;  laundrywork,  $12.16;  towing,  $15;  labour,  $12; 
lumber,  $11.08;  sundries,  $65.99 .  324  39 


Total,  carried  to  page  V — 320 .  13, 105  91 


Tug  11  Courtenay." 

Captain,  G.  H.  Perry,  Apr.-May,  1-484  m.  at  $75;  board,  $22.50 .  133  80 

Engineer,  H.  E.  Berry,  Apr.-May,  1-936  m.  at  $75;  board,  $29.50 .  174  68 

Firemen,  at  $40  per  m.:  Wm.  Brown,  $33.25,  board,  $12.50;|George  Wasson,  $10.64,  board,  $4.  60  39 

Watchmen  at  $35  per  m.:  Wm.  Skelton,  $94.50,  board,  $41;  Albert  Wilson,  $191.15,  board,  $83  400  65 

Dominion  Coal  Company,  coal,  25.34  tons  at  $4 .  101  35 

Gregory,  James  S.,  laying  up  steamer,  Mar.  8,  1913-Jan.  21,  1914,  319  d.  at  $1 .  319  00 

Small  payments:  foundry  work,  $32.70;  hardware,  $14.22;  sundries,  $27.10 .  74  02 


Total,  carried  to  page  V — 320 . . .  1,272  89 


Tug  “ Fredericton .” 

Captain,  G.  H.  Perry,  10-398  m.  at  $75;  board,  $62.24;  travel  and  outlay,  $12.64 .  854  74 

Engineer,  II.  E.  Berrv,  1-288  m.  at  $75,  9.374  m.  at  $80;  board,  $62.75;  travel  and  outlay, 

$13.65 . 922  94 

Firemen  at  $40  per  m.,  including  overtime:  Wm.  Brown,  $289.19,  travel  and  outlay,  $10.25; 

Thomas  Tobin,  $28.64,  travel  and  outlay,  $5;  Harry  Sweeney,  $281.60 .  614  68 

Cook,  Wm.  Birch,  6.386  m.  at  $40;  board  of  self  and  crew,  1,491  d.  at  50c.;  travel  and  outlay, 

$21.27 . * . 1,022  21 

•  Watchmen  at  $35  per  m.;  Arthur  Gatain,  $54.89;  Joseph  Pauline,  $135.42;  Lewis  Robinson, 

$26.59 . 216  90 


Carried  forward .  3,631  47 


PUBLIC  M  URKS  DEPART 1IEXT:  EXPENDITURE 


V— 333 


SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Maritime  Provinces— Continued.  $  cts 

Brought  forward . % .  3,031  47 

Tug  “ Fredericton ” — Concluded. 


Deck  hands  at  $35  per  m.:  Henry  Boudreau,  $34.06;  Jerome  Chamberlin,  $72.34;  Albert  Dou- 

cett,  $113.21;  Henry  Doucett,  $312.41;  board,  $35.61 . 

Pilot,  Michael  Daley,  2  d.  at  $2.50 . ' 

Bathurst  Lumber  Co.:  coal,  27.83  tons  at  $6;  sundries,  $5.20 . ” 

Bradley,  Daniel,  labour,  17.5  d.  at  $3.50,  15.5  d.  at  $1.75 . 

Canadian  Fairbanks- Morse  Co.:  No.  104^  oster  stock,  $21;  brass  pipe,  60  lbs.  at  27  c.;  set  twist 


drills,  $15.60;  sundries,  $95.41 . . . . .  148  21 

Eddy,  George  Company:  labour,  $43.40;  sundries,  $36.88 .  80  28 

Imperial  Oil  Company:  90  gals,  engine  oil,  $39.94;  10  gals,  cylinder  oil,  $5.30;  48  gals.  Pratt’s 

“Astral”  oil,  $11.52 .  50  70 

Kent,  W.  J.  &  Co.:  blankets,  8  prs.  at  $2.25,  8  prs.  at  $1.50;  wheel  barrows,  2  at  $6.50;  sundries, 

$16.42 . 59  42 

McAvity,  T.  &  Sons,  Ltd.:  chain,  2,275  lb.  at  $5.10;  freight,  $6.61  .  122  64 

Northern  Dredging  &  Construction  Co.,  coal,  15  tons  at  $6 .  90  00 

Splane.  J.  <fc  Co.:  ten  foot  bow  fender,  $105;  manilla  rope,  396  lb.  at  18c.,  849  lb.  at  17c.;  sundries, 

$52.82 . .  373  43 

Thorne,  W.  H.  &  Company:  yacht  waste,  128  lb.  at  13c.;  hardware,  etc.,  $46 . * .  62  64 

Foundrywork:  John  Rennie,  $69.07;  Union  Foundry  and  Machine  Works,  $54.73;  2  small  pay¬ 
ments,  $34. 61 . _ .  158  41 

Small  payments:  40  ft.  metallic  hose,  $33.60;  making  cover,  284  ft.  at  10c;  galv’d.  iron  tank 
with  strainer  pans,  $22.40;  trucking  and  freight,  $29.77;  packing,  $14.53;  paint,  10  gals,  at 
$1.30;  globe  heater  $12;  groceries,  $10.68;  ejector,  $10.50;  sundries,  $59.99 .  234  87 


Total,  carried  to  page  V— 320 .  5,851  34 


Tug  11  Helena." 


Captains:  J.  A.  Moury,  1-484  m.  at  $90;  G.  H.  Perry,  $58.95;  David  Reid,  9.8  m.  at  $90 .  1,074  50 

Chief  engineer,  W.  Spicer,  Apr.-Mar.,  12  m.  at  $90 .  1,080  00 

Second  engineer,  Harry  McCain,  Apr.-Mar.,  12  m.  at  $60 .  720  00 

Mates  at  $50  per  m.:  Richard  McLellan,  6.4  m.;  R.  T.  Walters,  5.467  m .  593  42 

Cook,  Jesse  Hughes,  Apr.-Mar.,  12  m.  at  $45;  board  of  crew,  3,975  d.  at  50c .  2,527  50 

Firemen  at  $40  per  m.,  including  bonus:  John  Long,  $136.32;  D.  McCafferty,  $306.33;  Allen 

Russell,  $504;  Geo.  Wasson,  $203.33;  3  small  payments,  I9S.05 .  1,248  03 

Fireman  and  watchman,  Edward  Kelly,  Apr. -Nov.,  7.033  m.  at  840 .  281  34 

Deck  hands  at  $35  per  m . ,  including  bonus:  Allen  Diamond,  $75.99;  Joseph  Gordon,  $296; 

Edward  Jacobs,  $414.65;  M.  Mahoney,  $444;  2  small  payments,  844.93 .  1,275  60 

Foreman  carpenter,  John  C.  Harned,  48  d.  at  $4 .  192  00 

Carpenters  at  $3  per  day:  Abram  Craft,  $127.50;  Leonard  Harned,  $132 .  259  50 

Canadian  Fairbanks-Morse  Company:  75 ft.  f  in.  special  chain,  $57.75;  3001b.  white  waste,  $32. 25; 

2  brass  gate  valves,  $14;  sundries,  $19.93 . .  123  93 

Canadian  Oil  Companies:  national  light  oil,  210  gals,  at  19c;  engine  oil,  20  gals,  at  60c;  sundries, 

$8.25 .  60  15 

Dominion  Coal  Company:  coal,  62.85  tons  at  $4,  636.22  tons  at  $4.25 .  2,955  38 

Imperial  Oil  Co.:  engine  oil,  86  gals,  at  46c.,  10  gals,  at  65c.;  sundries,  $6.25 .  52  31 

Mulcahy,  A.  J.  Co.:  anti-fouling  composition,  H  cwt.  at  $44.75;  paint,  1961b.  at  11c.;  sundries, 

I15.S7 .  104  56 

Polly,  George T.:  steel  hose,  50  ft.  at  $1.35;  fire  hose,  100  ft.  at  95  c.,  100  ft.  at  50  c.;  steam  fabric, 

180  lbs.  at  12JC.;  sets  of  couplings,  2  at  $6.87;  packing,  15  lbs.  at  $1.25,  7  lb.  at  75c;  sundries, 

$15.80 .  288  54 

Schuller  Electric  Welding  Co.:  welding,  18  h.  at  $8;  extra  time,  20  h.  at  $3.25;  11  h.  use  of  air 

hammer,  $5.50 . ; . . . . .  214  50 

Sherry,  J.  P.,  equipping  Helena  with  smoke  consuming  device .  450  00 

Splane,  J.  &  Co.:  manila  rope,  46  lb.  at  3,363  lb.  at  17c,  117  lb.  at  15jc;  making  large 

fender,  $125;  stockless  anchor,  750  lb.  at  9c;  steel  wire,  312  lb.  at  11c.;  100  lb.  white  waste, 

$10.50;  sundries,  $97.59 . 932  81 

Thorne,  W.  H.  &  Company:  128  lb.  white  waste,  $16.64;  10J  gals,  paint,  $12.50;  sundries,  $114.62  143  76 

Foundrywork:  Wm.  Lewis  &  Son,  $52.91;  Union  Foundry  and  Machine  Works,  $1,234.42;  J. 

Fred  Williamson,  $1231.95;  J.  E.  Wilson,  Ltd.,  $38.71 .  2,557  99 

Small  payments:  paint,  varnish,  etc.,  $56.50;  groceries,  $50.46;  ice,  S26.70;  labour,  $57.80; 
mattresses,  blankets,  towels,  etc.,  $23.90;  wharfage,  30  d.  at  80c;  lumber,  $33.20;  smith- 
work,  etc.,  $23.65;  towing,  $20;  making  boat  cover,  32  yds.  at  35c;  sundries,  $88.63 .  416  04 


Total,  carried  to  page  V — 320 


17,551  86 


Tug  “ Lisgar 

Captain,  S.  Belanger,  Apr.-Mar.,  12  m.  at  $90;  overtime,  $9.19;  board,  3,115  d.  at  50c;  extra 
meals,  367  at  17c;  outlay,  $111. 2S . 


2,820  36 


Carried  forward 


2,820  36 


V— 334 


AUDITOR  GENERAL'S  REPORT,  1013-1911 


5  GEORGE  V.,  A.  1915 


Dredge  Vessels:  Maritime  Provinces— Continued.  $  ets. 

Brought  forward .  2,82  0  36 

Tag  “Lisgar" — Concluded. 

Chief  engineer,  F.  Wagner,  1  -632  m.  at  $S5,  10  m.  at  $90;  overtime,  $9.19;  board,  $15;  travel  and 

outlay,  $11. 13.... .  1,104  09 

Second  engineer,  Phi.  Samson,  1-768  m.  at  $50,  6.873  m.  at  $60;  overtime,  $6.13;  travel  and 

outlay  .  $36.60 .  . . .  543  52 

Mate,  Louis  Castonguay,  Apr. -Dec.,  8-637  m.  at  $50;  overtime,  $5.11;  travel  and  outlay,  $31.30  ^68  29 

Cook,  Louis  Labadie,  Apr.-Dee.,  8-701  m.  at  $45;  laundrywork,  $96;  travel  and  outlay,  SIS .30  505  85 

Firemen 'tit  $40  per  rri.,  including  overtime  and  bonus:  G.  Anderson,  $346.24;  Phi.  Carrier, 

$456.92,  board,  $45;  Hugh  McNeill,  $329.18 .  1,177  34 

Sailors  at  $35  per  m.,  including  overtime  and  bonus:  Ed.  Castonguay,  $291.47,  travel  and 
outlay,  $16.40;  Harry  Dorey,  $151.75,  travel  and  outlay,  $5;  John  Dull,  $294.86;  Harry 

Lent,  $12.87,  travel  and  outlay,  $9.10;  V.  W.  Renaud,  $142.34 .  926  79 

Boy,  E.  Labadie,  May-Dec.,  7.904  m.  at  $20,  travel  and  outlay,  $33.75 .  191  84 

Night  watchman,  Wm.  McRae,  Apr .  50  00 

Pilots:  M.T.  Daley,  $29.25;  D.  R.  Ronalds,  $15.88 . . .  45  13 

American  Engineering  Co.:  pr.  non-reversing  engines  for  attachments  to  22  in.  improved 

dock  steam  Gypsey .  259  09 

Anderson,  J.:  plates,  rivets,  etc.,  456  lb.  at  4c.;  brass  bushings,  27?  lb.  at  45c;  bras3  bolts, 

29  lb.  at  35c;  labour,  124  h.  at  50c.,  120  h.  at  30c;  sundries,  $93.23 . .  232  01 

Canadian  Consolidated  Rubber  Company:  packing,  20.75  lb.  at  90c,  23  lb.  at  72c,  20  lb.  at  54c.; 

sundries,  $9.10 .  55  12 

Canadian  Fairbanks-Morse  Co.:  oster  stock,  $21;  white  waste,  200  lb.  at  10|c;-sundries,  $19.27  01  77 

Imperial  Oil  Company:  engine  oil,  89J  gals,  at  46c;  kerosene,  45  gals,  at  19*c .  49  95 

Inverness  Railway  &  Coal  Company:  coal,  124.75  tons  at  $3.50;  trimming  coal,  101.7  tons  at 

10c .  447  10 

Nova  Scotia  Steel  Coal  Co.:  coal,  249  tons  at  $3.50;  trimming  coal,  249  tons  at  15c .  908  85 

Paint,  Peter  &  Sons:  paint,  13  gals,  at  $2.30,  8  gals,  at  $2.25,  10  gals,  at  $2.,  2  gals,  at  $1.90; 
varnish,  5  gals,  at  $3;  enamel,  2  gals,  at  $6.25;  engine  oil,  43  gals,  at  70c;  blankets,  4  pr.  at 
$3,  2  pr.  at  $3.75;  asbestos  tape,  \7\  lb.  at  90c;  packing,  25  lb.  at  75c.,  28  lb.  at  85c,  12f 
lb.  at  $1.30;  rope,  874  lb.  at  19c;  flexible  steel  wire,  210  lb.  at  10c;  cotton  waste,  200  lb. 

at  13§c;  zinc  plates,  170  lb.  at  10c;  sundries,  $359.70 .  805  44 

Polly,  George  T.:  2  stockless  anchors,  1,6101b.  at  9|c;  garlock  packing,  16.91  lb.  at  $1;  express- 

age, 70c . . . . .  170  58 

Thompson  &  Sutherland,  Ltd.:  packing,  502.5  lb.  at  $1;  linoleum,  10*  y.  at  $2.75;  putz  cream, 

6  cans  at  $1.90;  screws,  12  doz.  at  90c.;  kerosene,  43 J-  gal.  at  25c.;  sundries,  $82.34 .  646  SO 

Thorne,  W.  H.  &  Company:  12  polished  plates,  $20;  boiler  plates,  224  lb.  at  8c;  sundries,  $12.22  50  14 

Zaidee  Steam  Tug  and  Owners:  water,  9,900  gals,  at  |c.,  34,100  gals,  at  \c . .  134  75 

Foundrywork:  Pictou  Foundry  and  Machine  Co.,  $100;  4  small  payments,  $94.24 .  194  24 

Small  payments:  1  14  ft.  boat,  $38;  wharfage,  $35;  85.3  y  duck,  $28.21;  paint,  oil,  etc.,  $22.77; 

ice,  $23.50;  stove  fittings,  $17.50;  labour,  $12.75;  sundries,  $50.52 .  228  25 


Total,  carried  to  page  V — 320  .  12,068  19 


Tug  “ Mabel  Reid.” 

Engineer,  Carmon  Mills:  Jan.  16-Mar.  31,  2-485  m.  at  $60;  board,  $37 .  186  10 

Fireman,  Arthur  Buckler:  Mar.,  -709  m.  at  $40;  board,  $10.50 .  38  88 

Foreman,  A.  F.  Landry:  2  d.  at  S3;  paid  Capt._J.  G.  Watters,  4  d.  at  $3;  paid  for  labour,  $19.75; 

transportation,  $9 .  46  75 

Small  payments:  travel  and  outlay  of  Arthur  Swim,  $8.28;  coal,  $6;  sundries,  $19.48 .  33  76 


Total,  carried  to  page  V — 320 .  305  49 


Tug  ,lRona." 

Captain,  R.  J.  Belyea:  Apr. -Mar.,  11-633  m.  at  $75;  board  of  crew,  1,695  d.  at  50c.;  24  extra 

meals,  $4;  travel  and  outlay,  $50 .  1,774  00 

Engineer,  G.  C.  Gillis:  Apr. -Mar.,  12  m.  at  $70;  outlay,  $2.47 .  842  47 

Mate,  Albin  Arseneau,  May-Dec.,  6-516  m.  at  $50 .  325  80 

Cooks  at  $40  per  m.:  Hermoine  Vigneau,  $249  03;  3  small  payments,  $43.97 .  293  00 

Watchman,  J.  Creehan,  $15.16;  pilot,  T.  Lowrie,  $28.78 .  43  94 

Firemen  at  $40  per  m.:  Alfred  Bertin,  $260.64,  bonus,  $12;  5  small  payments,  $91  60 .  364  24 

Deck  hands  at  $35  per  m.:  Fred  Vigneau,  $216.77,  bonus,  $12;  3  small  payments,  $80.79 .  309  56 

Foreman,  13-75  d.  at  $3;  carpenters,  94  d.  at  $2.50,  105-23  d.  at  $2.25;  caulkers,  54-5  d.  at 

$2.50;  labourers,  169-75  d.  at  $2,  56-74  d.  at  $1.75 .  1,088  02 

Cormier,  Ernest,  water,  15,035  gal.  at  fc .  112  75 

Crabbe,  Simon  W.,  sundry  hardware,  paint,  etc .  149  60 

Cumming,  J.  W.  &  Son,  Ltd.:  brass,  46  lb.  at  40c.;  piston  ring  cast,  38  lb.  at  3}c.;  labour,  84  h. 

at  60c .  70  13 


Carried  forward. .  5,373  31 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL'  PAPER  No.  1 


Dredge  Vessels:  Maritime  Provinces— Continued.  $  cts. 


Brought  forward .  5,373  51 

Tug  “ Rona ” — Concluded. 

Hogan,  M.  P.,  sundry  lumber .  65  04 

Lyons,  G.  &  Co.,  coal,  21  -76  tons  at  $5,  17-47  tons  at  $5. 38 .  202  82 

McGowan,  M.  C.,  manilla  rope,  382  lb.  at  18|c .  70  67 


Savage,  J.  P.:  manilla  rope,  738  lb.Iat  181c.;  fares  of  men,  $18.20;  sundries,  $29.55 .  184  28 

Stewart,  Bruce  &  Co.,  sundry  foundry  work  and  ship  chandlery .  1,554  86 

Small  payments:  ground  rent,  $35;  water,  $38.02;  coal,  $40.20;  chairs,  towelling,  cushions, 
etc.,  $46.25;  paint,  11  gal.  at  $2.50;  smithwork,  $20.19;  cable  grease,  111  lb.  at  12c.; 
hardware  and  paint,  $19.06;  labour,  11  d.  at  $3,  11  d.  at  $2.50,  6  d.  at  $2;  sundries,  $69.36..  352  15 


Total,  carried  to  page  V — 320 .  7,803  33 


Tug  “ Soqenada .” 


Master,  W.  A.  Keating:  11-3  m.  at  $85;  board  of  self  and  crew,  $231.99;  travel  and  outlay, 

$20.37 . 

Engineers  at  $85  per  m.:  J.  W.  Abolit,  8-429  m.,  board  $52.50,  outlay  $2.60;  Chas.  Campbell, 

3-004  m.,  board  $13 . 

Fireman,  John  Levangie:  6-041  m.  at  $40;  board,  $2.50;  travel,  $1.80 . 

Cook,  John  Webb:  -926  m.  at  $40;  travel  and  outlay,  $8.20 . 

Deck  hands  at  $35  per  m.:  Damien  Anderson,  $61.91,  board  and  travel,  $4.30;  Dan  A.  Boyd, 
S180.8S,  travel,  $8.80;  Frank  Holland,  $121.62,  board  and  travel,  $12.10;  Thomas  Moore, 

$200.24,  travel,  $10.20;  4  small  payments,  $67.98,  travel,  $9.60 . 1 . 

Board  of  crew:  D.  Gillis,  $9.75;  John  Gillis,  $348.83;  S.  Belanger,  $2.72 . 

Carson,  J.  &  Sons,  sundry  lumber,  doors,  moulding,  etc . 

Carson,  J.  F.:  drum  No.  1  composition,  $22.50;  drum  No.  2  composition,  $37.50;  engine  oil, 

464  gal.  at  70c.;  paint,  5  gal.  at  $2.20;  sundries,  $84.29 . 

Cook,  W.  T.:  coal,  10  tons  at  $6,  17  tons  at  $5.75;  wharfage  on  27  tons  coal,  $1.35 . 

Hyde  Windlass  Company:  steam  steering  engine  with  one  brass  stand  and  wheel . 

Inverness  Railway  and  Coal  Company,  coal,  2401  tons  at  $3.50.. . . 

Noonan  &  Davies:  coal,  17  tons  at  $3.50;  sundries,  $11.92 . 

Thompson  &  Sutherland:  manilla  rope,  1,409  lb.  at  17c.,  520  lb.  at  18c.;  sundries,  $8.41 . 

Union  Foundry  and  Machine  Co.,  sundry  foundry  work . 

Yorston,  J.  &  J.:  hauling,  winter  berth  and  launching,  $160;  sundries,  $5.45 . 

Small  payments:  coal,  2  tons  at  $7.50,  6  tons  at  $7,  3  tons  at  $5.50,  sundry,  $5.20;  labour, 
$58.85;  cooking  range,  $23;  hardware  and  oil,  $18.08;  100  lb.  white  waste,  $10.75; 
sundries,  $134.77 . 

Total,  carried  to  page  Y — 320 . 


1,212  83 

1,045  06 
245  94 
45  23 


677  63 
361  30 
58  60 

187  84 
159  10 
650  00 
842  62 
71  42 
341  54 
1,802  20 
165  45 


324  15 


8,190  91 


Dredge  Vessels:  Ontario  and  Quebec. 

Shipyard  at  Ottawa:  Foremen  ($3440.84) — 

General  foreman,  Wm.  Smith,  services,  12  m.  at  $141.67;  travel  and  outlay,  $90.80 .  1,790  84 

Foreman  engineer,  D.  Matheson,  services,  12  m.  at  $137.50 .  1,650  00 

Shipyard  at  Ottawa:  Paylists  ($66,525.75) — 

Blacksmiths:  W.  Bradley,  319f  d.  at  $3;  J.  Cropley,  122f  d.  at  $2.75;  J.  Dauray,  311f  d.  at 

«3  .  2  232  06 

Carpenters  at  $2.25:  T.  Demers,  211f  d.;  A.  Gatien,  131  d . . .  771  19 

Carpenters  at  $2.50:  J.  Boyd,  104*  d.;  L.  Charland,  117f  d.;  D.  Dnusey,  90f  d.;  H.  Gor¬ 
don,  1201-  d.;  J.  Gravelle,  237j  d.;  E.  Larose,  3091  d.;  M.  Pelletier,  104  d.;  A.  Poirier, 

101  d . . .  2,736  17 

Carpenters  at  $2.75:  A.  Terrien,  187?  d.;  O.  Marin,  2221  d.;  P.  Berry,  2011  d.;  W.  Ros- 
borough,  266  d.;  R.  Burns,  341  d.;  J.  Linnon,  3041  d.;  O.  Audette,  2641  d.;  W.  Hughes, 

3111  d.;  W.  Zimmerman,  3111  d.,  N.  Protain,  84  d.;  C.  Gravelle,  3041  d.;  W.  Forrest, 

2641  d.;  E.  Rogers,  2621  d.;  A.  Milks,  2101  d.;  N.  La  Madeline,  3011  d.;  D.  K.  McLeod, 

147  d.;  J.  Loney,  286  d.;  J.  S.  Campbell,  106  d.;  H.  A.  Froom,  3011  d.;  G.  Pillar, 

2811  d.;  O.  Leduc,  1171  d.;  J.  Lucas,  801  d.;  L.  Bradley,  101  d.;  W.  Mather,  441d. ; 

O.  Duford,  311  d.;  O.  Oliver,  241  d.;  C.  Morrison,  51  d .  14,757  03 

Foreman  carpenter,  J.  Murphy,  319  d.  at  $3 .  957  00 

Caulkers  at  $3:  J.  Begin,  306j  d.:  J.  Morin,  3141  d. .  1,863  00 

Caulkers  at  $2.75:  G.  Millar,  315  d.;  G.  Waters,  3201  d.;  S.  St.  Louis,  2251  d.;  N.  Bedard, 

3101;  J.  Morin,  46  <1.;  G.  Bedard,  21  d.;  I.  Gunner,  3301  d.;  F.  Lambert,  2281  d. .  4,945  05 

Helpers:  J.  Cropley,  1861  d.  at  $2.25;  F.  Garvin,  1621  d.  at  $2.25,  1734  d.  at  $2.50;  E.  Math¬ 
ews,  3181  d.  at  $2.25;  G.  Taylor,  266  d.  at  $1.95,  66J  d.  at  $2.25;  P.  Sharp,  3201  d.  at 
$2.25;  J.  Foster,  2881  d.  at  $2.25;  G.  Lawlor,  811  d.  at  $2.25 .  4,155  21 


Carried  forward 


oo , 85 /  55 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  ets. 

Brought  forward .  35,857  55 


Shipyard  at  Ottawa:  Paylists — Concluded. 

Labourers  at  SI. 95:  A.  Venasse,  3223  d.;  F.  McDonald,  329 i  d.;  P.  O’Tool,  111  d.;  J. 
Belanger,  107 5  d.;  J.  Manson,  50}  d.;  W.  Nolan,  115  d.;  P.  McGrath,  152}  d.;  G.  Willis, 
3441  d.;  II.  Zimmer,  45  d.;  J.  Burk,  1721  d.;  J.  Fortin,  324  d.;  C.  Proulx,  326  d.;  J. 
Dagnais,  188  d.;  It.  Dawson,  328f  d.;  E.  Charboneau,  3361  d.;  J.  Bourdage,  1281  d.; 
W.  McDonald,  183  d.;  R.  Cook,  345  d.;  P.  Dawson,  312  d.;  H.  Cavanagh,  312$  d.; 
M.  O’Brien,  3631  d.;  L.  Bond,  11  d.;  B.  White,  145f  d.;  T.  Ashley,  332  d.;  C.  Vallee, 


21  d .  10,544  78 

Machinists  at  $3:  J.  Booth,  3661  d.;  F.  Brennan,  3141  d.;  W.  Chitty,  159  d.;  J.  Davison, 

14  d.;  It.  Gillis,  319}  d.;  N.  King,  1061  d.;  Wm.  Mclninch,  35  d.;  H.  Newington, 

295-1  d.;  E.  Robertson,  12  d.;  H.  Smith,  3221  d. .  5,835  75 

Machinists  at  S2.75:  J.  McNeil,  330  d.;  H.  Newington,  28  d.;  G.  Rae,  2381  d .  1,640  35 

Mechanics  at  $2.50:  B.  Devine,  91  d.;  F.  Dcmeule,  77  d.;  F.  Graham,  324  d.;  A.  Morgan, 

1811  d.;  R.  Thibault,  161}  d .  2,088  04 

Mechanics  at  $2.75:  W.  Chitty,  1601  d.;  G.  Seabrook,  3181  d.;  R.  Thibault,  1671  d .  1,776  47 

Mechanics:  E.  Lavergne,  1.97  m.  at  $65;  Z.  Parris,  11.96  m.  at  $75 .  1,025  48 

Painters  at  $2.60:  D.  Dare,  234}  d.,  13  d.  at  $2.50;  J.  Bowen,  91  d.;  J.  Marion,  3121  d .  1,480  70 

Patternmakers:  It.  Bonnell,  270  d.  at  $3.25;  J.  Brown,  103  d.  at  $3;  I.  Gerard,  2871  d. 

at  $3;  R.  Ralston,  307  d.  at  $3 .  2,969  23 

Steamfitters:  A.  Fink,  3}  d.  at  $2.75;  W.  Hoar,  1141  d.  at  $2.50;  P.  Kerr,  2  d.  at  $2.75; 

2941  d.  at  $3;  H.  Mclninch,  2601  d.  at  $2.75,  14}  d.  at  $3 .  1,946  10 

Storeman,  R.  Rous,  7  m.  at  $70,  5  m.  at  $75 .  865  00 

Team  hire:  J.  Ralph,  1431  d.  at  $5;  J.  Reardon,  1591  d.  at  $5;  horse  and  cart,  Mdc.  Mar- 

couiller,  3201  d.  at  $2.50 . .  2,3i9  33 

Watchmen:  A.  Charron,  12  m.  at  $60;  M.  Quin,  329  d.  at  $1.85,  9  d.  at  $1.95,  1  m.  at  $60. .  1,406  20 

Sundry  labour .  211  61 


Shipyard  at  Ottawa:  Accounts  ($11,040.75) —  / 

Allen,  Edgar,  &  Co.,  Montreal:  113  lb.  special  high  speed  steel  at  65c . 

Canadian  Johns-Manville  Co.,  Toronto:  32  asbestos  metal  brake  blocks  at  $3.75;  41j  ft. 

brake  band  lining,  $46.25;  12  malleable  iron  couplings,  $10.80 . 

Canadian  Consolidated  Rubber  Co.,  Montreal:  167  lb.  red  star  packing,  $115.41;  sundry, 

$16.06. . . . . . . >..... 

Canadian  Fairbanks-Morse  Co.,  Montreal:  copper  tubing,  6  in.,  3,385}  lb.  at  29c.,  5  in., 
4,021  lb.  at  28c.;  136  ft.  in.  shafting,  $59.20;  16  bracket  hangers,  $92.62;  Ostcr  pipe 
machines,  No.  306,  $406,  No.  300,  $215;  2  sets  nipple  jaws  for  pipe  machines,  $160; 

sundry  machine  supplies,  $42.46 . • . 

Canadian  Pneumatic  Tool  Co.,  Montreal:  1  B.N.W.  drill,  $98;  6  discharge  valves,  $27.54; 

sundries,  $2.08 . 

General  Supply  Co.,  Ottawa:  1  Dupont  power  hammer  with  2  h.p.  motor,  $363.30;  100  ft. 

3  in.  shafting,  $80.36;  4  spiro  couplings,  $25.60;  12  bracket  hangers,  $77.76;  80  ft.  2}  in. 
leather  belting,  $19.20;  dipper  tooth  steel,  458  lb.  at  15c.,  827  lb.  at  18c.;  86}  lb., 

h.p.  packing,  at  90c.;  sundries,  $154.37 . 

Heney,  John,  &  Son,  Ottawa:  coal,  9.64  ton  smith  at  $5.95,  3  at  $6,233.1  ton  lump  at  $4.75, 

100  ton  egg  at  $7 . 

Mason,  G.  M.,  Ottawa:  1,718  ft.  white  pine  at  $90;  5,504  ft.  spruce  at  $24 . 

McColl  Bros  &  Co.,  Montreal:  oil,  94 j  gal.  coal,  $14.87,  45  gal.  cyl.,  $17.25,  60  gal.  machine, 

$17.40;  375  lb.  soft  soap  $23.44;  containers,  $13;  sundries,  $5.85 . 

McConnell,  A.,  Ottawa:  white  pine  timber,  14,147  ft.  rough,  8,000  ft.  d.  2  s.,  as  per  contract 
Ottawa  Electric  Co.,  Ottawa:  power  supplied  shipyard  to  Jan.  1,  1914,  at  $20  per  h.p.  per 
annum,  crane,  4.52  h.p.,  12  m.,  machine  shop,  6.65  h.p.,  12  m.,  extra  motor,  26.54  h.p., 

10/j  m . 

Ottawa  Paint  Works,  Ottawa:  mixed  paints,  terra  cotta  and  khaki:  730  lb.  at  5c.,  1,463  lb. 
at  6c.,  60  gal.  at  85  c.,  22  gal.  blk  Japan  at  65c.;  300  lb.  red  lead  at  $5;  white  lead,  200  lb. 
at  $6.75,  400  lb.  at  $7.40;  97*  gal.  boiled  oil  at  60c.;  44}  gal.  turpentine  at  68c.;  sundries, 

$26.23 . . : . 

Savage  &  MacDonell  Co.,  Ottawa:  6,250  ft.  clear  pine,  k.d.d.  2s.  at  $90;  cartage,  $3.* . . . . 
Societe  par  Actons  des  Usines  et  Outillage  de  la  Montagne  Verte,  Strassburg:  voucher  out¬ 
standing . . . .• . 

Cartage,  H.  W.  Brooks,  $26.05;  J.  Wigmore,  $42.50 . 

Foundry  work:  Canadian  Steel  Foundries,  $20.82;  Davidson  &  Crooks,  $179.76;  A.  Fleck, 

$7.24;  Maass  Bros.,  $9.85;  C.  M.  Maass,  $97.12 . 

Freight:  Canadian  Pacific  Ry.,  $21.11;  Grand  Trunk  Ry.,  $118.42 . 

Hardware:  T.  Birkett  ct  S^n,  Co.,  $95.33;  S.  Fisher,  $23.68;  Frothingham  &  Workman, 

$361.48 . . . . . 

Medical  attendance'  to  injured  employees:  Dr.  E.  S.  Aubry,  $75;  Dr.  Evans,  $33;  McKenzie 
Bros.,  84;  Dr.  F.  H.  Powell,  $76;  St.  Luke’s  Hospital,  $11.25;  Dr.  D.  E.  Winter,  $20. . 


73  45 
177  05 
131  47 

3,082  88 
127  62 

1,016  06 

1,882  61 
286  72 

91  81 
700  00 

668  90 

362  48 
565  50 

518  56 
68  55 

314  79 
139  53 

480  49 

219  25 


80,874  31 


Carried  forward 
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Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  80  874  31 

Shipyard  at  Ottawa:  Accounts — Concluded. 

Small  payments:  3  doz.  brooms,  87.80;  lace  leather,  $3;  adjusting  time  recorder,  $7;  500  time 
slips,  $3.50;  50  ft.  air  hose,  $25;  \  doz.  adhesive  plasters,  $1.50;  3  pr.  hip  boots,  $14.70; 

1  brl.  Just  lay,  $6;  3  boxes  soap,  $12.50;  1  cs.  Gillets  lye,  $4.25;  electric  supplies,  $11.28; 

travel,  $36.50 .  133  03 

Tug  Alva  ($210.41)—  .  “ 

Paylists,  fitting  out  at  Ottawa,  April,  1913: 

Captain,  A.  Patter,  .533  m.  at  $55;  travel,  $18.40;  engineer,  $13.91;  fireman,  $21.40  ...  83  04 

Marine  and  Fisheries  Department,  Sorel:  repairs  to  tug .  70  99 

Small  payments:  foundrywork,  $33.32;  freight,  50c.;  hardware,  $19.78;  laundry,  $2.78  56  38 

Tug  Annette,  with  Dredge  No.  122  ($4,401.09) — 

Captain,  O.  Laing,  Mar.-Nov.  at  $104;  travel  and  outlay,  $37.20;  board  of  crew,  $450; 

services  as  caretaker,  Dec.-Mar.  at  $50 .  1,623  20 

Engineer,  E.  Cote,  $385;  fireman,  J.  Baribeau,  $370.20;  sailor,  N.  Vibert,  $305.44 .  1,060  64 

Carpenters,  W.  Deschenes,  Mar. -Apr.  at  $75;  sundry,  112  d.  at  $2.70 .  452  40 

Boilermaker,  8  d.  at  $4;  carters,  14  d.  at  $2.50,  6  d.  at  $5;  caulkers,  45  d.  at  $2.50;  labourers, 

135 j  d.  at  $2,  10  d.  at  $1.50 .  495  50 

Gelinas,  A.,  St.  Jean  des  Piles:  smith  work .  5G  72 

Houle,  X.,  30  cd.  wood  at  $2.50 .  75  00 

Marchand,  Z.  &  Fils,  Three  Rivers:  24?  ton  steam  coal,  at  $4.75 .  116  38 

Foundrywork:  Beauchemin  &  Fils,  $55.75;  Beaver  Stove  and  Machinery  Co.,  $101.46;  Laur- 

entide  Co.,  $38.34 .  195  55 

Hardware,  Jos.  Beland,  $30.93;  J.  H.  Boudreault,  $157.25;  J.  A.  Doucet,  $19.76;  T.  Thiff- 

ault,  $22.85 .  230  79 

Small  payments:  cartage,  $20.10;  lumber,  $25.15;  rent  of  anchorages,  $28;  52  lb.  tallow  at 

8c.;  telephone  messages,  $11.05;  washing,  $6.45  .  94  91 

Tug  Archie  Stewart  ($1,443.13) — 

Cantin,  A.,  Montreal:  docking  fee,  $35;  material,  $22.05;  labour,  $30.45 .  87  50 

Davie,  Geo.  T.  &  Sons,  Levis:  docking  charges,  Dec.,  1912,  $209.30,  May,  1913,  $175  52; 
repairs  to  propellor  and  steering  gear,  $82.04;  supplying  foundation  for  and  installing 

steam  steering  gear,  $288.38 .  755  24 

Fisher,  S.,  Montreal,  sundry  hardware .  13  42 

Levis  Graving  Dock  (Public  Works  Dept.),  wintering  tug .  400  00 

Mercier  Machine  Co.,  Levis:  fittings  for  steam  steering  gear,  material  $24.08,  labour 

$64.25 . . . . . .  88  33 

Weir,  J.  &  R.,  Montreal,  repairs  to  boiler  tubes,  etc .  98  64 

Tug  Aylmer  ($183.43) — 

Davidson  &  Crooks,  Ottawa:  8  propellors  at  $16;  1,442  lb.  grate  bars  at  3^c .  178  48 

Sundry  hardware .  4  95 

Tug  Blanche  ($522.51) — 

Engineer,  A.  Samson,  services  $218.89,  board  $60.19;  fireman,  $55 .  .  334  08 

Foundry  work:  Campbell  Steel  and  Iron  Works,  $42.30;  Davidson  &  Crooks,  $25  63; 

Maass  Bros.,  $101 .92 .  169  85 

Small  payments:  2-69  tons  coal  at  $4.75;  hardware,  $4.70;  laundry,  $1.10 .  18  58 

Tug  Catherine  C.  ($25) — 

Castings,  $3.50;  53  lb.  bronze  bushings  at  30c.;  16  lb.  brass  at  35c .  25  00 

Chicoutimi  Shipyard  ($4,245  92) — 

Conductors  at  $3:  J.  Rainds,  27  d . ;  F.  Tremblay,  186  d .  639  00 

Blacksmiths,  11  d.  at  $2.50,  43§  d.  at  $3 .  158  00 

Carpenters,  327*  d.  at  $3,  43 J  d.  at  $2.75,  266*  d.  at  $2.50,  28*  d.  at  $2.25 .  1,829  47 

Carters,  621  d.  at  $3;  caulkers,  224-*  d.  at  $2.50,  15  d.  at  $2.25 .  780  75 

Labourers,  153J  d.  at  $2;  machinists,  109  d.  at  $3;  tinsmiths,  32  d.  at  $3  50... .  746  02 

Small  payments:  lumber,  $69.93;  hardware,  $22.75 .  92  68 

Steamer  Cingalee  ($7,792.86) — 

Captain,  Geo.  Bussey:  April-Dee.  at  $91.66;  travel  and  outlay,  $292.54 .  1,117  48 

Engineer,  T.  Good,  205  d.  at  $2.50 .  512  50 

Labourers  at  $2:  V.  Bussey,  191  d.;  sundry,  200  d . . . .  782  00 

Carson,  Win.,  Midland:  services  as  inspector  of  new  hull,  78  d.  at  $5;  wintering  steamer, 

$30 . . . . . . .  420  00 

Georgian  Bay  Shipbuilding  and  Wrecking  Co.,  Midland:  work  on  new  hull,  labour 

$1,659.31,  materials  $348.41,  less  7,272  ft.  B.  C.  fir  at  $35,  supplied  by  Department. .  1,753  20 

Midland  Coal  Dock  Co.,  Midland:  8  tons  egg  coal  at  $8,  overpaid  $64  (cheques  D.  34948 

and  D.  45018) . . . . . .  128  00 

Midland  Dry  Dock  Co.,  Midland:  making  45  pr.  steel  frames  and  erecting  them  on  keel 

of  new  hull,  $760;  beam  brackets,  $54.85;  butt  plates,  $51.51;  use  of  staging,  $25 .  891  36 

Rathbun  Co.,  Deseronto:  pulling  out  and  launching  steamer,  $42.12;  3  tons  grate  coal  at 

$7.50. .  ...T . .  64  62 

Rice  Lewis  &  Son,  Toronto:  refrigerator,  $20;  35  ft.  steam  hose,  $18.94;  hardware,  $3.94; 

paint,  $74.48 .  117  36 


Carried  forward . .  97,825  35 
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Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  97,825  35 

Steamer  Cingalee — Concluded. 

Russell,  Jno.  E.,  Toronto:  installing  drum  on  engine,  etc.,  $700;  sundry  repairs  to  hull, 

$69.80 . . . . . . . . .  769  80 

Schofield-Halden  Machine  Co.,  Toronto:  removing  .repairing  and  re-installing  engine. ...  84  89 

Coal,  4-2  tons  at  $7,  5-8  tons  at  $7.25,  52-515  tons  at  $7.50,  15-425  tons  at  $8,  sundry  $5.82; 
paid  as  follows:  P.  Burns  &  Co.,  $280.25;  Falls  Bros.,  $43.05;  B.  W.  Powers,  $99. 95; 

small  payments,  $171 .30 . .  594  55 

Small  payments:  32  curtains,  $23.50;  foundry  work,  $52.18;  hardware,  $103.29;  lumber, 

$56.33;  provisions,  $286.80;  rent  of  instruments,  $12;  2  cords  slabs,  $5;  storage  of 

launch,  $18 .  557  10 

Tug  Cliff  aide  ($350.12) — 

Captain,  A.  Poirier,  July,  at  $65 .  65  00 

Cantin,  A.,  Montreal:  docking  fee,  $30;  repairs  to  hull,  $50.22 .  80  22 

Foundry  work:  Campbell  Steel  and  Iron  Works,  $40.10;  J.  &  R.  Weir,  $48.91 .  89  01 

Small  payments:  coal,  7-76  tons  at  $4.75,  6-4  tons  at  $5;  92  lb.  castor  oil,  $8.37;  hardware, 

$27.89;  laundry,  $4.35;  paint,  $6.44 . .  115  89 

Coal  Scow  No.  2  ($817.94)— 

Captain,  C.  Lavallee,  $340;  deckhand,  J.  Bernier,  $238 .  578  00 

Board,  $204;  hardware,  $35.94 .  239  94 

Tug  Daisy  ($552.66) — 

Keystone  Supply  Co.,  Ottawa:  2,109  ft.  pine  at  $45;  4,258  ft.  oak  at  $65 .  371  67 

Marine  and  Fisheries  Dept.,  Sorel,  repairing  to  tug .  75  20 

Weir,  J.  &  R.,  Montreal,  repairs  to  tug  engine .  63  08 

Small  payments:  coal,  5  tons  at  $4.75,  2  tons  at  $5;  board,  $5.81;  laundry,  $3.15 .  42  71 

Motor  Launch  Daphne  ($2,000) — 

Hobbs,  Jas.,  Sault  Ste.  Marie,  purchase  price  of  38  ft.  launch .  2,000  00 

Tug  Delisle  ($4,551.50)— 

Captains:  L.  Laveque,  services  June-Oct.,  $340.97,  outlay  $38.66,  board  of  crew  $222.58; 

J.  Belot,  services  Oct.-Nov.,  $120,  outlay  $35.55 .  757  76 

Engineer,  F.  Demeule:  June-Dee.,  at  $60;  outlay,  $9.35 .  429  35 

Firemen:  D.  Rouleau,  $83.23;  A.  Nadeau,  $147.11;  D.  Leduc,  $96.85;  sundry,  $124 .  451  19 

Cantin,  A.,  Montreal:  dock  entry  charge,  $35;  repairs  to  hull,  $51.56 .  86  56 

Consumers  Cordage  Co.,  Montreal:  367  lb.  manila  rope  at  $17.17;  sundries,  74c .  63  75 

Keystone  Supply  Co.,  Ottawa:  7,445  ft.  w.  oak  at  $65;  3, 140  ft.  pine  at  $45 .  625  23 

Marine  and  Fisheries  Dept.,  Sorel,  repairs .  282  83 

Coal  delivered  to  Tug  Delisle  and  distributed  to  various  dredges,  191-785  tons  at  $3.80, 

22-4  tons  at  $4.52,  6-9  tons  at  $4.75,  19-6  tons  at  $5,  3-55  tons,  $24.06;  cartage,  $2.75; 
paid  as  follows:  Canadian  Import  Co.,  $101.24;  Geo.  Hall  Coal  Co.,  $742.82; 

Ottawa  Transportation  Co.,  $98;  small  payments,  $45.59 .  987  65 

Foundry  work:  Campbell  Steel  and  Iron  Works,  $78.10;  Davidson  &  Crooks,  $216.36; 

Maass  Bros.,  $127.85;  J.  &  R.  Weir,  $298.28 .  720  59 

Small  payments:  bedding,  $15.66;  hardware,  $51.97;  laundry,  $5.59;  lumber,  $31.35; 

sundries,  $42.02 .  146  59 

Tug  Dora  ($291.30) — 

Campbell  Steel  and  Iron  Works,  Ottawa,  repairs  to  tug  boiler .  291  30 

Tug  Eileen  ($76.30) — 

Foundry  work:  Davidson  &  Crooks,  $74.20;  A.  Fleck,  $2.10 .  76  30 

Inspection  Launch  at  Chicoutimi,  Eugene  D.  ($7,866.38) — 

Captain,  F.  Tremblay,  Oct. -Dec.,  Mar.,  $263.71;  engineer,  A.  Aubin,  $200.97 .  464  68 

Cook,  $112.93;  machinist,  14  d.  at  $3;  sailors,  $231.87;  watchman,  90  d.  at  $2;  board  of 

crew,  $23.13 .  589  93 

Blais,  A.  C.  &  Fils,  Chicoutimi:  158  lb.  cotton  waste,  $21.33;  220  lb.  manila  rope,  $40.70; 

285  lb.  Arctic  cup  grease,  $23.30;  71  gal.  motor  oil,  $43.50;  paint,  $23.40;  sundries, 

$24.91 . 177  14 

Chinic  Co.,  Quebec:  6  galv.  double  head  chocks,  $25.50;  12  brass  part  lights,  $78.60; 

100  lb.  oakum,  $20;  185  lb.  manila  rope,  $36.08;  1  windlass,  $37.50;  sundry  hardware, 

$98.07.. . 295  75 

Cote,  Boivin  &  Co.,  Chicoutimi:  5-26  tons  hard  coal  at  $10;  150  gal.  motor  spirit  at  28§c.; 

sundry  hardware,  $824.99 .  920  39 

Fraser  Bros.,  Montreal,  1  row  boat .  53  00 

Gagnon,  W.,  Chicoutimi,  2  sofas  at  $25 .  50  00 

Guay,  O.,  Chicoutimi:  2  radiators,  $14 .84;  2  coils,  $24.96;  sundry  plumbing  materials, 

$99.09;  labour,  d.  at  $5 .  151  39 

Hearn  &  Harrison,  Montreal:  1  binacle  on  stand  with  spirit  compass,  $60;  1  spirit  com¬ 
pass,  $18.50;  1  pr.  binoculars,  $15;  repairs  to  instruments,  $17.75 .  Ill  25 

Jalbert,  II.,  Chicoutimi:  469  ft.  pine  at  $60;  1,024  ft.  sheathing  at  $26;  670  ft.  spruce  at  $22; 

sundry  lumber,  $32.52;  lumber,  $3.75 .  105  77 

Laferriere,  J.  F.,  Chicoutimi:  2  gasoline  tanks  at  $25;  gasoline,  784  gal.  at  30c.,  178  gal. 

at  27c.;  3  sacks  coal,  $3.57 .  336  83 

Lepine,  E.,  Chicoutimi,  sundry  hardware .  84  04 


Carried  forward. .  Ill  *11  68 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  111,811  68 

Inspection  Launch  at  Chicoutimi,  Eugene  D. — Concluded. 

Lewis  Bros.,  Montreal:  270  lb.  chain  at  7jc.;  318  lb.  manila  rope  ,$40.43;  sundry  hard¬ 
ware,  $78. 12. .  13804 

Martin,  H.  A.,  Chicoutimi,  2\  h.p.  motor  for  dynamo . . .  60  00 

Millen,  J.,  &  Son,  Montreal:  1  auto  marine  horn,  $27.50;  Dayton  15  light  outfit,  $133.84; 

4  cycle  Kingston  coil,  S25;  6  cabin  ventilators,  $40;  1  Simons  magneto, $61. 70;  search¬ 
lights,  1  Samson  gas,  $24.50,  1  electric,  $33.34;  3  Yukon  W.  closets,  $60,  $48,  $15; 

sundry  motor  boat  equipment,  $338.56 . . .  807  44 

Montmagny  Mfg.  Co.,  Montmagny:  gasoline  engine,  100  h.p .  2  200  00 

Nesbitt,  E.  T.,  Quebec:  B.C.  fir,  535  ft.  at  $80,  720  ft.  at  $70;  spruce,  1,009  ft.  at  $30,  3,161 

ft.  at  $27.50;  sundry,  $19.68 . _ .  230  07 

Valiquette,  N.  G.,  Montreal:  32  curtain  rods  at  40c.;  mattresses,  1  at  $7.80,  1  at  $5.20,  3  at 

$4.50,  3  at  $4,  6  at  $3.80 .  74  10 

Walker,  Jas.,  Hardware  Co.,  Montreal:  sundry  hardware .  81  48 

Foundry-work:  Tremblay  &  Freres,  $83.57;  Usines  Generales  de  Chars  et  de  Machineries, 

$164.76,  sundry,  $24.75 . _ .  273  08 

Provisions:  Body  &  Grenier,  $96.15;  J.  Boulianne,  $61.29;  Bouret  Freres,  $96.33;  sundry, 

$56.26 . : .  310  03 

Small  payments:  cartage,  $11.32;  4  cork  fenders,  $12;  electric  supplies,  $16.04;  freight,  $40; 

hardware,  $200.01;  labour,  $36.25;  lumber,  $31.99;  washing,  $4.36 .  351  97 

Tug  Fashion  ($1,250.77) — 

Captain,  J.  Beaton,  April,  at  $60;  engineer,  L.  Lavergne,  $190.47;  sundry,  $15.81 .  266  28 

Firemen,  $64.51;  board  of  crew,  $90.23 . . . .  154  74 

Consumers  Cordage  Co.,  Montreal:  002  lb.  manila  rope  at  $17.17;  halyards,  18c .  103  54 

Foundry-work:  Canadian  Steel  Foundries,  $42.07;  Davidson  &  Crooks,  $99.19;  A.  Fleck, 

$211;  T.  Lawson  &  Sons,  $203.90;  sundry,  $55.58 .  611  74 

Small  payments:  1  ton  coal,  $5.50;  hardware,  $102.61;  freight,  $1.86;  sundries,  $4.50 .  114  47 

Yacht  Fast  ($4,180.27)— 

Captain,  Jos.  Jean,  Mar.,  13  d.  at  $3,  Apr.-Aug.  at  $65,  outlay,  $35.06;  engineer,  A.  Leduc, 

Apr  .-Aug.,  at  $75;  board,  $22.50..'. . .  796  56 

Cook,  J.  Gravel,  May-Aug.,  at  $40;  sailor,  E.  Leduc,  $151.75;  sundry  wages,  $146 .  457  75 

Effects  of  crew  destroyed  by  fire:  Jos.  Jean,  $58.40;  E.  Leduc,  $25.95;  A.  Leduc,  $30.20;  J. 

Gravel,  $65.50 .  180  05 

Bourassa,  E.  &  Co.,  Montreal:  4  uniforms  at  $25;  4  caps  at  $4;  sundries,  $10, .  126  00 

Canadian  Oil  Companies,  Montreal:  gasoline,  1,608  gal.  at  26jC.,  785  gal.  at  26c.;  45  gal. 

motor  oil  at  60c.;  13  drums  at  $10;  sundries,  $7.62 .  794  84 

East  End  Garage,  Montreal:  repairs  to  yacht,  material,  $107.16;  machinists’  time,  1 ,084 J 

h.  at  50c . .  649  41 

Imperial  Oil  Co.,  Montreal:  83§  gal.  mobiloil . .  55  93 

Lymburner,  Ltd.,  Montreal:  repairs  to  engine,  material,  $25.71;  labour,  $171.20 .  196  91 

Montreal  Dry  Dock  and  Ship  Repairing  Co.,  Montreal:  docking  yacht  for  winter,  $90; 

repairs  to  hull,  $125.97 .  215  97 

Provisions:  A.  B.  Courtois,  $19.21;  J.  A.  Lamoureux,  $180.50;  Laporte-Martin,  Ltd.,  $52.92; 

Win.  Vezina,  $94.52;  sundry,  $41.38 .  418  53 

Small  payments:  awning,  $20;  boat,  $18;  cartage,  $4.50;  U  ton  coal,  $12.22;  10  gal.  eng.  oil, 

$10;  foundry  work,  $20.50;  freight,  $15.75;  hardware,  $141.49;  pilotage,  $5;  storage,  $15; 

sundries,  $25.86 .  288  32 

Goderich  Inspection  Launch  ($381.20) — • 

Gidley  Boat  Co.,  Penetang:  20  ft.  open  cock  pit 'launch  6  h.p.  engine,  $387,  less  fittings 

supplied  by  Dept.,  $5.80 .  381  20 

Steam  Derrick  La  Grue  ($2,407.08) — 

Captain,  Jas.  Bergeron,  $321.25;  firemen,  S.  Langevin,  $113.50 .  434  75 

Cooks,  $133.33;  engineers,  $110;  sailors,  $241;  labourers,  $167.50;  board  of  crew,  $270.50..  922  33 

Blais,  A.  C.,  Chicoutimi:  20  gal.  linseed  oil,  $21.30;  202  lb.  manila  rope  at  18§c. ;  250  lb. 

white  lead,  $25;  sundries,  $34.08. . . . . ; . .. .  117  75 

Constructeurs-Mecaniciens,  Chicoutimi:  repairs  to  friction  drums,  $19.75;  Glenwood 

stone,  No.  180,  $34.75;  sundries,  $9.10 .  63  60 

Cote,  Boivin  &  Co.,  Chicoutimi:  -96  ton  coal,  $10.70;  40  gal.  coal  oil  at  25c.;  hardware, 

$118.72 . . . . . # .  139  42 

Dumais,  C.  P.,  Chicoutimi:  153  yd.  army  duck  at  38c.;  523  lb.  rosin  at  5c.;  sundries,  $20.96  105  25 

Guay,  O.,  Chicoutimi:  installation  of  water  closet,  etc.,  $35;  sundry  plumbing,  $81.65.. .  116  65 

Jalbert,  H.,  Chicoutimi:  1,600  ft.  spruce  at  $25;  sundry  lumber,  $15.13 .  55  13 

Nesbitt,  E.  T.,  Quebec:  556j  1.  ft.  oak  at  12c . 66  76 

Tremblay  &  Freres,  Chicoutimi:  repairs  to  boiler  and  engine,  170*  h.  at  40c.;  sundry 

repairs,  $18.85 .  87  05 

Tremblay  &  Gagnon,  Chicoutimi:  11  ton  coal  at  $7 .  77  00 

Small  payments:  2  ton  coal,  $15.30;  1  box  dynamite,  $20;  hardware,  $05.31;  lumber,  $75; 

8  mattresses,  $32;  sundries,  $13.78 .  221  39 

Shipyard  at  Haileybury  ($6,982.69)— 

Blacksmith,  Win.  Curry,  35  d.  at  $2.75 .  96  25 


Carried  forward .  124,653  46 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  124,653  46 

Shipyard  at  Hailcybury — Concluded. 

Carpenters:  A.  Clement,  45  d.  at  $3;  T.  Flourc,  58  d.  at  S3;  J.  H.  Greer,  48|  d.  at  $3.25, 

15  d.  at  S3;  A.  Lemire,  49  d.  at  $3.25;  P.  Gauthier,  721  d.  at  S3,  24  d.  at  $2.75;  sun¬ 
dry,  97  d.  at  $2.75 .  : . .  1,191  12 

Caulkers:  J.  Aistrop,  33  d.  at  S3;  W.  Lewis,  80}  d.  at  $2.75;  E.  Provost,  82  d.  at  $2.75 .  545  88 

Handymen  at  $2.75:  A.  Geeling,  76}  d.;  V.  It.  Jessup,  69  d.;  W.  Munson,  113s  d.;  S.  Stata, 

1161  d.;  sundry,  83}  d .  1,262  30 

Labourers,  3651  d.  at  $2.50,  301  d.  at  $2 . < . .  ...  974  75 

Bell  &  Rochester,  Haileybury:  530  lb.  manila  rope  at  131c.;  22  squares  2  ply  roofing, 

$41.80;  542  lb.  soft  soap,  $51.49;  sundries,  $19.08 .  183  93 

Craig,  S.,  Haileybury:  1,775  1.  ft.  spruce  piles,  12  in.  butt  at  8c .  142  00 

Dunbar,  H.  C.,  Haileybury:  1,600  ft.  pine  at  $25;  resawing  and  dressing  oak,  $25 .  65  00 

General  Supply  Co.,  Ottawa:  290  ft.  1  in.  wire  rope,  $44.09;  4  sockets  at  $4.25;  socket  and 

hook,  $15.60..... . . .  76  69 

Gordon  <fc  Laing,  Haileybury:  hire  of  tug  Scotchman .  85  00 

Grant  &  Kennedy,  Haileybury:  1,056  ft.  pine,  2  and  3  in.,  at  $25;  5,000  ft.  1  in.,  t.  and  g.,  at 

$21 . 131  40 

Labine,  Jas.,  Haileybury:  3,875  ft.  pine  lumber  at  $20 .  77  50 

Mason,  Gordon  &  Co.,  Montreal:  24,072  ft.  fir  at  $34.50;  14,573  ft.  w.  oak  at  $45,  240  at  $75  1,504  26 

Montgomery  &  Ferguson,  Haileybury:  470  lb.  soft  soap  at  9}c.;  sundries,  $11.20 .  55  85 

Hardware,  S.  Norfolk,  $56.36;  Northern  Canada  Supply  Go.,  $38.87;  sundry,  $81.90 .  177  13 

Team  hire:  J.  H.  Greer,  38  d.  at  $6,  3-}  d.  at  $5,  85  d.  at  $1;  sundry,  9  d.  at  $6 .  325  00 

Small  payments:  lumber,  $48.55;  90  lb.  tallow,  $7.20;  1  wizard  magneto,  $16.88;  telephone 

rent,  $16 .  88  63 

Tug  Hercules  ($6,383.46) — 

Captain,  C.  E.  Gould,  Apr.  1-Dec.  3,  at  $90 .  728  71 

Engineers  at  $90:  H.  Schmidt,  Apr.  1-July  7;  R.  Craig,  July  7-Dec.  3 .  731  61 

Mate,  R.  Leonard,  Apr.  1-Dec.  3,  at  $60;  bonus,  $16.19 .  502  00 

Firemen  at  $40:  S.  Corbett,  $321.20;  B.  Corbett,  $148.90;  Geo.  Schmidt,  $317.87,  bonus, 

$16.19;  sundry,  $197.24 .  1,001  40 

Sailors  at  $35c  A.  Corbett,  $116.29;  F.  Gould,  $153.55;  sundry,  $296.46 .  566  30 

Cooks  at  $45:  Mrs.  Gould,  $246;  Mrs.  Weathrup,  $112.35 .  358  35 

Board  of  crew:  C.  E.  Gould,  $1,055.08;  sundry,  $40.25 .  1,095  33 

Collingwood  Shipbuilding  Co.,  Collingwood:  repairs  to  bow  damage,  tail  shaft  taken  out 
and  new  section  inserted,  repairing  dead  lights,  rudder,  wood  fender,  and  ceiling, 

$1,276.21;  repairs  to  steering  gear,  $19.70;  general  repairs,  $103.85 .  1,399  76 

Yacht  Jeanette  ($5,040.13) — 

Captain,  E.  Marois,  July-Oct  ,  at  $90;  travel,  $4.35;  deckhand,  J.  Gaudreau,  July-Oct., 

at  $60.....  .  . . .  604  35 

Chantier  Maritime  de  St.  Laurent,  purchase  price  of  39  ft.  motor  yacht  Jeanette .  4,000  00 

Dube,  M.,  Montmagny:  455  gal.  gasoline  at  27}c.;  sundries,  $57.87 .  183  08 

Usines  des  Chars  et  dc  Machineries,  Montmagny:  1-6  V.  accumulator,  $28;  1  motsinger 

auto  spark,  $20;  4  trips,  Montmagny  to  Grosse  lie,  at  $5.50;  sundries,  $65 .  135  00 

Travel  in  connection  with  inspection  of  yacht:  Jos.  Fontaine,  $19.50;  P.  Duclos,  $5.75 _  25  25 

Legal  services,  Chas.  Delagrave,  Quebec .  25  00 

Small  payments:  4  pr.  blankets,  $26;  cartage,  $16.35;  sundries,  $25.10 .  67  45 

L6vis:  Stores  ($257.58) — 

Canadian  Rubber  Co.,  Montreal:  300  ft.  1  in.  8-ply  steam  hose,  at  $35.86 .  257  58 

Tug  Maggie  K  ($1,092.34) — 

Captain,  J.  Beaton,  Sept.,  at  $60;  engineer,  O.  Collins,  Apr.-May,  $88.71;  firemen,  $103.23; 

deckhands,  $55.32 .  307  26 

Board  of  crew,  $97.87;  travel,  $13.90 .  Ill  77 

Montreal  Harbour  Commission,  loading  tug  on  car .  173  48 

McLockie,  P.,  freight  paid  for  tug  shipped  to  Sturgeon  Falls. . . . .  93  69 

Foundry-work:  Campbell  Steel  andiron  Co. ,$36.24;  Davidson  &  Crooks,  $64.68;  A. Fleck, 

$77.40;  sundry,  $17.10 . 195  42 

Small  payments:  coal,  1  ton  at  $5.50,  8.75  ton  at  $4.75;  1  qt.  Peerless  lubricator,  $18;  1 
Michigan  oil  pump,  $13.50;  hardware,  $32.40;  25  ft.  1}  in.  8-ply  steam  hose,  $37.02; 

sundry  repairs,  $35.21;  sundries,  $27.53 .  210  72 

Steamer  Margaret  ($10,926.67) — 

Captain,  Wm.  Carson,  jr. ,  services,  Aug.-Mar.,  $733.39;  engineer,  H.  Hewitt,  services, 

Aug.-Mar . ,  $552.50 .  1 , 285  89 

Inspector,  Wm.  Carson,  sr.,  Aug.-Nov.,  53  d.  at  $5 .  265  00 

Carpenters:  Chas.  Bowie,  22}  d.  at  $3.50,  4  d.  at  $3.15,  24  d.  at  $3,  39}  d.  at  $2.80;  sundry, 

91}  d.  at  $3,  15  d.  at  $2.50;  labourers,  49}  d.  at  $2 .  685  03 

Armstrong  Bros.  &  Frank,  Midland:  2  marine  closets  and  folding  basin,  $240;  1  “Ideal” 
closet,  $18;  1  sink,  18  x  30  in.,  $18;  3  radiators,  $20;  sundry  plumbing  material,  $85.35; 

labour,  $67.50 .  448  85 

Benson  &  Bray,  Midland:  lumber,  sundry  wood  fittings,  etc .  541  37 

Doty  Engine  Works,  Goderich:  marine  engine,  9  and  18  by  14  in.,  with  pump,  condenser, 

etc.,  $2,600;  installing  engine  in  hull,  $400 .  3,000  00 


Carried  forward .  150,539  55 
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Steamer  Margaret — Concluded. 

Georgian  Bay  Shipbuilding  and  Wrecking  Co.,  Midland:  952  ft.  w.  oak,  $57.72;  machine 

work,  $11.25;  labourers  and  carpenters,  $108.11;  sundries,  $17.82 .  194  90 

Harrell  &  Son,  Midland:  6  pr.  blankets,  $30;  22  pillows,  $44;  4  doz.  pillow  cases,  $13;  8 

rugs,  $64;  5  doz.  sheets,  $67.50;  3  doz.  towels,  $11.40 .  229  90 

Jeffery,  F.  W.,  Midland:  80  lb.  manila  rope, $15. 20;  44  yd.  12  oz.  duck,  $14.08;  sundry  hard¬ 
ware,  $21 . . .  50  28 

Jenckes  Machine  Co.,  St.  Catharines:  Scotch  marine  boiler .  2,300  00 

Leckie,  John,  Toronto:  capstan  and  windlass,  $63.75;  1,800  lb.  chain,  $108.36;  compass  and 
binnacle,  $73.50;  24  life  jackets,  $19.20;  4  life  buoys,  $20;  power  capstan,  $38.25;  28  side 

lights,  $148.60;  6  in.  ship’s  telegraph,  $65;  yacht  log,  $20;  sundry  fittings,  $69.42 .  626  08 

Midland  Dry  Dock  Co.,  Midland:  supplying,  fitting  and  rivetting  44  steel  reverse  beams 

and  14  cabin  floor  beams,  $250;  constructing  engine  bed,  $161.29;  sundry,  $9.20 .  420  49 

Midland  Engine  Works,  Midland:  rudder  complete,  with  shoe,  $185;  bow  arm,  $47.34; 

work  on  scuppers,  $111.76;  sundry  machine  work,  $97.99 . *. .  442  09 

McLean,  H.  A.,  Midland:  1,090  bolts,  §  x  2f  in.,  $18.15;  range,  $65;  refrigerator,  $16;  sundry  ✓ 

hardware,  $205.36 . ,  304  51 

Wilson,  Wm.  C.,  &  Co.,  Toronto:  224  lb.  marine  glue,  $50.40;  300  ft.  f  in.  cable,  $26.55; 

sundries,  $3.75 . . .  SO  70 

Small  payments:  7§  brls.  cement,  $15.31;  hardware,  $11.90;  labour,  $14.37;  2-40  ft.  masts, 

$10 .  51  58 

Yacht  Marie  Louise  ($784.77) — 

Boatman,  P.  Henry,  services,  July-Oct .  100  50 

Chinic  Co.,  Quebec:  propeller,  $18;  steering  wheel,  $28;  sundries,  $12 .  58  00 

Robin,  Jones  &  Whitman,  Bonaventure:  690a-  gal.  gasoline,  $222.96;  provisions,  $137.72 _  360  68 

Small  payments:  cartage,  $13.50;  8  cushions,  $43;  hardware,  $48.04;  labour,  $75.25;  lum¬ 
ber,  $3.20;  provisions,  $49.49;  smithwork,  $28.11;  towage,  $5 .  265  59 

Tug  Mina  G  ($253.86) — 

Foundry-work:  Davidson  &  Crooks,  $92.89;  A.  Fleck,  $134.10 .  226  99 

Small  payments:  hardware,  $2.77;  laundry,  $3.40;  repairs  to  boiler,  $20.70 .  26  87 

Tug  Monitor  ($4,617.25) — 

Captain,  W.  Levesque,  Apr.-Nov.,  at  $70 .  560  00 

Engineer,  J.  Bouchard,  Apr.-Nov.  at  $70 .  560  00 

Casks  at  $40:  D.  Tremblay,  $102.67;  A.  Gagnon,  $217.33 .  320  00 

Firemen  at  $40;  A.  Tremblay,  $160;  A.  Baumier,  $221.94;  sundry,  $217.41 .  599  35 

Deckhands,  $518.70;  watchmen,  $109.29;  board  of  crew,  $843.40 . 1,471  39 

Davidson  &  Crooks,  Ottawa:  3,350  lb.  grate  bars  at  3^c .  117  25 

Davie,  Geo.  T.  &  Sons,  Levis:  repairs  while  in  dock,  $222.03;  taking  out  shaft  and  re¬ 
placing,  $177.90;  work  on  propellers,  $206.84 .  606  77 

Levis  Graving  Dock:  use  of  dock,  5  d.  at  $50;  pumping,  $50 .  300  00 

Small  payments:  8  ton  coal,  $41.37;  hardware,  $41.12 .  82  49 

Tug  Montmorency  ($4,496.04) — 

Captain,  P.  Hamel,  Apr.,  at  $75;  May-Mar.,  at  $85 .  1,010  00 

Engineer,  C.Sauvageau,  Apr.-Nov.  at  $65;  sailors,  R.  Bellefcuille,  $240,  E.Marchand,  $280.  1,040  00 

Cook,  Rose  Hamel,  $175;  board  of  crew,  P.  Hamel,  $602.20;  sundry,  $56.56 .  833  76 

Amel,  Mme.  Louis,  Three  Rivers:  laundry .  61  98 

Canada  Iron  Corporation,  Montreal:  repairs  to  boiler,  $39.25;  sundry  repairs,  $12.47 .  51  72 

Fugere,  Adolphe,  Three  Rivers:  4  uniforms,  $99.50;  sundries,  $25.60 . 125  10 

Loranger,  J.  B.,  Three  Rivers:  331  lb.  rope,  $51.99;  paint,  8  gal.  green,  $24;  150  lb.wdnte, 

$11.25;  range,  $24;  sundry  hardware,  $268.76 .  380  00 

Marchand,  Z.,  Three  Rivers:  coal,  31  ton  at  $6.75,  57£  at  $7;  sundries,  $30.60 .  642  35 

Williams  &  Wilson,  Montreal:  Smart-Turner  duplex  pump,  $128;  3  plain  multiple  oilers, 

$34.84 . . .  162  84 

Small  payments:  cartage,  $32.10;  adjusting  compass,  $7.50;  7 5  ton  coal,  $66.28;  hardware, 

$16.60;  lumber,  $14.56;  repairs  to  deck  pump,  $11.50;  12j  cd.  wood,  $39.75 .  188  29 

Yacht  Nemo  ($54  75) — 

Small  payments:  labour,  $37.50;  propeller,  $7;  sundries,  $10.25 .  54  75 

New  Tug  ($5,046.40) — 

Kelly  Lumber  Co.:  on  account  of  $8,300  contract  for  construction  of  wooden  tug,  with 

gasoline  motor . . .  5, 046  40 

Yacht  Nokomis  ($1,635.74) — 

Boatman,  Thos.  Reid,  services,  Apr.  28-Sept.  30 .  427  50 

Schweikart  Boat  Works,  Detroit:  hauling  up  yacht,  $20;  repairs  to  hull,  $79.23 . .  99  23 

Smith  Motor  Repair  Co.,  Detroit:  Bosch  magneto  attached  with  plugs,  $75;  overhauling 

engine,  $65;  fitting  up  bilge  pump,  $21.57;  repairs  to  shaft,  $21.36 .  182  93 

Wigle,  D.,  Son  Co.,  Windsor:  166  gal.  eng.  oil,  $134.20;  1,130  gal.  gasoline,  $210.10;  18 

gal.  paint,  $28.20;  sundry  hardware,  $120.70 .  493  20 

Towage:  Wm.  J.  Crosby,  $50;  Reid  Wrecking  Co.,  $30;  F.  S.  Trotter,  $65 .  145  00 

Small  payments:  1  auto  horn,  $15.50;  carpenter  work,  $30.24;  224  gal.  gasoline,  $64.25; 

hardware,  $111.24;  rent  of  boathouse,  $25;  repairs  to  cushions,  $41.65 .  287  88 
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V— 342 


AUDITOR  CEXERALT  RETORT,  1913-19U 


5  GEORGE  V.,  A.  1915 


Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  172,128  89 

Tug  Osivegatchie  ($5,826.50) — 

Captain,  T.  Gosselin,  Apr. -Dec.,  Mar.,  at  $75 .  750  00 

Engineers:  A.  Gagne,  $162.50;  P.  Moreau,  S617.50;  E.  Gagne,  $400 .  1,180  00 

Sailor,  Jas.  Dussault,  $247;  stewards,  R.  Tremblay,  $70.95;  Jos.  Tremblay,  $369.05;  car¬ 
penter,  6  d.  at  $3 .  705  00 

Board  of  crew,  Sept. -Nov.,  J.  Tremblay,  $278.26,  sundry,  $108;  travel,  $40.30 .  426  56 

Canadian  Import  Co.,  Quebec:  60-3  ton  coal  at  $8;  bagging,  $37.86 .  520  26 

Collin,  J.,  Quebec:  14  cords  wood — . ...... . . .  96  00 

Davie,  Geo.  T.  &  Sons,  Levis:  hauling  up  and  wintering  vessel,  $125;  supplying  extra  oak 
graving  pieces,  $64.40;  taking  out  and  replacing  oakum,  etc.,  $193.66;  caulking  decks, 

$128.03;  sundries,  $11.08 .  622  17 

Graves,  R.,  Montreal:  expenses  in  connection  with  bringing  tug  from  Alexandria  Bay  to 

Kingston  and  Montreal .  171  90 

Montreal  Dry  Dock  and  Ship  Repairing  Co.,  forging  scrapers  and  bar  for  door,  and  forging 

U  bolts .  108  39 

Poupard,  Alph.,  Montreal:  18-5  ton  coal  in  bags,  at  $8.50;  6  loads  wood,  $19.55 .  176  80 

Simard,  H.  B.,  Quebec:  5  caps,  $25;  2  rubber  coats,  $33;  5  uniforms,  $119;  sundries,  $25 .  202  00 

Valli&re,  E.,  Quebec:  46  yd.  coco  matting  at  $1;  5  pillows  at  $2;  sundries,  $44.10 .  100  10 

Hardware:  Caverhill,  Learmont  &  Co.,  $52.32;  A.  D.  Masson,  $151.06;  sundry,  $53.15 .  256  53 

Provisions;  J.  A.  Beaudet,  $305.42;  Thos.  Delaney,  $159.31;  A.  Grenier,  $30.66 .  495  39 

Small  payments:  cartage,  $9.75;  4  cork  fenders,  $27.60;  laundry,  $29.55;  repairing  oilers, 

$1.50;  2  pr.  rubber  boots,  $12;  storage,  $25;  towage,  $10 .  115  40 

Tug  Ottawa  ($786.39) — • 

Captain,  E.  Phaneuf,  Apr.,  at  $55;  engineer,  $55;  fireman,  $34.67 .  144  67 

Weir,  J.  &  R.,  Montreal:  repairs  to  engine  and  boilers .  639  63 

Small  payments:  hardware . .  2  09 

Tug  Peel  ($5,199.95) — 

Captain,  J.  Hunter,  services,  Apr. -Dec.,  Mar .  842  12 

Engineer,  J.  P.  Davidson,  services,  Apr.-Dcc.,  Feb.-Mar .  902  93 

Mutes  at  $60:  H.  Currie,  $60;  B.  A;  Harris,  $100.64;  F.  Sparks,  $320.57;  F.  H.  Wright, 

$147.10 .  628  31 

Firemen  at  $40:  W.  Hagan,  $116.87;  C.  Hopper,  $114.84;  M.  Kelleher,  $120;  C.  McKim, 

$283.71;  sundry,  $80.39 .  715  81 

Deckhands  at  $35:  W.  Butterworth,  $215.74;  J.  Dalton,  $158.16;  E.  Foster,  $345.94;  A. 

Wilson,  $172.17;  sundry,  $147.12 .  1,039  13 

Board  of  crew:  R.  Hagan,  $1,009.65;  paid  to  individuals,  $62 .  1,071  65 

Quebec:  Coal  Stores  ($1,598.62) — *-  - 

Canadian  Import  Co.,  Quebec:  steam  coal,  201-48  ton  Sydney,  at  $5.05;  102-85  ton  Ameri¬ 
can  at  $5.65 .  1,598  62 

Coal  Schooner  Rutherford  ($544.74) — 

Watchmen  at  $50:  Jas.  Dinan,  Apr. -June,  Oct. -Feb.,  $328.33;  J.  G.  C.  Fraser,  June-Sept., 

$191.67 . 520  00 

Small  payments:  towage,  $10;  Avinter  quarters,  $14.74 .  24  74 

Sault  Ste.  Marie:  Construction  of  Scows  and  Small  Boats  ($4,563.31) — 

Foreman,  Jos.  Hobbs,  50  d.  at  $4;  carpenters,  26  d.  at  $3,  52  d.  at  $2.80 .  423  60 

Canadian  Western  Lumber  Co.,  Fraser  Mills:  67,689  ft.  lumber .  2,221  73 

Cochrane  Hardware  Co.:  electric  drill  with  chuck  to  hold  straight  shank  wood  bits,  $135; 

16  kegs  ship  spikes,  $57.60;  sundries,  $18.94 . * .  211  54 

McPhail  &  Wright  Construction  Co.:  593  ft.  oak,  $71.34;  680  ft.  pine,  $47.88;  labour,  $55.15. .  174  37 

Northern  Foundry  &  Machine  Co.:  16  sets  hoisting  gears  for  spuds,  27  ft.  racks,  $600;  16 
corner  plates,  $59.82;  40  steel  plates,  punched  and  countersunk,  f  x  8  in.  x  4  ft.,  $84.20; 

1,750  machine  bolts,  $309.20;  sundries,  $58.75 .  1,111  97 

Soo  Hardware  Co.:  3,000  lb.  U.S.  navy  oakum,  $237;  3,000  lb.  8  in.  wire  spikes,  $79.50; 

sundry  hardAvare,  $42.74 .  359  24 

Small  payments:  2  ton  coal,  $14.75;  hardware,  $27.51;  foundry  work,  $18.60 .  60  86 

Sccavs:  Nos.  401,  402,  403  and  404:  Under  construction  at  Ottawa  ($3,320.86)— 

Campbell  .Steel  and  Iron  Co.,  Ottawa:  plate  knees,  angle  irons,  etc.,  machine  Avork,  $813.05; 

2,013  lb.  iron,  $70.45;  rivets,  etc.,  $8.74 .  892  24 

Kennedy,  Win.,  &  Sons,  Owen  Sound:  15,636  lb.  steel  castings,  $1,162.38;  making  pattern, 

$5.50;  cartage,  $3.15 .  1,17103 

Ottawa  Paint  Works,  40  gal.  anti-fouling  copper  paint .  60  00 

Foundry  work:  Davidson  &  Crooks,  $210.68;  Maass  Bros.,  $293.20;  sundry,  50c .  504  38 

Freight:  Canadian  Pacific  Ry.  Co.,  $77.10;  sundry,  $4.89 .  81  99 

Hardware:  T.  Birkett  &  Son,  $-15.89;  S.  Fisher,  $51.66;  Frothingham  &  Workman,  $399.65; 

sundry,  $57.87 . 551  07 

Small  payments:  cartage,  $16.25;  3  doz.  brushes,  $2.46;  dressing  lumber,  $30.60;  8|  M  {  in. 

pine  deck  plugs.  $10.84 . . .  60  15 

Steel  Scoaa's  at  Levis  (§72,312.41) — 

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  services  of  Inspector  Hand, 

Aug.  27-Mar.  31 ,  at  $200 .  1 , 432  26 


Carried  forward 
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Steel  Scows  at  Levis — Concluded. 

Davie,  Geo.  T.,  &  Son,  Levis:  on  account  of  the  construction  of  six  300  cu.  yd.  steel  hopper 

scows .  70,880  15 

Sounding  Scow  at  Longueuil  ($399.61) — 

Prefontaine,  T.,  &  Co.,  Montreal:  746  ft.  cypress,  $52.22;  1,785  ft.  spruce,  $90.24;  cartage,  $8  150  46 

Small  payments:  carpenters,  42£  d.  at  $3.50;  caulkers,  75  h.  at  45c.;  hardware,  $24.50; 

1,090  ft.  spruce,  $42.15 .  249  15 

Sounding  Scows  at  Ottawa  ($2,290.30) — 

Canadian  Fairbanks-Morsc  Co.,  Montreal:  22  ft.  6  in.  pipe,  $88.22;  56  ft.  3  in.  pipe,  $*16.12.. .  134  34 

Keystone  Supply  Co.,  Ottawa:  1,852  ft.  white  oak,  $120.38;  8,401  ft.  pine,  $378.05 .  498  43 

Foundry  work:  Davidson  &  Crooks,  $490.64;  A.  Fleck,  $442.38;  Maass  Bros.,  $581.72; 

sundry,  $21.92. .._ .  1,536  66 

Small  payments:  freight,  $48.17;  hardware,  $72.70 . 120  87 

Scows:  Sundry  ($100) — 

Chantier  Maritime  de  St.  Laurent,  wintering  scow .  100  00 

Tug  Sir  John  ($285.87) — 

Muir  Bros.  Dry  Dock  Co.,  Port  Dalhousie:  repairs  to  hull .  285  87 

Coal  Barge  Sophia  Luff  ($564.83) — 

Watchman,  M.  Tierney,  services,  Apr.-Feb.  15 .  528  33 

Small  payments:  1  ton  coal,  $9;  towage,  $10;  wintering  charges,  $17.50 .  36  50 

Steamer  Speedy  ($16,856.23) — 

Captain,  L.  Legendre,  12-225  m.  to  Mar.  31  at  $90;  outlay,  $59.43 .  1,159  75 

Engineers:  chief,  J.  Fiset,  $680;  2nd,  J.  Duquette,  $505.81;  3rd,  M.  Fiset,  $308.33;  sundry, 

$23.62 .  1,517  76 

Firemen:  A.  Menard,  $338.75;  D.  Raymond,  $296.75;  sundry,  $259.12 .  894  62 

Mate,  O.  Guay,  $493.33;  boatswain,  J.  Leboeuf,  $172.25 .  665  58 

Sailors:  L.  Couillird,  $138.95;  A.  Hood,  $100.20;  Jos.  Leboeuf,  $160.02;  F.  Raymond, 

$126.29;  C.  Talbot,  $159.83;  S.  Vezina,  $280.50;  R.  Vezina,  $273.73;  sundry,  $109.23 _  1,348  75 

Cooks:  N.  Boulanger,  $255.81;  A.  Charlemagne,  $103.23;  sundry,  $175.39 .  534  43 

Stewards:  J.  Brasseur,  $262.54;  N.  Joly,  $225.81 .  488  35 

Stewardess,  Rachel  D’Aust,  $363.33;  kitchen  help,  $291.11 .  654  44 

Board  of  crew:  N.  Joly,  $1,165.45;  L.  Legendre,  $1,286.35;  sundry,  $203.90 .  2,655  70 

Travel  of  crew,  $213.85;  pilots,  $105 .  318  85 

Buckley,  Jas.,  Prescott:  30  ton  coal  at  $4 .  120  00 

Canadian  Import  Co.,  Quebec:  coal,  341-2  gross  ton  steam  at  $5.65,  16-24  ton  at  $4.52,  2J 

ton  nut  in  bags,  $24.80 .  2,025  98 

Cantin,  A.,  Montreal:  100  yd.  canvas,  $50;  sundry  material,  $52.50; Jabour,  $213.10 .  315  60 

Consumers’  Cordage  Co.,  Montreal:  857  lb.  manila  rope,  $138.58;  sundries,  $24.97 .  163  55 

Crawford,  R.,  Kingston:  25  ton  coal  at  $4.75;  labour,  $7 .  125  75 

Dupuis  Freres,  Montreal:  48  yd.  tarpaulin,  $30.55;  3j  doz.  napkins,  $20.93;  sundries,  $147.18.  198  66 

Hackett,  Wm.  &  Sons,  Montreal,  16  ft.  row  boat .  64  00 

Hall,  Geo.,  Coal  Co.,  Montreal:  147  tons  steam  coal,  $554  45;  7  tons  nut  coal,  $30.76; 

cartage,  $17.25 . 602  46 

Mott  Co.,  Montreal,  1  Beckman  syphon  water  closet  installed .  77  50 

McColl  Bros.  &  Co.,  Montreal:  254f  gal.  coal  oil,  $42.95;  69  gal.  cyl.  oil,  $46.45;  346  gal. 

eng.  oil,  $153.39;  440  lb.  vesta  boiler  compound,  $61 .60;  sundries,  $49.04 .  353  43 

Nugent,  J.  P.,  Montreal:  12  d.  b.  blue  serge  uniforms,  $285;  7  sailor’s  suits,  $129.50;  11 

caps,  $63.50 . . . . . . . .  478  00 

Weir,  J.  &  R.,  Montreal:  repairs  to  boilers,  $203.44;  repairs  to  electric  wiring  and  switches, 

$109.86;  general  repairs,  $858.59;  making  new  ice  chest,  $142.02 .  1,313  91 

Hardware:  Canadian  Consolidated  Rubber  Co.,  $63.74;  Chinic  Co.,  $57.30;  Frothing- 

ham  &  Workman,  $129.09;  sundry,  $36.77 .  286  90 

Laundry:  New  York  Steam  Laundry,  $70.78;  sundry,  $38.10 .  108  88 

Small  payments:  2-26  tons  coal,  $19.96;  400  ft.  f-in.  cable,  S4S.83;  12  white  coats,  $21; 

15*  tons  ice,  $57.25;  3  cases  Radnor  water,  $26.30;  towage,  $20;  sundries,  $190.04 _  383  38 

Stonelifter  No.  1:  St.  Maurice  River  ($4,484 .03) — 

Captain,  Thos.  Gelinas,  July-Oct.  at  $80;  watchman,  April-June,  Nov  .-Mar.,  at  $50; 

outlay,  $23.20 .  743  20 

Foreman,  N.  Benoit,  $205*02;  blacksmith,  D.  Gelinas,  $179.04;  blaster,  H.  Thibault, 

$153.77 .  537  83 

Cooks:  J.  Gelinas,  $104  52;  M.  Deschene,  $121.94 .  226  46 

Snowmen  at  $35,  $399.43;  sailors  at  $30,  $424.76 .  824  19 

Carpenters,  $173.20;  carters,  $51;  caulkers,  $20;  labourers,  $205.50;  board  of  crew, 

$702  82 . 1,152  52 

Beland,  Jas.,  St.  Jean  des  Piles:  12  pr.  blankets,  $67;  9  mattresses,  $45.90;  10  pillows, 

$20;  25  gal.  paint,  $37.50;  300  lb.  rope,  $66;  sundries,  $110.82 .  347  22 

Boudreault,  J.  H.,  Grandes  Piles:  5  boxes  dynamite,  $87  50;  sundries,  $77.95 .  165  45 

Dominion  Wire  Rope  Co.,  Montreal,  2,500  ft.  plow  steel  f  in.  wire  cable .  149  05 

Gelinas,  A.,  St.  Jean  des  Piles,  sinithwork .  133  87 

Lambert,  A.,  Grandes  Piles,  hire  of  tug  Radnor .  70  00 

Small  payments:  237  lb.  rope,  $37.74;  laundry,  $42.40;  sundries,  $54.10 .  134  24 
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Stonelifter  No.  S:  Ottawa  River  ($112  35) — 

Small  payments:  wages,  $43.26;  board,  $26.15;  2-42  tons  coal,  $11.49;  foundry  work, 

$26.85;  horse  hire,  $4.60 .  112  35 

Tug  Storm  King  ($8,183.41) — 

Captain,  O.  Harvey,  April-Dee.,  $598.39;  cook,  R.  Poitras,  $358.02 . .  656  41 

Engineers:  G.  Martin,  $480;  L.  Marc-hand,  S151.29;  W.  Warren,  $443.55;  sundry,  $4.84...  1,079  68 

Deckhands:  P.  Boivin,  $321  03;  D.  Bouillon,  $352.10;  J.  Charette,  $265  32;  sundry, 

$158.27 .  1,096  72 

Firemen:  E.  Gagnon,  $326.77;  A.  Lavoie,  $193.06;  sundry,  $69  68 .  589  51 

Board  of  crew,  $1,079.74;  travel  of  crew,  $45.75 .  1,125  49 

Canadian  Fairbanks-Morse  Co.,  Montreal,  5-in.  heavy  sea  cock .  80  00 

Canadian  Import  Co.,  Montreal:  coal^  7l£  tons  steam  $319.80,  3j  tons  chestnut  $32.49; 

loading,  ^:  !  28  .  366  57 

Davie,  Geo.  T.  &  Sons,  Levis:  repairs  to  cabin,  replacing  tow  posts,  shifting  boat  davits, 
etc.,  $651  16;  repairing  wooden  stem,  re-caulking  and  pitching  seams,  painting,  etc., 

$875;  sundries,  $3.54 .  1,529  70 

Hall,  Geo.,  Coal  Co.,  Montreal:  coal,  71-68  tons  steam  $272.40,  1  ton  nut  $8 .  280  40 

Levis  Graving  Dock  (Dept.  Public  Works),  wintering  tug .  400  00 

McKay,  Alex.,  Quebec,  repairs  to  boiler,  ash  plates,  etc . 227  77 

Weir,  J.  &  R.,  Montreal,  repairs  to  steam  steering  gear,  installing  new  hand  steering  wheel, 

etc .  173  19 

Hardware:  Chinic  Co.,  $66.67;  S.  Fisher,  $109.32 .  175  99 

Small  payments:  foundry  work,  $7.57;  laundry,  $30;  plumbing  repairs,  $22. 68;  sundries, 

841  74 . 101  98 

Tug  Witherbee  ($6,306.60) — 

Dominion  Machine  and  Supply  Co.,  Ottawa:  smoke  box,  etc.,  as  agreed,  $420;  3  4-in. 

angles,  1  f-in .  steel  plate,  fitting  and  riveting,  $51. 15 .  471  15 

Fleck,  A.,  Ottawa,  new  marine  boiler  as  per  agreement . .  4,700  00 

Mitchel,  Robt.  Co.,  Montreal,  4-in.  twin  safety  valve  with  special  flanged  elbow .  102  50 

Hardware:  Canadian  Fairbanks-Morse  Co.,  $48.24;  S.  Fisher,  $299.47;  Froth ingham  & 

Workman,  $43.  l'S;  sundry,  $51 .47 . 447  36 

Foundry  work:  Campbell  Steel  and  Iron  Co.,  $407.08;  Maass  Bros.,  $1 19.89;  sundry,  $21.25.  548  22 

Small  payments:  board,  $15;  freight,  $1.35;  groceries,  $11.28;  laundry,  $9.74 . •  37  37 

Dredge  No.  IS:  New  3^  yd.  Dipper  Dredge  ($38,910.98) — 

Ackrovd,  P.,  Ottawa,  electrical  supplies  as  per  tender .  393  37 

Campbell  Steel  and  Iron  Works,  Ottawa:  ash  well  complete,  $537  55;  2  steel  tanks  25  ft. 
by  3  ft.  dia.,  $460;  2  water  tanks  10  x  4  x  3  ft.,  $700;  16  steel  knees,  $230.28;  4  post 
plates  and  5  brackets,  $210.21;  hot  well  complete  with  trays,  $315;  sundry  machine 

work  and  material,  $914  52 . .  3,367  56 

Canadian  Fairbanks-Morse  Co.,  Montreal:  brass  gate  valves,  1-6  in.,  $129.80,  2-3  in., 

$87.20;  39  brass  flanged  elbows,  $925;  sundry  brass  fittings,  $1,015.28;  sundries, 

$50.50 . . . . . . .  2,207  78 

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  services  of  inspector  at  Poison 

Iron  Work s,  $1,629.03;  travel,  $24  75 .  1,653  78 

Consumers  Cordage  Co.,  Montreal:  1,698  lb.  manila  rope,  $270.49;  sundries,  $15.62 .  286  11 

Fleck,  A.,  Ottawa:  fresh  water  tank,  $130;  reversing  gear,  castings  and  machine  work, 

$313.86;  sundries,  $5 .  448  86 

General  Supply  Co.,  Ottawa:  14,339  lb.  brass  tubing,  $2,973.20;  sundries,  $46.68 .  3,019  88 

Goodyear  Tire  and  Rubber  Co.,  Montreal:  hose,  50  ft.  \\  in.  8  ply  steam,  $74.70;  100  ft. 

2  in.  6  ply  water,  $S5 .  159  70 

Luke,  S.  A.,  Ottawa:  desk,  $20;  table,  $24;  15  chairs,  $18.75;  sundry  furniture,  $23.55. .  86  30 

Mason,  Gordon  6c  Co.,  Montreal,  27  doors .  110  00 

Modern  Machine  Co.,  Ottawa:  15  beds,  $120;  15  mattresses,  $52.50 .  172  50 

Murphy-Gamble  Ltd.,  Ottawa:  45  pr.  blankets,  $106.87;  15  pillows,  $18.75;  sundries, 

$37.20 . 162  82 

MeAuliffe,  Davis  Lumber  Co.,  Ottawa,  white  pine  as  per  agreement. . .  .  600  65 

McCall  Bros.  &  Co.,  Montreal:  409  lb.  tallow,  $31.70;  sundries,  $70.85 .  102  55 

Perolin  Co.,  Toronto,  1  brl.  perolin . 62  76 

Poison  Iron  Works,  Toronto:  est.  3  on  $38,750  contract  for  dredge  machinery,  $34,275, 

less  $15,500  paid  in  1942-13,  page  V — 366 .  18,775  00 

Scythes  &  Co.,  Montreal,  415  yd.  wide  duck .  300  96 

Wilson,  Wm.  C.  6c  Co.,  Toronto:  9,514  lb.  sheet  copper,  $2,378.50;  5,000  sq.  ft.  copper 
sheeting,  $92.50;  300  lb.  copper  clout  nails,  $120;  3  row  boats,  $227.75;  sundries, 

$257.16...... .  3,075  91 

Cartage:  Dominion  Transport  Co.,  $125;  sundry,  $4 .  129  00 

Foundry  work:  Canadian  Steel  Foundries,  $568  76;  Davidson  &  Crooks,  $706  42;  Maass 

Bros.,  $70.57;  T.  Lawson  &  Son,  $231.76..' .  1,637  51 

Hardware:  T.  Birkett  6c  Son,  $214  83;  Cuzner  Hardware  Co.,  $61.35;  S.  Fisher,  $865.53; 

Frothingham  6c  Workman,  $700  63;  sundry,  $91.65 . .  1,933  99 

Small  payments:  freight,  $41  74;  bathroom  fittings,  $27.75;  8  pr.  oars,  $20.37;  8  doz. 

sheets,  $25;  sundries,  $109.13 .  223  99 
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Dredge  No.  101:  at  St.  Louis  de  Gonzague  ($11, 169  95) — • 

•Cranesman,  E.  Guerin,  7-9S3  m.  to  Dec.  15  at  850 .  399  ]9 

Engineer,  L).  St.  Onge,  8-806  in.  to  Dec.  2§  at  $75;  fireman,  J.  St.  Denis,  $396  29 .  1,056  77 

Deckhands:  F.  Guerin,  $319  35;  O.  Guerin,  $310.02 .  629  37 

Boatman,  E.  Viau,  $306;  watchman,  $324.26 .  630  26 

Foreman,  B.  Viau,  8-806  m.  to  Dee.  25  at  $90;  caretaker,  3-193  m.  at  §50,  outlay,  $86.70.  1,039  93 

Labourers:  813  d.  at  $2;  1,905  d.  at  $1.75 .  4,959  75 

Lafrancc,  F.  X.:  1,741  ft.  elm,  $50.23;  carpenter  wOrk,  $15;  sundries,  $22.65 .  87  88 

Langevin,  N.,  Valley  field:  27  boxes  dynamite,  $432;  28  boxes  caps,  $70;  sundry  hardware, 

$354.88 .  856  88 

Picard  &  Frercs,  149  tons  steam  coal  at  $6.60 .  983  33 

Quenneville,  I.,  Valleyfield,  sundry  machinery  repairs .  217  78 

Smithwork:  C.  Hebert,  $100.46;  sundry,  $44.05 .  144  51 

Small  payments:  cartage,  $36;  2  tons  coal,  $14;  lumber,  $94;  2  pr.  wading  pants,  $20.30. .  164  30 

Dredge  No.  102  and  Tug  Eileen  ($11,279.46) — 

Captain,  O.  Martin:  10-419  m.  to  Mar.  31  at  $S0;  outlay,  $10.60 .  844  15 

Cranesman,  E.  Page,  6-5  m.  to  Nov.  15  at  §55;  fireman,  L.  Matte,  6 * 37  m.  to  Nov.  15 

at  $42 . 625  03 

Deckhands:  F.  X.  Hamelin,  $217.22;  Jas.  Hart,  $217.22;  J.  Chartrand,  $185.16 .  619  60 

Tug  crew:  captain,  G.  Limoge,  $350.40;  engineer,  P.  McLennan,  $350.40;  fireman,  11. 

Chartrand,  $273 .  973  80 

Cook,  H.  Nation,  $254.84;  watchman,  E.  Boileau,  $239.24,  A.  Wallace,  $225.81 .  719  89 

Caulkers,  $145;  carpenters,  $613;  labourers,  $173.01;  miners,  $407 .  1,338  01 

Board  of  crew:  H.  Nadon,  $1, 135.84;  sundry,  $258.12 .  1,393  98 

Beatty,  M.  A  Sons,  Welland:  1  double  cylinder  reverse  engine,  with  counter  shaft  gear,  etc.  556  68 

Bothwell,  G.  N.,  Buckingham:  docking  and  wintering  dredge  and  tug,  season  1912-13, 

$475  :  on  account  season  1913-14,  $200;  damage  to  dock  in  launching  tug,  $150;  44  cords 

wood,  $113 . *. . . . .  938  00 

Canadian  Fairbanks-Morse  Co.,  Montreal:  1  set  pipe  stocks  and  dies,  $27.44;  1  set 

Butterfield  stocks  and  dies,  $43.50;  sundry  tools,  $79.10 .  150  04 

Heney,  J.,  &  Son,  Ottawa:  197.95  ton  steam  coal  at  $4.68 .  926  40 

McColl  Bros.  A  Co.,  Montreal:  oil,  74  gal.  cyl.,  $24.79,  83|  gal.  machine,  $24.22;  sundry, 


$2.25 . . .  . . . . . 

Pratt,  H.  J.,  Buckingham:  cartage,  $67.75;  freight,  $10.89;  unloading  coal,  $124.58 . 

Scythes  &  Co.,  Montreal:  118  yd.  wide  duck . 

Traders  Co.,  Buckingham:  181  lb.  chain,  $18.10;  4  cases  dynamite,  $42;  3  b.  soap, 

$13.50;  sundries,  $252.09 . ■ . 

Foundry  work:  Davidson  &  Crooks,  $69.90;  A.  Fleck,  $298.70;  sundry,  $49.24 . 

Freight:  Canadian  Pacific  Railway  Co.,  $81.39;  River  Lievre  Navigation  Co.,  $42.03. . . . 

Hardware:  Frothingham  &  Workman,  $85.91;  sundry,  $35.02 . 

Lumber,  2,261  ft.  hemlock,  $53.09;  1,040  ft.  oak,  $90.67;  9,166  ft.  pine,  $364.33;  985  ft.  spruce, 
$23.14;  sundry,  $52.67;  paid  as  follows:  Buckingham  Planing  Mills,  $55.85;  MeAuliffe- 

Davis  Co.,  $426.76;  sundry,  $101.29 . 

Smithwork:  II.  Cadieux,  $75.89;  J.  Leslie,  $55.80;  sundry,  $26.95 . . 

Small  payments:  cartage,  $13;  laundry,  $29.50;  289  lb.  rope,  $46  02;  sundries,  $61.45 . 

Dredge  No.  103  and  Tug  Alva  ($9,155.93) — 

Captain,  E.  C.  Robertson,  Apr.-Dee.,  Feb. -Mar.,  at  $95;  outlay,  $77.04 . 

Cranesmen  at  $55:  D.  Nault,  $165;  G.  Robertson,  $378.67 . 

Firemen  at  $40:  E.  .Julien,  $224.91;  T.  Baribeau,  $145.44 . 

Deckhands  at  $35;  T.  Baribean,  $186.67;  P.  Boucher,  $248.54;  D.  Bourassa,  $176.65;  E. 

Desroches,  $101.09;  I.  Julien,  $261.84;  G.  Robertson,  $111;  sundry,  $197.58. . 

Tug  crew:  captains,  A.  Potter,  $131.61,  sundry,  $99;  engineers,  I.  Poirier,  $402.74,  sundry, 

$55;  firemen,  $312.62 . 

Cook,  T.  Reniere,  7.622  m.  to  Dec.  10,  at  $40  . 

Board  of  crew,  T.  Renier,  $1,270.73;  sundry,  $150.84;  travel  of  crew,  $107.46 . 

Beatty,  M.,  A  Sons,  Welland:  1  double  cylinder  reverse  engine,  with  countershaft  gear, 


etc . . . 

Canadian  Import  Co.,  Montreal:  56.84  ton  steam  coal . 

Cantin,  A.,  Montreal:  docking  fee,  $30;  repairs,  $57.71 . . 

Hall,  Geo.,  Coal  Co.,  Montreal:  coal,  193.76  ton  steam,  $736.28;  3  ton  chestnut,  $23.75  . . . 

Marine  A  Fisheries  Dept.,  Sorel:  repairs  to  dredge . 

McAulifTe- Davis  Lumber  Co.,  Ottawa:  966  ft.  white  oak,  at  $90 . . 

Rea,  A.  E.  &  Co.,  Ottawa:  12  sheets,  $21;  kitchen  utensils,  $32.07;  sundries,  $44.23 . 

Foundry  work:  Davidson  A  Crooks,  $180.99;  A.  Fleck,  $133.53;  sundry,  $43.23 . 

Small  payments:  2  row  boats,  $35;  4  ton  coal,  $32;  freight,  $13.57;  hardware,  $139.11; 

laundry,  $37.53;  sundries,  $40.14 . . . . 

Dredge  No.  105  and  Tug  »Sir  John  ($16,181.95) — 

Captain,  J.  McKenty,  Apr. -Feb.,  at  $90;  Mar.,  at  $100;  overtime,  $18.56;  outlay,  $49.44... 

Cranesman,  H.  Peck,  $496.78;  fireman,  Win.  Hunter,  $385.02  . 

Deckhands  at  $35:  M.  Gillein,  $148.95;  W.  Richardson,  $118.73;  E.  Ryan,  $125.81;  F. 
Wright,  $168;  sundry,  $233.90 . 


51  26 

203  22 
59  00 

325  69 
417  84 
123  42 
120  93 


583  9') 
158  64 
149  97 

1 , 122  04 
543  67 
370  35 


1,286  37 

1,300  97 
304  90 
1,529  03 

556  67 
267  10 
87  71 
760  03 
187  72 
86  97 
97  30 
357  75 

297  35 

1,158  00 
881  80 


795  39 


379,216  41 


Carried  forward 


V— 346 


AUDITOR  G  EX  URALS  REPORT,  1913-191  ft 


5  GEORGE  V.,  A.  1915 


Dredge  Vessels:  Ontario  and  Quebec— Continued. 

Brought  forward . 


$  cts. 
379,216  41 


Dredge  A ro.  105  and  Tug  Sir  John. — Concluded. 

Tug  crew:  captains,  G.  Eyre,  $290.76;  J.  Hunter,  $132.50;  J.  Redfern,  $302.58;  engineer, 

J.  Baldwin,  $712.83;  firemen,  F.  Sparks,  $204.86,  F.  Wright,  $158.46;  sundry,  $18.06..  1,820  05 

Cooks  at  $40:  H.  MoGibbon,  $173.33;  F.  Wright,  $136.77 .  310  10 

Carpenters,  $84.80;  caulkers,  $24.50;  watchmen,  $349.17 .  458  47 

Board  of  crew,  H.  McGibbon,  $674.91,  F.  Wright,  $561.41,  sundry,  $257.85;  travel  of  crew, 

$31.30....;' . . . . .  1,585  47 

Battle,  Joseph,  Thorold:  17  d.  hire  of  derrick  scow  and  crew  at  $20 .  340  00 

Canadian  Consolidated  Rubber  Co.,  Montreal:  50  ft.  1£  in.  steam  hose,  $72.05;  sundries, 

$9.21 . 81  26 

Canadian  Westinghouse  Co.,  Hamilton:  1  9|  x  9|  x  10  in.  air  compressor .  102  60 

Collins,  A.,  Milford:  163.05  ton  soft  coal  at  $5;  2  ton  hard  at  $7.50 .  830  25 

Consumers  Cordage  Co.,  Montreal:  874  lb.  manila  rope,  $141.86;  sundries,  47c .  142  33 

General  Supply  Co.,  Ottawa:  lj  in.  cable,  250  ft.  hemp  center,  $68.05;  910  ft.  cast  steel 

wire,  $196.68;  sundries,  $120.23 .  384  96 

Gillies-Guy,  Ltd.,  Hamilton:  coal,  180.25  ton  steam  at  $4.40;  5  ton  nut  at  $7 .  828  10 

Hepburn  Bros.,  Picton:  13.34  ton  coal,  $81.56;  sundries,  $10.06 .  91  62 

Independent  Cordage  Co.,  Toronto:  2,860  lb.  manila  rope .  417  78 

Mil  ne,  A.,  Hamilton:  repairs  to  deck,  $147.41;  sundry  repairs,  $98.34 . . ..  245  75 

Muir  Bros.,  Port  Dalhousie:  repairs  to  dredge,  Jan.-Apr.,  1913,  $1,970.09;  sundry  repairs, 

$53.17...  2  023  26 

Murphy  &  Scott,  Port  Dalhousie:  147  yd.,  60  in.  canvas,  $110.44;  sundries,  65.24 .  175  68 

McAuliffe- Davis  Lumber  Co.,  Ottawa:  3,458  ft.,  white  oak,  at  $90 .  311  22 

McClellan  &  Co.,  Bowmanville:  90.762  ton  coal,  $420.68;  lumber,  80c .  421  48 

McCall  Bros  &  Co.,  Montreal:  410  lb.  chain  grease,  $9.23;  280  lb.  soft  soap,  $18.50;  oil,  131 

gal.,  cyl.,  $43.89;  175  gal.  machine,  $50.75;  sundries,  $47.98 .  170  35 

Nicholson,  M.  H.,  Hamilton:  medical  treatment  for  Capt.  Mclnninch .  45  00 

Poison  Iron  Works,  Toronto:  1  reach  block,  $20;  repairs  to  rudder  blade,  $73.82;  sundry 

repairs,  $74.98 .  168  80 

Schuster  Co.,  Belleville:  9,325  ton  soft  coal .  55  95 

Watkins,  T.  C.,  Hamilton:  oil  cloth,  $31.15;  sundries,  $29.98 .  '  61  13 

Foundry  work,  Jas.  Bain  &  Son,  $920.97;  Black  &  Son,  $508.37;  Wm.  Kennedy  &  Son, 

$168.09;  sundry,  $85.83 .  1, 683  26 

Hardware:  Morrison  Brass  Mfg.  Co.,  $66.70;  Wrights  Hardware,  $149;  sundry,  $133.36... .  349  06 

Pilot  fees:  T.  E.  Hefferman,  $85;  J.  J.  Jarrell,  $26.50 .  Ill  50 

Small  payments:  5.61  ton  coal,  $30.85;  laundry,  $26.50;  1-13  ft.  yawl,  $45;  sundries,  $28.98  131  33 

Dredge  A To.  106  and  Tug  Mina  G  ($7,660.22) — • 

Captains:  J.  Harney,  Apr. -May,  at  $125,  outlay,  $6.90;  I.  Cote,  3.4193  at  $110,  outlay, 

$27.87;  A.  Bertrand,  6.7419  m.  at  $100,  outlay  $39.86 .  1,374  96 

Firemen  at  $40:  C.  Denis,  $232.26;  sundry  $61.33 . 293  59 

Deckhands  at  $35:  G.  Antaya,  $260.13;  H.  Autote,  $203.50;  J.  Porter,  $271.20;  R.  Porter, 

$271.20;  sundry,  $74.41 .  1,080  44 

Tug  crew:  captain,  E.  Stocker,  $402;  engineer  L.  Dion, $408. 06;  fireman  D.  Morasse,  $301.13  1,111  19 

Cook,  Mrs.  It.  Porter,  $293.33;  watchman,  T.  Robertson,  $261.10 .  554  43 

Board  of  crew,  J.  Harney,  $208.08,  Mrs.  Porter,  $949.15,  sundry,  $90.66;  travel  of  crew, 

$89.20 .  1,337  09 

Canadian  Import  Co.,  Montreal:  79.2  ton  steam  coal .  372  25 

Consumers’  Cordage  Co.,  Montreal:  757  lb.  manila  rone,  $122.41;  sundries,  $6.03 .  128  44 

Dominion  Wire  Rope  Co.,  Montreal:  3,085  ft.  flex  steel  cable,  $375.96;  sundries,  $6.07.  .  . .  382  03 

II  ill,  Geo.,  Coal  Co.,  Montreal:  coal,  95.38  ton  steam,  $362.45;  2  ton  chestnut,  $30.50; 

cartage,  $1.83 . . . ; .  39178 

Marine  &  Fisheries  Dept.,  Sorel:  repairs  to  dredge . . .  49  66 

Ottawa  Paint  Wks.:  45  gal.  mixed  painte,  $42.10;  sundry,  $14.20 . . .  56  30 

Pontbriand  Co.,  Sorel:  part  of  deductions  on  account  dated  Aug.,  1911,  $111.99;  hardware, 

$62.55 . 174  54 

Rea,  A.  E.,  Ottawa:  8  bed  springs,  $18;  sundry  supplies,  $55.54 .  73  54 

Small  payments:  foundry’  work,  $35.34;  freight,  $8.01;  hardware,  $152.95;  laundry,  $31.20; 

sundries,  $49.48 . 7 .  276  98 

Dredge  No.  107  and  Tugs  Delisle  and  Maggie  K  ($5,113.47) — 

Captain,  A.  Bertrand,  Apr.-Aug.,  at  $90;  outlay,  $14.60 .  464  60 

Cranesmen:  V.  Lambert,  $79.84;  E.  Vallee,  $150.16 .  330  00 

Deckhands,  $421.60;  firemen,  $219.35;  watchmen,  $202.14 .  743  09 

Tug  crew:  Captain,  L.  Lavergne,  $107.33;  engineers,  F.  Demeule,  $110,  sundry,  $55; 

firemen,  $78.71 .  351  04 

Tug  crew:  captain,  J.  Beaton,  $240;  engineers,  T.  Mongrain,  $113.67;  sundry,  $21.29;  fire¬ 
men,  $118.71 .  493  67 

Cook,  L.  Demarasse,  5.23  m.  to  Sept.  30,  at  $40 .  209  33 

Board  of  crew,  L.  Demarasse,  $676.90,  sundry,  $150.97;  travel  of  crew,  $15.65 .  843  52 

Consumers’  Cordage  Co.,  Montreal:  1,316  lb.  rope .  219  36 

Hall,  Geo.,  Coal  Co.,  Montreal:  coal,  126.52  ton  steam,  $480.93;  1  ton  chestnut,  $7.25 .  488  18 

Heney,  J.,  &  Son,  Ottawa:  70  ton  steam  coal .  279  50 
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Brought  forward 


404,645  68 


Dredge  No.  107  and  Tug  Delisle  and  Maggie  K. — Concluded. 

Marine  &  Fisheries  Dept.,  Sorel:  repairs  to  dredge . 

McAuliff e-Davis  Co.,  Ottawa:  3,070  ft.  white  oak  at  $90 . 

Rea,  A.  E.,  Co.,  Ottawa:  kitchen  utensils,  $23.94;  12  pr.  sheets,  $19.80;  sundries,  $23.33. . 

Reardon,  J.,  Ottawa:  10  d.  team  hire  at  $5 . 

Small  payments:  hardware,  $124.19;  foundry  work,  $91.66;  laundry,  $20.82;  sundries, 
$33  28.. 

Dredge  No.  108  ( Desehene )  and  Tug  Aylmer  ($8,008.60) — 

Captains  at  $80:  P.  Demeule,  $320,  outlay,  $19.62;  H.  Davison,  $517.60,  outlay,  $3.60 . 

Cranesmen  at  $55:  E.  Le  Blanc,  $250.16;  E.  St.  Clair,  $134.84 . 

Firemen  at  $40:  E.  St.  Clair,  $181.94;  sundry,  $70.27 . 

Deckhands  at  $35:  C.  Boucher,  $137.40;  J.  Demeule,  $218.69;  A.  Donais,  $245;  sundry, 

$154.60 . 

Tug  crew:  captain,  H.  Chartier,  $331.19;  engineers,  H.  Davison,  $246.61,  O.  Guertin,  $137.50; 

firemen,  O.  Guertin,  $178.67;  sundry,  $57.42 . ' . ; . 

Cook,  Jos.  Dube,  $263.23;  watchmen,  D.  Martel,  $140,  A.  Donais,  $250;  carpenters,  $177.37; 

labourers,  $28 . 

Board  of  crew:  Jos.  Dube,  $951.54;  sundry,  $144.97 . 

Aylmer  Coal  &  Supply  Co.:  coal,  6-9  ton  chestnut,  $55.32;  48-6  ton  steam,  $290.77 . 

Baillie,  Jas.,  Aylmer:  rent  of  lots  1  y.  to  Oct.  12,  1913 . 

Canadian  Consolidated  Rubber  Co.,  Montreal:  hose,  100  ft.  1  in.  water,  $42,  25  ft.  1  in. 

steam  marline  w'ound,  $34.28;  sundries,  $2.73 . 

Consumers’  Cordage  Co.,  Montreal:  rope,  1,138  lb.  manila,  $178.56,  119  lb.  tarred  Russia, 

$16.51 . . . . 

General  Supply  Co.,  Ottawa:  310  ft.  Lang’s  extra  flexible  cable,  1  in.  dia.,  $81.07;  sundries, 

$26.17 . . . . . . . . 

Graveline,  N.,  Aylmer:  cartage,  $61.80;  freight  charges  paid,  $20.52;  unloading  coal, 

$100.90 . 

Hall  Coal  Co.,  Montreal:  22-4  ton  steam  coal . .- . 

Heney,  J.  &  Son,  Ottawa:  coal,  156-1  ton  lump,  $720.69,  1  ton  smith,  $6.75 . 

McAuliff e  Davis  Lumber  Co.,  Ottawa:  1,579  ft.  white  oak  at  $90 . 

McCall  Bros.  &  Co.,  Montreal:  oil,  73  gal.  cyl.  $25.46,  45|  machine,  $13.20;  sundry,  $14.13. 

Ottawa  Paint  Works:  36  gal.  mixed  paint,  $42.29;  sundries,  $14.60 . 

Quirk,  Dr.  E.  L.,  Aylmer:  attending  P.  Demeule,  Sept.  17,  1912,  to  Jan.  12,  1913,  $212.50; 

attending  W.  Lajoie,  $9 . 

Ritchie,  R.  &  T.,  Aylmer:  1,692  ft.  lumber,  $50;  9  cord  wood,  $33 . 

Foundry  work:  Campbell  Steel  &  Iron  Co.,  $92.39;  Davidson  &  Crooks,  $152.78;  A.  Fleck, 

$59.36;  sundry,  $15.63 . 

Small  payments:  hardware,  $136.85;  laundrv,  $28.55;  255  lb.  manila  rope,  $39.33;  sundries, 

$13.61 . 

Dredge  No.  109  ( Industry )  and  Tug  Hercules  ($22,816.87) — 

Captain,  R.  Gavin,  12  m.  to  Mar.  31  at  $135,  outlay,  $242.50 . 

Assistant  mnner,  C.  Hulks,  Apr  .-Mar.,  10-732  m.  at  $75 . 

Cranesman,  P.  Salomon,  $513.61;  machinist,  P.  Harvey,  $807.74;  carpenters,  A.  Dowers, 

$526.29;  sundry,  $24.89 . 

Oiler,  W.  Montgomery,  $259.35;  winchmen,  A.  Montgomery,  $380.06,  Id.  Smith,  $107.66.. 
Firemen  at  $40:  J.  Barnett,  $113.80;  S.  Curry,  $172.26;  W.  Younger,  $212.35;  sundry,  $191.93 
Deckhands  and  scowmen  at  $35:  G.  Gilpen,  $164.84;  H.  Smith,  $122.50;  G.  Smith,  $133.74; 

sundry,  $681.39 . 

Cook,  J.  Hcwett,  $468.39;  assistant,  L.  Ridgway,  $178.13 . 

Machinists,  R.  Leonard,  $173.55;  sundry,  $87.74;  watchmen,  D.  Hughes,  $220.16,  sundry, 
$45.16 . 


Board  of  crew,  R.  Gavin,  $1,680.27,  sundry,  $208.75;  travel  of  crew,  $79.42 . 

Bucyrus  Co.,  Milwaukee,  U.S.A.:  1  cutter  blade,  $247;  2  clutches,  $31.95;  1  pinion,  $19.78. 
Builders’  Supply  Co.,  Ottawa:  563  lb.  manila  rope,  $94.30;  1412  lb.  sheet  packing,  $106.13; 

sundries,  $19.70 . 

Canadian  Pneumatic  Tool  Co.,  Montreal:  1  No.  90  Boyer  rivetter,  $93.50;  sundries,  $4.97 _ 

Collingwood  Shipbuilding  Co.,  Collingwood:  255  ton  steam  coal  at  $4.50;  docking,  shoring, 
staging,  and  caulking  shell  where  required,  $500.82;  2  cast  iron  sheaves,  $90.57;  repairs 

to  dipper,  $380.32;  repairs  to  anchors,  $301.68;  general  repairs,  $1,150.23 . 

Consumers  Cordage  Co.,  Montreal:  1,447  lb.  manila  rope . . . 

Davis-Smith-Malone  Co.,  Owen  Sound:  coal,  238-6  ton  Pittsburgh,  $901.89;  1  ton  nut, 
$7.50 . 


Fregehen,  R.,  Collingwood:  lumber,  4,569  ft.  beech,  $124.75;  3,259  ft.  elm,  $130.36;  1,573  ft. 

pine,  $39.32 . 

Galbraith  &  Co.,  Owen  Sound:  lumber,  896  ft.  elm,  $35.84;  sundry,  $35.34 . 

General  Supply  Co.,  Ottawa:  Lang’s  flex,  wire  cable,  J  in.,  1,700  ft.,  $152.73,  ljin.,  496  ft., 
$157.18;  steel  hoisting  cable,  2\  in.,  230  ft.,  $195.25,  22  in.,  225  ft.,  $225.72;  sundries, 
$46.20 . 


Gillies-Guy,  Ltd.,  Hamilton:  92-25  ton  steam  coal  at  $4.75 . 

Goodyear  Tire  and  Rubber  Co., 'Montreal:  50  ft.  8  ply  steam  hose,  $59;  sundries,  $4.81... 
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220  13 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  430,539  80 

Dredge  Xo.  109  ( Industry )  and  Tug  Hercules — Concluded. 

McColl  Bros.  &  Co.,  Montreal:  oil,  81  gal.  cylinder,  $27.15,  172  gal.  machine,  $49.88;  500 

lb.  vesta  boiler  compound,  S71;  sundries,  $48.05 .  196  08 

Peninsula  Tug  &  Towing  C'o.,  Wiarton:  52  ton  steam  coal  at  $4.25 .  221  00 

Perolin  Co.,  Toronto:  3  brl.  perolin.  $198;  freight,  $4.85 .  202  85 

Scythes  Co.,  Montreal:  184  yd.  72  in.  duck,  $92;  223  ft.  1*  in.  webbing,  $17.84 .  109  84 

Smith,  F.  C.,  Meaford:  steam  coal,  419  ton  at  $4.40,  188-51  ton  at  $4.55;  5  ton  hard  coal,  $36  2,737  33 

Wiarton  Marine  Ry.  Co.,  hauling  out  and  repairing  scow .  454  03 

Wright,  Jas.,  Collingwood:  coal,  52  ton  steam,  $247;  6  ton  hard,  $46.50 .  293  50 

Foundry-work:  Chas.  Barber  &  Sons,  $111.25;  W’m.  Kennedy  &  Son,  $539.58;  sundry, 

$29.10 .  679  93 

Hardware:  Christie  Bros.,  $46.16;  Frothingham  &  Workman,  $40.51;  Whites,  Ltd.,  $106.15; 

sundry.  $159.81 . , .  352  63 

Small  payments:  cartage,  $27.90;  freight,  $17.83;  laundry,  $124.05;  lumber,  $54.88;  sundries, 

$150.68 .  375  34 

Dredge  No.  110  (International)  and  Tug  Archie  Stewart  ($41,482.59) — 

( 'aptains:  J.  T.  Murphy,  Apr.-Oct.,  at  $135,  outlay,  $73;  H.  J.  Taggart,  Nov  .-Mar.,  at  $90, 

outlay,  $12.31 . 1,480  21 

Cranesman,  M.  Bissonett,  $754.92;  engineer,  H.  J.  Taggart,  $420 .  1,174  92 

Oiler,  J.  Bouchard,  $501.50;  firemen,  E.  Bissonette,  $246.54,  sundry,  $79.99;  winchman, 

A.  Blondeau,  $316.40 . .  1, 144  43 

Deckhands  at  $35:  E.  Bilodeau,  $296;  J.  Buteau,  $254.22;  J.  Lajoie,  $212.14;  T.  Laverdure, 

$210.45;  sundry,  $481.67 . 1,454  48 

Tug  crew:  captain,  S.  Boily,  $486;  engineer,  A.  Chamberland,  $484.03;  firemen,  V.  Ruel, 

$351.57,  J.  Caron,  $211.33;  deckhands,  H.  Coulombe,  $287.55,  E.  Boucher,  $263.79. . . .  2,084  27 

Cook,  L.  Toussaint,  $390;  assistants,  V.  Rouel,  $144;  sundry,  $17.01 .  551  01 

Carpenters,  $64.80;  helpers,  $213.25;  watchmen,  $424.92 .  702  97 

Board  of  crew,  J.  T.  Murphy,  $2,199.45,  sundry,  $221.15;  travel  of  crew,  $122.56 .  2,543  16 

Beatty,  M.,  &  Sons,  Welland:  2  pinning  up  gears  as  agreed,  $3,500;  4  anchor  racks,  $194.30; 

freight ,  $8.44 .  3,702  74 

Canadian  General  and  Shoe  Machine  Co.,  Levis:  tubes  in  heater  taken  out  and  replaced 
by  new  ones,  grate  bars,  etc.,  as  agreed,  $360;  6f  in.  x  5  ft.  forged  steel  shaft,  $82.90; 

sundry  repairs,  $84.55 .  527  45 

Canadian  Consolidated  Rubber  Co.,  Montreal:  hose,  100  ft.  If  in.  8  ply  steam,  $146.40;  50 

ft.  2  in.  water,  $43.80;  sundries,  $22.37 .  212  57 

Canadian-Fairbanks-Morse  Co.,  Montreal:  4|  x  3  x  4  duplex  F.-M.  pump,  $65;  sundries, 

$40.15 .  105  15 

Canadian  Import  Co.,  Quebec:  89-25  g.  t.  steam  coal  at  $5.05 .  450  71 

C'hantier  Maritime  de  St.  Laurent:  repairs  as  per  agreements,  scow|No.  16,  $2,200.27,  scow 

No.  17,  $2,775.25;  extra  repairs  on  scows  Nos.  16  and  17,  $775.85 .  5,751  37 

Chare tte  &  Frere,  Montreal:  making  and  placing  smoke  pipe,  $50.95;  sundries,  $7.75. ...  58  70 

Chinic  Co.,  Quebec:  2,523  lb.  manila  rope,  $441.53;  sundry  hardware,  $281.15 .  722  68 

Consumers’  Cordage  Co.,  Montreal:  2,328  lb.  manila  rope,  $326.42;  sundries,  $12.31 .  338  73 

Davie,  G.  T.  &  Sons,  Levis:  repairs  to  dredge  during  winter  season  of  1912-13 :  docking 
account,  $214.25;  bucket  lip,  $916.63;  bucket  arm,  $375.73;  spud,  $371.63;  crane,  $1,500; 

recaulking  hull,  etc.,  $985;  general  repairs,  $2,115.05. .  6,478  29 

Dominion  Wire  Rope  Co.,  Montreal:  1,050ft.  Lang’s  flex,  plough  steel  If  in.  cable,  $375.38; 

reels,  etc.,  $10 .  385  38 

General  Supply  Co.,  Ottawa:  packing,  32  lb.  h.p.  $32,  92  lb.  red  sheet  $52.90,  130  lb.  h.p. 

spiral,  $116.80;  sundries,  $49.49 .  251  19 

Hall  Coal  Co.,  Montreal:  945-47  tons  steam  coal  at  $3.80;  2  tons  egg  coal,  $14.50;  bagging 

and  cartage,  $17.25 . .  3,624  57 

Hall  Engineering  Works,  Montreal:  repairs  to  dredge  as  per  list  and  quotations,  $485.75; 
making  2  shafts  4f  in.  dia.,  $121.50;  machining  and  fitting  anchor  gates,  $140.80; 

machining  4  bucket  teeth,  etc.,  $164.65;  sundry  repairs,  $189.03;  short  paid  $10 .  1,091  73 

Holden  Co.,  Montreal:  No.  90  Boyer  rivetter,  $103.50;  No.  2  Boyer  chipper,  $73;  Imp. 

L.  G.  drill,  $113;  Chicago  pne.  air  receiver,  $65;  sundry  fittings,  $31.68 .  386  18 

La  Cie  General  d’Entreprises  Publiques,  Levis:  rent  of  scow  and  derrick,  24  h.  at  $10; 

sundries,  $39.06 .  279  06 

Levis  Graving  Dock  (Dept.  Public  Works):  wintering  dredge,  1912-13,  $600;  28  tons  coal, 

$161;  sundries,  $10.90 .  771  90 

Mercier  Machine  Co.,  Levis:  sundry  machine  and  foundry  work .  165  32 

Montreal  Dry  Docks  and  Ship  Repairing  Co.:  fitting  and  bolting  4  oak  blocks  to  deck, 

$190.38;  repairing  anchor  racks,  $680.30;  foundation  platforms  for  engine,  $434.32; 
fitting  and  installing  anchor  gates,  $757.44;  taking  off  and  replacing  bumpers  and 

rollers,  $79.80;  repairs  to  tug,  $209.30 .  2,351  54 

McColl  Bros.  &  Co.,  Montreal:  oil,  171  gal.  cyl.  $57.29,  138  gal.  engine,  $40.03;  465  lb. 
vesta  boiler  compound,  $66.10;  sundries,  $57.89;  less  $10.25  allowed  for  containers 

returned .  211  06 

Ottawa  Paint  Works:  mixed  paints,  1,3331b.  khaki  and  terra  cotta  $90.22,  87  gal.  sundry, 

$119.85;  sundries,  $16.11  .  226  18 


Carried  forward 
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Brought  forward .  475,390  28 


Dredge  No.  110  (International)  and  Tug  Archie  Stewart — Continued. 

Sherry,  Jas.  P.,  Memramcook,  equipping  dredge  with  2  doors  and  boiler  connections.  . . . 
Weir,  J.  &  R.,  Montreal:  repairs  to  boiler,  $41.43;  repairs  to  dredge  bucket,  $070.41; 

sundry  repairs,  $784.82 . 

Small  payments:  hardware,  $262.43;  laundry,  $51.10;  12  mattresses,  $34.20;  5  cases 
soap,  $22.50;  sundries,  $87.75 . 

Dredge  No.  Ill  ( Lac  St.  Jean )  ($9,447.24) — 

Captain,  H.  Trottier:  Apr.-Dec.,  $667;  outlay,  $112.38 . 

Cranesman,  A.  Brassard,  $443.50;  fireman,  G.  Lemieux,  $299.32 . 

Deckhands:  J.  G.  Roberge,  $287;  F.  Bergeron,  $302;  T.  Bouchard,  $259 . 

Tug  crew:  captain,  Jos.  Duguay,  $483.75;  engineer,  T.  Parent,  $457.50;  fireman,  M. 

Laroche,  $363.50 . 

Cook,  J.  Bergeron,  services  $214,  board  of  crew  $1,174;  watchman,  A.  Bilodeau,  $495. . . . 

Labourers,  $103;  travel  of  crew,  $17 . 

Brassard,  Jas.,  Roberval:  619  lb.  rope,  $93.40;  100  ft.  hose,  $29;  sundries,  $156.46 . 

Canadian  Import  Co.,  Quebec,  49-42  g.  tons  steam  coal  at  $6.80 . 

Donaldson,  A.,  Roberval,  hire  of  tug  Le  Nord . 

Otis,  L.  E.,  Roberval:  50  ft.  1$  in.  steam  hose,  $50;  oil,  25  gal.  linseed,  $27.50,  148  gal. 

cyl.  $101.15;  490  lb.  paint,  $46.30;  sundries,  $51.25 . 

Wood,  405 $  cords  at  $5;  paid  as  follows:  H.  Boivin,  $1,220;  A.  Hebert,  $505;  E.  Trudel, 

$302.50 . . . . . 

Foundry  work:  Constructeurs-Mecaniciens  de  Chicoutimi,  $54.87;  F.  X.  Drolet,  $165.30; 

F.  Trottier  &  Fils,  $164.54 . 

Small  payments:  14  ft.  row  boat,  $49.50;  hardware,  $43.87;  lumber,  $60.48;  unloading 

wood,  $225.76;  sundries,  $35 . 

Dredge  No.  Ill:  New  Scows  constructed  at  Roberval  ($6,250.46) — 

Foreman,  J.  Poitras,  128  d.  at  $3,  outlay  $20.45;  blacksmith,  N.  Potvin,  92  d.  at  $3,  23  d. 

at  $3.50 . 

Carpenters,  150  d.  at  $2.50,  641  d.  at  $2.25;  carters,  38  d.  at  $2.50;  caulkers,  791  d.  at 

$2.50,  164  d.  at  $2.60;  labourers,  4611  d.  at  $2;  sundry,  $43 . 

Cote,  Boivin  &  Cie.,  Roberval:  500  lb.  oakum,  $50;  sundries,  $16.80 . 

Brassard,  Jos.,  Roberval:  250  lb.  w.  lead,  $25;  1,000  lb.  oakum,  $100;  sundries,  $63.70.. 

Couture,  L.,  Roberval:  12,174  lb.  iron,  $422.66;  sundries,  $134.11  — . 

Otis,  L.  E.,  Roberval:  5,775  ft.  lumber,  $76.78;  400  lb.  oakum,  $32;  2,400  lb.  forged 

spikes,  $120;  sundries,  $135.07 . 

Lumber:  4,051  ft.  B.  C.  fir  at  $55,  4,346  ft.  pine  at  $35,  50,622  ft.  spruce  at  $30,  sundry 
$139.11;  paid  as  follows:  H.  Boivin,  $446.80;  E.  T.  Nesbitt,  $222.80;  E.  St.  Pierre, 

$1,350;  small  payments,  $13.08 . . . 

Small  payments:  foundry  work,  $15.25;  hardware,  $14.55;  sawing  and  planing  lumber, 

$45.79 . 

Dredge  No.  112  ( Maltawa )  and  Tug  Catherine  C.  ($10,006.67) — 

Captain,  Chas.  Williams:  April-Mar.  at  $100;  outlay,  $323.06 . 

Cranesman,  E.  Stanley,  $381.94;  fireman,  I.  Collins  $174,  sundry  $114.45 . 

Deckhands:  E.  Toner,  $135.48;  P.  Toner,  $222.26;  sundry,  $327.23 . 

Tug  crew:  captains,  S.  Hicks  $214.13,  A.  Gatien  $45.03;  engineers,  $146.72;  firemen, 

$389.87 . 

Cook,  N.  Pipher:  services,  $239.61;  board  of  crew,  $1,030.94 . 

Watchmen,  $145.23;  carpenters  and  caulkers,  $319.77 . 

Board  of  crew,  sundry,  $71.23;  travel  of  crew,  $13.80 . 

Alkins,  Geo.,  Callender:  labour,  $40.50;  rental  of  tools,  $12 . 

Armstrong  Towing  Co.,  Callendar,  tug  hire:  King  Edward,  54f  d.  at  $12;  Callendar,  1  d. 

at  $20;  Sea  Gull,  5  d.  at  $8 . 

Baile,  A.,  Montreal,  6 6$  tons  lump  coal  at  $5.33 . 

Canadian  Pacific  Ry.  Co.,  freight  on  machinery . 

Consumers  Cordage  Co.,  Montreal,  537  lb.  manila  rope . 

Gordon,  Geo.  &  Co.,  Cache  Bay:  179§  cords  wood,  $139.63;  rent  of  tug,  21$  d.  at  $10; 

sundries,  $27 .90 . . . . 

McAuliffe-Davis  Lumber  Co.,  Ottawa,  4,069  ft.  white  oak  at  $90 . 

Cartage:  Mills  &  Pierce,  $143.40;  Geo.  Telford,  $72;  sundry,  $125.89 . 

Foundry  work:  Campbell  Steel  and  Iron  Co.,  $365.66;  A.  Fleck,  $S08.23;  Nipissing 

Foundry  Co.,  $121.09;  sundry,  $65.39 . 

Hardware:  Robert  Lillie,  $315.03;  sundry,  $61.79 . . . . . 

Small  payments:  laundry,  $15;  smithwork,  $59;  towage,  $30;  unloading  freight,  $52.45; 

sundries,  $174.88: . 

Dredge  No.  112:  New  Scow  constructed  at  Sturgeon  Falls  ($3,406.92) — 

Carpenters  at  $2.75:  O.  Audette,  67$  d.;  A.  Britton,  47  d.;  Win.  Rosborough,  67$  d . 

Carpenters,  228|  d.  at  $2.50;  caulkers,  38$  d.  at  $2  50;  blacksmiths,  $123;  handyman,  $1  <  44. 
Campbell  Steel  and  Iron  Works,  Ottawa,  making  and  angle-smithing  gussets  and  plates 

for  scow . - . 

Dominion  Bridge  Co.,  Ottawa,  3,788  lb.  angles  at  3c . 


300  00 
1,496  66 
457  98 

779  38 
742  82 
848  00 


1,304  75 
1,883  00 
120  00 
278  86 
336  06 
51  35 

276  20 

2,027  50 

384  71 

414  61 


760  95 

2,205  12 
66  80 
188  70 
556  77 

363  85 


2,032  68 
75  59 


1,523  06 
670  39 
684  97 

795  75 
1,270  55 
465  00 

85  03 
52  50 

717  00 
354  45 
142  59 

86  83 

382  53 
366  21 
341  29 

1,360  37 
376  82 


331  33 

499  59 
807  70 


302  70 
113  64 


Carried  forward 


505,072  92 
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Dredge  Vessels:  Ontario  and  Quebec — Concluded.  $  cts. 

Brought  forward .  505,072  92 

Dredge  Aro.  112:  New  Scow  constructed  at  Sturgeon  Falls — Concluded. 

Frothingham  <fc  Workman,  Montreal:  2  steel  tubes  19  ft..  2  in.,  10  in.  dia.,  $329.67;  8  kegs 

spikes,  $30;  sundries,  $48  76 . .  408  43 

Gordon,  Geo.  &  Co.,  Cache  Bay,  1,938  ft.  red  pine  at  $35 .  67  83 

Keystone  Supply  Co.,  Ottawa,  20,385  ft.  mer.  fir  at  $39 .  795  02 

Small  payments:  board  of  workmen.  $140.22;  foundry  work,  $128.95;  freight,  $34.36; 

team  hire,  $87.38;  sundries,  $21.10 .  412  01 

Dredge  No.  113  ( Nipissing )  and  Tug  Cliff  side  ($9,867.69) — 

Captain,  Wm.  Mclninch:  8-7097  m.  to  Dec.  22  at  $110,  Feb.-Mar.  at  $115;  outlay,  $13.75  1,201  81 

Cranesmen:  D.  Nault,  $383.22;  sundry,  $157.90 .  541  12 

Firemen:  A.  Hunter,  $229.20;  P.  Moylan,  $145.33;  sundry,  $69.03 .  443  56 

Deckhands:  G.  Ainsworth,  $171.50;  A.  Charon,  $156.93;  sundry,  $402.49 .  730  92 

Tug  crew:  captains,  A.  Poirier,  $387.84,  sundry  $83.42;  engineers,  W.  Higgins  $102, 

G.  Revoir  $177,  O.  Venasse  $120,  sundry  $101.69;  firemen,  F.  Topp  $131.26,  sundry 

$10.97 .  1,114  18 

Cook,  G.  Stewart,  $284;  watchmen,  J.  Beaton,  $135.48;  sundry,  $356.48 .  775  96 

Board  of  crew:  G.  Stewart,  $1,138.91;  paid  to  men,  $219.14;  sundry,  $30.74;  travel  of 

crew,  $9.10 . 1,397  89 

Consumers  Cordage  Co.,  Montreal:  2,291j  lb.  manila  rope,  $351.09;  21  lb.  heaving  line, 

$3.09 . 354  18 

Goodyear  Tire  and  Rubber  Co.,  Toronto,  100  ft.  6  ply  1§  in.  water  hose .  70  76 

Heney,  J.  &  Son,  Ottawa:  coal,  377-645  tons  steam  at  $4.75,  6  tons  nut,  $48.75 .  1,842  58 

Independent  Cordage  Co.,  Toronto,  526  lb.  hemp  rope  at  12|c .  65  75 

McAuliffc- Davis  Lumber  Co.,  Ottawa,  2,739  ft.  white  oak  at  $90 .  246  51 

McColl  Bros  &  Co.,  Montreal:  oil,  355  lb.  chain  $12.43,  134!  gal.  coal  $23.38,  111!  gal. 

machine  $35. 14 .  70  95 

Rea,  A.  E.  &  Co.,  Ottawa:  49  yd.  linoleum,  $22.05;  sundries,  $51.18 .  73  23 

Foundry  work:  Davidson  &  Crooks,  $60.63;  Dominion  Machine  and  Supply  Co.,  $426.56; 

T.  Lawson  &  Sons,  $49.60;  sundry,  $127.47 .  664  26 

Small  payments:  11-8  tons  steam  coal,  $45.81;  hardware,  $138.10;  laundry,  $24.75; 

40  gal.  mixed  paint,  $34.30;  sundries,  $31.07 .  274  03 

Dredge  No.  114  ( Ontario )  and  Tug  St.  Paul  ($17,126.09) — 

Captain,  M.  J.  O’Connor:  April-June  at  $90,  July-Dee.,  Feb.-Mar.,  at  $100;  outlay, 

$235.43 .  1,305  43 

Cranesman,  A.  Dyer,  $626.27;  fireman,  O.  Newhouse,  $425.16 .  1,051  43 

Deckhands:  G.  Ham,  $100.33;  E.  Marchand,  $120.55;  J.  Perry,  $289.51;  sundry  $252.61  763  00 

Tug  crew:  captain,  J.  Rourke,  services  $732.10,  outlay  $5.27;  engineers,  D.  Johnstone 

$310.32,  F.  Lancaster  $114.83,  W.  Walsh  $65;  fireman,  G.  Cassidy,  $367.49 .  1,595  01 

Cooks:  C.  Bainbridge,  $60;  A.  Brown,  $121.11;  F.  Cosley,  $122.76 .  303  87 

Watchmen,  D.  Whitehead,  $293.02;  sundry,  $68;  carpenters,  $331.01 .  692  03 

Board  of  crew,  C.  Bainbridge,  $220,  A.  Brown,  $440.21,  F.  Cosley,  $391.08,  M.  J.  O’Connor, 

$160.81,  paid  to  men,  $151.18;  travel  of  crew,  $125.80 .  1,489  08 

Canadian  Consolidated  Rubber  Co.,  Montreal:  100  ft.  8-ply  steam  hose  marline  wound, 

$179;  sundries,  $4.98 .  183  98 

Cawdron,  A.  J.,  Ottawa:  travelling  expenses  re  F.  Cosley .  34  65 

Consumers  Cordage  Co.,  Montreal:  843!  lb.  manila  rope,  $137.10;  sundries,  $1.13 .  138  23 

Crow,  A.  R.,  Chatham:  coal,  72.575  ton  steam,  $343.78;  1  ton  nut,  $8.75 .  352  48 

Goodyear  Tire  and  Rubber  Co.,  Toronto:  175  ft.  6-ply  lj  in.  water  hose .  88  71 

Grand  Trunk  Ry.  System,  freight .  79  64 

Morris,  John,  Hamilton:  1-16  ft.  cedar  skiff .  65  00 

McAuliffe-Davis  Lumber  Co.,  Ottawa:  3,102  ft.  white  oak  at  $90 . 279  18 

McColl  Bros.  &  Co.,  Montreal:  oil,  97  lbs.  castor,  $8.92;  78  gal.  cyl.,  $27.13;  83  gal.  coal, 

$14.06 .  50  11 

McGibbon,  F.  &  Sons,  Sarnia:  sundry  lumber .  58  26 

Northern  Navigation  Co.,  Coilingwood:  81  ton  steam  coal  at  $3.35 .  271  35 

Phippen  &  Simpson,  Sarnia:  11  mattresses,  $35.75;  12  pillows,  $7;  9  springs,  $21 .  63  75 

Reid  Wrecking  Co.,  Sarnia:  docking  and  repairs  to  plant,  April-May,  1913,  $4,558.49; 

Dec.,  1913,1522.42 .  5,080  91 

Roszel,  H.  A.,  Jeannett’s  Creek:  72.69  t.  steam  coal  at  $4.75 .  345  28 

St.  Clair  Ice  &  Coal  Co.,  Sarnia:  dockage  and  use  of  shed,  $55;  3  ton  hard  coal,  $25.25. ...  80  25 

Turnbull,  Jas.,  Sarnia:  repairs  to  dome  on  dredge  boiler,  etc.,  $300;  sundry  repairs,  $180.78  480  78 

Foundry  work:  Doherty  M’fg.  Co.,  $247.25;  Goodison  Thresher  Co.,  $476.95;  Wm. 

Kennedy  &  Son,  $92.49;  Lougheed  Machine  Co.,  $61.52;  McKeough  &  Trotter, 

$155.14;  Park  Bros.,  $65.79;  sundry,  $54.13 .  1,153  27 

Hardware:  Frothingham  &  Workman,  $93.92;  Morrison  Brass  M’fg.  Co.,  $53.90;  N.  D. 

Rougvie,  $181.92;  sundry,  $222.45 .  552  19 

Provisions:  R.  Kenney,  $132.79;  W.  J.  Laughlin,  $122.22;  sundry,  $86.12;  less,  $36.87,  re¬ 
tained  from  F.  Cosley’s  accounts .  304  26 

Small  payments:  3.9  ton  coal,  $21.95;  dock  rent,  $25;  50  yd.  linoleum,  $30.40;  paint,  15  gal., 

$22.25;  506  lb.,  $25.31;  washing,  $23.40;  sundries,  $115.65 .  263  96 


Carried  forward .  533,749  99 
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Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  533,749  99 

Dredge  No.  115  ( Ottawa )  and  Tug  Monitor  ($21,060.67) — 

Captain,  H.  Charland,  11.5161  m.  at  $120;  outlay,  $165.56 .  1,547  50 

Engineers,  M.  Convey,  $589.36;  J.  Bouchard,  $219.03;  sundry,  $51.93 .  860  32 

Cranesman,  D.  Morency,  $457.74;  oiler,  Jos.  Lefebvre,  $309.33 .  767  07 

Firemen,  A.  Mercier,  $322.62;  sundry,  $92.33 .  414  95 

Deckhands,  J.  Aubin,  $112.65;  A.  Buteau,  $138.72;  E.  Demeule,  $289.06;  A.  Dion,  $138.72; 

T.  Gauthier,  $112.65;  E.  Morency,  $248.50;  J.  Verrault,  $233.56;  sundry,  $222.13 .  1,495  99 

Cook,  M.  Gravel,  $339;  asst,  cook,  W.  Lavallee,  $144;  watchmen,  D.  Bilodeau,  $135.33; 

sundry,  $185.91 .  804  24 

Board  of  crew:  H.  Charland,  $1,410.84;  paid  to  men,  $175.57;  sundry,  $52.10;  travel  of 

crew,  $181. . . .  1,819  51 

Canadian  Consolidated  Rubber  Co.,  Montreal:  50  ft.  8  ply,  If  in.  steam  hose .  72  00 

Canadian  Import  Co.,  Quebec:  coal,  4  ton  nut,  $41.32,  642.448  gr.  ton  steam,  $3,257.84, ...  3,  299  16 

Canada  Paint  Co.,  Montreal:  paints,  45  gal.  khaki  and  terra  cotta,  $63;  20  gal.  marine 

white,  $38;  25  gal.  deck  slate,  $43.75;  sundry,  $29.83 . .  174  58 

Cantin,  A.,  Montreal:  docking  and  repairs  to  tug .  124  50 

Chantier  Maritime  de  St.  Laurent:  repairs  to  scows  as  per  agreement:  No.  34,  $600;  No.  35, 

$1,366.40;  extra  work,  No.  34,  $134.50;  No.  35,  $140.45 .  2,241  35 

Chevalier,  A.,  Quebec:  supplying  mast  and  derrick  for  scow  No.  2,  $120;  repairs  to  scow 

No.  34,  Aug.,  1913,  $722.20 .  842  20 

Consumers’  Cordage  Co.,  Montreal:  3,314  lb.  manila  rope  red  thread,  $535.87;  2,193  lb. 

manila  rope,  $300.88;  124  lb.  tarred  heaving  line,  $17.39;  sundries,  $1.91 .  856  05 

Davie,  Geo.  T.  &  Sons,  Levis':  repairs  to  crane  and  spuds,  $729.69;  repairs  to  boiler,  $24.38  754  07 

Dominion  Wire  Rope  Co.,  Montreal:  225  ft.  Lang’s  2  in.  plough  steel  hoisting  cable .  124  62 

General  Supply  Co.,  Ottawa:  17f  lb.  mud  hole  gaskets,  $13.32;  packing,  128  lb.  sheet 

rubber,  S82.63,  65|  spiral,  $33.44 .  129  39 

Hall  Coal  Co.,  Montreal:  coal,  3  ton  nut,  $22.25,  232.79  ton  steam,  $884.58;  cartage  and 

bagging,  $5 1.98 . * .  958  81 

Holden  Co.,  Montreal:  1-90  Boyer  rivetter,  $103.50;  1-2  Boyer  chipper,  $73;  1-1  imperial 

l.g.  drill,  $113;  1  Chicago  air  receiver,  $65;  50  ft.,  f  in.  air  hose,  $25.50;  sundries,  $6.18  386  18 

Murray  Bay  Water  Co.,  water  supplied  dredge,  July  28-Oct.  9 .  73  00 

McAuliffe-Davis  Lumber  Co.,  Ottawa:  1,396  ft.  white  oak  at  $90 .  125  64 

McColl  Bros.  &  Co.,  Montreal:  410  lb.  vesta  boiler  compound,  $58.40;  oil,  234.87  gal. 

coal,  $42.03,  90  gal.  machine,  $26.10;  sundry,  $9.54. . . .  v . : .  136  07 

Sherry,  Jas.  P.,  Memramcook:  equipping  dredge  with  2  doors  and  boiler  connections. . . .  300  00 

Tremblay,  W.,  Baie  St.  Paul:  water  supplied  tug  and  dredge .  66  80 

Union  Sand  Co.,  Quebec:  repairs  to  scow. . . .  73  42 

Weir,  J.  &  R.,  Montreal:  repairs  to  and  making  2  new  bucket  arms,  $376.99;  supplying  and 
fitting  new  tail  shaft  to  tug,  $617.95;  repairs  to  tug  rudder,  $118.44;  2  propellor  wheels, 

$190.50;  sundry  repairs,  $8.67 . .  1,312  55 

Westinghouse  Co.,  Hamilton:  9*  x  9£  x  10  in.  air  compressor .  102  60 

Foundry  work:  Canadian  Steel  Foundries,  $58.44;  Davidson  &  Crooks,  $92.17;  A.  Fleck, 

$98.40;  Mercier  Machine  Co.,  $150.79;  McDougall  Caledonian  Iron  Works,  $90.70; 

sundry,  $91 . * .  581  50 

Hardware:  Chinic  Co.,  $192.15;  sundry,  $166.19 .  358  34 

Small  payments:  freight,  $33.25;  laundry,  $48.85;  towage,  $40;  sundries,  $142.16 .  264  62 

Dredge  No.  116  ( Progress )  and  Tug  Monitor  ($25,605.16) — 

Captains:  J.  H.  Murphy,  Apr. -May  at  $135;  J.  Harney,  June,  at  $125,  July-Mar.  at  $135; 

outlay,  $138.41 . .  1,748  41 

Cranesman,  J.  Beaulieu,  Apr.-Nov.,  $485.06;  engineers,  O.  Mercier,  Apr.-Dec.,  Feb. -Mar., 

$608.71;  sundry,  $38.71 .  1,132  48 

Firemen,  D.  Landry,  Apr.-Dec.,  $355.16,  sundry,  $43.54;  assistant  cranesman,  L.  Drapeau, 

Apr.-Dec.,  $4 11. 29..'. .  809  99 

Deckhands  at  $40:  E.  Banville,  $350.97;  J.  Banville,  $314.49;  J.  Gagne,  $289.03;  L.  Lavoie, 

$291.83;  O.  Lavoie,  $317.68;  A.  Poitras,  $325.16;  PL  Samson,  $325.16;  sundry,  $206.24. .  2,420  56 

Steward,  A.  Robitaille,  $411.29;  assistants,  Aurele  Robitaille,  $139.82,  sundry,  $58.33; 

watchmen,  J.  Talbotte,  $234.49;  sundry,  $43.80 . ■ .  887  73 

Board  of  crew,  J.  IP.  Murphy,  $432.86,  J.  Harney,  $1,459.88,  paid  to  men,  $64.58;  travel  of 

crew,  $214.45 . # . .  2,17177 

Canadian  Consolidated  Rubber  Co.,  Montreal:  100  ft.  8  ply  lj  in.  marline  wound  steam 

hose,  $176.40;  73  lb.  spiral  packing,  $27.84  .  204  24 

Canadian  Import  Co.,  Montreal:  110.87  ton  steam  coal  at  $4.52 .  501  14 

Canadian  Import  Co.,  Quebec:  Sydney  steam  coal,  30.7  gr.  ton  at  $5.05,  310.63  gr.  ton 

delivered  at  Rimouski  Wharf,  at  $6.25 .  2,096  59 

Canadian  Westinghouse  Co.,  Hamilton:  9j  x  x  10  in.  air  compressor .  102  60 

Cantin,  A.,  Montreal:  repairs  to  scow  No.  35,  $353.03;  repairs,  dumper  scow,  $263.21 .  616  24 

Chantier  Maritime  de  St.  Laurent:  repairs  to  scows  as  per  agreement,  No.  36,  $887.40, 

No.  37,  $1,254.90;  extra  repairs,  No.  36,  $339.98;  No.  37,  $259.90 . . .  2,742  18 

Connors,  Jas.,  Montreal:  welding  and  reinforcing  side,  fore  and  aft,  vertical  and  cross 

seams  and  sheets  of  d  redge .  524  00 

Consumers’  Cordage  Co.,  Montreal:  5,167  lb.  manila  rope,  $756.39;  sundries,  $5.25 .  761  64 


Carried  forward .  571,536  23 
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Dredge  Vessels :  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  571,536  23 

Dredge  A To.  116  ( Progress )  and  Tug  Monitor — Concluded. 

Davie,  Geo.  T.  &  Sons,  Levis:  taking  out  and  replacing  50  boiler  tubes,  and  supplying 

10  extra  tubes,  $115;  repairs  to  bucket  and  feet,  $558.18;  repairs  to  spuds,  $821.87  ....  1,405  05 

Dominion  Wire  Rope  Co.,  Montreal:  400  ft.  plough  steel  1^  in.  wire  hoisting  cable .  172  47 

Dufresne  &  Marchildon,  services  of  tug  Lucina,  60J-  h.  at  $10 .  605  00 

General  Supply  Co.,  Ottawa:  packing,  26  lb.  h.p.,  $26,  92)  lb.  sheet,  $46.19,  40*  lb.  spiral, 

$22.86;  sundries,  $7.86. . .  102  91 

Hall,  Geo.,  Coal  Co.,  Montreal:  coal,  372.425  ton  steam  at  $3.80,  6.08  ton  stove  at  $7.25, 

3.3  ton  chestnut,  at  $7.50;  cartage,  etc.,  $26.15 . .  1,510  26 

Holden  Co.,  Montreal:  1  No.  90  Boyer  rivetter,  $103.50;  1  No.  2  Boyer  chipper,  $73;  1 

little  giant  drill,  $113;  1  Chicago  air  receiver,  $65;  50  ft.  air  hose,  $25.50;  sundries,  $6.18  386  18 

Lavoie,  U.,  Rimouski:  service  as  gauge  reader,  July-Sept.,  54  d.  at  $2.50;  cartage,  $8 .  143  00 

Levis  Graving  Dock  (Public  Works  Dept.):  wintering  dredge,  $400;  docking  Nov.  7-30, 

$300,  and  22  d.  at  $50;  27*  ton  coal,  $156.69;  labour,  $4.50 .  1,961  19 

Marine  &  Fisheries  Dept.,  Sorel :  repairs  to  dredge .  64  71 

McColl  Bros.  &  Co.,  Montreal:  oil,  197)  gal.  coal,  $30.59;  78  gal.  cyl.,  $26.13;  165  gal. 

machine,  $47.85;  sundries,  $32.69 . ; .  137  26 

Ottawa  Paint  Works,  Ottawa:  mixed  paint,  50  gal.  khaki  and  terra  cotta,  $42.90;  23  gal. 

white,  $41.40;  sundries,  $12.65 .  96  95 

Scythes  &  Co.,  Montreal:  199  yd.  wide  duck .  122  79 

St.  Laurent,  A.  P.,  Rimouski:  690  lb.  rd.  iron,  $24.15;  sundries,  $107.17 . . .  131  32 

Weir,  J.  &  R.,  Montreal:  1  new  cast  steel  base  and  template,  $324;  sundry  repairs,  $33.17...  357  17 

Foundry  work:  Canadian  General  and  Shoe  Machine  Co.,  $155.37;  Mercier  Machine  Co., 

$134.75;  sundry,  $133.73 .  42-3  85 

Hardware:  S.  Fisher,  $53.86;  Frothingham  &  Workman,  $263.92;  sundry,  $84.83 .  402  61 

Water:  Jas.  Dube,  749  ton,  $264.40;  Murray  Bay  Aqueduct  Co.,  service  to  July  3,  $25 _  289  40 

Small  payments:  cartage,  $41.16;  laundry,  $62.18;  lumber,  $112.66;  labour  raising  scow, 

$28.14;  smithwork,  $45.15;  towage,  $30;  unloading  coal,  $57;  sundries,  $107.18 .  483  47 

Dredge  No.  117  ( Quebec )  and  Tug  Peel  ($23,141.23) — 

Captain,  R.  Hogan,  Apr.-Mar.,  at  $130;  overtime,  $100.01;  outlay,  $54.68 .  1,714  69 

Engineer,  F.  Gento,  $917.36,  sundry,  $131 ;  cranesman,  H.  May,  $963.51 .  2,011  87 

Firemen:  J.  Clifford,  $120.86,  J.  Magill,  $122,  sundry,  $221.20;  oiler,  F.  Brown,  $444,29...  908  35 

Mates:  F.  Davis,  $233.29;  G.  Roberts,  $264.45 .  497  74 

Deckhands:  PI.  Barker,  $133.80;  E.  Bull,  $106.99;  A.  Cook,  $120.30;  F.  Davis,  $170.54;  W. 

Evans,  $101.24;  R.  Hamilton,  $106.75;  F.  Minor,  $403.27;  E.  Neil,  $386.27;  S.  Shipp, 

$156.93;  sundry,  $396.39 . 2,082  48 

Cooks:  C.  Gardner,  $631.74,  sundry,  $13.94;  assistants,  Mrs.  C.  Gardner,  $280.77,  sundry, 

$6.19 .  932  64 

Watchman,  A.  Cook,  $310.47,  sundry,  $70.97;  ship  carpenters,  D.  Barker,  $118,  F.  Davis, 

$112.75,  sundry,  $20 .  632  19 

Board  of  crew,  R.  Hogan,  $1,944.58,  paid  to  men,  $131.66;  travel  of  crew,  $62.60 .  2,138  84 

Canadian  Fairbanks  -  Morse  Co.,  Toronto:  1  No.  6  Morse  Dexter  valve  reseating  machine, 

$125;  sundries,  $7.85 . ■ .  132  85 

Canadian  Westinghouse  Co.,  Hamilton:  1  9)  x  9)  x  10  in.  air  compressor .  100  00 

Conger  Coal  Co.,  Toronto:  24*  ton  coal  at  $4.20 .  101  85 

Dennis  &  Jocelyn,  Hamilton:  constructing  3  galvanized  iron  tanks .  106  16 

General  Supply  Co.,  Ottawa:  steel  hoisting  cable,  2  in.,  335  ft.,  $197.55;  1)  in.,  300  ft., 

$95.06;  \\  in.,  130  ft.,  $31.95;  2*  plough  steed  rope,  225  ft.,  $225.72;  sundries,  $46.50 _  596  78 

Gillics-Guy,  Ltd.,  Hamilton:  coal,  1,550-4  ton  lump  loaded  on  scows  at  $4.40;  15  ton  stove 

at  $7 .  6,926  79 

Greening  Wire  Co'.,  Hamilton:  230  ft.  Acme  quality  armour  clad  rope .  551  48 

Goodyear  Tire  and  Rubber  Co.,  Toronto:  hose,  100  ft.  8  ply  marline  wound  1  in.  steam 

$119.70,  50  ft.  6  ply  2  in.  water,  $42.50;  sundries,  $1.59 .  163  79 

Hamilton  Lumber  Co.,  1,187  ft.  white  oak,  $100.90;  167  ft.  pine,  $6.68 .  107  58 

Independent  Cordage  Co.,  Toronto:  rope,  532  lb.  hemp,  $66.50,  2,633  manila,  $423.13 _  489  63 

Jutten,  T.  W.,  Hamilton:  16  ft.  square  stern  skiffs  2  at  $65 .  130  00 

Long  Lumber  Co.,  Hamilton:  982  ft.  white  oak,  $59.26;  sundry  lumber,  $25.68 .  84  94 

McColl  Bros.  &  Co.,  Montreal:  208*  gal.  coal  oil,  $32.30;  134  gal.  machine  oil,  $38.86;  500 

lb.  vesta  boiler  compound,  $70;  containers,  $9.50;  sundries,  $72.16 .  222  82 

Ottawa  Paint  Works:  14  gal.  mixed  paint,  $22.40;  400  lb.  white  lead,  $30.60;  20  gal.  boiled 

oil,  $14;  sundries,  $42.08 .  109  08 

Perolin  Co.,  Toronto:  2  brl.  perolin,  $132;  large  feeder,  $10;  freight,  $1.50 .  143  50 

Poison  Iron  Works,  Toronto:  supplying  tug  engineer  16  d.  in  Nov .  100  00 

Rosar,  F.,  Toronto:  interment  of  Michael  Kelliher  (fireman  on  tug) .  110  00 

Foundry  work:  Jas.  Bain  &  Son,  $637.31;  International  Harvester  Co.,  $138.34;  Oliver 
Chilled  Plow  Works,  $125.12;  Poison  Iron  Works,  $62.04;  Thor  Iron  Works,  $387.25; 

sundries,  $70.31 . _ .  1,420  37 

Hardware:  Alexander  Hardware  Co.,  $167.41;  Frothingham  &  Workman,  $89.43;  Morrison 

Brass  Mfg.  Co.,  $60.38;  W right’s  Hardware,  $52.29;  sundry,  $82.49 .  452  00 

Small  payments:  cartage,  $15.80;  diver,  $10;  laundry,  $30.42;  sundries,  $116.59 .  172  81 


Carried  forward 
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Brought  forward 


603,563  05 


Dredge  No.  118  (Queen)  and  Tug  Dora  ($9,138.85) — 

Captain,  J.  O.  Blondin,  Apr  .-Mar.,  at  $80;  freight  paid  on  coal,  $513.15;  sundry  outlay, 

$81.87 . . . 

Crancsman,  E.  Lariviere,  $399.67;  firemen,  C.  Bastide,  $120,  J.  Miron,  $140.67 . 

Tug  crew:  captain,  J.  Warner,  $460;  engineer,  E.  Fournier,  $421.67;  fireman,  C.  Marqueratt, 

$312.67 . 

Deckhands,  G.  Dorval,  $101.50;  L.  Dorval,  $259;  J.  Joseph,  $213.01;  E.  Lapointe,  $168; 

J.  Rouleau,  $219.33;  sundry,  $195.99 . 

Cook,  J.  Carey,  Apr  .-Nov.,  $306.67;  watchman,  J.  Carey,  Nov.-Mar.,  $216.67 . 

Board  of  crew,  J.  O.  Blondin,  $1,288.59;  travel  of  crew,  $10 . 

Baile,  A.,  Montreal:  136-5  ton  lump  coal  at  $5.58;  less  freight  paid  by  J.  O.  Blondin,  $498.23. 

British  American  Oil  Co.,  Montreal:  111  gal.  machine  oil,  $37.52;  sundries,  $30.42 . 

Gagnon,  A.,  Guigucs:  2,567  ft.  oak,  $102.70;  2,203  ft.  pine,  $50.67;  5,216  ft.  spruce,  $93.92 _ 

Gordon  &  Laing,  Haileybury:  services  of  tug  Scotchman,  Nov.  1-30 . 

Heney,  J.,  &  Sons,  Ottawa:  43-05  ton  lump  coal  at  $5.50 . 

Larouche,  S.,  Haileybury:  40  cord  wood . 

Lewis  Bros.,  Montreal:  521  lb.  manila  rope,  $88.57;  freight,  $3.22 . 

McAuliffe-Davis  Lumber  Co.,  Ottawa:  2,500  ft.  white  oak  at  $92 . 

McCleary’s  Livery,  Haileybury:  cartage . 

McColl  Bros.  &  Co.,  Montreal:  88  gal.  coal  oil,  $15.09;  104  gal.  lubricating  oil,  $39.72; 

sundries,  $22.12 . 

Ottawa  Paint  Works,  Ottawa:  1,010  lb.  khaki  and  terra  cotta  paint,  $60.60;  sundries,  $19.51 
Foundry  work:  Campbell  Steel  and  Iron’Co.,  $276.61;  Canadian  Steel  Foundries,  $40.95; 

sundry,  $116.59 . 

Hardware:  Frothingham  &  Workman,  $72.20;  sundry,  $68.44 . 

Small  payments:  freight,  $54.96;  towage,  $34;  sundries,  $30.23 . 

Dredge  No.  119  ( Richelieu )  and  Tug  Ottawa  ($9,980.51) — 

Captain,  A. Martin,  Apr. -Dec.,  Feb. -Mar.,  $779.77;  caretaker,  Dec.-Feb.,  $118.89;  outlay, 

$116.30 . 

Crancsman,  W.  Boudreau,  $557.18;  fireman,  Ed.  Phaneuff,  $336 . 

Deckhands,  A.  Carrieres,  $296;  G.  Fauvreau,  $304.83;  R.  Richard,  $222.84;  S.  Seguin, 

$284.97;  sundry,  $45.01 . 

Tug  crew:  captain,  Ev.  Phaneuff,  $420;  engineer,  W.  Eleigh,  $424.04;  firemen,  A.  Reniere, 

$317.49;  sundry,  $19.35 . 

Cooks,  V.  Charron,  $277.42,  sundry,  $20;  caulkers,  $182.25;  helpers,  $62 . 

Board  of  crew:  A.  Martin,  $1,297.20;  paid  to  men,  $58.50 . 

Bailie,  A.,  Montreal:  248  ton  lump  coal,  $1,106.06;  freight,  $7.71 . 

Bovin,  R.,  St.  Denis:  sundry  repairs . 

Canadian  Import  Co.,  Montreal:  16-8  ton  cord . . . 

Courtemanche,  Jos.,  Chambly:  6-17  ton  stove  coal . 

Dixon,  R.  L.  &  Son,  St.  Johns:  rent  of  house  for  storage,  1910-12 . 

Hall  Coal  Co.,  Montreal:  44-8  ton  steam  coal . 

Marine  and  Fisheries  Dept.,  Sorel:  sundry  repairs  to  dredge . 

McAuliffe-Davis  Lumber  Co.,  Ottawa:  2,129  ft.  white  oak  at  $90 . 

Ottawa  Paint  Works,  58  gal.  mixed  paint,  $57.67;  sundries,  $53.47 . 

Railways  and  Canals  Dept.,  sundry  repairs  to  dredge . 

Thuot  &  Thuot,  Iberville:  44-212  ton  steam  coal  at  $5.50;  1  ton  stove  coal,  $7.50;  cartage,  $2 
Foundry  work:  Beauchemin  Freres,  $66.62,  Bessette  Co.,  $268.84,  Canadian  Steel  f  ound¬ 
ries,  $161.76;  Davidson  &  Crooks,  $89.50;  J.  &  R.  Weir,  $103.16;  sundry,  $59.56 . 

Hardware:  Frothingham  &  Workman,  $63.92;  J.  Ostigny,  $181.38;  sundry,  $133.30 . 

Small  payments:  cartage,  $10;  freight,  $23.56;  252  lb.  manila  rope,  $40.13;  washing,  $18; 

sundries,  $40.01 . 

Dredge  No.  120  ( Sir  Richard)  and  Tug  Trudeau  ($13,748.23) — 

Captain,  S.  Brosseau,  Apr. -Mar.,  at  $95,  overtime  $68.80,  outlay  $336.31 . 

Crancsman,  Jas.  McKcndry,  $068.19;  firemen,  A.  Tait,  $351.84,  sundry  $80.33 . 

Deckhands,  D.  Price,  $355.41,  H.  Crooker  $354.28,  T.  Scanlan  $285.92,  sundry  $82.14 . 

Tug  crew:  captains,  J.  Gillen  $664.03,  sundry  $67.74;  engineer,  J.  Brennan  $701.07;  fireman, 
Chas.  Smart  $425.39 . 


Cooks,  M.  Crawford  $349.35;  sundry  $28.14 . 

Carpenter,  L.  Millard  $168;  watchmen,  J.  Crawford  $297.39;  sundry  $52.88 . 

Board  of  crew,  S.  Brosseau  $1,496.43,  paid  to  men  $73.40,  sundry  $56.10;  travel  of  crew 


$90.98 . . . 

(Canadian  Consolidated  Rubber  Co.,  Montreal:  50  ft.  8  ply  marline  wound  steam  hose 

$73.05;  50  ft.  6  ply  water  hose  $21.64 . 

Canadian  Pacific  Ry.  Co.,  lump  coal,  307-2  ton  at  $3.35,  84-65  ton  at  $3.30;  freight  $14.24. 

Dale,  F.  R.,  Port  Stanley:  84-7  ton  coal  at  $4;  sundries  $5 . 

General  Supply  Co.,  Ottawa:  77*  lb.  sheet  packing . 

Independent  Cordage  Co.,  Toronto:  830  lb.  manila  rope . 

Lake  Erie  Coal  Co.,  Walkerville:  39-15  ton  coal . . . 

McAuliffe-Davis  Lumber  Co.,  Ottawa:  4,870  ft.  white  oak  at  $90 . 


1,555  02 
666  34 

1,194  34 

1,156  83 
523  34 

1,298  59 
263  44 
67  94 
247  29 
500  00 
236  77 
110  00 
91  79 
230  00 
140  14 


76  93 
80  11 

434  15 
140  64 
119  19 


1,014  96 
.  893  18 

1,153  65 

1,180  88 
541  67 
1,355  70 
1,113  77 
91  07 
75  94 
50  19 
50  00 
170  24 
284  13 
191  61 
111  14 
189  96 
252  68 


749  44 
378  60 

131  70 


1,545  11 
1,100  36 
1,077  75 

1,918  23 
377  49 
518  27 

1,716  91 

94  69 
1,322  72 
343  80 
52  61 
134  88 
146  81 
438  30 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  633,470  34 

Dredge  No.  120  ( Sir  Richard )  and  Tug  Trudeau — Concluded. 

McColl  Bros.  &  Co.,  Montreal:  1,290  lb.  chain  grease  $33.76;  oil,  132*  gal.  coal  $20.74, 

60  gal.  lubricating  $18.75;  containers  $5 .  78  25 

Pittsburgh  Coal  Co.,  Pittsburgh,  Pa.:  75-6  ton  coal  at  $1.50 .  113  40 

Post,  J.  W.,  towing  dredge  from  Rondeau  Harbour  to  Port  Bruce .  200  00 

Tillson  Co.,  Tillsonburg:  2,569  ft.  pine  $124.14;  953  ft.  w.  oak  $42.89;  less  freight  $17.25.. .  149  78 

Windsor  Dredging  Co.,  Windsor:  27  h.  towing .  135  00 

Foundry  work:  Davidson  &  Crooks  $115.76,  W.  Gaskell  &  Co.,  $255.60,  E.  Leonard  & 

Sons  $133.33,  Norsworthy  Co.,  $955.34,  F.  W.  Young  $108.99,  sundry  $22.20 .  1,591  22 

Hardware:  Frothingham  &  Workman  $292.35,  A.  R.  Wright  $152.44,  sundry  $19.05 .  463  84 

Small  payments:  cartage  $25.35;  9  ton  hard  coal  $70.42;  1  13-ft.  yawl  $45;  washing  $40.28; 

sundries  $47.76 . 228  81 

Dredge  No.  121  {St.  Louis )  and  Tug  Daisy  ($9,370.39) — 

Captains:  A.  St.  Germain,  April-Aug.,  $356.  16,  outlay  $68.65;  P.  Demeule,  Aug. -Mar., 

$696.77, outlay  $97.29 .  1,218  84 

Cranesman,  N.  Desmarais,  $345.81;  firemen,  A.  Crevier  $336.37,  sundry  $35.35 .  717  53 

Deckhands:  P.  Bergeron,  $288.53;  A.  Bibault,  $292.80;  A.  Guibault,  $271 .59;  F.  Lagotte, 

$151.61;  sundry,  $117.65 . '  1,122  18 

Tug  crew:  captains,  A.  Nadeau,  $388.83,  sundry  $56.13;  engineers,  U.  Robidoux,  $393.93, 

sundry  $13.33;  fireman,  A.  Cardin,  $327.53 .  1,179  75 

Cook,  J.  R.  Descheneaux,  services,  $314  42,  board  of  crew  $1,271.90;  sundry  board  of 

crew,  $37.20;  travel  of  crew,  $63.70 . .  1,687  22 

Beatty,  M.  &  Sons,  Welland:  6x6  double  cylinder  throttle  reverse  engine,  $440;  steel 

gear  for  swinging  drums,  $116.67 .  556  67 

Bourassa,  P.  E.  &  Son,  Montreal:  1  piece  oak  31  ft.  x  12  x  14  in.,  $47;  cartage,  $4.0 .  51  50 

Canadian  Import  Co.,  Montreal,  48-45  tons  steam  coal .  227  72 

Consumers  Cordage  Co.,  Montreal:  613  lb.  manila  rope,  $61.70;  74  lb.  heaving  line,  $9.79  71  49 

Frothingham  &  Workman,  Montreal,  1, 172  lb.  £  in.  chain .  57  43 

General  Supply  Co.,  Ottawa:  4  steel  rollers,  17  ft.  1|  in.  length,  8  in.  diameter,  $390.45; 

52  lb.  friction  board,  $6.24 . * .  396  69 

Hall  Coal  Co.,  Montreal:  coal,  202-37  tons  steam  at  $3.80,  7  tons  chestnut  at  $8;  bagging, 

$5.71.......... .  830  74 

Marine  and  Fisheries  Dept.,  Sorel,  sundry  repairs . t .  534  78 

McAuliffe-Davis  Lumber  Co.,  Ottawa,  966  ft.  white  oak  at  $90 .  86  97 

Shearer,  Jas.  Co.,  Montreal:  1  piece  white  oak  31  ft.  x  12  x  14  in.,  $52  08;  cartage,  $2  50. .  54  58 

Foundry  work:  Campbell  Steel  and  Iron  Co.,  $141.09;  Davidson  &  Crooks,  $79.89; 

J.  &  R.  Weir,  $252.71;  sundry,  $9.05 .  482  74 

Small  payments:  4-17  tons  chestnut  coal,  $35.30;  hardware,  $8.76;  laundry,  $33.45; 

sundries,  $16.05 .  93  56 

Dredge  No.  122  {St.  Maurice)  ($8,913.03) — 

Captain,  W.  Genereux,  April-Nov.,  $570  67;  caretaker,  Nov.-Mar.,  $243.33;  outlay,  $1.46  815  46 

Engineer,  P.  Fortier,  $342  83;  fireman,  G.  Girard,  $265  29;  cook,  W.  Thiffault,  $200 _  808  12 

Deckhands:  A.  Belanger,  $225.70;  P.  Bourassa,  $185:  A.  Cloutier,  $233.73;  O.  Desaulnier, 

$245;  A.  Dumont,  $225.70;  sundry,  $256.65 . .  1,371  78 

Board  of  crew,  W.  Genereux,  $756.92;  travel  of  crew,  $30.30 .  787  22 

Foreman  carpenter,  W.  Deschenes:  June,  Aug.-Nov.  at  $75;  outlay,  $19.38 .  394  38 

Carpenters,  $674.90;  caulkers,  $92.50;  labourers,  $89  25;  team  hire,  $32.50;  board  of 

workmen,  $127 .  1,016  15 

Canadian  Consolidated  Rubber  Co.,  Montreal:  50  ft.  6  ply  1  in.  water  hose,  $21.30;  100  ft. 

8  ply  f  in.  steam  hose,  $90 .  Ill  30 

Dominion  Wire  Rope  Co.,  Montreal:  wire  hoisting  cable,  f  in.,  1,500  ft.  $135.75,  1  in., 

72  ft.  $13.43 . . . .  149  18 

Gelinas,  A.,  St.  Jean  des  Piles,  sundry  smithwork .  316  29 

Lambert,  A.,  Grandes  Piles,  services  of  tug  Radnor,  60  h.  at  $3.50 .  210  00 

Marchand,  Z.,  Fils,  Three  Rivers,  306-3  tons  steam  coal  at  $4.75 . .  1,454  95 

Pruneau,  W.,  St.  Jacques  des  Piles,  unloading  coal .  113  75 

Foundry  work:  Beaver  Stove  and  Machine  Co.,  $68.33;  J.  A.  Doucet,  $72.01;  J.  &  R. 

Weir,  $131.36 .  271  70 

Hardware:  Geo.  Beland,  $125.99;  J.  H.  Boudreault,  $553.87;  T.  ThifT  ult,  82.91; 

sundry,  $183.13 .  945  90 

Small  payments:  cartage,  $53.25;  freight,  $18.63;  laundry,  $27. 15;  sundries,  $47.82 .  146  85 

Dredge  No.  12S  and  Tug  Fashion  ($26,221.32) — 

Captains:  R.  F.  Matheson,  April-Sept.,  $660,  outlay  $35.60;  I.  Cote,  Sept. -Mar.,  $051.63, 

outlay  $72. 70 .  1,419  93 

Cranesman,  E.  Deschenes,  $409.72;  engineer,  $75  48;  firemen,  E.  Desroche,  $222.81, 

sundry,  $70.97 .  778  98 

Deckhands:  P.  Deschenes,  $138.88;  A.  Dion,  $124  19;  V.  Truce,  $159.19;  H.  Young, 

$230  s:p  .-undry ,  $2.Y:  97 .  907  06 

Tug  crew:  captains,  W.  F.  Halcro  $137.42,  J.  Jean  $129.68;  engineer,  T.  Mongrain,  $220; 

fireman,  J.  Boucher,  $126 .  613  10 

Cook,  II.  Berryman:  services,  $207  74;  board  of  crew,  $911  24;  washing,  $15 .  1,133  98 


Carried  forward .  659,567  11 
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Brought  forward 


059,567  11 


Dredge  No.  123  and  Tug  Fashion — Concluded. 

Board  paid  to  men,  $144.58;  travel  of  crew,  $70  40 .  214  98 

Canadian  Import  Co.,  Montreal:  coal,  258-72  tons  steam  at  $4.52,  5  tons  chestnut  at  $8. .  1,209  41 

Canadian  Inspection  and  Testing  Laboratories,  Montreal:  services  of  inspector  at 

Pontbriand  Co.’s  plant,  April  1-18 .  120  00 

Connors,  Jas.,  Montreal,  welding  and  reinforcing  spouting  of  tug .  264  00 

Consumers  Cordage  Co.,  Montreal:  2,081  lb.  manila  rope,  $328.67;  sundries,  $15.61 .  344  28 

Goodyear  Tire  and  Rubber  Co.,  Montreal:  50  ft.  8  ply  lj  in.  steam  hose,  $72;  100  ft.  6  ply 

2  in.  water  hose,  $85;  sundries,  $12.72 .  109  72 

Hall  Coal  Co.,  Montreal:  coal,  72-7  tons  steam  at  $3.80,  4-01  tons  chestnut  $32. 12;  cartage, 

$9.28 .  317  67 

Heney,  J.  &  Son,  Ottawa:  coal,  52-25  tons  lump  at  $4.75,  2  tons  nut  at  $8 .  264  19 

Luke,  S.  A.,  Ottawa:  desk,  $20;  table,  $24;  sundry  furniture,  $38.60 .  82  60 

Marine  and  Fisheries  Dept.,  Sorel,  sundry  repairs .  254  13 

Modern  Machine  Co.,  Ottawa:  15  beds,  $120;  15  mattresses,  $52.50;  sundries,  $45.45 .  217  95 

Murphy-Gamble  Ltd.,  Ottawa:  blankets,  22|  pr.  grey  $73.13,  22§  pr.  flannelette  $33.75; 

15  pillows,  $18.75;  sundries,  $37.20 .  162  83 

McColl  Bros.  &  Co.,  Montreal:  173j  gal.  lubricating  oils,  $54.22;  409  lb.  tallow,  $31.70; 

sundries,  $53.20 . .  144  12 

Ottawa  Fireproof  Supply  Co.,  Ottawa:  covering  pipes  and  boiler,  $188.39;  1,350  sq.  fire 

bricks,  $54;  sundries,  $18.60 .  260  99 

Ottawa  Paint  Works,  Ottawa:  mixed  paints,  35  gal.  khaki  $29.75,  781  lb.  terra  cotta 

$39.05,  49  gal.  sundry  $75  75;  sundries,  $67.96 .  212  51 

Pontbriand  &  Co.,  Sorel:  contract  complete  for  dredge  machinery,  $28, 150;  less  fine  for 
late  delivery,  $2,815;  less  inspection  fees  after  delivery  date,  $720;  less  alterations 

done  by  Department,  $271.05,  and  less  paid  in  1912-13,  page  V — 366,  $11,260 .  13,083  95 

Rea,  A.  E.,  Ottawa:  24  window  blinds,  $24.15;  sundries,  $27.38 . 51  53 

Wilson,  Wm.  C.,  Toronto:  3  boats  with  oars,  $227.75;  1  triple  feed  oil  pump,  $55;  6  solid 

cork  lifebuoys,  $27;  1  set  side  lights,  $25;  sundries,  $114.40 .  449  15 

Foundry  work:  Campbell  Steel  and  Iron  Co.,  $95.04;  Davidson  &  Crooks,  $444  58; 

A.  Fleck,  $434.24;  McDougall  Iron  Works,  $98  95;  sundry,  $12.24 .  1,085  05 

Hardware:  T.  Birkett  &  Sons,  $263.20;  Canadian  Fairbanks-Morse  Co.,  $221.64; 
Frothingham  &  Workman,  $613.48;  General  Supply  Co.,  $81.26;  Gray-Harvey  Co., 

$57.50;  C.  Watt,  $74.95;  sundry,  $170 .33 .  1,482  36 

Plumbing:  Currie  &  Livock,  $457.71;  McKinley  &  Northwood,  $279.91 .  737  62 

Small  payments:  cartage,  $24;  freight,  $47.40;  sundries,  $167.83 .  239  23 

New  Clam  Shell  Dredge  A To.  12 J  ($2,180.42) — 

Hopkins,  F.  H.  &  Co.,  Montreal:  standard  hoisting  engine,  double  cylinder,  triple  friction 

drums,  boiler,  derrick  and  clam  shell  bucket  as  agreed .  1,910  00 

Keystone  Supply  Co.,  Ottawa:  2,717  ft.  B.  C.  fir,  $188.15;  904  ft.  pine,  $43.24 .  231  39 

Small  payments:  cartage,  $5;  foundry  work,  $34.03 .  39  03 

Wintering  Dredging  Plant  at  Montreal  ($1,004.82) — 

Watchmen:  E.  Deroche,  $141 .94;  Jos.  Jean,  $190.32;  D.  Landry,  $170  97,  L.  Morcncy, 

$180  65;  sundry,  $122.58 . # . . . .  806  46 

Montreal  Harbour  Commissioners,  wintering  privileges  for  dredges  and  scows .  190  00 

Small  payments,  lumber .  8  36 

Wintering  Dredging  Plant  at  Ottawa  ($150)— 

Sundry  watchmen . 150  00 


Total,  distributed  below .  684,270  62 


Charged  to  the  following  Votes — 

Repairs  to  Dredge  Vessels . (Page  V — 303) 

New  Dredging  Plant:  Maritime  Provinces . (  “  V — 304) 

“  “  Ontario  and  Quebec . (  “  V — 304) 

“  “  Generally . (  “  V— 305) 

Dredging:  Ontario  and  Quebec . (  “  V — 313) 

Brighton  Wharf  Extension . (  “  V — 258) 

Harbours  Generally:  Ontario . (  “  V — 274) 

Surveys  and  Inspections . (  “  V — 393) 

St.  Maurice  River  Works . (  “  V — 401) 

Total  as  above .  684,270  62 

Dredge  Vessels:  Manitoba. 

Dredge  Assiniboine  ($10,213  56) — 

Captain,  B.  Truman,  April-Nov.,  2  m.  at  $120,  5-1613  m.  at  $125 . 

Mate,  E.  Eyjolfson,  $287.39;  engineer,  W.  Waterson,  $557.32;  fireman,  G.  Belanger, 

$430  55;  cook,  Tlios.  LeClair,  $518;  watchman,  M.  Gnudson,  $292  50 . 

Deckhands:  J.  Bruno,  $286  40;  W.  Walker,  $143.61;  sundry,  $250  82 . 
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Dredge  Assiniboinc. — Concluded. 

Ackland,  D.  &  Son,  Winnipeg:  1,200  ft.  white  oak,  $144;  freight,  $3  95. 


Dominion  Wire  Rope  Co.,  Montreal,  1,000  ft.  2  in-  steel  cable. 

Dunlop  Tire  and  Rubber  Goods  Co.,  Winnipeg:  4  dredging  sleeves,  $100;  10  ft.  suction 

hose,  12  in.  diameter,  $173.25 . 

Edwards,  J.  &  Co.,  New  York:  suction  hose,  10  in.  dia.,  10  ft.,  $160,  12  in.  dia.,  10  ft., 

$198;  freight,  $22.63 . 

Hargrave  &  Co.,  Winnipeg,  439-6  tons  coal  at  $6.62 . • _ 

Marshall-Wells  Co.,  Winnipeg:  14  bales  oakum,  $64.40;  freight,  50c . 

Sprague  Lumber  Co.,  Winnipeg,  3,221  ft.  lumber . 

Vulcan  Iron  Works,  Winnipeg:  24  cast  weights,  3  ft.  x  10  x  2  in.,  $168;  sundry  castings, 

$21.75;  freight,  $5  80 . 

W  ood  Vullanee  Ltd.,  Winnipeg:  4  rope  sockets,  $36.50;  2  tons  smith  coal,  $23;  168  gal. 
lub.  oil,  $119.52;  30 gal.  paint,  $52.50;  8921b.  man.  rope,  $153.87;  40}  lb.  h.p.  packing, 
$51.84;  1, 000  ft.  5  in.  steel  rope,  $50.72;  949  lb.  rd.  iron,  $26.89;  freight,  $9.54;  sundries, 
$184.84 . 


Provisions:  Benson  Bros.,  $627.50;  B.  Dalman,  $308.90;  Chas.  Finkleman,  $264.96;  Shepard 

Peers  &  Co.,  $135.46 . 

Small  payments:  hardware,  $131.71;  foundry  work,  $41.25;  laundry,  $52.50;  medical 
attendance,  $35;  affidavits,  $12.50;  300  bags  sawdust,  $30;  cartage,  $46.09 . 


Tug  Carbcrry  ($382.50) — 

Doty  Engine  Works,  Winnipeg:  retubing  boiler,  etc.,  $325;  sundries,  $33.35 . 

Small  payments:  hardware . 

Coal  Barge  ($2,089.71)— 

Milledge,  E.,  Selkirk:  cartage . 

Sprague  Lumber  Co.,  Winnipeg:  38,471  ft.  lumber  at  $38.50 . 

Wood  Vallance,  Ltd.,  Winnipeg:  4,545  lb.  rd.  iron,  $125.28;  91  gal.  linseed  oil,  $59.95;  400 

lb.  white  lead,  $34.40;  600  lb.  red  oxide,  $44;  freight,  $15.20;  sundries,  $118.45 . 

Small  payments:  hardware,  $61.83;  lumber,  $48.36;  8  bales  oakum,  $36.80;  sundries,  $4  .  . . . 

Dredge  Crain  ($9,360.44) — 

Captains:  B.  Reid,  Apr.-Aug.  7,  $518.23;  E.  Eyjolfson,  Aug.  8-Nov.  5,  $367.60 . 

Captains  of  tug,  T.  Walker,  $313.85;  Jas.  H.  Frost,  $180.97;  engineer,  O.  Engblom,  $535.99 

Cooks:  Wm.  McEwen,  $337.50;  Ii.  T.  Lea,  $155 . 

Firemen:  Thos.  Crawford,  $143.76;  J.  W.  Joyce,  $225;  P.  Montgomery,  $202.12;  sundry,  $153.55 
Deckhands:  R.  Quickfall,  $250.67;  O.  Harper,  $249.33;  L.  Sabiston,  $134.32;  sundry,  $364.61.. 

Watchmen:  J.  W.  Joyce,  $85.50;  S.  N.  Peterson,  $186;  sundry,  $4.50 . 

Canadian  Fairbanlcs-Morse  Co.,  Winnipeg:  19  ft.  pipe  6  in.  dia.,  $82.80;  freight,  $1.60. . . . 

Dominion  Wire  Rope  Co.,  Montreal:  500  ft.  |  in.  wire  rope . 

Doty  Engine  Wks.,  Winnipeg:  1,150  c.i.  timber  heads,  $46;  sundries,  $4.60 . 

Hargrave,  J.  G.  &  Co.,  Winnipeg:  273.1  ton  coal  at  $6.62 . 

Mussens,  Ltd.,  Winnipeg:  420  ft.  5  in.  cast  steel  rope,  $113.40;  420  ft.  I  in.  braided  cable, 


$117.60 . . . 

Vulcan  Iron  Works,  Winnipeg:  foundry  work . 

Western  Coal  Co.,  Winnipeg:  30-5  ton  coal  at  $6.68 . 

Wood  Vallance,  Ltd.,  Winnipeg:  700  lb.  clout  nails,  $53;  65  boiler  tubes,  S88.3S ;  526  lb. 
manila  rope,  $90.74;  3  gal.  paint,  $54;  169  gal.  lub.  oil,  $105.39;  6  bales  oakum,  $27.60; 
2,564  lb.  rd.  iron,  $70.58;  1,008  lb.  sweed  rd.  iron,  $42.84;  sundries,  $192.56;  freight,  $1 1.20 
Provisions:  Benson  Bros.,  $695.36;  B.  Dalman,  $182.50;  Chas.  Finkleman,  $262.31;  Shep¬ 
ard  Peers  Co.,  $254.01;  sundry,  $15.25 . 

Small  payments:  affidavits,  $11.50;  cartage,  $20.05;  hardware,  $71.96;  lumber,  $10.48; 

washing,  $53.75 . 

Dredge  Dauphin  ($7,033.65) — 

Captain,  II.  Watson,  May-Oct.,  $554.84;  caretaking,  Nov.-Feb.,  $200;  outlay,  $15.05  ... 
Cooks,  E.  A.  Cooper,  $280.57,  sundry,  $74.65;  firemen,  W.  H.  Johnston,  $174.88,  sundry, 
$31.45 . 


Deckhands:  J.  Angus,  $210.09;  It.  G.  Buck,  $195.81;  J.  Dewhurst,  $108.82;  T.  I.  Sanderson, 

$138.10;  A.  Wallace,  $187.10;  Thos.  Wheeler,  $140.65;  sundry,  $362.85 . 

Tug  crew:  captains,  J.  Denby,  $427.02,  sundry,  $24.19;  engineers,  E.  Morris,  $242.90,  A. 

McKeracher,  $152.18,  sundry,  $65.98 . . 

Armstrong  Trading  Co.,  Winnipegosis:  hardware,  $48.30;  100  cd.  poplar,  $260;  provisions, 


$1,452.69;  sundries,  $40.75 . 

Canadian  Pacific  Ity.  Co.,  freight . 

Groff,  A.  E.,  Winnipegosis:  cartage . 

Hechler,  F.,  Winnipegosis:  50}  cd.  wood,  $151.03;  provisions,  $159.71 . 

Mussens,  Ltd.,  Winnipeg:  blade  shoes,  arm  bearings,  etc.,  for  dredge  bucket . 

Standard  Lumber  Co.,  Winnipegosis:  hire  of  tug  Iona ,  93  d.  to  Oct.  23,  at  $7.50;  fittings 

and  repairs  to  tug,  $40.61;  insurance  on  tug,  $62.50;  lumber,  $17.19 . 

Wood  Vallance,  Ltd.,  Winnipeg:  hardware . . 

Small  payments:  cartage,  $31.40;  foundry  work,  $36.85;  freight,  $11.10;  hardware,  $35.44; 


laundry,  $38.20;  sundries,  $20.75 
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Dredge  Vessels:  Manitoba— Continued. 
Brought  forward . 


Tug  Friday — 

Small  payments:  repairs  to  boiler . 

Dredge  Red  River  ($12,050.77) — 

Captain,  S.  Dewar,  Apr  .-Nov., $894. 17;  cranesman,  Thos.  Lane,  $582.92 . 

Cook,  E.  Cauvin,  $520;  firemen,  E.  McFee,  $324.99;  N.  McLeod,  $215;  Geo.  Collison, 

$91.66 . 

Deckhands:  E.  Frost,  $206.66;  L.  Frost,  $241.50;  P.  Hardman,  $120;  J.  McMann,  $274.50; 

H.  Smith,  $332.65;  sundry,  $347.01 . 

Tug  crew:  captain,  D.  Gunn,  $408;  engineer,  F.  Smith,  $557.33 . 

Beatty,  M.,  &  Son,  Welland;  turntable  step,  $43;  sundries,  $11 . 

Canadian  Fairbanks-Morse  Co.,  Winnipeg:  1  3  in.  brass  gate  valve  $19.55;  39}  ft.  8  in. 

pipe,  $121.85;  sundries,  $15.10 . 

Cauvin,  Mrs.  E.,  Selkirk:  washing . 

Dominion  Wire  Rope  Co.,  Montreal:  1,000  ft.  1  in.  plow  steel  wire  cable . 

Doty  Engine  Works,  Winnipeg:  repairs  to  boiler,  $494.10;  foundry  work,  $59.90 . 

Hargrave,  J.  G.,  &  Co.,  Winnipeg:  368.55  ton  steam  coal  at  $6.62 . 

Vulcan  Iron  Works,  Winnipeg:  dredge  bucket,  $565;  foundry  work,  $116.21 . 

•  Western  Coal  Co.,  Winnipeg:  72-05  ton  steam  coal  at  $6.68 . 

Wood  Vallance,  Ltd.,  Winnipeg:  211  gal.  lub.  oil,  $138.77;  30  gal.  paint,  $54;  1,196  lb.  manila 

rope,  $206.32;  2,151  lb.  iron,  $79.67;  6  bales  oakum,  $27.60;  sundries,  $192.66 . 

Provisions:  Benson  Bros,  $247.37;  Wm.  Coates,  $202.21;  Chas.  Finkleman,  $130.13;  Gimli 
Meat  Market,  $85.02;  Hudson’s  Bay  Co.,  $382.60;  Shepard  Peers  &  Co.,  $222;  H.  P. 

Tergesen,  $172.33;  B.  Thordarson,  $32.40 . 

Small  payments:  cartage,  $55.25;  ice,  $15.25;  affidavits,  $14.75;  hardware,  $60.52;  sun¬ 
dries,  $42.27 . 

Selkirk  Shipyard  ($11,167.19) — 

Foreman,  S.  Bullivant:  119  d.  at  $4.50 . 

Blacksmith,  S.  Marsh  103  d.  at  $3.50;  27  at  $3.25;  41  at  $3.15;  26  at  $2.80 . 

Carpenters:  W.  Atkinson,  24  d.  at  $2.92},  52  at  $2.60;  A.  Belanger,  45-7  at  $4,  7-5  at  $3.15, 
32  at  $3,  50-5  at  $2.80,  24  at  $2.70;  H.  Baydale,  74-7  d.  at  $4,  56  at  $3.60,  59 -5  at  $3.20; 
J.  Bullivant,  9  d.  at  $3.60,  52  at  $3.20;  Geo.  Collison,  108  d.  at  $3;  S.  Dewar,  90  d.  at 
$3.50,  85  at  $3;  C.  Jonasson,  24  d.  at  $3.60,  52  at  $3.20;  T.  Lane,  65  d.  at  $3;  D.  Sayer, 
32  d.  at  $3.15,  50  at  $2.80;  T.  Sinclair,  2-5  d.  at  $4,  34  at  $3.60,  48.25  at  $3.20;  sundry, 

26  d.  at  $4.50,  26  at  $4,  22  at  $3.50,  13  at  $3.20,  3  at  $3,  26  at  $2.70,  46.5  at  $2.40 . 

Labourers:  307;}  d.  at  $2.50;  84  at  $2.25;  149.5  at  $2 . 

Machinists:  It.  P.  Post,  46  d.  at  $4.50,  47  at  $4.05,  55-3  at  $4,  50  at  $3.60;  T.  Morrison,  24  d 

at  $3.25 . . 

Watchman,  D.  Cauvin,  367  d.  at  $2 . . 

Anderson,  W.,  Selkirk:  wiring  for  motor,  $45;  sundry  electric  fixtures,  $26 . 

Canadian  Fairbanks-Morse  Co.,  Winnipeg:  20  h.p.  3  phase  motor,  $268;  shafting,  etc., 

$36.05;  freight,  $1.65 . >....._ . 

General  Supply  Co.,  Winnipeg:  36  in.  angle  band  saw . 

Hooker,  F.  W.,  Selkirk:  sundry  lumber . 

Munderloh  &  Co.,  Montreal:  12  station  watchman’s  clock . 

Sinclair,  C.  H.,  &  Co.,  Selkirk:  drilling  well,  $395;  supplying  pump  $35 . . 

Sprague  Lumber  Co..  Winnipeg:  7,840  ft.  14  x  14  in.  sq.  timber,  $329.28;  6  round  timbers, 

14  in.  x  65  ft.,  $240 . 

Selkirk  Electric  Dept.:  current  supplied  for  Mar.  29,  1913  to  Feb.  25,  1914:  light  $64.90; 

power,  $193.20;  batteries,  $2.25 . 

Vulcan  Iron  works,  Winnipeg:  foundry  work . . 

Watrous  Engine  Works  Co.,  Winnipeg:  No.  7  Cowan  &  Co.  planer  and  matcher,  $410; 

belting,  $26.74;  freight,  $5.68 . . . 

Williams,  A.  R.  Machinery  Co.,  Winnipeg:  belting,  12}  ft.  5  in.  double  leather  $15,  29}  ft. 

8  in.  camel  hair  $43.37;  power  hack  saw  $38;  sundries  $18.89 . . 

Wood  Vallance  Ltd.,  Winnipeg:  24  wire  rope  sockets  $65.40;  7  sqs.  roofing  $19.25;  515  lb. 

sweed  iron  $21.89;  sundries  $78.51 . 

Small  payments:  2-31  ton  coal  $27.15;  hardware  $52.39;  390  lb.  tallow  $35.10;  sundries, 
$13.60 . . . 


Tug  Sir  Hector  ($11,697.01) — 

Beairsto  Plumbing  Co.,  Winnipeg:  120  gal.  galvd.  tank  $48;  4  corner  lavatories  $30;  sundry 

plumbing  materials  $76.55 . 

Collingwood  Shipbuilding  Co.,  supplying  new  boiler  for  tug . . . . 

Doty  Engine  Works,  Winnipeg:  making  steel  shoe,  rudder,  buffer  plate,  stem  iron,  and  5 
davits  $369;  steel  quadrant  $50;  3}  K.  W.  direct  connected  generator  $625;  fitting 

reverse  gear  on  capstan  $45 . . . 

General  Supply  Co.,  Ottawa:  11  x  22  x  16  fore  and  aft  marine  engine  and  equipment 
$2,990;  5x6  double  drum  capstan  $400;  9}  in.  brass  dead  lights,  12,  $1 1 1 ;  56  in.  ste<  ring 

wheel  $45;  sundries  $163.02 . 

Hooker,  F.  W.,  Selkirk:  876  ft.  B.C.  fir  $56.94;  sundry  lumber  $48.45 . .  . 

Sprague  Lumber  Co.,  Winnipeg:  55,936  ft.  lumber  at  $39;  sundry  lumber  $250.66 . 


$  cts. 

29,079  86 


6  00 


1,477  09 

1,151  65 

1,522  32 
965  33 
54  00 

156  50 
56  25 
150  25 
554  00 
2,439  76 
681  21 
481  29 

699  02 


1,474  06 
188  04 


535  50 
650  20 


3,974  47 
1,256  75 

876  55 
734  00 
71  00 

305  70 
244  00 
140  27 
66  75 
430  00 

569  28 

260  35 
181  40 

442  42 

115  26 

185  05 

128  24 


1.54  .55 
3,000  00 


1,089  00 


3,709  02 
105  39 
2,432  16 


Curried  forward 


62,793  94 


V— 358 
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Dredge  Vessels:  Manitoba — Concluded.  $  cts. 

Brought  forward .  62,793  94 

Tug  Sir  Hector — Concluded. 

Vulcan  Iron  Works,  Winnipeg:  foundry  work .  138  65 

Williams,  A.  R.,  Machinery  Co.,  Winnipeg:  33  ft.  4  in.  double  leather  belting  $31.68;  sun¬ 
dries  $25.95 .  57  63 

Wood  Vallance,  Ltd.,  Winnipeg:  25  ft.  copper  1  in.  steam  hose  $40.75;  46  gal.  linseed  oil 
$30.19;  102  yd.  wide  cotton  duck  $117.30;  12  bales  oakum  $55.20;  1,354  lb.  manila  rope 
$209.87;  4,227  lb.  sweed  iron  $161.40;  1,000  carriage  bolts  $51;  1,800  ship  spikes  $70.90; 

freight  $15.85:  sundries  $172.10 .  924  56 

Small  payments:  2  revolving  ventilators  $27;  100  ft.  cotton  rubber  lined  hose  $25.95;  cartage 

$24.30;  sundries  $8.80 .  86  05 

Tug  Victoria  ($2,319.66) — 

Captain,  J.  Rosie  $588;  engineer,  G.  Collison  $610.50 . /. .  1,198  50 

Fireman,  M.  Davis  $408;  labourers,  V.  Cauvin  $130,  sundry  $12 .  550  00 

Moody  &  Son,  Selkirk:  sundry  hardware .  55  74 

Wood  Vallance,  Ltd.,  Winnipeg:  230  gal.  gasoline  $75.22;  962  lb.  manila  rope  $165.95;  17  gal. 

paint  $32.70;  sundries  $76.99 .  350  86 

Provisions:  Shepard  Peers  Co.  $61.67,  sundry  $18.71 .  80  38 

.Small  payments:  4  canoe  cushions  $18.35;  cartage  $15;  hardware  $40.83;  washing  $10. ...  84  18 

Dredge  Winnipeg  ($11,814.22) — 

Captain,  G.  E.  Robertson,  Apr.-Nov.  5,  $895.83;  travel  and  outlay  $57.15 .  952  98 

Cranesman,  A.  Poison  $570.66;  cook,  G.  Wilson  $515 .  1,085  66 

Deckhands,  D.  Cauvin  $240.25,  J.  It.  Hourie  $281.66,  J.  R.  Lawson  $265.33,  A.  Macfce 

$257.33,  sundry  $104.23 .  1*  148  80 

Firemen,  W.  Atkinson  $236.66,  W.  Cooper  $348.32 . 584  98 

Oiler,  D.  Moore  $310.50;  watchman,  J.  Linklater  $265.79,  sundry  $35.71 .  612  00 

Tug  crew:  captain,  E.  Watterson  $586.50;  engineer,  $557.33 .  1, 143  83 

Beatty,  M.  &  Sons,  Welland:  12  steel  racks .  280  00 

Campbell  Steel  and  Iron  Co.,  Ottawa:  2  sets  grate  bars,  30  sq.  ft.  at  $5.50 .  165  00 

Canadian  Fairbanks-Morse  Co.,  Winnipeg:  2  in.  water  regulator,  etc.,  $53.18;  21  ft.  6  in. 

pipe  $87,  sundries,  $32.74 . T. .  172  92 

Dominion  Wire  Rope  Co.,  Montreal:  hoisting  rope,  If  in.,  180  ft.  $105.08,  If  in.,  116  ft. 

$32.62;  reel  $1.70 .  139  40 

Doty  Engine  Works  Co.,  Winnipeg:  repairs  to  boiler  $243.10;  foundry  work  $287.15 .  530  25 

Hargrave,  J.  G.,  &  Co.,  Winnipeg:  378-25  ton  steam  coal  at  $6.62 .  2,503  97 

Western  Coal  Co.,  Winnipeg:  31-7  ton  steam  coal  at  $6.68 .  211  76 

Wood  Vallance,  Ltd.,  Winnipeg:  6  bales  oakum  $27.60;  128f  gal.  lubricating  oil  $88.57;  30 

gal.  paint  $54;  989  lb.  manila  rope  $170.61;  1,742  lb.  rd.  iron  $72.89;  sundries  $232.69.  646  36 

Hardware:  Moody  &  Son  $105.05,  !'.  Book  a  S<  n  $52.14 .  157  19 

Provisions:  Benson  Bros.  $371.88,  B.  Dalman  $89.55,  Chas.  Finkleman  $98.50,  Hudson’s 

Bay  Co.  $255.07,  W.  B.  Oakley  $276.61,  Shepard  Peers  Co.  $122.67,  sundry  $7.68....  1,221  96 

Small  payments:  attesting  paylists  $17;  cartage  $45.01;  freight  $22.08;  foundry  work  $81.60; 

washing  $39.56;  sundries  $51.91 .  257  16 


Total,  distributed  below .  78,134  71 


Charged  to  the  following  Votes — 

Repairs  to  Dredge  Vessels . (Page  V — 303)  12,261  26 

New  Dredging  Piant:  Manitoba,  Saskatchewan  and  Alberta . (  “  V — 304)  15,845  66 

New  Dredging  Plant:  Generally . (  “  V — 305)  1,899  41 

Dredging:  Manitoba,  Saskatchewan  and  Alberta . (  “  V — 313)  47,221  03 

Selkirk  Harbour:  Improvements. . . . f  “  V — 276)  907  35 


Total,  as  above .  78,134  71 


Dredge  Vessels:  Saskatchewan  and  Alberta. 

Dredge  Athabask  ($5,930.64) — 

Captain,  B.  Kelly,  services,  Apr. -Oct.,  $788.19,  outlay  $168.40 .  956  59 

Cook,  U.  Cossette  $354.31;  fireman,  C.  Loose  $270.97 .  625  28 

Deckhands,  J.  Richard  $236.55,  T.  Perrault  $264.75 .  501  30 

Watchmen,  J.  M.  Posey  $100.16,  C.  Loose  $248.25,  sundry  $122.75 .  471  16 

Blair,  Win.  C.,  Grouard:  sundry  repairs .  51  65 

Canadian  Fairbanks-Morse  Co.,  Calgary:  No.  8  Goulds  2  cylinder  force  pump  with  hose 

attached . .  156  62 

Cook,  W.  E..  Grouard:  200  cord  fire  wood  at  $3 . _ .  600  00 

Gorman,  Clancey  &  Grindley,  Edmonton:  hoisting  and  swinging  gear  S37 i .65;  1,680  ft.  § 

in.  wire  rope  $173.90;  sundries  $120.14 .  665  69 

Graham  &  Reid,  Edmonton:  7  springs  and  mattresses .  59  80 

McKenzie,  W.  R.,  Grouard:  moving  wood .  100  00 

Peace  River  Trading  Co.,  Grouard:  sundry  lumber .  56  90 


Carried  forward .  4,244  99 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 359 


SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Saskatchewan  and  Alberta— Continued.  $  cts. 

Brought  forward .  4,244  99 

Dredge  Athabask — Concluded. 

Revillon  Freres,  Grouard:  provisions  $809.31;  washing  $12.25;  sundries,  $67.25 .  888  81 

Freight:  Athabask  Lumber  and  Supply  Co.  $114.80,  sundry  $62.58 .  177  38 

Hardware:  Jasper  Hardware  Co.,  $129.35,  sundry  $41.60 .  170  95 

Provisions.  Inglis  Meat  Market  $82.74,  R.  Tassell  $240.05,  sundry  $49.95 .  372  74 

Small  payments:  row-boat  $25;  smithwork  $38.35;  sundries  $12.42 .  75  77 

Dredge  Last  Mountain  Lake  ($7,114.43) — 

Captain,  D.  M.  McLean,  services,  Apr.-Sept.  $733.33,  outlay  $56.55 .  789  88 

Cranesman,  Geo.  McMillan  $493;  firemen,  A.  Snelgrove  $210.33,  sundry  $59.66 .  762  99 

Cooks,  Geo.  Cameron  $243.20,  H.  C.  Jeffry  $161.30 .  404  50 

Deckhands,  R.  Elkins  $190.36,  J.  Burrage  $148.39,  J.  McLellan  $221.03,  B.  Stimpson 

$162.90,  sundry  $176.26 .  898  94 

Tug  crew:  captain,  A.  McLeod  $426.66;  engineer,  J.  Hoffman  $412.50,  H.  Phinney  $250 _  1,089  16 

Watchman,  winter  season,  Geo.  McMillan  $310.25;  repairs,  Mar.,  1914,  engineer,  H.  R. 

Uric,  31  d.  at  $4,  outlay  $63.55;  labourers,  33  d.  at  $2.50 .  5S0  30 

Canadian  Fairbanks-Morse  Co.,  Saskatoon:  boom  swinger  engine  attached  to  Doty 

standard  hoisting  engine .  245  00 

Whitmore  Bros.,  Regina:  81-5  ton  steam  coal  at  $9.15 .  745  71 

Hardware:  Peart  Bros.,  $330.07,  sundry  $33.85 .  363  92 

Provisions:  J.  Officer  $1,149.31,  sundry  $12.50 . . . ■  1, 161  81 

Small  payments:  foundry  work  $45.40;  freight  $3.37;  laundry  $23.45 .  72  22 

Dredge  Saskatchewan,  constructed  at  Le  Pas  ($23,037.31)-— 

Foreman,  S.  Bullivant,  135  d.  at  $4.50,  outlay  $52.25 .  659  75 

Carpenters  at  $4:  H.  Boycfell,  96-3  d.;  J.  Bullivant,  115-2  d.;  C.  Jonasson,  85-1  d.;  P. 

Poiron,  60-21  d.;  sundry,  8-5  d .  1,461  26 

Carpenters:  A.  Belanger,  124-7  d.  at  $3.50;  P.  Sayer,  57-8  d.  at  $3.50;  T.  Morrison,  52  d.  at 

$3.25;  W.  Atkinson,  63-4  d.  at  $3 .  997  95 

Blacksmith,  S.  Marsh,  13  d.,  at  $3.25,  26  d.  at  $2.80;  machinist,  R.  P.  Post,  26  d.  at  $3.60..  20S  65 

Labourers,  62  d.  at  $2.50,  33|  d.  at  $2 .  222  00 

Beatty,  M.,  &  Sons,  Welland:  dredge  machinery,  including  engine,  hoisting,  swinging  and 

backing  drums,  and  anchor  hoist .  4,946  00 

Canada  Furniture  Mfrs.  Ltd.,  Winnipeg:  12  springs  and  mattresses,  $82.20;  sundries  $47.05  129  25 

Canadian  Northern  Ry.,  freight  on  lumber  and  machinery .  1,644  49 

Canadian  Pacific  Ry.,  freight  on  machinery. . . ; . _ . . . . .  241  80 

Doty  Engine  Works  Co.,  Winnipeg:  60  in.  x  80  in.  Scotch  marine  boiler,  9  in.  x  9  in.  open 
frame  h.p.  engine  complete,  steam  pump,  feed  water  heater,  etc.,  $2,200;  78  in.  x  9  ft. 

Scotch  marine  boiler,  $1,500;  sundry  fittings,  $102-.35 .  3,802  35 

Hooker,  F.  W.,  Selkirk:  sundry  lumber .  98  55 

Lake  Lumber  Co.,  Le  Pas:  11,430  ft.  lumber .  337  22 

Leckie,  John,  Ltd.,  Toronto:  anchor,  steering  wheel,  side  lights,  etc.,  $71.25;  freight, 

$7.33;  capstan,  $38.25. . .  116  83 

Marshall-Wells  Co.,  Winnipeg:  20  bales  oakum,  $92;  freight,  $1.30 .  93  30 

Robinson  &  Co.,  Winnipeg:  24  pr.  blankets,  $84;  2  doz.  sheets,  $24;  sundries,  $15.95. .....  123  95 

Sprague  Lumber  Co.,  Winnipeg:  108,371  ft.  lumber,  at  $38.50;  sundry  lumber,  $64;  freight, 

$10.10.. .  4,246  40 

Taylor,  Chas.,  Selkirk:  travel  and  outlay . ; . _ .  156  72 

Vulcan  Iron  Works,  Winnipeg:  8  cast  ratchets,  4  pipe  rollers,  18  ft.  4?  in.  long,  $550;  24 
hinges,  24  eyebolts,  $258;  12  chains,  12j  ft.  long,  $168;  18  deck  cleats,  $144;  sundry 

foundry  work,  $311.64;  freight,  $20.40 .  1,452  04 

Wood,  Vaflance,  Ltd.,  Winnipeg:  692£  lb.  manila  rope,  $107.35;  75  yd.  12  oz.  duck,  $63.75; 
kitchen  outfit,  $100.28;  24  kegs  ship  spikes,  $109.20;  iron,  1,108  lb.  angle,  $36.01,  1,770  lb. 

half-oval,  $66.38,  14,362  lb.  rd.,  $394;  sundry  hardware,  $807.42;  freight,  $42.90 .  1,727  29 

Cartage:  H.  J.  Johnston,  $71.25;  E.  Milledge,  $57.40;  sundry,  $14.40 .  143  05 

Small  payments:  freight,  $63.75;  hardware,  $154.71;  painting,  $10 .  228  43 

Floating  Derrick  at  Fort  Qu’Appelle  ($4,707.61) — 

Forerrven,  Wm.  Puschellberg,  39  d.  at  $5.50;  D.  M.  MtT.ean,  13  d.  at  $4 .  266  50 

Carpenters,  21  \  d.  at  $4.50,  20  d.  at  $4;  labourers,  80*  d.  at  $3,  22  d.  at  $2.50 .  473  25 

Board  of  workmen,  $67.75;  travel,  $48.38 . # . .-••••-. .  H6  13 

Canadian  Fairbanks-Morse  Co.,  Saskatoon:  Terry  &  Fench  stiff  leg  derrick  with  blocks, 

$382.50;  330  ft.  fin.  wire  rope,  $25.58;  25  h.p.  Doty  hoisting  engine,  $1,020;  dredge 

bucket,  $547.03;  Haywood  counter  weight  drum,  $360 .  2,335  11 

Grand  Trunk  Pacific  Ry.:  freight  on  lumber .  110  65 

Lumber  Mfrs.  Yards,  Fort  Qu’Appelle:  4,832  ft.  lumber .  123  10 

McDonald,  D.  H.  &  Co.,  Fort  Qu’Appelle:  cartage  $49;  freight,  $188.58 .  237  58 

Sprague  Lumber  Co.,  Winnipeg:  14,066  ft.  lumber,  $524.27;  freight,  $55.88 .  580  15 

Hardware:  Jas.  Dillon,  $114.10,  Wood,  Val lance,  Ltd.,  $289.54 .  403  64 

Small  payments:  cartage  $35.50;  smithwork,  $26 .  61  50 

Steam  Pile  Driver  at  Prince  Albert  ($1,514.20) — 

Lyall  Mitchell  Co.,  Edmonton:  20  h.p.  Marsh  Henthorn  dble.  cylinder  hoisting  engine, 

$1,100;  cartage  $20 .  1,120  00 


Carried  forward .  41,909  99 


V— 360 
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Dredge  Vessels:  Saskatchewan  and  Alberta — Concluded.  $  cts. 

Brought  forward . .  41,009  99 

Steam  Pile  Driver  at  Prince  Albert — Concluded. 

Prince  Albert  Foundry  Co.,  Prince  Albert:  foundry  work .  226  20 

Voligny,  L.  It.,  Prince  Albert:  freight  on  hoisting  engine .  72  00 

Small  payments:  200  ft.  f  in.  steel  cable,  $27.30;  hardware,  $68.70 .  96  00 

Total,  distributed  below . . .  42,304  19 


Charged  to  the  following  votes — 

Repairs  to  Dredge  Vessels . .  (Page  V — 303) 

New  Dredging  Plant:  Manitoba,  Saskatchewan  and  Alberta . (Page  V — 304) 

Dredging:  Manitoba,  Saskatchewan  and  Alberta . (Page  V — 313) 

Saskatchewan  River:  Improvements . (Page  V — 278) 

Survey  of  Rapids  on  Saskatchewan  River,  etc . (Page  V — 278) 


1,784  21 
9, 104  83 
11,467  74 
19,377  76 
569  65 


Total,  as  above 


42,304  19 


Dredge  Vessels:  British  Columbia:  Summary  of  Dredges. 


Dredge  Ajax . 

Launch  Athel . 

Dredge  Bittern . 1 . 

Snagboat  Cygnet . 

Dredge  Fruhling . 

“  Ilcron . 

“  King  Edward . 

Tug  Knockabout . 

Lobnitz  Rockbreaker,  A'o.  1 . 

Lobnitz  Rockbreaker,  No.  2 . 

Launch  Marion . 

Dredge  Mastodon . . 

“  Mudlark . 

“  Muskrat . • . 

Naas  River  Snagboat . 

Dredge  Nakusp . 

“  Pelican . 

Tug  Petrel . 

“  Point  Ellice . 

“  Point  Garry . 

“  Point  Grey . 

“  Point  Hope . 

“  Roustabout . 

Dredge  Sheldrake . 

“  Victoria . 

Drilling  Plant . 

Total . 

Charged  to  the  following  votes — 

Columbia  and  Kootenay  Rivers,  Improvements . 

In  verm  ere  Wharf . 

McMurdo  Wharf, . 

Okanagan ,  M ission . 

Okanagan  River,  Protecting  and  Improving  Channel 

Windermere  Wharf . 

Harbours  Generally,  British  Columbia . 

New  Dredging  Plant,  British  Columbia . 

Dredge  Vessels  Repairs . 

Dredging,  British  Columbia . 
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(  “ 

V— 291) 

381  40 

(  “ 

V— 292) 

259  28 

(  “ 

V— 293) 

2,055  38 

(  “ 
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(  “ 

V— 300) 

281  22 

(  “ 

V— 303) 
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(  “ 

V— 305) 

55,987  97 

(  “ 

V— 303) 

179,926  29 

(  “ 

V— 314) 

471,994  48 

Total,  as  above 


725,883  98 


Dredge  Vessels:  British  Columbia. 

Dredge  "Ajax.” 


Conductor,  J.  M.  Newcomb,  Apr. -Mar.,  at  8160,  freight  $2.50 .  1,922  50 

Engineer,  G.  W.  Brown,  12  m.  at  $145;  overtime  $48.41 .  1,788  41 

Machinists:  S.  J.  Stapleton,  2.985J  h.  at  50c.;  J.  Turnbull,  524J  h.  at  45c .  1,728  78 

Cranesman,  J.  LeDrew,  12  m.  at  $90;  cook,  M.  B.  Coady,  12  m.  at  $85 .  2,100  00 

Oiler,  T.  Andrews,  12  m.  at  $60,  overtime,  $58.06;  steward,  12  m.  at  $45 .  1,318  06 

Firemen  at  $55,  $1,213.92;  deckhands  at  $45,  $2,190.47 .  3,404  39 


Carried  forward .  12,262  14 
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Dredge  Vessels:  British  Columbia—  Continued. 

Brought  forward . 

Dredge  1 1 A  jax ” — Continued . 

Night  crew — 

Mate  at  $85:  D.  Davies,  7.533  m.;  C.  Axhorn,  3  m . . 

Engineer,  S.  R.  Roberts,  8  m.  at  #15,  4.088  at  $125;  oiler,  T.  Dunn  at  $60, $725. 90 _ 

Cranesman  at  S90:  C.  Axhorn,  9  m.,  J.  Ryan,  3  m . . 

Cook  at  $70:  F.  Fieldhouse,  \  m . ,  J.  Cessford,  2J  m.,  R.  Bartholomew,  9  m . 

Watchman,  H.  Hunter,  12  m.  at  $60;  bunkscowman,  H.  Barker,  12  m.  at  $60 . 

Firemen  at  $55,  $1,012.31;  deckhands  at  $45,  $1,591.67;  steward  at  $45.  $542.88 . 

British  Columbia  Marine  Railway  Co.  ($17,561.37) — 

Contract  for  oil  installation,  complete,  $5,820;  extra  stiffening  in  tanks,  $398 . 

Double  stick  dipper  arm,  $1,587;  docking,  5  lay  days,  painting,  $938.10 . 

New  brake  shafts,  $200;  4  elec,  light  clusters  with  hinged  covers,  $264.55 . 

Oil  burners,  2  sets,  $110.24;  docking  scow,  $25;  4  lay  days,  $40 . 

Air  and  use  of  air  tools,  16  h.  at  $8;  use  of  scow,  30  d.  at  $8;  use  of  shear  legs,  $165 _ 

Foremen,  494  h.  at  90c.;  carpenters,  caulkers,  etc.,  1,086  h.  at  75c . 

Blacksmith  and  helper,  186  h.  at  $1.50;  machinists,  etc.,  3,773  h.  at  75c . 

Electricians,  299  h.  at  75c.;  cement  workers,  86  h.  at  60c . 

Riggers,  182  h.  at  50c.;  labourers,  1,770  h.  at  45c . 

Armature  metal,  393  lb.  at  65c.;  brass  bushings,  etc.,  226  lb.  at  45c . 

Steel  plate,  5,597  lb.  at  5c.;  sundry  materials  and  labour,  $1,477.28 . 

Can.  Consolidated  Rubber  Co.:  hose,  50  ft.  at  $4- 095;  sundry,  $5-45 . 

( 'layton,  A.  A.,  Wotan  lamps,  $97.62;  Cookson  Plumbing  Co.,  repairs,  etc.,  $166.72 . 

Darling,  F.  &  Co.:  power  saw,  $150;  valve  reseating  machine,  $178.72 . 

Dominion  Wire  Rope  Co.:  2^  in.  spec.  ex.  flex,  plow  steel  hoisting  rope,  1,380  ft.  at  $1.25;  1} 

in.  swinging  cable,  876  ft.  at  37- 6c.;  anchor  cable,  230  ft.  at  41.4c.;  6  reels,  $18 . 

Fraser,  W.  S.  &  Co.:  copper  hose,  50  ft.  at  $1.75;  magnolia  metal,  112  lb.  at  31c.,  112  at  32c.; 

pike  poles,  $28.50;  injector,  $27;  governor  valve,  $25;  sundry,  $296.16 . 

Hall,  P.:  piling,  329  1.  ft.  at  121c.;  cable,  etc.,  $9;  pile-driver  and  crew,  $35.61 . 

Hawkins  &  Hayward:  electric  supplies,  repairs,  etc . 

Hayward  &  Dods:  steam  trap,  $32.75;  reducing  valve,  $23 . 

Heaps  Engineering  Co.:  5  h.p.  Yale  gasoline  engine . . 

Hickman  Tye  Hardware  Co.:  water  hose,  150  ft.  at  48c.;  steam  hose,  50  ft.  at  95c.;  stock 

and  dies,  $47;  pipe,  valves,  etc.,  $238.49 . 

Imperial  Oil  Co.:  gasoline,  40  cases  at  $3.50,  4  at  $3.55,  4  at  $3.65,  18  at  $3.85;  royalite, 

25  cases  at  $2.20;  marine  engine  oil,  89.5  gal.,  $41.84;  sundry,  $166.79 . 

Kinglnun,  J.  &  Co.:  coal,  150  tons  at  $5.25 . 

Kirk  &  Co.:  coal,  586.16  tons  at  $7,373-65  at  $6.25;  towing,  $280.24;  unloading,  $50 . 

Machinery  Installation  and  Contracting  Co.:  supplying  and  installing  oil  burning  apparatus 

in  donkey  boiler . 

Marvin,  E.  B.  &  ( 'o.:  rope,  176  lb.  at  I62C.,  1,035  at  17c.,  2,746  at  1 7^c. ;  chain,  1,980  lb. 

at  5c.;  boiler  compound,  350  lb.  at  15c.;  engine  oil,  42  gal.  at  95c.;  sundry,  $27.37 . 

McColl  Bros.  &  Co.:  boiler  compound,  726  lb.  at  18c.;  sundry,  $19.20 . 

McDonald,  M.:  hire  of  pile-driver  and  crew,  18  h.  at  $5,  6  at  $4.83;  piling,  480  1.  ft.  at  12c., 

150  at  14c.;  towing,  $17.50 . 

McDonald  &  Wither:  hire  of  pile-driver  and  crew,  8|  h.  at  $5,  10  at  $4,825;  piles.  $40; 

sundry, $18 .  „. . 

McQuade,  P.  &  Son:  chain,  1,900  lb.  at  5iC.,4.175  at  lRc.,  3,840  at  14c.;  manila  rope, 
1,742  lb.  at  15je.;  condensor  packing,  $70;  sundry  packing,  SJ71.95;  fibre  washers,  $50; 
white  waste,  530  lb.  at  13c.;  paint,  etc.,  35  gal.  at  $2.75,  14  at  $3.50,  19  at$3.75;  sundry 

$392.36 . . . . , . 

New  Method  Laundry,  washing . 

Plunkett,  D.  B.:  galv.  iron,  445  lb.  at  8c.;  sundry,  $1 1.65;  labour,  $45 . 

Powell,  Geo.  &  Sons,  cooking  utensils,  dishes,  etc . 

Robertson  Iron  Works:  18  dump  scow  levers,  $93.32;  sundry,  $95.40 . 

Staneland  Co.:  paint,  40  gal.  at  $1.85;  gilsonite,  20  gal.  at  $1.35;  sundry,  $36.85 . 

Turpel,  Wm.  A  Son:  docking,  $40;  6  lay  days,  $120;  carpenters,  25-4 ^  d.  at  $5;  caulkers,  8d. 
at  $5;  helpers,  87  d.  at  $3,  20  at  $3.50;  paint,  30  gal.  at  $2.25,  4  at  $2.40;  painting,  $23; 

ironwork,  etc.,  $77.66;  sundry,  $38.33 . 

Vancouver  Engineering  Works  ($7,357.48) — 

5  cu.  yd.  dipper,  as  per  contract . 

Dipper  teeth,  58,  21,457  lb.  casting  at  8c.,  4,080  at  7fc.;  machine  work,  etc.,  $663.13. . 
Bollards,  pinions,  racking,  etc.:  11,226  1b.  at  8c.,  8,289  at  7|c. ;  machine  work,  etc., 

$671.11 . 

Victoria  Machinery  Depot  Co.  ($21, 278.87) — ■ 

Rebuilding  dipper  arm,  renewing  timber  between  plates  and  painting . 

Building  house  on  coal  scow,  installing  spuds  and  spud  boxes,  etc . 

Putting  machinery  aboard  drill  scow  and  installing . 

Hauling  and  launching:  dredge,  $150;  scow,  5  times  at  $40 . 

Lay  days,  16  at  $40,  19  at  $20;  use  of  air  tools,  etc.,  67  h.  at  $1 . 

Superintendent,  151  h.  at  $1.25;  forge,  541  h.  at  $1.50 . 

Use  of  hoisting  engine,  etc.,  31  h.  at  $5;  carpenters,  357.63  d.  at  $5 . 

Carried  forward . 


S  cts. 
12,262  14 


895  33 
2, 157  06 
1 , 080  00 
840  00 
1,440  00 
3,146  86 

6,218  00 
2,525  10 
464  55 
175  24 

533  00 
1,259  10 
3,108  75 

275  85 
887  50 
357  15 
1,757  13 
210  20 
264  34 
328  72 

2,167  60 

534  72 
85  73 

123  74 
55  75 
250  00 

404  99 

501  73 
787  50 
6,768  67 

150  00 

904  31 
149  88 

215  05 

148  75 


2,341  48 
181  45 
92  25 
135  80 
188  72 
137  85 


2,019  59 

2,450  00 
2,695  89 

2,211  59 

2,500  70 
1,368  97 
1,025  90 
350  00 
1,087  00 
1,000  25 
1,953  19 

75, 175  07 
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Dredge  Vessels:  British  Columbia — Continued.  $  cts. 

Brought  forward .  75,175  07 

Dredge  "Ajax" — Concluded. 

Victoria  Machinery  Depot  Co. — Concluded. 

Patternmakers,  4811  h.  at  85c.;  machinists,  etc.,  4, 0951  h.  at  75c .  3,480  76 

Rivetters,  288  h.  at  75c.;  helpers,  5,3821  h.  at  45c.,  374  at  40c .  2,787  71 

Fuel  oil,  1,448  brls.  at  SI. 25,  315  at  SI. 35;  valves,  4  at  $12.50 .  2,285  25 

Armature  metal,  252  lb.  at  60c.;  paint,  $297.25 .  448  45 

Steel,  6,021  lb.  at  5c.;  iron,  900  lb.  at  6c.,  5,133  at  5c.,  12,143  at  4c .  1,097  42 

Brass,  273  lb.  at  35c.;  fir,  gum  wood,  etc.,  $786.95;  sundry  materials,  etc.,  $1,010.77..  1,893  27 

Victoria  Tug  Co.,  scow  hire,  31  d.  at  $7.50;  Walsh,  F.  G.  Co.,  filter,  $190.03 .  422  53 

Victoria  Water  Works:  water,  Apr  .-Mar.,  $167.50;  meter  rent,  $6.50 .  174  00 

Weiler  Bros.:  mattresses,  24  at  $4;  coco  matting,  $43.35;  linoleum,  $31;  stools,  $30;  sundry 

$210.54 .  410  89 

Winch,  It.  V.  &  Co.:  2}"rough  steel  cable,  230  ft.  at  $1.60 .  368  00 

Meat,  $3,343.55;  milk,  $401;  groceries,  etc.,  $5,246.11;  ice,  $133.75;  paid  as  follows:  Brown 
&  Cooper,  $218.83,  P.  Burns  &  Co.,  $3,343.55,  D.  K.  Chungranes  $700.88,  H.  O.  Kirk- 

ham  &  Co.  $2,412.18,  Jos.  Rogers  $401,  Windsor  Grocery  Co.  $2,047.97 .  9,124  41 

Small  payments:  carpentering  $97.74;  attesting  paylists  $33;  lumber,  $26.67;  recharging 

batteries,  $20.80;  sundry,  $112.47 .  290  68 


Total,  carried  to  page  V — 360 .  97,958  44 


Launch  “  Athel .” 

Adams  River  Lumber  Co.:  gasoline,  $22.50;  lumber,  etc.,  $44.93 .  67  43 

Bradley,  R.  P.:  gasoline,  $52.72;  oil,  $25;  sundry,  $1.85 .  79  57 

Ellis,  W.,  J.:  dash  coil,  $37.50;  machine  work,  etc.,  $78.15 .  115  65 

Hudson’s  Bay  Co.:  provisions,  $102.35;  sundry,  $15.10 .  117  45 

McConnell,  A.:  gasoline,  42  cases  at  $4.25;  provisions,  $14.05;  sundry,  $7.30 .  199  85 

Mosure,  Roy,  engineer:  services,  Apr.-Jan.,  Mar.  23-31  at  $90 .  926  13 

Wages  of  foreman,  etc.,  of  Chase  dry  dock,  Dec.  24-26 . • .  62  40 

Small  payments:  piles,  $43.20;  carpentry,  $32;  electric  supplies,  $26.35;  provisions,  $20.90; 

painting  canoe,  $19;  hardware,  etc.,  $64.45 . . .  205  90 


Total,  carried  to  page  V — 360 .  1,774  38 


Dredge  "Bittern." 

Conductor,  H.  A.  McCarthy:  services,  Apr. -Mar.  at  $125;  outlay,  $47.05;  board  of  crew, 

July-Mar.,  $1,505.25 .  3,052  30 

Engineer  at  $100:  F.  Dalrymple,  $54  84;  F.  Nicholls,  $997.84 .  1,052  68 

Asst,  engineer  at  $75:  F.  Dalrymple,  $858.87;  G.  Esworthy,  $41. 13 .  900  00 

Cook  at  $75:  M.  J.  Clarke,  $175;  C.  Rada,  $495;  H.  Rowley,  $41  12;  C.  Walters,  $75.96..  787  08 

Foreman  at  $65,  $686  32;  deckhands  at  $45,  $961.73;  watchman  at  $45,  $475.16 .  2,123  21 

Byers-Giegerich-Green  Co.,  hardware . 67  24 

Canadian  Pacific  Ry.  Co.:  towing  pontoon,  $110;  oakum,  etc.,  $16  34;  repairing  barge, 

$17.90;  apparent  duplicate  payment,  $17.90 .  162  14 

Cogle,  F.:  services  of  tug  Ondot  and  crew,  Aug.,  Oct.,  Dec.-Mar.,  20}  d.  at  $20,  99}  at  $27.  3,089  75 

Crow’s  Nest  Pass  Coal  Co.,  coal,  100}  tons  at  $5.80 .  581  45 

Kootenay  Electric  Construction  Co.:  installing  electric  light  plant,  $236.14;  lamps,  etc., 

$13  59 . . . . • .  249  73 

Nelson  Boat  and  Launch  Co.,  towing  dump  scow,  142  trips  at  $2 .  284  00 

Nelson  Iron  Works:  repairs  to  orange  peel  bucket,  $250;  Climax  vertical  engine,  $115;  sundry 

repairs,  etc.,  $155  50 .  520  50 

West  Canadian  Collieries:  coal,  44  tons  at  $2.55;  freight,  $116.99 .  229  19 

Wood,  Vallance  Hardware  Co.:  orange  peel  bucket,  $1,175;  set  brass  bushings,  $53;  set 
joints,  $35;  wire  rope,  1,000  ft.  at  ll}c.,  1,000  at  11c.,  1,000  at  10c.,  1,000  at  6c.;  boiler 
feed  pump,  $105;  rubber  steam  hose,  50  ft.,  $41.25;  gasoline,  $29.70;  sundry  hard¬ 
ware,  etc.,  $445  07 .  2,266  52 

Provisions,  etc.:  H.  Giegerich,  $54.15;  J.  A.  Irving  &  Co.,  $142.91;  Joy’s  Cash  Grocery, 

$117  60;  41  Market  Co.,  $114.69;  small  payments,  $124.15 .  553  50 

Small  payments:  4  points  for  bucket,  $42  50;  lumber,  $32.80;  washing,  $32.30;  3  ensigns, 

$31.50;  towels,  etc.,  $27.35;  skiff,  $25;  ice,  $17.35;  roofing,  $11;  sundry,  $45.74 .  265  54 

Overhauling,  caulking  etc.,  Apr.  8-23,  Sept.  ($457) — 

Foreman,  G.  Hale,  at  $150,  $187. 59;  carpenters,  etc.,  30 }  d.  at  $4.50,  18}  at  $3.50. . . .  389  50 

Caulker,  engineer,  labourer,  etc .  67  50 


Total,  carried  to  page  V — 360 . .  16,641  83 


Snagboat  "Cygnet." 

Captain:  L.  Haptonstall,  April-Oct.  at  $125,  outlay,  $63.40;  J.  Homare,  Feb.,  $125,  fare, 

etc.,  $19.25 .  1  082  65 

Engineer,  J.  McRae,  at  $125,  $955  65;  fares,  etc.,  $36 .  991  65 


Carried  forward .  2,074  30 
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Dredge  Vessels:  British  Columbia— Continued.  $  cts. 

Brought  forward . . .  2,074  30 

Snagboat  1  ‘  Cygnet'  ’ — Concluded . 

Mate,  R.  Corners,  April-Oct.,  Feb.,  at  $80;  fireman  at  $80,  $011.61 .  1,201  61 

Cook  at  $80,  $616  77;  watchman  at  $65,  $455 .  1,071  77 

Deckhands  at  $65,  $1,873.45;  pantryman  at  $45,  $339 . 66 .  2,213  11 

B.  C.  Packers’  Association,  coal,  10  tons  at  $8.50;  Freeman,  H.  K.,  launch  hire,  $52.50. .  137  50 

Coast  S.  S.  Co.,  coal,  34  tons  at  $7.50;  Corners,  R.,  watchman,  Nov  .-Feb.,  $300 .  555  00 

Davis,  G  ,  carpentry,  24  d.  at  $6;  Evans,  Coleman  &  Evans,  coal,  etc.,  $73  50 .  217  50 

H  nson,  G  ,  painting,  $51.88;  Kaien  Hardware  Co.,  hardware,  $280.03 .  331  91 

Mainland  IronWorks:  repairs,  Feb.,  1913:  boilermakers,  helpers,  etc.,  $958.10;  materials, 

$75.87;  fares,  $148.80;  freight,  etc.,  $8.40 .  1,191  17 

Matheson,  K.  P.:  services  as  boilermaker,  21  d.  at  $7;  fares,  etc.,  $10 .  157  Q0 

Pacific  Transfer  Co.,  coal,  15  tons  at  $8.50;  Union  S.  S.  Co.,  coal,  73  tons  at  $8 .  711  50 

Rogers  &  Black,  coal,  2}  tons  at  $9,  46  at  $8  50 .  413  50 

Rupert  Marine  Ironworks  and  Supply  Co.,  repairs,  etc . -. .  77  32 

Thompson  Hardware  Co.:  paint,  11  gal.  at  $3,  28  at  $3 . 25,  15  at  $3 . 50;  rope,  426  lb.  at  20c.; 

sundry,  $173.84 .  435  54 

Tite,  Geo.  D.:  cots,  7  at  $3;  mattresses,  7  at  $3.50;  bedding,  carpet,  etc.,  $60.85 .  106  35 

Provisions,  etc.:  R.  Cunningham  &  Son,  $805.04;  Frizzell’s  Meat  Market,  $1,287.52; 

Inverness  Canning  Co.,  $74 .44;  Kincolith  Packing  Co.,  $14;  Merryfield  &  Co.,  $105.55  2,286  55 

Small  payments:  labour,  $107.07;  lumber,  $31.84;  washing,  $31;  duck,  etc.,  $19.40;  coal, 

$14;  sundry,  $41 .82 .  245  13 


Total,  carried  to  page  V — 360 .  13,476  76 


Dredge  “ F  milling .” 

Captain,  J.  F.  Gosse:  April-Mar.,  6  m.  at  $140,  6  at  $160;  outlay,  $13.85 .  1,813  85 

First  engineer,  M.  Honour:  6  m.  at  $125,  6  at  $145;  overtime,  $65.51 . 1,685  51 

Second  engineer  at  $100:  F.  Creeden,  $489.65;  T.  Taylor,  $723.40 .  1,213  05 

Third  engineer  at  $75:  T.  Taylor,  $315  84;  W.  Ross,  $132.94;  W.  Dennis,  $478.84 .  927  62 

First  mate:  J.  Embree,  5  m.  at  $85;  R.  Gunn,  -3  m.  at  $70,  4  at  $85,  2  at  $90 .  966  00 

Second  mate  at  $60:  G.  Humphries,  $44;  J.  Buchanan,  $256;  M.  Doucet,  $378 .  678  00 

Machinist,  J.  Young:  Sept.  22-Mar.  3  at  $100;  overtime,  $28.13 .  658  13 

Quartermaster:  R.  Gunn,  1  m.  at  $60,  4-7  at  $70;  F.  Postlethwaite,  6-316  m.  at  $70 .  831  12 

Operator:  E.  Storm,  1  m.  at  $70,  4  at  $80;  N.  Matheson,  6-3  m.  at  $80 .  894  00 

Oilers  at  $60:  D.  Buchanan,  $381.88;  H.  Caddell,  $596.38;  H.  Grandfield,  $146.74;  J. 

Jackson,  $383  05 .  1,508  05 

Firemen  at  $55,  $1,087.73;  coal  passers  at  $50,  $243. 12:  watchman  at  $60,  $676. 12 .  2,006  97 

Deckhands  at  $45,  $786  18;  steward  at  $45,  $494  99,  at  $50,  $50 .  1,331  17 

Cook:  W.  Haynes,  4-484  m.  at  $75;  C.  H.  Norris,  1-516  m.  at  $75,  6  at  $85 .  959  99 

Night  shift,  Sept.-Mar. — 

Mate,  J.  Embree,  1  m.  at  $85,  6  at  $100;  2nd  mate,  J.  Buchanan,  7  in.  at  $60 .  1, 105  00 

2nd  engineer,  W.  Ross,  at  $100,  $639.71;  3rd  engineer,  R.  Annison,  at  $75,  $477.37 .  1,117  08 

Operator,  E.  Storm,  at  $80,  $562.62;  quartermaster,  E.  Stanton,  at  $70,  $441 .  1,003  62 

Oilers  at  $60,  $744  61;  firemen  at  $55,  $615.81;  deckhands  at  $45,  $343.16 .  1,703  58 

Cook  at  $70:  A.  Grant,  $4.66;  W.  Craighead,  $420;  A  Brown,  $17.50 .  442  16 

Anderson  &  Lusby:  cotton  waste,  $99.48;  zinc  plates,  864  lb.  at  9 -J c . ;  canvas,  30  yd.  at 

$1  50;  galv.  wire  rope,  400  ft.  at  10c.;  sundry,  $310  83 .  577  39 

Archibald,  H.  I5.:  4  sets  manganese  steel  liners  for  pumps,  $382;  extra  pattern  making, 

$7  32;  freight,  etc.,  $11.18 . '. .  400  50 

British  America  Paint  Co.:  paint,  16  gal.  at  $1  90,  25  at  $2,  5  at  $3.20;  zinc,  $30 .  126  40 

B.  C.  Transport  Co.,  fuel  oil,  1,937.36  brl.  at  $1.10 .  2,131  10 

Canadian  General  Electric  Co.:  13  in.  searchlight  projector,  $240;  lamps,  $18.20;  sundry, 

$.39 .72 .  297  92 

C.  P.  R.  Co.,  General  Fuel  Dept.,  oil,  239-75  brl.  at  89c .  213  38 

Darling,  Frank  &  Co.:  13"  x  21"  x  8'  bed  Willard  plain  gap  lathe  with  regular  equipment, 

$575;  16"  crank  shaper  with  vise,  countershaft  and  wrenches,  $565;  engine,  $200;  valve 

reseater,  $178.72;  power  drill,  $145;  grinder  head  and  countershaft,  $31 .  1,694  72 

Dykes,  J.,  machinist,  services,  177  h.  at  45c.;  Hoffmeister,  R.,  labour,  $55 .  134  65 

Gilley,  W.  A.:  use  of  piledriver  and  crew,  17  d.  at  $30;  piles,  $48;  sundry,  $10 .  568  00 

Gilley  Bros.:  coal,  43-21  tons  at  $5.25,  291  at  $6.50,  462  at  $6.65,  14  at  $7  50;  sundry,  $2.75  5,298  43 

Heaps  Engineering  Co.:  steel  forgings,  190  lb.  at  25c.;  castings,  etc.,  1,037  lb.  at  9c., 

1,850}  at  5c.;  blacksmith  and  helper,  58}  h.  at  $1  50;  labour,  20  h.  at  $1,  262J  at  85c., 

129- 16  at  75c.,  46}  at  60c.;  lumber,  etc.,  $15. 65 .  704  86 

Imperial  Oil  Co.:  fuel  oil,  5,948-7  brl.  at  $1,  482-94  at  $1.05;  cylinder  oil,  84  gal.,  $02  47; 

palacine,  126  gal.  at  27c.;  sundry,  $75  46  .  6,627  80 

Kirk,  H.  T.:  engine  oil,  100  gal.  at  62}e.,  100  at  65c.;  packing,  119}  lb.  at  88c.;  cup  grease, 

381  lb.  at  17c.;  paint,  25  gal.  at  $1.95;  sundry,  $188. 15  .  534  33 

Knight,  M.  J.  &  Co.:  leather,  104}  lb.  at  90e.,  4  pieces  at  $6.50;  filter  towels,  4d  oz.  at  $33.  252  05 

Mahony  &  Kennedy,  tinsmithing,  etc.,  $79.46;  Nav.  Dredging  Co.,  towing,  $290 .  369  46 


Carried  forward .  40,775  S9 


V— 364 
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5  GEORGE  V.,  A.  1915 


Dredge  Vessels:  British  Columbia — Continued.  $  cts. 

Brought  forward .  40,775  89 

Dredge  “ Fruhli ng"  — Concluded . 

MeColl  Bros.  &  Co.:  spec,  engine  oil,  050  gal.  at  60e.;  cup  grease,  428  lb.  at  freight, 

$9  15 . ' . . .  452  65 

New  Westminster  City,  Aug.,  Dec.,  Jan.,  Mar.:  electric  light,  $46  93;  water,  $82.65 .  129  5S 

Sim  son,  Balkwill  &  Co.:  wire  rope,  400  ft.,  $58.80;  man.  rope,  179  lb.  at  16c.;  sundry, 

$52 .11...'. .  139  57 

Smith,  T.  H.  Co.:  blankets,  10  at  $5  60;  bedding,  etc.,  $56. 40... .  112  40 

Spicer,  P.,  machinist,  177  h.  at  45c.;  Troy  Steam  Laundry,  washing,  $75  95 .  155  60 

Trapp,  T.  J.  &  Co.:  rubber  lined  hose,  33  ft.  at  $7. 12,  14  at  $9  50,  28  at  $13  64, J4  at  $13  77; 
steam  hose,  50  ft.  at  68 - 5c. ;  cork  fenders,  4  at  $7.50;  packing,  42  lb.  Rainbow  at  80c., 

52<  lb.  Beldam’s  at  $1.32,  40  lbs.  Regal  at  $1.90;  sundry,  $341.88 .  1,528  02 

Twin-City  Oil  Co.:  oil  saver  pumps,  1  at  $120,  4  at  $110,  2  at  $100,  1  at  $30 . 790  00 

Vancouver  Engineering  Works:  cast  steel,  1.458  lb.  at  8c.;  machine  work,  etc.,  $194. 17.. .  310  81 

Vulcan  Iron  Works:  making  and  putting  on  2  channel  bars,  $84.10;  sundry,  $31.35 .  115  45 

Wallace  Shipyards  ($16,652.85) — 

Annual  overhauling,  $5,850;  erecting  2  deck  houses,  $1,434 .  7,284  00 

Oil  installation,  $3,550;  hauling  out,  $250;  lay  day,  $65 .  3,865  00 

Plate,  etc.,  6,105  lb.  at  5c.;  brass,  etc.,  253  lb.  at  35c.;  belting,  55  ft.  at  $1.75 .  490  05 

Foremen,  322  h.  at  90c.;  blacksmith  and  helper,  411  h.  at  $1.50 .  906  30 

Oxy-acetylene  plant  and  operator,  75  h.  at  $3;  air  tools  and  operator,  176  h.  at  $1 ... .  401  00 

Wood  machine  and  operator,  32£  h.  at  $  ;  helpers,  1,040  h.  at  50c .  552  50 

Labourers,  241  h.  at  45c.;  apprentices,  260  h.  at  30c .  186  45 

Use  of  shear  legs  and  scows,  $150;  sundry  materials  and  labour,  $2,817.55 .  2,967  55 

Webb  &  Gifford:  4  cast  steel  pump  runners,  $790;  patternmakers,  37§  h.  at  85c.;  machinists, 

1, 291 4  h.  at  75e. ;  blacksmith  and  helper,  146*  h.  at  $1.50;  castings,  etc.,  1,738  lb.  at  5c., 

2,866  at4|c.;  brass,  426  lb.  at  32^c.;  sundry,  $221.52 .  2,586  41 

Winch,  It.  V.  &  Co.:  plow  steel  cable,  746  ft.  at  42-5c.;  less  freight,  $2.70 .  314  35 

Meat,  $2,224.11;  groceries,  etc.,  $3,332.34;  fish,  $286.59;  ice,  $86.25.  Paid  as  follows: 

P.  Burns  &  Co.,  $1,893.54;  Fraser  River  Fish  Co.,  $372.84;  Kamloops-Vancouver 
Meat  Co.,  $330.57;  London  Grocery  Co.,  $557.29;  C.  A.  Welsh,  $2,735.40;  small  pay¬ 
ments,  $39.65 . 5,929  29 

Small  payments:  100  Wotan  lamps,  $42;  atomizers,  nuts,  strainers,  etc.,  $42;  electric 
supplies,  $31  15;  drugs,  $24.40;  lumber,  $24.27;  boat  cover,  $24;  ice,  $19;  sundry, 

$171.67 .  378  49 


Total,  carried  to  page  V — 360 .  70,371  36 


Dredge  “Heron.” 

Conductor,  Joe  McDonald:  Mar.,  1913-Mar.,  1914,  at  $125;  board,  $158;  sundry  outlav, 

$81.61 . 1,864  61 

Engineer,  U.  Guilbeault,  4  m.  at  $80,  6-709  at  $90,  6  d.  at  $4 .  947  87 

Foreman,  J.  Farrer,  11-71  m.  at  $65,  24  d.  at  $3.25 .  839  12 

Cook  at  $75,  $824.99;  deckhands  at  $50,  $1, 119.34,  at  $3,  $72 .  2,016  33 

Foreman  carpenter,  W.  A.  McKenzie,  15  d  at  $5 .  75  00 

Carpenters,  45  d.  at  $4  50,  43  at  $4.05;  painter,  18  d.  at  $4.50 .  457  65 

Machinist,  18  d.  at  $4  59;  blacksmith,  5  d.  at  $4;  caulker,  113  h.  at  60c .  168  80 

Labourers,  48  d.  :  t  $3,  5-806  m.  at  $50 .  434  31 

Baker,  F.  H.,  firewood,  8f  cord  at  $6;  Bell,  A.  H  ,  piles,  448  1.  ft.  at  15c . 119  70 

Brooks-McKenzie  Lumber  Co.:  fir,  26,057  ft.  at  $19,  1, 147  at  $55,  804  at  $65;  cedar,  $39.10; 

sundry,  $52.55;  hauling,  $52 .  754  09 

Commercial  Livery,  Feed  and  Sale  Stables,  driving,  etc. . . 7  105  25 

Elkins,  W.,  wood,  12  cords  at  $6;  Ellis,  W.  J.  &  Co.,  pile  driver  hammer  and  pattern, 

$108.75  .  180  75 

English,  R.  H.:  wood,  19  cords  at  $5;  driving,  etc.,  $4 .  99  00 

Hatfield,  A.  S.  A  Co.:  towing,  \b\  d.  at  $20;  sundry,  $47 .  357  00 

Inland  Waterways  Construction  Co.:  piling,  805  1.  ft.  at  10c.,  3,490  at  14c .  509  10 

Kelowna  Machine  Shops,  machine  work,  $71.50;  Partridge,  J.,  smithwork,  $87.35 .  158  85 

Kelowna  Saw  Mill  Co.:  lumber,  7,587  ft.  at  $34,  838  at  $33,  2,534  at  $32,  10,337  at  $20, 

2, 140  at  $18;  sundry,  $52  15 . . .  664  08 

King,  W.  R.  A  Co  :  rope,  501  lb.  at  25c.;  chairs,  $6.50,  $3,  14  at  90c.;  mattresses,  7  at  $3; 

provisions,  $304  49;  hardware,  etc.,  $58  45 .  531  29 

Leir,  H.:  piling,  1,496  1.  ft.  at  15c.;  towing,  $8 .  232  40 

McKenzie,  W.  A.:  repairing,  61  h.  at  50c.;  ice,  $86.38;  provisions,  $1 .  117  88 

Okanagan  Launch  and  Motor  Co.:  18  ft.  skiff,  $72;  extra  work,  etc.,  $21  25 .  93  25 

Okanagan  Mission  Supply  Co.:  10  rods,  570  lb.  at  11c.;  spikes,  $23.75;  sundry  hardware, 

$31.50;  groceries,  $164  .  28  1  95 

Penticton  Hardware  Co.:  cable,  1,500  ft.  at  10c.;  paint,  20  gal.  at  $2  25:  iron,  1,882  lb.  at 
5c.,  946  at  51c.;  spikes,  500  lb.  at  7c.;  anchors,  $18  75,  $15  25;  force  pump,  $32; 
kitchen  bins,  5  at  $4  25,  5  at  $3,  2  at  $2  75;  sundry  hardware,  etc.,  $7S5  18 .  1,269  06 


Carried  forward 


12,337  34 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 365 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  British  Columbia— Continued.  $  cts. 

Brought  forward .  12,377  34 

Dredge  “Heron" — Concluded. 

Penticton  Lumber  Co.:  lumber,  4,070  ft.  at  $20,  8,379  at  $23,  4-554  at  $35;  sundry, 

$66.26 .  499  74 

Phillips,  G.  B.  &  Co.:  wood,  7\  cords  at  $6.50,  1§  at  $6 .  57  75 

Pretty  &  Nelson:  piling,  330  1.  ft.  at  10c.,  3,420  at  15c .  546  00 

Smith,  S.  C.  Lumber  Co.:  towing  $120;  doors,  4  at  $5.65;  sundry  $26.37 .  168  97 

Tupper  Bros.:  wood,  10  cords  at  $6 . 60  00 

Meat,  groceries,  etc.,  $1,615.45;  hardware,  $47.27.  Paid  as  follows:  C.  E.  Burteh  $389.73, 

Casorso  Bros.  $86.71,  J.  Uownton  $129.01,  A.  B.  Elliott  $149.84,  N.  Hill  $194.80, 

Maple  Leaf  Bakery  $514.36;  Summerland  Supply  Co.  $198.27 .  1,662  72 

Small  payments:  team  hire  $42;  painting  $40;  friction  claw,  screw,  etc.,  $30.47;  bed  springs, 

$28;  cartage  $22.50;  explosives  $19.50;  towing  $18;  wood  $15;  photographs  $14;  sundry 

$84.70 .  314  17 


Total,  carried  to  page  V — 360 .  15,646  69 


Dredge  11  King  Edward." 

Captain,  J.  W.  Rogers,  Apr.-Mar.,  6  m.  at  $140,  6  at  $160,  overtime  $53.60,  outlay 

$94.30  . . .  1,947  90 

Chief  engineer,  Wm.  Rogers,  6  m.  at  $125,  6  at  $145,  overtime  $43.11 .  1,663  11 

Mate,  A.  J.  Bell,  at  $85,  $1,066.81;  operator,  D.  W.  Matheson,  at  $90,  $1,118.82 .  2,185  63 

Second  engineer,  J.  B.  Brown,  at  $80,  $1,001.03;  blacksmith,  D.  Currie,  at  $80,  $991.95 .  1,992  98 

Night  engineer,  A.  Nisbet,  12  m.  at  $70;  3rd  engineer,  J.  R.  Macintosh,  at  $60,  $748.19...  1,588  19 

Carpenter,  A.  R.  MacLeod,  at  $60,  $751.07;  firemen  at  $55,  $1,456.22 .  2,207  29 

Deckhands,  etc.,  at  $45,  $3,641.68;  2nd  cook  at  $45,  $546.60 .  4, 188  28 

Cook,  R.  E.  Steed,  at  $75,  $761.47,  at  $85,  $171.83 .  933  30 

Anderson  &  Lusby:  chain,  1,092  lb.  at  6fc.;  rope,  196  lb.  at  17§c.;  glue  $22.40;  sundry  hard¬ 
ware  $352. 85 .  48325 

Armstrong,  Morrison  &  Co.:  use  of  derrick  scow,  2  d.,  $100;  towing  $75 .  175  00 

B.C.  Marine  Ry.  Co.:  coal,  25  ton  at  $7;  painting  blacksmith  scow  $277.82 .  452  82 

B.C.  Transport  Co.:  oil,  556  brl.  at  $1.10,  181 -3  at  $1.25;  coal,  30  ton  at  $7.50;  towing  $9.10.  1,072  30 

Brunette  Saw  Mill  Co.,  lumber  $211.60;  Imperial  Oil  Co.,  palacine,  etc.,  $70.61 .  282  21 

Can.  Consolidated  Rubber  Co.:  30s  ft.  suction  hose  $122.85;  couplings  $6.90 .  129  75 

Gilley,  W.  A.:  furnishing  and  driving  28  piles .  330  00 

Gilley  Bros.:  coal,  10  ton  at  $7.35,  100  at  $5.65,  2  ton  forge  $38 .  676  50 

Gutta  Percha  and  Rubber:  dredge  sleeves,  50  at  $60;  freight,  etc.  $72.41 .  3,072  41 

Heaps  Engineering  Co.:  cast  iron  pump  shell,  cast  steel  pump  runner,  cast  iron  discharge 
connecting  piece  $2,020;  runner  shaft,  nut  and  half  coupling  $330;  swivel  discharge 

elbow  $330;  deck  cleats  $105.40;  sundry  $304.92 .  3,090  32 

Kirk,  H.  T.:  wire  rope,  1 ,000  ft.  at  3c.,  1,000  at  3-2c.,  1,000  at  5fc.,  1,000  at  6-2c.,  900  at  9|c., 

450  at  lOic.;  engine  oil,  132  gal.  $110.50;  paint,  29f  gal.  at  $2.85;  white  lead  $45.65; 

sundry  $114.98 .  672  43 

Knight,  M.  J.  &  Co.,  manila  rope,  430  lb.  at  20|c.;  Logan,  W.  H.,  oil  meter,  $54 .  142  15 

Mahony  &  Kennedy:  enam.  bath  $26;  plumbing,  etc.  $63.56 .  89  56 

McColl  Bros.  &  Co.:  oil,  88  gal.  at  70c.,  50  at  85c.;  freight  $2.10 .  106  20 

McQuade,  P.  &  Son:  5,000  condensor  tube  ferrules  and  washers  $190;  red  lead,  400  lb.  at  15c.; 

sundry  hardware  $155.50 .  405  50 

Phoenix  Britannia  Canneries:  hip  gum  boots,  8  pr.  at  $7.50 .  60  00 

Pike,  J.  W.:  coal,  3  ton  at  $5.50,  1,042  at  $6,  71  at  $6.50;  towing  $75 .  6,805  00 

•  Simson,  Balkwill  &  Co.:  condensor  tubes,  50  at  $1.20;  sundry  $99.80 .  159  80 

Trapp,  T.  J.  &  Co.:  piston  pump  $556;  pipe,  42^  ft.  at  $8.90;  wire  rope,  800  ft.  at  13c.;  manila 
rope,  514  lb.  at  lO^c.;  gaskets,  94j  lb.  at  90c.;  steam  chest  $55;  metallic  hose,  34  ft.  at 

$1 .50;  sundry  $535.42 .  1,867  18 

Troy  Steam  Laundry,  washing  $69.20;  Winch,  R.  V.  &  Co.,  cable,  etc.,  $101.50 .  170  70 

Vancouver  Engineering  Works:  2  c.  s.  crank  shafts  $373.10;  sundry  $151.56 .  527  66 

Victoria  Machinery  Depot  Co.:  fuel  oil,  298  brl.  at  $1.35 .  402  30 

Vulcan  Iron  Works:  oil  storage  tank  $2,350;  joining  up  52  lengths  discharge  pipe  S425; 

agitator  plates,  elbow,  etc.,  $424.08 .  3, 199  08 

Webb  &  Gifford:  conversion  of  coal  scow  to  oil  scow  $524.05;  cutter  head  and  agitator 

shaft  $345;  agitator  shaft  $180;  sundry  repairs,  etc.,  $282.95 .  1,332  00 

Westminster  Marine  Ry.  Co.:  pontoons,  32  ft.  6  in.  x  12  ft.  x  2  ft.  4  in.,  3  at  $300,  26  ft.  6  in. 
x  12  ft.  x2  ft.  4  in.,  8  at  $292;  installing  oil  tank  on  scow  $1,050.61;  repairing  black¬ 
smith  scow  $125.93 .  4,412  51 

Provisions:  P.  Burns  &  Co.  $1,755.38,  D.  K.  Chungranes  $71.69,  Fraser  River  Fish  Co. 

$94.49,  II.  O.  Kirkham  &  Co.  $261.42,  J.  D.  O’Neil  $233.78,  Royal  City  Dairy  $51.20, 

('.  A.  Welsh  $2,053.71,  G.  Wilkinson  $50,  small  payments  $8S.14 .  4,659  81 

Small  payments:  water  $42.04:  sleeve  for  pump  runner  shaft  $34;  pipe,  etc.  $33.62;  linen,  etc., 

$23.40;  ice,  $13;  sundry  $38.10 . . .  184  16 


Total,  carried  to  page  V — 360 


51,667  31 


V— 366 
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Dredge  Vessels:  British  Columbia — Continued.  $  ets. 

Tug  “  Knockabout." 

Ritchie,  Jas.,  services  as  engineer,  July-Mar.  at  $85 .  765  00 

Urquhart,  H.:  installing  engine,  etc.,  May  27-June  18,  $73.71;  services  as  engineer,  June  19- 

Mar.  31  at  $100,  $940;  fares,  etc.  $33.51 .  1,047  22 

Imperial  Oil  Co.:  engine  distillate,  3,796  gal.  at  15c.;  sundry  $61.16 .  630  56 

Menchions,  W.  R.:  difference  in  cost  of  storage  batteries  $42;  labour  and  materials 

$229.47 .  271  47 

Momsen  &  Rowe,  bronze  propellor .  78  00 

Sijnson,  Balkwill  &  Co.:  2  fire  extinguishers  $18;  chain  $27.39;  sundry  hardware  $56.81..  102  20 

Wallace  Shipyards:  fixing  up  bulwark  on  stern,  etc . * .  85  64 

Small  payments:  oil  $40.40;  2  gasolene  tanks  $25.10;  magneto  $15.30;  sundry  $15.47 .  96  27 


Total,  carried  to  page  V — 360 . ' .  3,076  36 


Lobnitz  Rock  Breaker  No.  1. 

Conductor,  A.  M.  Aitkcn,  Apr. -Mar.,  10  m.  at  $135,  2  at  $145;  outlay  $31.95 .  1,671  95 

Engineer,  J.  Tyson,  12  m.  at  $110,  overtime  $105.44;  cook,  W.  Earl,  12  m.  at  $75 .  2,325  44 

Launchman,  A.  Fraser,  June-Mar.,  $832.35;  fireman,  F.  Shipp,  at  $60,  $841 . 1,673  35 

Sounder  at  $60,  $92.90;  spudman  at  $60,  $741.10;  deck  hands  at  $45,  $648.51 .  1,482  51 

Tillev,  C.,  May  17-Mar.  31:  sounder  at  $60,  $275.86,  mate  at  $75,  $377.41,  operator  at  $80, 

$82.58 .  735  85 

Night  shift: 

Mate:  W.  Watts,  1-484  m.  at  $75;  J.  Lambourne,  9-56  m.  at  $75,  1  at  $80 .  908  63  ' 

Engineer,  M.  Shutt,  at  $100,  $1,223.45;  cook,  W.  Wood,  12  m.  at  $65 .  2,003  45 

Spudman,  J.  Dalton  at  $60,  $725.14;  night  watchman  at  $60,  $665.60 .  1,390  74 

Fireman  at  $60,  $784.87;  deckhands  at  $45,  $810.81;  carpenter,  21  d.  at  $4.25 .  1,684  93 

Armstrong  Bros.:  apple  dynamo  with  stand  $48;  repairs,  etc.,  $73.35 .  121  35 

Bulman  Lumber  Co.,  lumber,  etc .  92  41 

Canadian  Oil  Burner  Co.:  special  size  double  “Hanck”  oil  burner  outfit .  423  80 

Carter  &  McKenzie:  repairing  masthead  lights,  lamps,  etc .  91  68 

Cookson  Plumbing  Co.:  installing  range  boiler  and  connecting .  50  99 

Crickmay  Bros.:  duty  $87.96;  demurrage,  etc.  $1.41;  brokerage  $3.50 .  92  87 

Dominion  Wire  Rope  Co.:  1 1  in.  Kilindo  non-rotating  cables,  166  ft.  long,  with  thimbles, 

12  at  $170;  reels,  12  at  $3 .  2,076  00 

Fraser,  W.  S.  &  Co.:  steam  hose,  50  ft.  at  75c.;  sundry  hardware  $134.13 .  171  63 

Hansen,  Chas.,  hire  of  man  and  launch  with  gasolene,  Apr.  1-May  10 .  187  82 

Hickman  Tye  Hardware  Co.:  hose,  100  ft.  at  31c.;  force  pump  $14;  pipe,  etc.  $120.81 .  165  81 

Hinton  Elec.  Co.:  straightening  and  bending  stem  band  $109.25;  repairing  igniters,  over¬ 
hauling  engine,  etc.  $94.89;  sundry  $43.38 .  247  52 

Imperial  Oil  Co.:  engine  distillate,  1289-5  gal.  at  16 £c.;  gasolene,  188  gal.  at  27c.,  188  at  26c., 

9  cs.  at  $2.70,  1  at  $2.60;  royalite,  10  cs.  at  $2.25,  29  at  $2.20,  4  at  $2.05;  engine  oil  $42.24; 

motor  oil  $38.07;  sundry  $42.15 .  556  30 

Jones,  D.  T.,  towing,  laying  anchors,  etc .  204  50 

Kingham,  J.  &  Co.,  coal,  13  ton  at  $5.75,  124  at  $6.75 .  911  75 

Kirk  &  Co.,  coal,  296  ton  at  $6.50,  102  at  $7.50 .  2,689  00 

Lobnitz  &  Co.:  18  chisel  points  and  18  rings  $4,450.21;  rock  cutter  guides  $625.47:  6  hoisting 

wires  on  reels  $874.56;  springs  for  guides,  54,  $261.82 .  6,212  06 

Marvin,  E.  B.  &  Co.:  rope,  170  lb.  at  17c.,  212  at  17|c.;  motor  oil  $24;  sundry  $29.11 .  119  11 

Maysmith  &  Lowe:  wire  rope,  2,200  ft.  at  13fc.,  500  ft.  at  4 -19c .  323  45 

McDonald  &  Wither:  driving  piles:  pile  driver  and  crew,  28  h.,  $140.80;  piling,  416  1.  ft.  at 

12c.,  50  at  13c.,  360  at  15c.;  wire,  etc.,  $38.25;  towing  $35 .  324  47 

McQuade,  P.  &  Son:  paint,  50  gal.  at  $2.75,  2\  at  $9;  cotton  waste  $120.84;  packing  $83.25; 
steel  wire,  500  lb.  at  122c.;  galv.  wire,  400  ft.  at  3|c.,  500  at  4c.;  manila  rope,  273  lb.  at 
15 ’c.;  rat  line  $30.96;  hand  made  chains,  4  at  $12.50;  zinc  plates  $38.01;  sundry  hard¬ 
ware  $394.76 .  1,01763 

McTavish  Bros.:  duty  $768.08;  cartage,  etc.,  $24.25;  brokerage  $19 .  811  33 

New  Method  Laundry,  washing  $57.95;  Smith,  J.  F.  &  Co.,  lumber,  etc.,  $61 .  118  95 

Sidney  Rubber  Roofing  Co.,  fuel  oil,  190  brl.  at  $1.15;  Walsh,  F.  G.  Co.,  filter  $149 .  367  50 

Spencer,  D.,  linoleum  $28.13,  sundry  $43.87;  Staneland  Co.,  paint  $76.79 .  148  79 

Turpel.  Wm.  &  Son:  work  on  stern  spud.  Feb.,  Mar.,  1913,  $392.98;  new  stern  spud,  July, 

1913,  $420.99;  new  stern  spud,  Mar.,  1914,  $798.50;  sundry  $17.80 .  1,630  27 

Vancouver  Engineering  Works:  2  steel  rings  $191.29;  2  c.s.  guide  rings  $161.49;  4  lengths 

c.i.  racking  $76.52;  sundry  $83.99 .  513  29 

Vancouver  Shipyard:  3  blade  propellor  $62;  cartage,  etc.,  $1.45 .  63  45 

Victoria  Fuel  Co.:  coal,  1  ton  at  $6,  \  at  $6.50,  85  at  $6.60,  5?  at  $7.50 . ; .  611  50 

Victoria  Machinery  Depot  Co.:  installing  oil  fuel  system  $4,833;  fuel  oil,  757  brl.  at  $1.25, 

6S0  at  SI. 35:  hauling,  launching  and  8  lay  days  $460;  hauling,  launching,  cleaning  and 
painting  $352;  repairing  chisel  guide  $424.50;  use  of  hoisting  engine  and  shear  legs, 

26  h.  at  $5;  paint  $199.50;  sundry  materials,  etc.  $726.88;  forgework,  109  h.  at  $1.50; 
patternmakers,  177  h.  at  85c.;  boilermakers  and  machinists,  1,6285  h.  at  75c.;  helpers, 

1 ,450J  h.  at  45c.;  carpenters,  50J  d.  at  S5;  labourers,  583 ) h.  at  40c.;  sundry  labour 

$64.89 .  11,729  85 


Carried  forward 
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Dredge  Vessels:  British  Columbia— Continued.  $  cts. 

Brought  forward .  45,951  93 

Lobnitz  Rock  Breaker  No.  1 — Concluded. 

Meat,  groceries,  milk,  etc.:  Brown  &  Cooper  $90.25,  P.  Burns  &  Co.  $1,488.75,  D.  K. 

Chungranes  $335. "9,  H.  Greaves  $60.50,  H.  O.  Kirkham  &  Co.  $1,084.30,  Oak  Bay- 

Dairy  $122,  Windsor  Grocery  Co.  $1,125.70 . > .  4,307  20 

Small  payments:  cartage  $32.56,  engine  oil  $30,  carpentry  $29.75,  placing  pile  dolphin 

$25.95,  oilcloth  $21.60,  filter  cloths  $20,  sundry  $210.65 .  370  51 


Total,  carried  to  page  V — 360 .  50,629  64 


Lobnitz  Rock  Breaker  No.  2. 

Trying  out  machinery  and  fitting  up,  Mar.  9-31 — 

Conductor,  Hy.  McKenzie,  at  $110,  $81.60;  engineer,  P.  Harris  at  $100,  $79.03 .  160  63 

Operator,  R.  H.  Smart,  at  $85,  $56.21;  winchman,  F.  Higgins  at  $60,  $47.42 .  103  63 

Spudman,  R.  S.  Burn  at  $60,  $44.52;  fireman,  J.  Bennett  at  $60,  $33.87 .  78  39 

Watchman  at  $60,  $25.16;  cook  at  $60,  $30.97 .  56  13 

Can.  Consolidated  Rubber  Co.,  packing  $75.67;  London  Grocery  Co.,  provisions  $127.73 _  203  40 

Evans,  Coleman  &  Evans:  coal,  2  ton  at  $7.50,  27  at  $6.50 .  190  50 

Hudson’s  Bay  Co.:  mattresses,  4  at  $6.75,  4  at  $5.50;  bedding,  etc.,  $148.30 .  197  30 

McLennan,  MeFeely  &  Co.:  steam  hose,  100  ft.  at  39c.,  50  at  61c.,  50  at  75c.;  rope,  360  ft 

at  ISsC.;  lamps  $24;  sundry  $130.19 .  316  99 

McRae,  Jos.:  services  as  engineer,  Feb.  1-Mar.  17,  $154.84;  fares,  etc.  $10.85 .  165  69 

Paine  &  McMillan:  coal  oil  $7;  kitchen  utensils,  etc.  $69.05 .  76  05 

Wood,  Vallance  &  Leggat:  portable  forge  $26.20;  set  stock  and  dies  $22.40;  anvil  $19.63; 

screw  plate  $19.15;  sundry  $102.49 .  189  87 

Small  payments:  fares,  etc.  $103.25;  provisions  $46.71;  paint,  etc.  $28.40;  dishes,  etc. 

$27.67;  pipe,  etc.  $1'4.44;  boat  hire  $10.50 .  230  97 


Total,  carried  to  page  V — 360 . .  1,969  55 


Launch  “Marion.” 

Building  launch,  June-Aug. — 

Foreman,  G.  W.  Hale:  2-483  m.  at  $150;  fares,  etc.,  $20.35 .  392  93 

Boat  builders:  J.  Gilligan,  64  d.  at  $4.50;  L.  E.  Frelin,  21|  d.  at  $4;  E.  Norquay,  48J 

d.  at  $3. 50 .  542  75 

Carpenter,  6?  d.  at  $3.50;  caulker,  4|  d.  at  $4.50;  helpers,  41|  d.  at  $2,  48  at  $1 .  173  12 

Burns,  John  &  Son:  oak,  1, 150  1.  ft.  at  3c.;  cedar,  etc.,  638  ft.  at  $50;  sundry,  $126.07 .  192  47 

Collector  of  Customs,  Nelson,  duty  on  engine. . .: .  347  60 

Dominion  Sawmills  and  Lumber,  timber .  58  78 

Hale,  Stepp  Boat  Co.:  electric  fixtures,  $43.71;  steering  wheel,  $21;  bilge  pump,  $14;  sundry 

fittings,  etc.,  $226  49 .  305  20 

Jordan,  F.  W.  &  Co.:  provisions,  etc.,  $39.22;  gasoline,  $27.50 .  66  72 

Kootenay  Electric  Construction  Co.:  installing  electric  light  system,  $76.32;  siren  whistle, 

$21  50;  sundry,  $2.85 . . . \ . . .  100  67 

Kootenay  Wire  Works  Mfg.  Co.,  making  cushions .  52  87 

McKillop,  D.,  board,  $89,  freight,  etc.,  $23.09;  Symons,  A.  M.,  towing,  TOO .  172  09 

Pease,  G.  W.:  repairing,  etc.,  Dec.  4-20,  16  d.  at  $5;  travel,  $65.60;  services  as  launch 

man,  Jan.  16-Mar.  31,  $201.30;  outlay,  $47  09 .  393  99 

Revelstoke  Hardware  Co.:  gasoline,  $72.53;  sundry  hardware,  $36.15 .  108  68 

Roberts  Motor  Co.:  motor,  $760;  electric  starter,  $250;  sundry  parts,  $247.84 .  1,257  84 

Sargent,  Thos.:  Panhard  oil,  1  brl.,  $50,  10  gal.  $11;  sundry,  $35.05 .  96  05 

West  Transfer  Co.:  freight,  $76.93;  cartage,  $3 .  79  93 

Wood,  Vallance  Hardware  Co.:  gasoline  tank,  $22 .50;  hardware,  $30.13 .  52  63 

Small  payments:  labour,  $59.20;  hardware,  $56.72;  lumber,  $48.08;  gasoline,  $37  45; 
repairs  to  pump,  $29.40;  fares,  etc.,  $27.35;  smithwork,  $21.90;  hopper  and  seat, 

$10.50;  carpet,  $10;  sundry,  $15. 15 .  315  75 


Total,  carried  to  page  V — 360  .  4,710  07 


Dredge  “Mastodon.” 

Captain,  Albert  Davie:  Apr  .-Mar.,  $1,985.50;  outlay,  $14 .  1,999  50 

Dredge  master,  W.  Kirkwood,  at  $160,  $1,925  33;  engineer,  R.  McQuarrie,  12  m.  at  $150.  3,725  33 

Mate:  C.  Prince  at  $85,  $116. 16;  P.  McManus,  9  m.  at  $85,  2  at  $90 .  1,061  16 

Second  engineer:  W.  Evans  at  $100,  $501.61;  S.  MaoKav,  2  m.  at  $100,  5  at  $110 .  1,251  61 

Machinists:  W.  R.  Fraser  at  $90,  $637  50,  at  $100,  $500;  C.  W.  Jackson  at  $85,  $21.93 .  1, 159  43 

Ladder  winchman,  J.  Curtis,  11  in.  at  $75,  1  at  $80;  carpenter,  W.  Hawkins,  11  m.  at  $85. .  1,840  00 

Oilers  at  $60:  J.  Heapley,  $721.97;  R.  Me  Roberts,  $722 .  1,443  97 

Winehmen  at  $60,  $1,483.72;  watchman  of  bunk  scow  at  $60,  $556 .  2,039  72 


Carried  forward .  14,520  72 
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Brought  forward .  14,520  72 

Dredge  “ Mastodon ” — Continued. 

Boatswain  at  $50,  $301.61,  at  $60,  $360;  deckhands,  etc.,  at  $45,  $2,924.49 .  3,5S6  10 

Cook,  E.  Thompson,  at  $85,  $S55.66,  at  $90,  $180;  firemen  at  $55,  $2, 145 .  3, 180  66 

Steward  at  $45,  $100  50,  at  $50,  $503.22;  donkeyman  at  $55,  $489.43 .  1,093  15 

Night  crew — 

Master,  H.  Moncrief,  April-Mar.,  $1,444;  oilers  at  $60,  $1,448.82 .  2,892  82 

Mate:  J.  D.  Gunn,  -366  m.  at  $85;  P.  F.  McManus,  2  m.  at  $85;  J.  E.  Moore,  7-3  m. 

at  $85,  2  at  $90 .  1,001  65 

Engineer  at  $100:  S.  MacKay,  5  m.;  W.  Evans,  4  m.;  J.  Rule,  3  m. .  1,200  00 

Ladder  winchman,  H.  A.  Murchison,  11  m.  at  $75,  1  at  $80 .  905  00 

Winchmen  at  $60,  $1,431.32;  deckhands,  etc.  at  $45,  $2,438.56 .  3,869  88 

Cook  at  $70,  $834.10;  steward  at  $45,  $90,  at  $50,  $485.04;  watchman,  12  m.  at  $60. . .  2, 129  14 

Archibald,  H.  P.:  tumblers,  $1,090,  $720;  patterns,  $80;  freight,  $145 .  2,035  00 

Bailey,  It.,  towage,  $150;  Canadian  General  Electric  Co.,  lamps,  wire,  etc.,  $89  40 .  239  40 

Blackstad,  H.,  tow  line,  $50;  Dominion  Equpiment  and  Supply  Co.,  hose,  $51.25 .  101  25 

Canadian  Consolidated  Rubber  Co.:  oil  hose,  30  ft.,  $122.85,  45  ft.,  $133.20;  fire  hose, 

50  ft.,  $49,  50  ft.,  $53.90;  packing,  $291.79;  sundry,  $34  02 .  684  76 

City  Wharf  Co.:  wharfage  on  tugs  and  rent  of  store  space,  July-Mar .  675  (X) 

Crickmay  Bros.:  duty  on  machinery,  $123.30;  demurrage,  etc.,  $20 .  143  30 

Darling,  H.:  paint,  93  gal.  at  $1.90,  10  at  $2.25;  lead,  oil,  etc.,  $157.38... .  356  58 

Ehrenborg,  G.  B.  (agent  IV.  Simons  &  Co.),  45  manganese  steel  bucket  lips .  1,654  66 

Electrical  Engineering  Co.:  14  in.  3,000  c.p.  15  amp.  searchlight,  $210;  repairs,  etc., 

$127.94 . 337  94 

Esquimalt  and  Nanaimo  lty.  Co.:  oil,  49,551  gal.  at  3c.;  water,  $2.75 .  1,489  28 

Evans,  Coleman  &  Evans:  coal,  15  tons  at  $6,  2  at  $7.50,  5  at  $8,  1  at  $8.50,  6  at  $9  50. . . .  210  50 

Fleck  Bros.,  packing,  $175  47;  Gutta  Percha  and  Rubber,  200  ft.  hose,  etc.,  $93.80 .  169  27 

Hadfields  Steel  Foundry  Co.:  180  dredger  pin  forgings  and  180  forged  split  link  bushes. . .  2,700  00 

Hind  Bros.:  wharfage  of  tugs,  April-June,  $67.50,  part  July,  $5;  towing,  $35 .  107  50 

Howie,  Win.:  regulating  cones,  12  at  $3.50;  parts  for  oil  burning  system,  $126.50 . .  168  50 

Imperial  Oil  Co.:  fuel  oil,  3,396  07  gal.  at  $1, 3, 132  at  $1.05,  291-3  at  $1 . 10;  marine  engine 
oil,  1,101-5  gal.  at  46-75c.;  gasoline,  285-5  gal.  at  27\c.,  186-5  at  28^0.,  18  cs.  at  $2.60; 
royalite,  etc.,  28  cs.  at  $1.95,  29  at  $2. 15,  41  at  $2.20;  cup  grease,  etc.,  $9  0.28;  2  drums, 

$20;  rent  of  scows,  etc.,  $51.85 .  8,067  93 

Lewis  &  Sills:  white  lead,  800  lb.  at  9*c.;  white  zinc,  825  lb.  at  9^c.;  red  lead,  600  lb.  at 

6^c.;  brushes,  1  doz.  at  $24,  1  at  $21;  sundry,  $176.58 .  412  76 

Logan,  W.  H.,  Dahl  oil  heater,  $340;  Maddison,  F.,  diving,  1  d.,  $52 .  392  00 

Marvin,  E.  B.  &  Co.:  mar.  engine  oil,  135  gal.  at  85c.;  sundry,  $15.., .  129  75 

McAleece,  J.  J.:  blankets,  $54.75;  bedding  and  table  linen,  etc.,  $135.35. . . , .  190  10 

McColl  Bros.  &  Co.:  mar.  engine  oil,  130  gal.  at  70c.;  freight,  etc.,  $3.30 . 94  30 

McLennan,  McFeely  &  Co.:  rope,  1,709  lb.  at  I7^c.;  white  waste,  $137  02;  zinc  plates, 

1,387  lb.  at  9 i c . ;  gold  dust,  18  cs.  at  $6;  blocks,  4  at  $15;  3  pr.  oars,  $25.35;  sundry, 

$458.96 .  1,220  19 

McQuade,  P.  &  Son:  rope,  586  lb.  at  17^c.;  block,  $52;  zincs,  405  lb.  at  12c.;  sundry,  $69.14  272  29 

Menchions,  W.  R.:  boat,  18'  6"  x  6',  $65;  sundry,  $4 .  69  00 

Navigation  Dredging  Co.,  coal,  45  tons  at  S5.50;  Powell,  G.  &  Sons,  linen,  etc.,  $51.35.  ..  298  85 

North  Shore  Iron  Works:  propellors,  2  at  $260;  machine  work,  etc.,  $43.55 .  563  55 

North  Vancouver  Lumber  Co.,  lumber,  etc .  86  93 

Paine  &  McMillan:  cutlery,  $37.25;  heater,  $30;  boiler,  $17;  sundry,  $84.20 .  168  45 

Simson,  Balkwill  &  Co.:  rope,  2,051  lb.,  $351.74;  white  waste,  $28.66;  hose,  $27;  anchor, 

$22.05;  sundry,  $325.41 . . , .  754  86 

Union  Oil  and  Supply  Co.:  distillate,  1,800  gal.  at  17c.;  gasoline,  521^  gal.  at  29c.,  200  at 

28c.;  sundry,  $4.35;  engine  oil,  $63.75 .  581  33 

Vancouver  Engineering  Works:  c.  s.  chute  flap,  $865.11;  wearing  strips  for  chute  flap, 

$104  02;  30  c.  s.  links,  $452.21;  bucket  tracing  gear,  $369.08;  24  c.  i.  bucket  roller 

bearings,  $200  09;  sundry,  $180. 22; .  2,170  73 

Vancouver  Ice  and  Cold  Storage  Co.,  ice,  $67.25;  Victoria  Hotel,  rooms,  $270  50 .  337  75 

Vancouver  Machinery  Depot,  c.  i.  frame  babbitted  for  hoist .  340  00 

Vancouver  Pile  Driving  and  Contracting  Co.:  hire  of  9  men  and  driver,  249 j  h.  at  $4.90; 
piling,  9,316  1.  ft.  at  15c.;  wire  rope,  3,075  ft.  at  11c.,  950  at  8c.;  staples,  466  at  12^c.; 

washers,  etc.,  $24  58;  towage,  $215;  hire  of  launch,  3  d.  at  $20 .  3,392  02 

Vancouver  Ship  Yard:  hauling  out  dump  scow,  $30;  12  lay  days,  $180;  caulkers  and 

carpenters,  1,500  h.  at  70c.;  sundiy  labour  and  materials,  $310.40 . .  1,570  40 

Victoria  Machinery  Depot  Co.:  hauling  and  launching,  $80;  3  lay  days,  $60;  labour  and 

material,  $469  40 .  609  40 

Wallace  Shipyards  ^$54,787.10) — 

Decking  over  open  space  on  upper  deck  and  fitting  up  for  officers’  inessroom,  re¬ 
arranging  present  messroom  for  crew,  building  house  on  bridge  deck  and  fitting  up 

5  staterooms  with  running  water,  and  1  chart  room .  5,563  67 

Bunk  scow,  $2,800;  renewing  bucket  lips  and  all  loose  rivets,  $4,987.21 .  7,787  21 

Docking,  painting,  supplying  310  ft.  guard,  steel  tray  under  chute,  wearing  plate,  etc.  5,305  00 
Repairing  bow  plating,  etc.,  after  collision  with  Princess  Charlotte .  3,823  77 


Carried  forward 


89,754  30 
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$  cts. 


Brought  forward 


89 , 754  30 


Dredge  “ Mastodon ” — Continued. 

Wallace  Shipyards — Concluded. 

Installing  spare  top  tumbler,  S3, 132  82;  painting  dredge,  11,772.58 . 

Shipping  2  side  winches,  building  roof  over  winches . 

Hauling  out,  painting,  installing  spare  propellor . 

Repairing  and  painting  2  hopper  scows,  S3, 306.40;  hauling  out  and  repairing  2  scows, 

$1,750.45;  sundry  repairs,  etc.,  to  scows,  12,993.08 . 

New  bushing,  etc.,  $727.50;  repairing  rollers,  $630.21;  repairing  anchor,  $284.12 . 

Straightening  and  relining  side  chutes,  S523.55;  3  hopper  bowls,  etc.,  $350.21 . 

Repairing  chute,  S541  49;  new  skylight,  $348.86;  chain,  $171.45 . 

Supplying  shaft  and  fitting  lubricating  device  to  tumbler . 

Sundry  repairs,  etc . 

Wood,  Vallance  &  Leggat:  man.  rope,  3,967  lb.  at  15- 19c.,  l,740f  at  16-  17c.,  3,730  at 
16-66c.,  2,634  at  17-15c.,  301  at  1911c.,  361  at  19-6e.;  wire  rope,  1,000  ft.  at  6-37c., 

1,800  at  7- 11c.,  500  at9-31c.,  500  at  14-7c.;  6  fenders,  $38.22;  sundry,  $248.28 . 

Meat,  groceries,  etc.:  P.  Burns  &  Co.,  $861.60;  W.  A.  Campbell,  $463.32;  City  Dairy 
and  Produce  Co.,  $406. 10;  Kamloops- Vancouver  Meat  Co.,  $2, 531 .27;  London  Grocery 
Co.,  $4,372.90;  Matsqui  Poultry  Ranch,  $360;  Northwestern  Creamery,  $72;  Ramsay 
&  Pincher,  $154.50;  D.  Spencer,  $408.07;  Windsor  Groce  y  Co.,  $718.41;  small  pay¬ 
ments,  $84.23 . 

Small  payments:  washing,  $101.98;  water,  $88.90;  bituinastic  solution,  $43.75;  dishes, 
etc.,  $43.48;  piledriving,  $41.16;  paint,  $40;  lumber,  $35.02;  Wotan  lamps,  $34  20; 
attesting  paylists,  $27;  medical  services,  $27;  rent  of  mooring  buoy,  $22.50;  canvas, 
$19;  swivels,  $19;  towels,  $18;  sundry,  $229.24 . 


4,905  40 
1,390  34 
1,092  00 

8,049  93 
1,641  83 
873  76 
1,061  80 
717  32 
12,575  07 


2,683  65 


10,432  40 


790  23 


Total,  carried  to  page  V — 360 


135,968  03 


Dredge  “ Mudlark 


Conductor,  Thos.  H.  Brown:  April-Mar.  at  $160:  outlay,  $86  64 .  2,006  64 

Chief  engineer,  J.  H.  Grant:  12  m.  at  $145;  overtime,  $123.63 .  1,863  63 

Cranesman,  A.  C.  Bundy,  at  $90,  $1, 085  1~;  machinist,  J.  E.  Peacock,  2  m.  at  $115 .  1,315  17 

Cook  at  $85,  T.  Holding,  $1,020,  H.  L.  Shinn,  $19.19;  stewards  at  $45,  $521.19 .  1,560  38 

Oilers  at  $60:  T.  Cobbold,  $32;  T.  Howard,  $413.42;  J.  Lasson,  $849.37 .  1,294  79 

Bunk  scowman,  G.  Edwards,  12  m.  at  $60;  handyman,  12  m.  at  $45 .  1,260  00 

Foreman  at  $60,  A.  Thomas,  $164;  deckhands,  etc.,  at  $45,  $1,621.45 .  1,785  45 

Night  shift— 

Mate:  A.  Jamieson,  6  m.  at  $85;  A.  McDougall,  4-806  m.  at  $85,  1  at  $90 .  1,008  55 

Engineers  at  $115:  G.  Mardell,  $1,023.87;  J.  E.  Peacock,  $619.51 .  1,643  38 

Cranesman,  R.  Truesdale,  12  m.  at  $90;  watchman  at  $60,  $724 .  1,804  00 

Oilers,  etc.,  at  $60:  R.  Chester,  $378.89;  T.  Cobbold,  $409.86;  R.  Grant,  $188;  T. 

Howard,  $406.05;  small  payments,  $31 .  1,413  80 

Cook,  1  m.  at  $65,  10-8  at  $70:  steward,  12-41  m.  at  $45 .  1,379  50 

Scowmen  and  deckhands  at  $45 .  1,613  47 

Beatty,  M.  &  Sons:  2\  yd.  dipper  without  arms,  $875;  53  ft.  chain,  $106  05 .  981  05 

C.  P.  R.  Co.,  freight  on  dipper  from  Welland,  $175;  Hall,  P.,  piledriving,  etc.,  $71  20 _  246  20 

Canadian  Puget  Sound  Lumber  Co.:  3  pieces  timber,  $125,  $100.80,  $86.40;  sundry,  $48.20  360  40 

Fraser,  W.  S.  &  Co.:  wharfage  and  dockage  of  bunk  scow,  April-Mar.,  $120;  hose,  200 

ft.  at  25c.,  14  ft.  at  $1.75;  sundry  hardware,  etc.,  $294.98 .  489  48 

Hawkins  &  Hayward,  electric  supplies,  repairs,  etc .  174  14 

Hickman  Tye  Hardware  Co.:  steam  hose,  20  ft.  at  $1.65;  sundry  hardware,  $234.76. -  267  76 

Imperial  Oil  Co.:  gasoline,  38  cases  at  $2.70,  8  at  $3.55,  14  at  $3.85;  royalite,  30  cases  at 

$2  20;  castor  oil,  360-5  gal.,  $107. 15;  sundry,  $146. 12  .  504  17 

Kingham,  J.  &  Co.:  coal,  15  tons  at  $6.75;  wharfage  and  dockage,  $30 .  131  25 

Kirk  &  Co.:  coal,  10  tons  at  $6.50,  1,205-73  at  $7,  22  at  $7.50;  unloading,  $100 .  8,770  14 

Leigh,  Jas.  &  Sons,  hanging  doors,  building  lockers,  etc .  263  50 

Marvin,  E.  B.  &  Co.:  man.  rope,  854  lb.  at  16Jc.,  1,912 at  17c.,  1,635 at  171c.;  sundry,  $3.65  795  78 

Maysmith  &  Lowre:  wire  rope,  840  ft.  at  26c.,  25  at  28c.,  50  at  29c.;  freight,  etc.,  $3.30  . . .  243  20 

McDonald  &  Wither,  piledriving,  $54.95;  Robertson  Iron  Works,  repairs,  etc.,  $2,944,70..  2,999  65 

McQuade,  P.  &  Son:  chain,  1,022  lb.  at  14c.,  405  at  life.,  2,233  at  51c.,  940  at  4 -2c.;  w’ire 
rope,  752  ft.  at  221c.,  170  at  25c.;  rope,  2, 074  lb.  at  1 5|c. ;  paint,  33  kegs  at  $2.75;  cotton 

waste,  $123.49;  tar,  $36;  canvas,  $27  84;  sundry  hardware,  $502.12 .  1,663  79 

McQuade,  P.  A.:  Wotan  lamps,  $36;  repairs  to  light  plant,  etc.,  $123.70 .  159  70 

Staneland  Co.,  paint,  oil,  etc.,  $175.36;  Victoria  Steam  Laundry  Co.,  washing,  $76.30 -  251  66 

Turpel,  Wm.  A  Son:  docking  and  launching  dredge  and  scows,  $290;  lay  days,  10  at  $15, 

4  at  $20;  carpenters,  2971  d.  at  $57;  caulkers,  13f  d.  at  $5;  helpers,  etc.,  681  d.  at  $3.50, 

37  at  $3;  lumber,  $305  16;  sundry,  $96.32 . ; .  2,827  23 

Vancouver  Engineering  Works,  Ltd.:  swinging  engine  with  reversing  throttle  and  brakes 

$975;  racking,  dipper  teeth,  etc.  $727.57 .  1,702  57 

Victoria  Fuel  Co.:  coal,  10  ton  at  $5.50,  200  at  $6,  10  at  $6.60;  sacking,  etc.  $117 .  1,438  00 


Carried  forward .  44,218  43 
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Dredge  Vessels:  British  Columbia— Concluded.  $  cts. 

Brought  forward .  44,218  43 

Dredge  “ Mudlark ’ — Continued. 

#  \ 

Victoria  Machinery  Depot  Co.  (S15.611.53) — 

Boiler  §2,340;  water  tank  SI, 343;  hauling  and  launching  $240. . . . .  3,923  00 

Lay  days,  17  at  $40;  use  of  winch,  etc.,  59j  h.  at  $5;  use  of  boring  machine  $103 .  1,080  50 

Patternmaker,  622  h.  at  85c.;  machinists,  etc.,  5,2175  h.  at  75c .  4,441  91 

Carpenters,  292  08  d.  at  $5;  forge  work,  451  d.  at  $1.50 .  2, 136  90 

Helpers,  2  '  14 1  h.  at  45c.;  diver  and  gear,  1  d.,  $75;  brass,  595  lb.  at  35c .  1,504  73 

Castings,  etc.,  8,593  lb.  at  4c.,  7,239  at  5c.,  3,150  at  55c.;  sundry  $1,645.57  .  2,524  49 

Victoria  Tug  Co.,  hire  of  scow,  92  d.  at  $7.50;  Walsh,  F.  G.  Qo.,  filter  $149 .  839  00 

Weiler  Bros.:  linoleum  $15;  coats  $13.50;  aprons  $9;  dishes,  etc.  $57.20 .  94  70 

Wilson,  A.  &  W.:  Monarch  range  $160;  sundry  $47.92;  less  old  range  $20 .  187  92 

Provisions,  etc.;  Brown  &  Cooper  $98.90,  P.  Burns  &  Co.  $3,192.20,  D.  K.  Chungranes 
$550.44,  H.  O.  Kirk  ham  $2,002.53,  Northwestern  Creamery  $328.75,  Windsor  Grocery 

Co.  $1,571.25 . .' .  7,744  07 

Small  payments:  building  refrigerator  $101.99;  freight  and  cartage  $39.72;  attesting  pay 
lists  $32.25;  water  $28.20;  lumber  $27.54;  batteries,  recharging,  etc.  $22.90;  sundry 
$29.20 . i .  281  80 


Total,  carried  to  page  V — 360 .  68,977  45 


Dredge  “ Muskrat ” 

Conductor,  Geo.  Bury,  Apr.  7-Oct.  15,  6-28  m.  at  $125,  outlay  $72.40 .  857  86 

Engineer,  J.  Livingstone,  at  $90,  $529.73;  rockman,  S.  High,  at  $65,  $345.88 .  875  61 

Cook,  H.  Starforth,  at  $70,  $419.01;  fireman  at  $60,  $349.22 .  768  23 

Deckhand  at  $55,  $294.93;  watchman  at  $50,  $262.12 .  557  05 

Carpenters,  27  d.  at  $4 .  108  00 

Alton,  T.,  timber  $63.20,  eggs  $10.80;  Burns,  P.  &  Co.,  meat  $164.32 .  238  32 

Anderson,  Jas.,  services  as  watchman,  Oct.  13-Mar.  31 .  140  20 

Burns  &  Jordan,  coal,  90-624  ton  at  $9;  City  Meat  Market,  meat  $66.05 .  881  67 

Columbia  Biver  Lumber  Co.:  coal,  17^  ton  at  $8.50;  chain,  33§  ft.  at  $2.70;  lumber,  etc. 

$136.79 .  375  54 

Bolston  &  Mitchell:  rope,  274  lb.  at  20c.;  provisions,  etc.  $257.84 .  312  64 

Starforth,  H.:  board  of  crew,  698  d.  at  75c.;  less  meat  $48.34 .  475  16 

Thompson,  Wm.:  wood,  29  cords  at  $3.50;  piling,  1,856  1.  ft.  at  5c .  194  30 

Warren,  C.  A.:  wire  cable,  1.500  ft.  at  8c.,  1,200  at  9-98c.;  pump  $142.35;  cots,  blankets,  etc. 

$70.06;  provisions  $146.03;  hardware,  etc.  $123.89 .  722  09 

Small  payments:  cartage  $13,  pump  $9.50,  painting  sign  $7,  coal  oil,  etc.  $5.50 .  35  00 


Total,  carried  to  page  V — 360  .  6,541  67 


Naas  River  Snagboat, 

Conductor,  Geo.  Nash,  Apr  .-Sept.,  Mar.  16-31  at  $125 .  814  50 

Engineer,  Wm.  Holland,  6-516  m.  at  $100 .  651  60 

Deckhands  at  $65,  $1,237.08;  cook  at  $75,  $488.70 .  1,725  78 

Cooper,  W.  IL:  watching  snagboat,  Oct.  1-Mar.  15 .  110  00 

Georgetown  Saw  Mill  Co.:  lumber,  3,756  ft.  at  $30,  2,953  at  $17,  sundry  $23.53 .  186  40 

Kaien  Hardware  Co.:  boiler  tubes,  730  ft.  at  14c.;  chain,  1,046  lb.  at  8§c.;  sundry  $177.35...  368  46 

Kincolith  Packing  Co.:  provisions  $697.03;  paint,  rope,  etc.  $54.92 .  751  95 

Naas  Harbour  Cannery:  provisions  $391.45,  hardware,  etc.  539.95 .  431  40 

North  Shore  Iron  Works:  making  stern  wheel  shaft .  92  30 

Bogers  &  Black,  coal,  50  ton  at  $9;  Watkins,  J.,  carpentry  $36 .  486  00 

Thompson  Hardware  Co.;  cook  stove  $16;  heater  $7;  sundry  $31.20 .  54  20 


Total,  carried  to  page  V — 360 .  5,672  59 


Dredge  “Nakusp” 

Conductor,  Bobt.  Sanderson,  Apr.,  May  17-30,  $193.55,  outlay  $19.70 .  213  25 

Engineer,  .T.  W.  Glover  at  $100,  $154.84;  asst,  engineer,  A.  Valayer  at  $60,  $89.03  .  243  87 

Fireman  at  $60,  $92.90;  cook  at  $65,  $100.65;  handyman  at  $55,  $85.16 .  278  71 

Deckhand  at  $45,  $66.77;  watchman  at  $45,  $66.77 .  133  54 

June,  B.  L.,  provisions  $70.55;  Marcolli,  G..  wood,  20  cords  $70,  hauling  $10 .  150  55 

Lavell,  W.  H.,  services  as  caretaker  of  dredge,  Oct. -Mar .  150  00 

Vipond,  B.  E.:  moving  and  syphoning  dredge,  etc.,  tug,  27?  h.  at  $2 .  55  00 

Small  payments:  provisions  $91.38;  moving  and  syphoning  dredge  $62.10;  rent  of  rowboat 

$32.90;  hardware,  $24.52;  towing  $5 .  2>L5  90 


Total,  carried  to  page  V — 360 .  1,440  82 
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Dredge  Vessels:  British  Columbia— Continued.  $  eta. 

Dredge  “ Pelican ” 

Conductor  at  SI  25:  J.  Johnston,  Apr  .-Feb.,  SI, 326. 61;  I.  Lepage,  Mar.,  $125 .  1,451  61 

Engineer,  I.  Lepage,  Apr.-Feb.,  at  $80,  $253.55,  at  S90,  $618.40 .  871  95 

Fireman,  J.  Ferguson,  at  $65,  $692.39;  deckhands  at  $50,  $1,062.89 .  1,755  28 

Cook;  N.  Beaulieu,  1-484  m.  at  $70;  D.  Chase,  4  m.  at  $70,  5  at  $80 .  783  87 

Watchman,  20  u.  at  $2.50,  19  at  $3;  labourers,  20  d.  at  $3 .  167  00 

Team  and  driver,  14  d.  at  $7 .  9S  00 

Adams  River  Lumber  Co.:  hire  of  S.S.  Crombie,  25  h.  at  $5;  tire,  etc.,  $21.60 .  146  60 

Arrow  Lakes  Lumber  Co.:  moving  dredge,  32  h.  at  $7.50 .  240  00 

Bradley,  R.  P.:  shives,  6  at  $8;  disk  $45;  chain  $31.40;  sundry  $152.90;  less  refunded  on 

account  1912-13,  $10 .  267  30 

Craig,  Jas.:  fire  wood,  58-|  cords  at  $4.50;  provisions  $37.81 .  301  06 

Gilbert,  R.  D.,  wood,  53 cords  at  $4.50;  Grant  &  Ballard,  provisions  $492.33 .  733  08 

Haldane,  J.,  trips  with  gasolene  launch  $75;  Holliday,  R.  W.,  provisions  $112.10 .  187  10 

Lawrence  Hardware  Co.:  set  bushings  with  bolts  for  bucket  $151.15;  freight  60c. .2 .  151  75 

McConnell,  A.:  wire  rope,  3,000  ft.  at  14|c.;  range  $42.75;  wood,  I7f  cd.  at  $4.50;  hauling  $23; 

provisions  $1,233.34;  coal  oil  $63;  hardware,  etc.  $43.14 .  1,918  98 

Scales,  R.  K.,  provisions,  etc.  $56.50;  Vancouver  Machinery  Depot,  wire  rope  etc.  $128.05  184  55 

Small  payments:  wood  $79.13;  provisions  $60.05;  team  work  $49;  paint,  etc.  $24.40;  sundry 

$46.25 . . .  258  83 


Total,  carried  to  page  V— 360 . .  9,516  96 


Tug  " Petrel " 

Captain,  H.  Fletcher,  Apr.-Mar.,  at  $100,  $S11.29,  at  $115,  $480.40,  outlay  $5 .  1,296  69 

Engineer,  T.  S.  Rankin  at  $100,  $1,200,  overtime  $61.87 .  1,261  87 

Fireman  at  $60,  $754.07;  deckhands  at  $45,  $1,167.52 .  1,921  59 

Cook  at  $75,  $193.45;  steward,  etc.  at  $45,  $30.65 .  224  10 

Night  crew— 

Captain,  H.  Parsons,  10  m.  at  $100,  2  at  $115,  overtime  $26.38 .  1,256  38 

Engineer,  H.  Cox,  at  $90,  $1,137.12;  fireman,  G.  Stringer  at  $60,  $751.30 .  1,888  42 

Deckhands  at  $45,  $1,008.28;  cook  at  $75,  $31.45;  asst,  cook  at  $45,  $57.85 .  1,097  58 

Board  allowance  at  $1  a  day . 112  00 

B.C.  Foundry  and  Engine  Works  Co.,  c.i.  propellor  $200;  Fraser,  W.  S.  &  Co.,  hardware 

$125.59 . . . . . . . .  325  59 

B.C.  Marine  Railways  Co.:  docking,  painting  and  repairing .  423  40 

Hawkins  &  Hayward:  wiring  lights  and  installing  switch  board  $210;  Mazda  lamps  $12; 

sundry  $18.30. . . .  240  30 

Hickman  Tye  Hardware  Co.:  basin  $12;  pipe,  valves,  etc.  $165.64 .  177  64 

Hinton  Electric  Co.:  batteries,  4  at  $18;  shades  $10;  sundry  $8.05 .  90  05 

Imperial  Oil  Co.,  oil  $97.65;  Kingham,  J.  &  Co.,  coal,  12  ton  at  $6.75 .  178  65 

Kirk  &  Co.,  coal,  79  ton  at  $7.50,  10  at  $7;  Staneland  Co.,  paint,  etc.  $52.37 .  714  87 

Marvin,  E.  B.  &  Co.:  manilla  rope,  532  lb.  at  15?c.,  172  at  16|c.,  1,829  at  17c.,  1,015  at  17§c., 

533  at  19£c.;  pike  pole  $2.25 .  706  63 

McQuade,  P.  &  Son:  rope,  1,170  lb.  at  15§c:;  paint,  18  gal.  at  $2.75;  2  side  lights  and  2  mast¬ 
head  lights  $35;  zinc  plates  $34.31;  waste  $33;  sundry  $187.28 .  520  44 

Pandora  Sail  and  Tent  Factory:  after  deck  awning .  55  65 

Simson,  Balkwill  &  Co.:  465  condensor  tubes  $387.35;  950  ferrules  $55.85;  wire,  35c .  443  55 

Spencer,  D.:  blankets,  6  at  $6.75;  linen,  dishes,  etc.  $73.30 .  113  80 

Taylor  &  Young,  7  h.p.  class  A  turbide  $685;  Turpel,  Wm.  &  Son,  repairs  $144.40 .  829  40 

Vancouver  Lamp  and  Supply  Co.,  search  light .  150  00 

Vancouver  Ship  Yard,  10  oak  fenders .  80  00 

Victoria  Fuel  Co.,  coal,  30  ton  at  $5.50,  151  at  $6.. . . .  1,071  00 

Victoria  Machinery  Depot  Co.:  hauling  and  launching  $100;  2  lay  days  $30;  machinists, 

etc.,  221$  h.  at  75c.;  helper,  117  h.  at  45c.;  sundry  labour  and  materials  $179.48 .  528  27 

Wallace  Shipyards:  coal,  40  ton  at  $7;  repairs,  etc.  $99.53 .  379  53 

Provisions:  P.  Burns  &  Co.  $245.06,  D.  K.  Chungranes  $60.61,  Duke’s  Grocery  $69.73, 
Kamloops-Vancouver  Meat  Co.  $»!9.23,  H.  O.  Kirkham  &  Co.  $396.12,  Windsor  Gro¬ 
cery  Co.  $258.81;  small  payments  $70.31 .  1, 189  87 

Small  payments:  boat  cover  $15,  aprons  and  coats  $12,  plating,  etc.  $11.60,  electric  lamps 

$9,  sundry  $34.29 .  81  89 


Total,  carried  to  page  V — 360 .  17,359  16 


Tug  Point  “Ellice" 

Captain,  R.  McMicking,  Apr.-Mar.  at  $115;  engineer,  F.  Pamphlet,  12  m.  at  $115 .  2,760  00 

Cook  at  $75,  G.  Pinson  $333.87,  F.  Bowles  $534. G8;  oiler,  A.  Bland,  12  m.,  $722.90 .  1,591  45 

Firemen  at  $55,  $681.31;  deckhands  at  $45,  $1,229.90 . 1,911  21 

Night  crew —  .  • 

Captain,  E.  Reid,  12  m.  at  $115;  oiler,  J.  Moon,  12  m.,  $722.90 .  2, 102  90 

Engineer:  J.  Rule,  3  m.  at  $90,  6  at  $100;  W.  Evans,  3  m.  at  $100 .  1, 170  00 

Fireman  at  $55,  $603.16:  deckhands  at  $45,  $891.36 .  1,494  52 

Stewart,  1  m.  at  $40,  9-692  at  $45 . 476  16 

Carried  forward .  11,506  24 

1 — 24  hV 


V — 372 


AUDITOR  GEA  URAL'S  REPORT,  1013-1014 


5  GEORGE  V.,  A.  1915 


Dredge  Vessels:  British  Columbia— Continued.  $  cts. 

Brought  forward .  11,506  24 

Tug  “ Point  Ellice ” — Concluded. 

B.  C.  Marine  Ry.  Co.:  docking,  $50;  6  lay  days,  $300;  machinists,  etc.,  1,033  h.  at  75c.; 
carpenters,  446  h.  at  75c.;  blacksmith  and  helper,  42  h.  at  $1.50;  plumber  and  helper, 

53  h.  at  $1.50;  foremen,  182  h.  at  90c.;  helpers,  446  h.  at  45c.;  use  of  air  tools,  $96; 
babbit  metal,  484  lb.  at  65c.;  bronze,  226  lb.  at  45c.;  paint,  $210;  hardwood,  $165; 

sundry,  $539.23 .  3,392  78 

City  Wharf  Co.:  coal,  116  tons  at  $4.50,  93|  at  $5.50,  198£  at  $6,  114  at  $6.50 .  2,968  25 

Darling,  H.,  paint,  etc.,  $55.83;  Imperial  Oil  Co.,  mar.  eng.  oil,  $84.41;  sundry  $48.85. ...  189  09 

Kirk  &  Co.,  coal,  58  tons  at  $7.50;  Lewis  &  Sills,  paint,  etc.,  $75.63 .  510  63 

Macdonald,  Marpole  Co.,  coal,  17-86  tons  at  $5.75 .  102  68 

McKenna,  P.  J.,  6  sets  white  oak  fenders .  300  00 

McLennan,  McFeely  &  Co.:  white  waste,  $37.50;  sundry  hardware,  etc.,  $52.12 .  89  62 

McQuade,  P.  &  Son:  paint,  20  gal.  at  $2.75;  6  bell  crabs,  $21;  packing,  etc.,  $177.29 .  253  29 

Robertson,  May:  rent  of  4  rooms,  Dec.  17-Feb.  4 . '. . .  168  00 

Sim  son,  Balkwill  &  Co.:  rope,  1,618  lb.  at  17.15c.;  waste,  $27;  revolution  counter,  $17.50; 

zinc  plates,  $15.20;  sundry,  $143.21 . . . .  480  40 

Victoria  Machinery  Depot  Co.:  fuel  oil,  579  brls.  at  $1.25;  repairing  smokestack,  $321.22; 

sundry  $32.57 . : .  1,077  54 

Wallace  Shipyard  ($5,523.37) — 

Installation  of  oil  burning  apparatus  and  oil  fuel  tanks,  $4,386;  less  $438.60  paid  in 

1914-5 . . . . . . . . .  3,947  40 

Sundry  repairs,  etc. :  joiners,  etc.,  730^  h.  at  75c.;  machinists,  57  h.  at  75c.;  blacksmith 

and  helper,  101  h.  at  $1.50;foreman,  69  h.  at  90c.;  helpers,  $77.25;  materials,  etc.,  $694.50  1,575  97 

Wood,  Vallance  &  Lcggat:  rope,  1,839  lb.  at  16.66c.;  refrigerator,  $62;  sundry,  $37.79 .  406  17 

Provisions:  P.  Burns  &  Co.,  $861.36,  W.  A.  Campbell  $113.21,  D.  K.  Chungranes,  $108.86; 

City  Dairy  &  Produce  Co.,  $68.18;  Duke’s  Grocery,  $312.80;  Kamloops-Vancouver 
Meat  Co.,  $678.32;  H.  O.  Kirkham  &  Co.,  $382.09;  London  Grocery  Co.,  $183.69; 

Matsqui  Poultry  Ranch,  $66;  D.  Spencer,  $257.38;  White  Grocery  Co.,  $450.26; 

Windsor  Grocery  Co.,  $217.09;  small  payments,  $94.33 .  3,793  57 

Small  payments:  hardware,  $69.22;  washing,  $56.46;  Wotan  lamps,  $49.20;  coal,  $36; 
oil  meter,  $36;  towing,  $35;  mattresses,  $32.25;  adjusting  compass,  $30;  hose,  etc., 

$25.75;Jice,  $17.50;  sundry,  $83.62 .  471  00 


Total,  carried  to  page  V — 360 .  31,232  63 


Tug  “ Point  Garry.” 

Captain,  J.  B.  Peters:  Apr.-Mar.,  at  $100;  overtime,  $59.47 .  1,259  47 

Engineers:  M.  Blannin,  12  m.,  $1,254.09;  A.  E.  Carter,  Feb.  17-Mar  31,  $142.85  .  1,396  94 

Anderson  &  Lusby:  rope,  $26  20;  sundry  hardware,  $78  59 .  104  79 

B.  C.  Marine  Ry.  Co.:  docking,  $25;  lay  days,  $60;  repairing,  painting,  etc.,  $177.87 .  262  87 

Imperial  Oil  Co.:  engine  distillate,  2,276|  gal.  at  16|  c.,  118  at  15c.;  gasoline,  860  gal.  at 

28c.,  1,005  at  27c.,  415  at  26c.,  224-5  at  25c.;  sundry,  $70.08 .  1,139  59 

McQuade,  P.  A.:  storage  battery,  $37.50;  sundry,  $30.55 .  68  05 

Trapp,  T.  J.  &  Co.:  propellor,  $170;  boiler,  $28;  sundry,  $34.96 .  232  96 

Vancouver- Ship  Yard:  clutch  gears  and  dogs,  $100;  sundry,  $13.35 .  113  35 

Westminster  Marine  Ry.  Co.:  labour,  $165.20;  materials,  etc.,  $94.15 .  259  35 

Small  payments:  repairs,  $42.74;  electrodes,  $15.75;  making  fenders,  $11.92;  sundry,  $33.31  103  72 


Total,  carried  to  page  V — 360 .  4,941  09 


Tug  "Point  Grey.” 

Master,  Wm.  Best,  Apr.-Mar.,  at  $115;  overtime,  $15.01 .  1,395  01 

Engineer,  W.  G.  Wooster,  Apr.-Mar.,  $1,406.67;  oiler,  B.  McLean,  Apr.-Mar.,  $729.08 .  2,135  75 

Cook  at  $75,  $900.01;  firemen  at  $55,  $728.29;  deckhands  at  $45,  $1,199.70 .  2,828  00 

Night  crew — 

Master,  F.  Brown,  Apr.-Mar.  at  $115;  overtime,  $1.85 .  1,381  85 

Engineer,  H.  Hooper,  Apr.-Mar.,  $1,206.63;  oiler,  C.  Dove,  Apr.-Mar.,  $723.93 .  1,930  56 

Foremen  at  $55,  $594.35;  deckhands  at  $45,  $1,053.38 .  1,647  73 

Steward  at  $40,  $38.67;  at  $45,  $495 . 533  67 

Burkhart,  Mrs.  D.,  rooms,  July  28-Sept.  16,  $112.50;  Cunningham’s,  refrigerator,  $75 .  187  50 

Can.  Consolidated  Rubber  Co.,  packing,  etc.,  $105.77;  Lewis  &  Sills,  paint,  etc.,  $120.10. .  225  87 

Imperial  Oil  Co.:  fuel  oil,  102-23  brl.  at  95c.,  2695.78  at  $1,681.9  at  $1.05;  marine  engine 

oil,  208.5  gal.,  $98.27;  sundry,  $66.83 .  3,674  01 

McKenna,  P.  J.,  6  sets  white  oak  fenders,  $300;  Menchions,  W.,  14  fenders,  $79.50 .  379  50 

McLennan,  McFeely  &  Co.:  waste,  $50;  zinc  plates,  $21.85;  sundry,  $201.84 .  273  69 

Monitor  Iron  Works,  3  complete  Dahl  spare  oil  burners .  105  00 

North  Shore  Iron  Works:  rebabbitting,  etc.:  600  lb.  nickel  babbitt,  $390;  labour,  etc., 

$668.97 . 1,058  97 

Simson,  Balkwill  &  Co.:  man.  rope,  961  lb.,  $183.64;  wire  rope,  600  ft.,  $76.44;  2  doz.  filter 

cloths,  $58.80;  sundry,  $271.03 .  589  91 


Carried  forward .  18,347  02 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE  V- 373 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  British  Columbia — Continued.  $  cts. 

0 

Brought  forw  ard . . .  18, 347  02 

Tug  “ Point  Grey ” — Concluded. 

Vancouver  Engineering  Works,  repairs . . .  92  37 

Wallace  Shipyards:  installing  new  oil  tank,  etc.,  $2,995;  21  lay  days,  $030;  raising  level 
of  top  and  increasing  capacity  of  tank,  $500;  installing  water  suctions,  $420.49;  painting, 
etc.,  Sept.,  $1,277.26,  Jan.,  $609.09;  newr  rudder  stock,  $514.80;  taking  out  dents  and 
renewing  piece  of  guard,  $517.04;  repairs,  etc.,  Dec.,  $505.98;  fenders,  set  hardw-ood, 

$95,  2  sets  gumwood,  $192.70;  sundry  repairs,  etc.,  $1,608.38 .  9,865  74 

Wood,  Vallance  &  Leggat:  manilla  rope,  359  lb.  at  13.72c.,  1,967  at  15.19c.,  767  at  16.66c. 

731  at  18.13c,  1,454  at  18.62c;  sundry  hardware,  $133.63 .  1,012  71 

Provisions:  P.  Burns  &  Co.,  $485.04,  W.  A.  Campbell  $97.27,  City  Dairy  &  Produce  Co., 

$138.85;  Duke’s  Grocery,  $536.92;  Kamloops- Vancouver  Meat  Co.,  $1,370.43;  London 
Grocery,  $617.49;  Matsqui  Poultry  Ranch,  $78;  Ramsay  &  Pinichin,  $50.20;  D. 

Spencer,  $321.32;  White  Grocery  Co.,  $457.84;  Windsor  Grocery  Co.,  $263.86;  small 

payments,  $34.77.  . . .'.... . .  4,451  99 

Small  payments:  washing,  $79.28;  paint,  $70.87;  dishes,  etc.,  $50.53;  repairs  to  Tug  Achates, 

$37.85;  coal,  $33;  rope,  $30.81;  Wotan  lamps,  $30.60;  towing,  $30;  linen,  etc.,  $28.80; 

ice,  $24.50;  sundry,  $103.94 .  520  18 


Total,  carried  to  page  V— 360 .  34,290  01 


Tug  “ Point  Hope.” 

Master,  W.  D.  McDougall,  9  m.  at  $100,  3  at  $115;  overtime,  $3.33 .  1,248  33 

Engineer,  P.  Gordon,  12  m.,  $1,223.72;  oiler,  W.  Malby,  12  m.,  $680.35 .  1,904  07 

Deckhands  at  $45 . . .  -1,099  56 

Night  crew — 

Master  at  $100:  J.  Noel,  $1,149.18;  M.  Goulding,  $91.17 .  1,240  35 

Engineer  at  $100:  Jas.  F.  Brown,  $1,212.25;  J.  E.  Peacock,  $46.54 .  1,258  79 

Oiler,  J.  Rhodes,  12  m.,  $670.28;  deckhands  at  $45,  $1,068.08 .  1,738  36 

Lodging  allowance  at  $1  per  man  per  day .  362  00 

Dunell,  B.,  steam  warping  capstan,  $500;  Imperial  Oil  Co.,  oil,  $73.73 .  573  73 

Evans,  Coleman  &  Evans:  coal,  5  tons  at  $5.50,  45^  at  $6,  5  at  $6.25 .  331  75 

Fraser,  W.  S.  <k  Co.,  hardware,  etc.,  $52.18;  Gilley  Bros.,  coal,  24  tons  at  $5;  sundry,  85c.  173  03 

Hickman  Tye  Hardware  Co.,  pipe,  valves,  etc.,  $55.99;  Kirk  &  Co.,  coal,  $65 .  120  99 

Logan,  W.  H.:  suiweying  tug,  supervising  repairers,  etc.,  $250;  timekeeper’s  account,  $100  350  00 

Marvin,  E.  B.  &Co.,  rope,  etc.,  $71.19;  Vancouver  Lamp  &  Supply  Co.,  searchlight,  $250  321  19 

McQuade,  P.  &  Son:  waste,  $41.34;  rope,  219  lb.  at  15|c.,  72  at  17c. ;  sundry,  $160.76 .  248  28 

Mitchell,  T.  G.,  surveying  and  reporting  on  damage  to  tug . .  50  00 

Turpel,  Wm.  &  Son:  repairing  after  collision,  $4,098.24;  painting,  etc.,  June,  $784.40; 

making  fenders,  $12.50 .  4,895  14 

Victoria  Fuel  Co.:  coal,  5  tons  at  $5.50,  68  at  $6,  15  at  $6.60,  sacking,  etc.,  $18 .  552  50 

Victoria  Machinery  Depot  Co.:  machinists,  etc.,  649 -h.  at  75c.;  patternmakers,  133  h. 

at  85c.;  forge,  46j  h.  at  $1.50;  sundry  labour  and  materials,  $392.21 .  1,061  35 

Small  payments:  paint,  etc.,  $47.92;  repairs,  etc.,  $34.75;  timber,  $22.66;  sundry,  $44.69.  . . .  150  02 

Legal  services,  W.  C.  Moresby,  Victoria .  50  00 


Total,  carried  to  page  V — 360 .  17,729  44 


Tug  “  Roustabout.” 

Engineers  at  $85:  Apr.  1-May  26,  H.  Urquhart,  $156.29;  Apr.  1-June  18,  A.  Fraser,  $221; 

May  26-June  30,  J.  Ritchie,  $101.45 .  478  74 

Small  payments:  repairs,  $75.10;  hardware,  $34.10;  tank,  $6... . .  115  20 


Total,  carried  to  page  V — 360 .  593  94 


Dredge  “  Sheldrake” 

Conductor,  Robt.  McWhirter,  Apr.-Mar.,  at  $125;  board,  May  16-Sept.  30,  $112.10;  board 

of  self  and  crew,  Nov.-Mar.,  $988.50;  outlay,  $132.14 .  2,732  74 

Engineer,  W.  H.  Walker,  10.484  m.  at  $100;  board,  July-Sept.,  $75 .  1, 123  40 

Cranesman,  K.  LeBrun,  10.484  m.  at  $75;  board,  July-Sept.,  $75 .  861  30 

Foreman,  C.  H.  Miller,  2.87  m.  at  $60,  4  at  $65;  watchman  at  $45,  $300.20 .  732  45 

Cook,  1.48  m.  at  $65,  1.61  at  $70,  4  at  $75;  deck  hands  at  $45,  $804.22 .  1,313  73 

Carpenters,  etc.,  1$  d.  at  $5,  12  at  $4.50,  1 \  at  $4,  1\  at  $3 .  90  00 

Abriel,  T.,  coal,  198.45  tons  at  $8;  Kootenay  Ice  and  Fuel  Co.,  coal,  $90;  freight,  $90 .  1,767  60 

Can.  Fairbanks-Morse  Co.:  generator,  engine,  rheostat,  etc . . .  287  53 

Can.  Pac.  lty.  Co.:  towing,  16  d.  at  $45;  coal,  $284.55;  use  of  ways,  $45;  freight,  etc.,  $96  .  1, 145  55 

Jordan,  F.  W.:  paint  $30,  gasoline  $20.60,  provisions,  etc.,  $87 .  137  60 

Lindsley  Bros.,  towdng,  $50;  Nelson  Iron  Works,  repairs,  etc.,  $296.15 .  346  15 

Pearce,  C.,  attending  scows .  62  50 


Carried  forward 


10.600  55 


V— 374 


AUDITOR  GENERAL'S  REPORT,  1913-19U 


5  GEORGE  V.,  A.  1915 


Dredge  Vessels:  British  Columbia — Continued.  $  cts. 

Brought  forward .  10,600  55 

Dredge  “ Sheldrake" — Concluded. 

Revelstoke  Hardware  Co.:  2  yd.  clamshell  bucket  with  ore  bowl,  freight  and  duty, 

SI, 409.34;  wire  rope,  500  ft.  at  29c.,  500  at  10c.;  galv.  iron,  2,343  lb.  at  8c.;  sundry, 

$91.58 .  1,883  36 

Symons,  A.  M.:  towing,  $370;  delivering  coal,  $60 .  430  00 

Wagstaff  &Vestrup:  wire  rope,  500  ft.  at  31£  c.,  500  at  31|;  copper  tubing,  30  ft.  at  $2.10; 

sundry,  $285.40 .  662  15 

Provisions,  etc.:  P.  Burns  &  Co.,  $95.25,  R.  Stevens,  $128.06;  small  payments,  $89.89 -  313  20 

Small  payments:  lumber,  $33.35,  oil  skins,  $13.50;  towing,  $12;  sundry,  $46 .  104  85 


Total,  carried  to  page  V — 360 .  13,994  11 


Dredge  “Victoria." 

Conductor,  C.  E.  McDonald,  Jan.-Mar.  at  $150,  outlay  $17.25 .  467  25 

Engineer  at  $75:  D.  King,  Jan.,  H.  Burton,  Feb.,  Mar .  225  00 

Craneman  at  $75,  $53.22;  operator  at  $75,  J.  R.  Bradley,  Jan.-Mar.;  watchman,  $150 .  428  22 

Deckhands  at  $45,  $72.57,  at  $50,  $100;  cook  at  $50,  $177.42 .  349  99 

Can.  Consolidated  Rubber  Co.:  75  ft.  hot  water  hose  $41.11;  packing,  etc.  $16.12 .  57  23 

Fraser,  W.  S.  &  Co.:  steam  hose,  50  ft.  at  80c.;  canvas  hose  $12.50;  sundry  $85.72 .  138  22 

Imperial  Oil  Co.:  gasolene,  97  gal.  at  25c.;  engine  oil,  etc.  $47 .  71  25 

King,  D.:  superintending  installation  of  machinery,  etc.,  Nov.,  $75;  services  as  operator, 

ijec.,  $75;  outlay  70c .  150  70 

KirTc  &  Co.,  coal,  12  ton  at  $7.50;  Spencer,  D.,  linoleum  $46.60,  sundry  $47.85 .  184  45 

Marvin,  E.  B.  &  Co.:  manilla  rope,  156  lb.  at  15jc.,  1,398  at  16|c.;  sheaves,  etc.  $17 .  271  84 

McDonald  &  Wither:  driving  9  piles  and  building  platform  for  rock  drill .  119  48 

McQuade,  P.  &  Son:  flex,  wire,  1,500  ft.  at  12£c.;  manilla  rope,  660  lb.  at  15 Jc. ;  blocks,  2  at 
$26.59,  1  at  $24.55,  1  at  $18.50,  2  at  $15.50;  anchors,  963  lb.  at  4c.;  sundry  hardware 

$207.25 .  662  62 

Victoria  Fuel  Co.:  coal,  34  ton  at  $6;  sacking  and  delivery  $20.40 .  224  40 

Victoria  Machinery  Depot  Co.:  sundry  repairs,  etc .  844  36 

Victoria  Tug  Agency,  boat  hire,  242  d.  at  $1;  Yates,  W.  &  J.,  row  boat  $75 .  317  00 

Wallace  Shipyards:  coal,  15  ton  at  $7;  oil  $3.75;  waste  $3 .  Ill  75 

Provisions:  P.  Burns  &  Co.  $143.63,  II.  O.  Kirkham  &  Co.  $357.68,  sundry  $47.44 .  548  75 

Small  payments:  magneto  $23;  dishes,  etc.  $22.65;  sheave,  etc.  $20.83;  wire  $14.70;  sundry 

$47.37 .  128  55 


Total,  carried  to  page  V — 360 .  5,301  01 


Drilling  Plant. 

Conductor,  R.  Hampton,  Apr.-Mar.  at  $125 .  1,500  00 

Foreman,  Chas.  E.  McDonald,  Aug.-Oct.,  Dec.  at  $150 .  600  00 

Engineers  at  $100:  R.  Foster  $341.93,  G.  Holland  $76.49,  G.  Martin  $142.85 .  561  27 

Engineers:  D.  H.  England,  93  d.  at  $3.25,  77  n.  at  $3.90,  5  m.  at  $85;  W.  Till,  93  d.  at  $3.25, 

77  at  $3.90,  5  m.  at  $85 .  2,055  10 

Blacksmiths:  J.  Barnett,  4  m.  at  $95;  F.  Dewsnap,  48  n.  at  $4.20,  2-604  m.  at  $95;  Wm. 

Hodge,  186  d.  at  $3.50,  5-03  m.  at  $95 .  1,958  07 

Drillmen:  23-807  m.  at  $95,  204  n.  at  $4.20,  258  d.  at  $3.50 .  4,021  46 

Drill  helpers:  20-033  m.  at  $80,  209  n.  at  $3.60,  258  d.  at  $3 .  3, 129  06 

Blacksmith’s  helpers:  14-708  m.  at  $80,  52  n.  at  $3.30,  173  d.  at  $2.75 .  1,824  05 

Watchmen:  214  n.  at  $2.59;  at  $75,  $118.71;  at  $76.50,  $372.36 .  1,026  07 

Diving  staff.  Sept.  19-Mar.  31 — 

Diver,  T.  B.  Veitch,  6-4  m.  at  $150 .  960  00 

Tenders,  165  d.  at  $3.75;  pumpmen,  70  d.  at  $3,  243  at  $3.25 .  1,618  50 

Acetylene  Construction  Co.:  carbide,  40  drums  at  $5,  50  at  $5.25;  freight,  etc.  $51.80 .  514  30 

Armstrong  Bros.:  engine  for  launch  $256.50;  sundry  labour,  etc.  $157.45 .  413  95 

Can.  Explosives,  Ltd.:  dynamite,  250  lb.  60%  at  18c.,  8,600  lb.  75%  at  21 -75c.;  gelignite, 

7,150  lb.  at  21  -75c.,  4,500  at  22-75c.;  connecting  wire,  44,280  ft.  at  l-8c.;  fuses  $150.67; 

sundry  $32.40 . ; . .  £,474  46 

Can.  Ingersoll-Rand  Co.:  submarine  drill  and  clamp  $550;  6"  clamp  mounting  $25;  pump 

$100;  sundry  $3.05 . *. .  678  05 

Darling,  F.  &  Co.:  steel,  2,393  lb.  at  6c.,  1,492  at  10c.;  drill  points,  88  at  $3;  portable  lights, 

2  at  $83;  sundry  $80.80;  freight  $10.60 .  814  18 

Fraser,  W.  S.  &  Co.:  steel,  1,969  lb.  at  10c.,  167  at  11c.;  b.  s.  coal  $114.17;  steam  hose,  100 
ft.  at  $1.35,  100  at  $1.33,  50  at  $1.10,  20  at  74c.;  air  hose,  50  ft.  at  $1.10;  pump  and  50  ft. 

hose  $32;  sundry  $321.29 .  1,075  53 

Hickman  Tve  Hardware  Co.:  steel,  2,091  lb.  at  8c.;  steam  hose,  50  ft.  at  $1.15,  50  at  $1.17, 

50  at  $1.30,  100  at  $1.40;  sundry  $139.11 .  627  39 

Imperial  Oil  Co.:  engine  distillate,  1,595|  gal.  at  16|c.;  gasolene,  390  gal.at25c.,  28  cases 

at  $2.70;  royalite,  135  gal.  at  18|c.,  18  cases  at  $2.20;  sundry  $108.48 .  594  56 


Carried  forward .  29,446  00 
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Dredge  Vessels:  British  Columbia— Concluded.  $  cts. 

Brought  forward .  29,446  00 

Drilling  Plant — Concluded. 

Kingham,  J.  &  Co.,  coal,  12  ton  at  $5.75,  32  at  $6.75;  Kirk  &  Co.,  coal,  12  ton  at  $6.50,  12  at 

.  $7.50 .  453  00 

Leigh,  Jas.  &  Sons:  20  poles  $86.70;  lumber,  etc.  $105.68 . . .  192  38 

Marvin,  E.  B.  &  Co.:  manilla  rope,  173  lb.  at  16§c.,  2,088  at  17c.,  394  at  17?c.;  cylinder  oil, 

50  gal.  at  $1 .25;  sundry  $9.57 .  524  52 

McDonald  &|  Wither:  driving  9  piles  and  building  platform,  $128.30;  driving  9  piles  with 

caps  and  deck  $155.85 . * .  284  15 

McQuade,  P.  &  Son:  iron  pipe,  510^  ft.  at  84c.,  1,015  at  50jc.;  rock  drill  points,  24  at$4; 
maiilla  rope,  492  1b.  at  15jC.;  wire  rope,  600  ft.  at  4c.;  waste  $63.12;  anchors  $43.50; 

sundry  $214.61 . - .  1,464  01 

Ramsay’s  Machine  Works,  repairs  etc.  $62.23;  Stewart,  R.,  building  chart  house  $54.45 .  116  68 

Taylor  &  Young:  40  h.p.  Foos  engine  $2,045;  air  compressor  $720;  air  receiver  $176;  belt 

$120;  pump  $35;  valves,  etc.  $47.10 .  3, 143  10 

Vancouver  Dredging  and  Salvage  Co.:  hire  of  dredge  Skookum,  68  d.  at  $50;  hire  of  scow, 

80  d.  at  $10;  repairs  to  scow  $96.89 .  4,296  89 

Vancouver  Engineering  Works:  8  c.  s.  clutch  halves .  58  79 

Victoria  Fuel  Co.:  coal,  143  ton  at  $6,  22  at  $6.60;  sacking,  etc.  $28.80 .  1,032  00 

Victoria  Machinery  Depot  Co.:  vertical  boiler  $565;  hauling  and  launching,  twice  at  $40;  lay 
days,  7  at  $20;  carpenters,  37-83  d.  at  $5;  patternmakers,  84  h.  at  85c.;  machinists,  110}  h. 
at  75c.;  helpers,  205}  h.  at  45c.;  forgework,  131  h.  at  $1.50;  materials,  etc.  $621.76; 

freight  and  cartage  $51.25 .  2,595  18 

Warner,  J.  H.  &  Co.:  235  tubes,  842  ft.  at  10c.;  500  tubes  with  special  points,  2, 008|  at  I23C.; 

soldering  $1.50 .  336  71 

Wilson,  A.  &  W.:  tubes,  3,055  ft.  at  9c.,  540  at  10c.;  sundry  $10.50 .  339  45 

Small  payments:  lumber  $35.22,  towing  $19.50,  bearings  $19,  2  fire  extinguishers  $18, 

sundry  $28.10 .  119  82 


Total,  carried  to  page  V — 360 .  44,402  68 


Slides  and  Booms:  Improvement  and  Repairs:  Summary  of  Expenditure. 

River  Trent  and  Newcastle  District,  Repairs,  etc.,  Burleigh  Falls  Booms . (Page  V — 375)  856  17 

Saguenay  District  Booms  and  Piers . (  “  V— 398)  1,511  17 

St.  Maurice  District  Improvement  of  Booms,  etc . (  “  V — 401)  68,861  71 


Total,  carried  to  page  V — 3 .  71,229  05 


River  Trent  and  Newcastle  District  Repairs:  Burleigh  Falls  Booms. 

Foreman,  E.  Robinson:  services,  Sept.  1-Nov.  7,  1913,  $223.33;  outlay  $20.53 .  243  86 

Carpenters,  labourers,  etc .  501  14 

Fitzpatrick,  W.  J.:  steel  plate  bent  and  drilled,  13  pcs .  50  00 

Peterborough  Lumber  Co.:  hemlock,  13,600  ft.  at  $23 .  312  80 

Small  payments:  hardware  $64.08,  smithwork  $24.30,  sundries  $17.62 .  106  00 


Total . . . . .  1,213  80 

Less  charged  to  Slides  and  Booms:  Maintenance,  Page  V — 396 .  357  63 


Total,  carried  to  page  V — 375 .  856  17 


Roads  and  Bridges:  Summary  of  Expenditure. 

Banff,  Repairs  to  Bridge . . . .  1,830  62 

Chapeau  Bridge  over  the  Culbute  Channel  of  the  River  Ottawa .  5,804  99 

Dominion  Traffic  Bridges,  including  approaches .  1,094  30 

Edmonton  Bridge,  Renewal  of  Flooring . .  1,145  92 

Grand  River  Bridge  at  York,  General  Repairs .  875  00 

Hawkesbury  Bridge  over  River  Ottawa .  8,485  79 

Matapedia  Road  Improvements .  998  99 

M  iniota,  Bridge  to  Indian  Reserve . . .  750  00 

North  Timisk&ming,  Bridge  over  Quinze  River .  K858  62 

Ottawa  City,  Extension  of  Dufferin  and  Sappers  Bridges .  88,579  16 

Ottawa  City  Bridges,  Ordinary  Repairs,  etc .  12,673  83 


Total,  carried  to  page  V — 3 .  124,097  22 

Special  Account:  Matapedia  Bridge  (carried  to  summary  at  page  V — 3) .  4  10 


Total,  detailed  under  Roads  and  Bridges .  124,101  32 
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Roads  and  Bridges.  $  cts. 

Banff,  Repairs  to  Bridge  ($1,830.02) — 

Carpenter  $95;  labourers,  377  h.,  $501.40;  team  hire  $87.40 .  683  80 

Clarke,  S.  J.,  freight  $417.98;  Macdonald  Co.,  nails,  etc.  $80.15 .  498  13 

Provincial  Lumber  and  Supply  Co.:  43,271  ft.  lumber  $984;  less  $417.98  freight .  506  02 

Hardware  $37.80;  timber  $10.90;  travel  $13.73;  sundry  $20.24 .  82  67 

Chapeau  Bridge  over  River  Ottawa  ($5,804.99) — 

Cleveland  Bridge  Co.:  bridge  complete  $25,500;  less  $22,700,  paid  in  1912-13,  V — 393 .  2,800  00 

Dunlop  &  Co.:  23J  brl.  cement  $53.44;  pipe  rail  fittings  and  check  plates  $291;  sundry 

$24.85;  less  $7.50  for  sacks  returned .  361  79 

Fallon  Bros.:  full  and  final  settlement  for  extra  work  on  superstructure... .  1,310  49 

Hardware  $28.68;  labour  $1,267.03;  1,850  ft.  lumber  $37 .  1,332  71 

Dominion  Traffic  Bridges:  Portage  du  Fort,  repairs  to  flooring  ($1,094.30) — 

Argue,  H.  T.,  34,000  ft.  hemlock  $782;  4,000  ft.  pine  $140 .  922  00 

Labour  $166.95;  hardware,  etc.  $5.35 .  172  30 

Edmonton  Bridge,  Renewal  of  flooring  ($1,145.92) — 

Edmonton  City:  maintenance  of  bridge,  $3,437.78,  one-third  paid  by  Government .  1, 145  92 

Grand  River  Bridge  at  York,  Out.,  Repairs  ($875) — 

Foreman,  F.  W.  Brown:  28  d.  at  $3;  outlay  $3.74 .  87  74 

Labourers,  99}  d.,  $198.50;  teamsters,  12}  d.,  $49 .  247  50 

London  Lumber  Co.,  4,246  ft.  pine,  $182.58;  Pulling  &  Co.,  7,873  ft.  oak  $283.43 .  466  01 

Cement  $13.30;  care  of  bridge,  yr.  to  Sept.  1913,  $25;  gravel  $8;  sundry  $27.45 .  73  75 

Hawkesbury  Bridge  over  River  Ottawa  ($8,485.79) — 

Cummings,  T.:  rent  of  boat,  62  d.  $46.50;  cartage,  etc.  $60.66 .  W7  16 

Thomson,  W.  C.:  on  account,  plans  and  specifications .  7,000  00 

Test  borings:  foremen  $296,  board  and  outlay  $99.10;  labourers  $628.97 .  1,024  07 

Travel  and  outlay:  A.  W.  Gregory  $160.59,  C.  Kelly  $18.10 .  178  69 

Hardware  and  smithwork .  56  51 

King’s  Printer .  112  36 

Legal  services,  EI.  W.  Lawlor,  Hawkesbury .  7  00 

Matapedia  Bridge,  Special  Account — 

Rioux,  A.  J.:  hardware . . .  4  10 

Matapedia  Road,  Improvement  ($998.99) — 

Conductor,  W.  McCallum  $63.12;  labourers  $522.62 .  585  74 

McCallum,  F.,  1,562  1.  ft.  cedar  $78.10;  Pratt,  A.,  5,039  1.  ft.  cedar  $255.45, 400  ft.  rail  $6.40.  339  95 

Cedar  $26.10;  freight  $10.50;  hardware,  etc.  $36.70 . 73  30 

Miniota  Bridge,  to  Indian  Reserve  ($750) — 

Brydone-Jack,  E.:  plans  and  consultations  re  bridge .  750  00 

North  Timiskaming  Bridge  over  Quinze  River  ($1,858.62) — 

Purchase  price  of  site:  A.  Burwash  $50;  P.  Lapointe  $1,300;  J.  P.  Ranger  $100 .  1,450  00 

Advertising  $326.96;  King’s  Printer  $81.66 .  408  62 

Ottawa  City,  Extension  of  Dufferin  and  Sappers  Bridges,  detailed  under  separate  heading  at 

page  V — 377. .  .  88,579  16 

Ottawa  City  Bridges,  Ordinary  Repairs,  etc.  ($12,673.83) — 

Foreman,  Cy.  Leblanc:  Apr. -March .  1,020  00 

Carters  $1,828.76;  labourers,  etc.  $7,683.49,  less  $282.25,  charged  to  Slides  and  Booms 

Maintenance  (Page  V — 396) . .' .  9,230  00 

Birkett,  T.,  hardware  $57.73;  Brigham,  T.  G.,  54-76  t.  stone  $84.89 .  142  62 

Wright  &  Co.:  197  brl.  cement  $433.40;  47  loads  sand  $129.25;  225 Y7  ton  stone  $353.97;  less 

363  bags  returned,  $36.30 .  880  32 

Lumber,  34,426  ft.:  J.  R.  Booth  $506.66;  G.  Dick  $450.96;  sundry  $19.69 .  977  31 

Sand  $21;  575  sq.  yd.  sod  $57.50;  hardware  $56.41 .  134  91 

Detailed  with  Ottawa,  Extension  of  Dufferin  and  Sappers'  Bridges . (Page  V — 377)  288  67 


Total,  as  on  page  V — 375 .  124, 101  32 


Ottawa  City  Bridges:  Extension  of  Dufferin  and  Sapper’s  Bridges. 

O’Toole  &  McGillivray — 

Contract  for  construction  of  Plaza  between  Dufferin  and  Sappers’  Bridges,  complete  236,000  00 


Removing  and  rebuilding  Dufferin  bridge:  removing  girders,  braces,  etc.,  18  sets  at 
$150;  removing  stone  piers,  etc.,  1, 337  cu.  yd.  at  $2;  excavating,  etc.,  5,416  cu.  yd.  at 
$1.68;  concrete,  in  piers,  etc.,  756  cu.  yd.,  at  $6.50,  in  foundation,  3,375  cu.  yd.  at  $5.75; 
templets  for  piers  and  walls,  above  ground,  756  c.  yd.  at  $2,  below  ground,  2,680  c.  yd. 

at  $1.50;  filling,  666  cu.  yd.  at  75c .  44,824  63 

Extending  Connaught  Place  from  the  eastern  contract  line  to  city  street  line  at  entrance 

to  M:  jor  liill  Park .  20,000  00 

Removing  lock  stone  walls  and  building  concrete  walls:  unwatering  for  walls  and  foun¬ 
dation,  $7,193.18;  work  on  walls,  etc., concrete ,854  cu.  yd.,  $4,910.50;  templet  for  same, 

$366;  excavating  432  cu.  yd.  at  $1.45 .  13,096  08 

Construction  of  cement  retaining  wall,  extending  from  the  cont  inuation  of  Dufferin  bridge 

to  the  level  of  the  street:  concrete,  454  cu.  yd.  at  $7.95;  excavation,  104  cu.  yd.,  at  $1.45.  3,760  10 


Carried  forward 


317,680  81 
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Ottawa  C  ity  Bridges:  Extension  of  Dutferin  and  Sapper’s  Bridges— Concluded.  $  cts. 

Brought  forward .  317,680  81 

O’Toole  <fc  McGillivray — Concluded. 

Additional  curved  steel  girders  for  tunnel  at  Plaza  and  on  East  abutment,  etc.:  4,595  lb.  at 

7ic.,  21,325  lb.  at  4Jc . . . .  1,239  46 

Constructing  curved  stone  balustrade  instead  of  straight  wall .  2,215  20 

Steel  beams  provided  to  carry  extra  side-walk  area  also  extra  prismatic  lights,  etc .  2,375  37 

Paving  on  Spark  St.,  southwest  approach;  433  sq.  yd.,  $2,903.03;  pipes  from  side-walk, 

grating,  etc.,  $140.20...  . . . .  3,043  23 

Filling  in  levelling  and  grading  eastern  approach:  grading,  etc.,  297  c.  yd.  at  $1;  filling, 

1,105  cu.  yd.  at  75c .  1,125  75 

Carved  stone  rail  and  pillars  at  the  southwest  end  of  Plaza,  $2,213.43;  concrete,  excavation, 

etc.,  $483.15 . . . . . . . * .  2,6:6  58 

Additional  paving  owing  to  alterations  in  lines  of  side-walks:  wood  block,  370  sq.  yd.  at 

$3.45;  concrete,  526  sq.  yd.  at  $2.30;  curb,  270  cub.  ft.  at  $2.58 .  3, 182  90 

Additional  granite  for  piers,  139  cu.  ft.  at  $3.15 .  437  85 

Changing  original  pier  to  new  design  for  lamp  post,  750  c.  ft.  at  $2.24 .  1,680  00 

Sundry  alterations .  627  20 


Total . . .  336,304  35 


Less — 

Work  included  in  contract  and  not  performed .  4,222  55 

Paid  in  1911-12,  V— 353 .  159,280  00 

Paid  in  1912-13,  V— 394 .  93,680  00 

-  257,182  55 


Total  paid  O’Toole  &  McGillivray,  1913-14 .  79,121  80 

Clerk  of  works,  H.  Pepin,  services,  9  m.  to  Dec.  31,  1913 .  1,080  00 

Pay  lists,  May-Sept.,  Dec.,  1913 — 

Foreman,  M.  Killoran,  services,  41-72  d.  at  $3.50 .  146  02 

Carpenters,  labourers,  etc .  3,062  65 

Architectural  Bronze  &  Iron  Works,  13  lamp  standards,  $1,229.50,  patterns,  $150 .  1,379  50 

Fleck,  Alex:  defining  posts  with  chains,  49  at  $6;  erecting  and  supplying  handrailing, 

waling  strips,  etc.,  $1,550;  sundry,  $3.56 .  1,847  56 

Garrioch,  Godard  &  Co.:  Mazda  lamp.s,  72-100  watt,  $69.12,  100-60  watt,  $55;  sundries, 

$41.20 . -  165  32 

Graham,  J.,  sod,  900  sq.  yd.,  $90;  Hooper  Bros.,  8  posts,  $120 .  210  00 

Lawson,  P.  <fc  Sons,  foundry  work . .  56  14 

Sheppard  &  Cameron:  electric  material  required  for  Connaught  Place,  $973.50;  extra  spuplies, 

$128.02 . . .  1,101  52 

Wright  &  Co.:  cement,  62j  bags  at  $2.20;  less  bags  returned,  249  at  10c . . .  112  05 

Hardware:  $191.61.  Paid  as  follows:  Builders  Supply  Co.,  $51.83,  W.  Strachan,  $70.85, 

8  small  payments,  $68.93 .  191  61 

Lumber,  8,916  ft.,  $284.92;  cartage,  $1;  G.  M.  Mason,  $229.92,  Savage  &  MacDonell  Co., 

Co.,  $56 . •• . .' . . .  285  92 

Small  payments:  sand,  44  cu.  yd.,  $46.20;  electrical  supplies,  $22.99;  okonite  tape,  10  lb., 

$22.05;  lawn  grass,  75  lb.,  $16.50 .  107  74 


Total . . .  88,867  83 

Less,  charged  to  Ottawa  City  Bridges:  Ordinary  Repairs,  Renewals  and  Maintenance  (Page 

V— 376) .  288  67 


Total,  carried  to  page  V — 375 


88,579  16 


Telegraph  Lines:  Construction:  Maritime  Provinces:  Summary  of  Expenditure. 


Nova  Scotia — 

Cape  Breton,  new  lines  and  extension . 

Cape  Negro  Island,  cable . 

Seal  Island,  cable . 

Prince  Edward  Island —  , 

Half  cost  of  reconstruction  of  lines  owned  jointly  by  the  Anglo-American  Co.  and  Gov- 

vernment . . . 

Improvements  in  Telegraph  and  Telephone  Service . 

New  Brunswick — 

Chatham-Eseuminac-Pt.  Sapin  line . . 


1,462  41 
808  00 
808  00 


507  77 
37  69 

1,052  41 


Total,  carried  to  page  V— 3 


4,676  28 
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Telegraph  Lines:  Construction:  Maritime  Provinces.  $  cts. 

Cape  Breton,  new  lines  and  extensions  ($1,462.41) — 

Baddeck-Nyanza-Rossville  Line  ($726.66) — 

Grant,  A.  J.,  foreman:  services,  19  d.  at  $3;  horse  hire,  $17.75 .  74  75 

Small  payments:  labour,  252j  d.,  $440.71;  horse  hire,  $104.50;  poles,  etc.,  $93.10; 

board,  etc.,  $13.60 .  651  91 

North  East  Margaree-Big  Intervale:  construction  work:  labour,  81  d.,  $150.79,  team 

hire,  $57;  sundries,  $17.15 .  224  94 

Generally  ($510  81) — • 

Earle,  W.  E.:  receiving,  distributing  and  accounting  line  material,  1913,  $30;  freight 

•and  truckage,  $90.63;  duty,  etc.,  $37.25 .  157  88 

Northern  Electric:  telephone  sets  with  receivers,  transmitters,  and  cords  complete, 

$258.73;  sundry  supplies,  $94.20 .  352  93 

Cape  Negro  Island  Cable  ($808)— 

Henley’s  Telegraph  Works  Co.:  cable,  1§  knots  at  $539 .  808  00 

Seal  Island  Cable  ($808) — 

Henley’s  Telegraph  Works  Co.:  cable,  I3  knots  at  $539 .  808  00 

Half  cost  of  reconstruction  of  lines  owned  jointly  by  the  Anglo  American  Co.  and  Government — • 

Western  Union  Tel.  Co.:  temporary  reconstruction,  Oct.  14-Dec.  31,  1913:  labour,  $531.58; 
subsistence,  $327.10;  poles,  $67;  wire,  etc.,  $89.87;  $1,015.55;  one-half  charged  Govern¬ 
ment . . . .  507  77 

Improvement  in  the  telegraph  and  telephone  service,  Prince  Edward  Island — ■ 

Jack,  Watson  &  Co.:  cabling  for  prices,  etc.,  on  submarine  cable .  37  69 

Chatham-Escuminac-Pt.  Sapin  Line  ($1,052.41) — 

Manzerolle,  A.  B.,  foreman:  services,  $142.50;  outlay,  $3.36 .  145  86 

Labourers,  etc.... . . . . .  148  50 

Lewis,  Dan.:  assistants,  65  d.,  $143;  team  hire,  $5.50;  self  and  team,  5  d.,  $15;  freight, 

$7.80 .  171  30 

Morrison,  D.:  cedar  poles,  26  ft. -35  ft.,  120,  $298;  towage,  $10 .  308  00 

Poles,  223  at  $1.25,  paid  as  follows:  D.  Lewis,  $76.25,  L.  Robichaud,  $98.75;  sundry, 

$103.75 .  278  75 


Total,  as  on  page  V — 377 .  4,676  28 


Telegraph  Lines:  Construction:  Ontario  and  Quebec:  Summary  of  Expenditure. 

Quebec — 

Telephone  line  between  Charlesbourg,  Martineau  Mills,  Stoneham  and  Tewkesbury....  4,892  20 

Telephone  Line,  Crane  Island  to  Goose  Island .  781  00 

Telephone  line,  St.  Ignace  de  Loyola  to  He  du  Pas .  1,718  29 

Timiskaming  Telephone  System:  branch  line  from  St.  Isidore  to  Mont  Carmel  and  La 

Tulippe .  2,640  91 

Ontario — 

Submarine  cable,  Manitoulin  to  Cockburn  Island,  and  land  service  on  Manitoulin  Island  2,944  79 


Total,  carried  to  page  V — 3 .  12,977  19 


Telegraph  Lines:  Construction:  Ontario  and  Quebec. 

Telephone  line  between  Charlesbourg,  Martineau  Mills,  Stoneham  and  Tewkesbury 
892 . 20) — 

Martineau,  A.:  29 3  miles  of  of  line,  $4,425;  detailed  in  1912-13,  Y —  96,  $450 .  4,875  00 

Mechanics  Supply  Co.,  hardware .  17  20 

Telephone  line,  Crane  Island  to  Goose  Island  ($781) — 

Lineman,  X.  Lepage,  29  d.,  $87;  labourers,  $299;  carters,  $321 .  707  00 

Board  of  J.  P.  Pouliot,  $37;  livery,  $18;  sundry,  $19 . \  . .  74  00 

Telephone  line,  St.  Ignace  de  Loyola  to  lie  du  Pas  ($1,718.29) — 

Foreman,  W.  Perrault,  26  d.,  $78,  outlay,  $73.21;  labourers,  $350 .  501  21 

Bell  Telephone  Co.:  222  poles,  shipped  from  Three  Rivers,  $300;  freight,  $3.60;  less  cost 

of  erection,  etc.,  $27.35 . . .  276  25 

Henley’s  Telegraph  Works,  one  knot  submarine  cable .  539  00 

Mechanics  Supply  Co.,  hardware,  $67.12;  Oliver,  A.,  boarding  men,  $72 .  139  12 

Hauling  poles,  $33;  freight,  $46.42 .  79  42 

Travel  and  outlay  of  Ottawa  official,  M.  W.  Crean .  183  29 

Timiskaming  System,  branch  from  St.  Isidore  to  Mont  Carmel  and  La  Tulippe  ($2,640.91) — 

Foreman,  29£  d.  ,$88.50;  labourers,  $486.71;  teaming,  $323 .  898  21 

Gaudet,  Z.:  26  ft.  cedar  posts,  556,  $611.60;  board  of  men,  $90.25 .  701  85 

Jack,  Watson  &  Co.:  galv.  iron  wire,  10,793  lb.,  $323.79;  700  2-in.  brackets,  $26.25 .  350  04 

Northern  Electric:  2  telephone  sets,  $20.50;  sundry,  $104.30 . 124  80 

Board  of  men,  horse  feed,  etc.,  $257.50;  freight,  $90.06;  hardware,  $51.28;  sundry, 

$103.17 .  .  502  01 

Travel  and  outlay  of  Ottawa  official,  J.  E.  Gobeil .  64  00 


Carried  forward .  10,032  40 
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Telegraph  Lines:  Construction:  Ontario  and  Quebec— Concluded.  $  cts. 

Brought  forward .  10,032  40 

Submarine  cable,  Manitoulin  to  Cockburn  Island  and  land  service  on  Manitoulin  Island 
($2,944.79)— 

Alg'oma  Eastern  Ry.,  freight,  $194.04;  Monck,  C.,  192  poles,  $192 .  386  04 

Henley’s  Telegraph  Works,  3  knots  cable,  $1,617;  Mechanics  Supply  Co.,  tools,  etc., 

$157.63 .  1,774  63 

Jack,  W.  &  Co.:  galv.  iron  wire,  6,368  lb.,  $191.04;  tie  wire,  $6.89 .  197  93 

Northern  Electric  Co.:  3  telephone  sets,  $36.96;  sundry,  $11.03 .  47  99 

Wright,  O.  D.  A.:  226  poles,  $226;  336  braces,  $134.40 .  360  40 

Travel  and  outlay  of  Ottawa  official,  J.  E.  Gobeil .  177  80 


Total,  as  on  page  V — 378 .  12,977  19 


Telegraph  Lines:  Construction:  Saskatchewan  and  Alberta:  Summary  of  Expenditure. 

Battleford-Isle  la  Crosse  Telegraph  Line,  office  buildings .  5,910  19 

Battleford-Isle  la  Crosse  Telegraph  Line .  4,693  26 

Construction  of  line  from  Athabasca  Landing  to  Fort  McMurray .  7,691  07 

Leask  Station  to  Mistawasis,  telephone  line .  178  93 

Northwest  Lines,  shifting  line  from  farm  lands  to  established  roadways .  4,989/91 

Peace  River-Grande  Prairie  Line .  2,045  13 

Peace  River  Telegraph  Line,  Grouard  to  Prairie  River  Settlement .  1,158  04 

Peace  River  Telegraph  Line,  office  building .  1,119  65 

Peace  River  Telegraph  Line,  stable  at  Athabasca  Landing .  500  00 

Qu’Appelle-Edmonton  Line,  new  buildings  and  repairs  and  improvements  to  old  ones .  11,500  00 

Telephone  line  between  Indian  Agency  on  the  Assiniboine  Reserve  and  Sintaluta .  1,290  14 


Total,  carried  to  page  V — 3 .  41,076  32 


Telegraph  Lines:  Construction:  Saskatchewan  and  Alberta. 

Battleford-Isle  la  Crosse  Telegraph  Line,  office  buildings  ($5,910.19) — 

Glaslyn — 

Hill,  H.:  2  story  log  house  on  stone  foundation,  with  1  acre  of  ground,  $1,300;  well, 

$35;  linoleum,  $12 .  1,347  00 

Hill,  T.:  painting  house,  roof,  and  doors  of  stable .  112  00 

MacAskill,  D.,  log  stable,  $350;  Street,  PI.,  fence,  $95 .  445  00 

Small  payments:  pump,  etc.,  $23.75;  freight,  etc.,  $12.10 .  -  35  85 

Legal  services,  D.  Keith,  North  Battleford .  3  29 

Green  Lake — 

Martin,  W.:  contract  for  construction  of  office-dwelling,  complete .  1,900  00 

White,  R  :  lumber,  $28.80;  lime,  etc.,  $15.70;  freight,  $22.55 .  67  05 

Meadow  Lake — 

Martin,  W.:  contract  for  construction  of  office-dwelling,  complete .  1,900  00 

Small  payments:  fencing,  $35;  digging  well,  $30;  linoleum,  $13.60;  freight,  $12; 

sundry,  $9.40 .  100  00 

Battleford-Isle  la  Crosse  Telegraph  Line  ($4,693.26)— 

Becker,  L.:  team  hire,  47  d.,  $211.50;  provisions,  $16.02 .  227  52 

Canadian  Northern  Ry.,  freight  on  car  wire  to  Big  River . .  375  60 

Herbert  &  Craig:  supplying  and  distributing  poles,  1,500  at  90c.;  delivering  wire,  32,000 

lb.,  $208;  freight  on  wire,  $645.60  .  2,203  60 

Mainer  Electric  Co.:  2,500  sideloeks,  $56.25;  50  swan  anchors,  $35.50;  freight,  etc.,  $18.81  110  56 

McAskill,  W.:  labour,  50  d.,  $87.50;  rent  of  stove,  $4.50 .  92  00 

McCartney,  A.  G.,  foreman  climber:  services  at  $100  per  m . ,  $186.66;  outlay,  $6.43 .  193  09 

Steel  Co.  of  Canada,  galv.  telegraph  wire,  30,458  lb . >. .  784  30 

White,  R.:  freight  on  wire,  33,100  lb.,  $248.25;  outlay,  $8.79 .  257  04 

Labour:  46|  d.  at  $2  50,  40  d.  at  $1.75;  A.  Doull,  $116.25;  D.  McAskill,  $70 .  186  25 

Provision,  $138. 98<  Clark  &  Co.,  $69.25;  7  small  payments,  $69.73 .  138  98 

Small  payments:  2  tents,  $28.50,  $23.50;  hauling  poles,  $20;  inspecting  wire,  $11.42; 

sundries,  $40.90 . 124  32 

Construction  of  line  from  Athabasca  Landing  to  Fort  McMurray  ($7,691 .07) — 

Foreman,  E.  1).  Currier:,  services,  April-Nov.  at  $100;  trip  to  Ottawa,  April  10-May  2, 

$193.80;  sundry  outlay,  $136. 11 .  1,129  91 

Bennett,  J.  F.:  services  as  assistant,  3-S45  m.  at  $90;  work  with  scows,  4  d.  at  $3;  less 

stores,  $3.40 .  354  66 

Chief  lineman,  F.  Sullivan:  June  1-July  30,  $147.58;  less  stores,  $3.25 .  144  33 


Carried  forward 


12,232  35 
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Telegraph  Lines:  Construction:  Saskatchewan  and  Alberta— Continued.  $  cts. 

Brought  forward .  12,232  35 

Construction  of  line  from  Athabaska  Landing  to  Port  McMurray — Concluded. 


Labourers,  63  d.  at  $2.50,  72J  at  $2.25,  867^  at  $2;  man  and  team,  60  d.  at  $4.50;  cook  at 
$80,  $268.38;  less  stores,  $32.30.  Paid  as  follows:  O.  Boar,  $148.90;  A.  Bolduc, 
$186.48;  E.  J.  Cass,  $136;  C.  Ford,  $131 .85;  C.  Haines,  $118.30;  A.  L.  Horrobin,  $134; 
G.  D.  Mabe,  $147.55;  O.  Pettit,  SI 52 . 95;  P.  Planto,  $156.45;  T.  F.  Reid,  $155;  P. 
Rudolf,  $245.80;  C.  Seymour,  SI 65 . 90;  J.  Sideoff,  $112.40;  L.  V.  Steele,  $147.75; 


W.  S.  Vibert,  $133.95;  small  payments,  $288.42 .  2,561  70 

Anderson,  J.,  towing,  $65;  Armour  &  Co.,  meat,  etc.,  $54.95 . 119  95 

Athabasca  Hotel  Co.:  board  and  rooms:  E.  D.  Currier,  $86;  assistants,  $121.50 .  207  50 

Day  &  White:  man  and  team,  101  d.  at  $4.50;  sundry  hauling,  $30;  teed,  $97.86;  veter¬ 
inary,  services,  etc.,  $15;  less  proceeds  of  sale  of  horse,  $47.50,  and  less  stores,  $3.40..  546  46 

Gagnon,  I.:  poles,  2  at  $15;  horse  hire,  $15;  feed,  $76.50 .  121  50 

Howard  &  McMillan:  6  digging  bars,  $18;  lineman’s  tools,  etc.,  $61.65 .  79  65 

MacKenzie  &  Co.:  tent,  $42.50;  fly,  $25;  mosquito  tents,  2  at  $3.25 .  74  00 

Northern  Electric  and  Manufacturing  Co.:  wire,  1,000  lb.  at  5-84c.;  sideblocks,  $20; 

sundry,  $33 . 14 .  Ill  54 

Patterson,  T.  E.,  towing,  $60;  Sporle,  W.,  horse,  $190 .  250  00 

Peace  River  Trading  and  Land  Co.,  provisions .  143  41 

Rcvillon  Freres:  provisions,  etc.,  $1,169.25;  hardware,  $138.75;  oats,  $68.65;  scow,  $45; 

tobacco,  $34.50;  smithwork,  $30.90;  sundry,  $51.55 .  1,538  60 

Smith,  L.  T.:  rent  of  house  for  E.  D.  Currier  and  storeroom,  Aug.  8-Dec.  31 .  118  33 

Small  payments:  provisions,  $57.18;  stoves,  kitchen  utensils,  etc.,  $37.30;  coal,  $23.95; 

feed,  $21;  sundry,  S50.10 .  189  53 

Leask  Station  to  Mistawasis,  telephone  line  ($178.93)— 

Canadian  Northern  Ry.  Co.:  freight  on  65  coils  wire  Leask  to  Edmonton,  $156.68;  sundry 

freight,  $8.76 .  165  44 

Northern  Electric  and  Manufacturing  Co.,  500  sideblocks .  13  49 

Northwest  Lines,  Shifting  Line  from  Farmlands  to  Established  Roadways  ($4,989.91) — 

Foreman,  C.  Norn:  services,  July  14-Oct.  31,  $358.07;  freight,  $81.02;  provisions,  etc., 

$27.50;  feed,  $25.70;  sundry,  $31.75 .  524  04 

Lineman,  25  d.  at  $4;  climbers,  59  d.  at  $2.75;  labourers,  etc.,  90.^  d.  at  $2.50,  52§  at  $2.25, 

126£  at  $2,  1732  at  $1.75;  cook  at  $60,  $176.96;  man  and  team,  191 1  d.  at  $4.  Paid  as 
follows:  H.  T.  Coster,  $100;  Ed.  Cromarty,  $178.50;  L.  Erasmus,  $112.75;  J.  Halcro, 


$80;  R.  Littlechild,  $66;  N.  McGillivray,  $171.62;  R.  McRae,  $198.25;  Frank  Norn, 


$122.62;  F.  G.  Norn,  $348;  L.  Norn,  $116.96;  E.  Pipe,  $108;  E.  Prendergast,  $162.25; 

R.  Whitford,  $84.50;  small  payments,  $256.75 .  2,106  20 

Canadian  Northern  Ry.  Co.:  freight  on  2  cars  poles,  $165;  on  wire,  etc.,  $24.08 .  189  08 

Gagnon,  P.:  linework,  40  d.  at  $3,  \  at  $3.50;  board,  $11.50 .  133  25 

Hamilton,  S.  A. Co.:  poles,  200  at  $1 .39,  600  at  $1 .41,  200  at  $1 .45;  less  freight,  $165 .  1,249  00 

Northern  Electric  and  Manufacturing  Oo.,  sideblocks,  4,000  at  2c .  80  00 

Provisions:  Andrews  Farmers’  Trading  Co.,  $208.79;  R.  J.  Clare,  $80.55;  Hurlburt  & 

Taylor,  $63.40;  Walker,  Reid  &  Co.,  $69.15 . 421  89 

Small  payments:  provisions,  $157.60;  cartage,  $52.50;  sundry,  $76.35 .  286  45 

Telegraph  Lines,  Peace  River  to  Grande  Prairie  ($2,045.13) — 

Bledso,  Ls.,  wire,  1,080  lb.  at  12c.;  Brooks,  J.  I.,  poles,  117  at  $1.25 .  275  85 

Hudson’s  Bay  Co.:  provisions,  $47.50;  freight,  $47.08;  hardware,  $18.15 .  112  73 

Hughes,  J.  W.,  wire,  $26.50,  feed,  etc.,  $29;  Warren,  C.,  freight,  4,435  lb.  at  3c . 188  55 

Peace  River  Trading  and  Land  Co.:  wire,  1,233  lb.  at  12c.;  freight,  3,410  lb.  at  lc.;  pro¬ 
visions,  $27.50 .  209  56 

Revillon  Bros.:  provisions,  etc.,  $1,090.78;  hardware,  $42.95;  freight,  $68.65 .  1,202  38 

Small  payments:  freight,  $32.43;  meat,  $12.58;  labour,  $7.50;  oats,  $3.55 .  56  06 

Peace  River  Line,  Grouard  to  Prairie  River  Settlement  ($1,158.04) — 

MacLeod,  G.  E.:  services,  foreman,  Aug.,  1913,  $100;  telephone  sets,  2  at  $23  50,  6  at 

$21.50;  provisions,  $60.10;  outlay,  etc.,  $36.40 .  372  50 

Revillon  Bros.,  provisions,  etc.,  $229.60;  Stokes,  J.,  services,  cook,  32  d.,  $80 .  309  60 

Team  hire:  12  d.  at  $6,  11*  d.  at  $5;  J.  A.  Bell,  $72;  G.  Harvey,  $57.50 .  129  50 

Small  payments:  labour,  64  d.  at  $2.50,  42  d.  at  $2;  provisions,  $72.14;  hardware,  $18  ; 

sundries,  $12.30 .  346  44 

Peace  River  Telegraph  Line,  Office  Buildings  ($1,119.65) — 

Grouard — 

Howard  McMillan:  paint,  etc.,  $77.85;  stove  and  pipes,  $35.10 .  112  95 

Signori,  G.,:  galv.  iron  cave  trough,  $45.50;  tank,  $17.50;  pipes,  $12 .  75  00 

Travers  Lumber  Co.,  lumber,  5,138  ft .  179  80 

Small  payments:  hardware,  $22.90;  lumber,  $21 .76 .  44  66 

Legal  services,  Dickey,  Wilson  &  Bury,  Edmonton .  17  04 

Sawridgc — 

Blowey-Henry  Co.:  25J  yd.  linoleum,  $45.60;  desk,  $28.50;  chairs,  etc.,  $35.70 .  109  80 

Brown,  G.  T.,  labour,  $5.40;  Morton,  H.  B.,  building  dwelling,  $575  .  580  40 

Peace  River  Telegraph  Line,  Stable  at  Athabasca  Landing  ($500) — 

Macdonald,  B.  G.,  supplying  material,  building  stable  and  carriage  shed .  500  00 


Carried  forward .  28,286  18 
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Telegraph  Lines:  Construction:  Saskatchewan  and  Alberta— Concluded.  $  ets. 

Brought  forward .  28,286  18 

Qu’Appelle-Edmonton  Line: New  Buildings  and  Repairs  and  Improvements  to  old  lines 
(111,500)— 

Battleford — 

Danis  &  Gigot:  contract  for  construction  of  office  complete,  $6,250;  less  $143  paid  in 

1914-15 .  6,107  00 

Stephenson,  Evans  &  Fillingham,  on  account  services .  200  00 

St.  Paul  de  Metis — 

Purchase  price  of  site,  E.  Poitras . . .  400  00 

Fraser,  H.  S.,  contract  for  erection  of  office-dwelling  complete .  3,293  00 

Onion  Lake — 

Miller,  E.  E.,  supplying  material  and  building  kitchen .  350  00 

South  Humboldt — 

Westwood,  W.  A.:  excavating  cellar,  putting  in  cement  walls,  cement  floor,  coal  bins, 
supplying  and  installing  furnace,  $715;  less  $215  charged  to  Telegraphs,  Sask.  and 

Alta.,  Maintenance,  page  V — 418 .  500  (K) 

Willow  Bunch:  Gagne,  J.,  repairing  building .  050  00 

Telephone  Line  between  Indian  Agency  on  the  Assiniboia  Reserve  and  Sintulata  ($1,290. 14) — 

Bartleman,  J.  S.:  constructing  line,  8  miles,  $400;  clearing  right  of  way,  $69;  sundry,  $7.23  476  23 

C.  P.  Ry.  Co.,  freight,  $61.64;  Hamilton,  S.  A.  Co.,  poles,  240  at  $1.39 .  395  24 

Donnelly,  T.  E.,  Indian  agent:  labour  of  Indians,  433$  h.  at  30c.,  15  d.  at  $4;  sundries, 

$34.85 . .  224  90 

Jack,  W.  &  Co.:  galv.  wire,  4,565  lb.  at  3c.,  122  at  2-85  c . .  140  43 

Small  payments:  2  telephone  sets,  $25.90;  insulators,  $16.50;  sundries,  $10.94 .  53  34* 


Total,  carried  to  page  V — 379 . : . .  41,076  32 


Telegraph  Lines:  Construction:  British  Columbia:  Summary  of  Expenditure. 

Alberni-Clayoquot  Line,  extension  beyond  Clayoquot  to  Estevan  Point  and  Friendly  Cove..  18,711  66 

BranchTelephone  Line,  Quilchena  to  Douglas  Lake .  791  56 

Denman  &  Hornby  Islands  Telephone  Line . . .  612  29 

Edgewood  to  Nakusp  Telephone  Line. . .  898  65 

Kamloops-Vernon,  Branch  Telephone  Line . . .  1,835  66 

Kam loops- Walhatchin  Telephone  Line .  2,471  96 

Lillooet-Lytton  Telephone  Line .  5,998  28 

Nanaimo-Campbell  River  Line,  extension  from  Campbell  River  to  Rock  Bay .  239  48 

Powell  River- Vancouver  Line,  branch  from  Point  Atkinson  to  Newport,  along  Montague 

Channel . _ . i . _ . . .  6,352  07 

Powell  River-Vanacouver  Line,  dwellings  and  shelter  huts  for  line  repairers .  540  17 

Powell  River-Vancouver  Line,  branch  telephone  line  from  Schelt  to  Buccaneer  Bay,  Torm- 

amby  Island . 1,462  24 

Powell  River-Vancouver  Line,  claim  of  Hinton  &  Co .  500  00 

Powell  River-Vancouver  Line,  extension  from  Lund  to  Savary  Island . 1,767  23 

Powell  River-Vancouver  Telephone  Line,  reconstruction . 1,987  29 

Queen  Charlotte  Islands,  Line  from  Dead  Tree  Point  to  Massett .  13,917  09 

Telephone  line  to  connect  St.  James  Island  with  mainland  at  Saanichton .  1,351  57 

Vancouver  Island,  Telephone  Line  from  Alert  Bay  to  Suquash .  3,862  03 

Vancouver-Salt  Spring  Island,  Line  from  Pender  Island  to  Saturn  Island .  2,676  47 

Victoria-Cape  Beale  Branch,  Sooke  to  East  Sooke  and  Rocky  Point .  2,773  77 

Victoria-Cape  Beale  Line,  local  exchange  at  Sooke .  2,598  63 

Yukon  Line,  repoling  and  repairs .  10,084  26 


Total,  carried  to  page  V — 3 .  81,432  36 


Telegraph  Lines:  Construction:  British  Columbia. 

Alberni-Clayoquot  Line,  extension  bevond  Clayoquot  to  Estevan  Point  and  Friendly  Cove 
($18, 71 1.60)— 

Foreman,  J.  II.  Smith:  services,  Feb. -Mar.,  1914,  $200;  outlay,  $56.50 .  256  50 

Sub-foreman,  H.  A.  Porter:  services,  Oct.  1913-Mar.,  1914,  150  d.  at  $4;  outlay,  $184.95.  784  95 

Climbers,  labourers,  etc .  6,028  44 

Calwell  Bros.:  team  hire,  107  h.  at  $1;  labour,  164$  h.,  $78.23;  freight,  ertc.,  $58  60 .  243  83 

Harris,  W.  T.,  &  Son:  cable  with  tie  rods,  covering,  etc.,  8  reels,  $720;  sundry,  $13  86.. .  733  86 

Henley’s  Telegraph  Works  Co.:  submarine  cable,  13$  knots .  7,276  00 

Imperial  Oil  Co.,  Ltd.,  gasoline,  65  cases  at  $2.80 .  182  00 

McQuade,  P.  &  Son:  tents,  16  ft.  x  20  ft.,  $75,  two  10  ft.  x  12  ft.,  $50;  stoves,  3  cook,  2  at 

$41  65,  1,  $22  50,  5  camp,  $25;  sundries,  $329.62 . .  5^5  42 

Northern  Electric  <fc  Mf’g  Co.:  2,000  oak  brackets,  $108;  insulators,  1,000  porcelain,  $67.50, 

2,000,  $48;  sundries,  $104.80 .  328  30 


Carried  forward 


16,419  30 


V— 382 


AUDITOR  GENERAL'S  RETORT,  1913-191  $ 


5  GEORGE  V.,  A.  1915 


Telegraph  Lines:  Construction:  British  Columbia— Continued.  $  cts. 

Brought  forward .  16,419  30 

Alberni-Cloyoquot  Line,  etc. — Concluded. 

Freight:  Can.  North  Pac.  Fisheries,  $135.50;  C.  P.  Ry.  Co.,  $558.21;  Clayoquot  Sound 

Canning  Co.,  $33;  Esquimalt  &  Nanaimo  Ry.  Co.,  $1,398 .  2,124  71 

Small  payments:  electrical  supplies,  etc.,  $33.98;  inspecting  wire,  $22.53;  labour,  35  h. 

$17.50;  sundries,  $93.64 .  167  65 

Branch  Telephone  Line,  Quilchena  to  Douglas  Lake,  $791.56) — • 

Lineman,  9  d.  at  $3;  ground  man,  18  d.  at  $2.25;  cook,  11  d.  at  $2.50 .  95  00 

Armstrong,  G.  B..  provisions,  etc.,  $69.71;  Gooding,  C.  E.,  freight,  $63.73 .  133  44 

Nicola  Livery  and  Feed  Stables:  team  hire,  11  d.  at  $4;  cartage,  etc.,  $53 .  97  00 

Northern  Elec.  &  Mfg.  Co.:  wire,  7,346  lb.  at  3-5c.;  insulators,  700  at  6 •  75c. ;  2  telephones 

$25.47;  brackets,  $24.50;  cartage,  $4.50 .  358  84 

Small  payments:  team  hire,  $61.50;  meals,  etc..,  $20.50;  sundry,  $25.28 .  107  28 

Denman  and  Hornby  Islands  Telephone  Line  ($612.29) — 

Foreman,  Thos.  Hudson,  Aug.,  1913,  26  d.  at  $5 .  130  00 

Labourers,  125  d.  at  $3;  team  hire,  7  d.  at  $5,  boat  hire,  2  d.  at  $8;  smithwork,  50c .  426  50 

Hinton  Electric  Co.,  insulators,  etc.,  $15.88;  Prior,  E.  G.  &  Co.,  wire,  etc.,  $39.91 .  55  79 

Edgewood  to  Nakusp,  Telephone  Line  ($898.65) — 

Abriel,  Thos.:  contract  to  construct  line  complete,  $4,385;  less,  $3,500  paid  in  1912-13, 

V— 400 .  885  00 

Northern  Elec.  &  Mfg.  Co.:  telephone  set,  $10.25;  wire,  etc.,  $3.40 .  13  65 

Kamloops-Vernon,  Branch  Telephone  Line  ($1,835.66) — 

Linemen,  56  d.  at  $3.75;  groundmen,  50?  d.  at  $3 .  361  50 

McClughan,  A.:  poles,  371  at  $3,  2  at  $4.50;  team  hire,  10?  d.  at  $6;  labour  $1.50 .  1,186  50 

Northern  Elec,  and  Mfg.  Co.:  wire,  2,500  lb.  at  3-5c.,  2,010  at  l  -824c.;  insulators,  $33.75; 

oak  brackets,  etc.,  $13.02 .  170  93 

Small  payments:  cartage,  $46.75;  board  and  room,  $25.74;  freight,  $21.75;  sundry  $22.49.  116  73 

Kamloops-Walhatchin,  Telephone  Line,  ($2,471.96) — 

Foreman,  A.  J.  Woodburn,  Aug.-Sept.,  19  d.  at  $3.50 .  66  50 

Linemen,  195  d.  at  $3;  groundmen,  218  d.  at  $2.25;  cook,  34  d.  at  $3 .  1, 177  50 

Dominion  Hotel,  board,  etc.,  $181.62;  McCall,  R.,  provisions,  $318.47 .  500  09 

Northern  Elec.  &  Mfg.  Co.:  2  telephones,  $25.47;  sundry  supplies,  $58.11 .  83  58 

Pioneer  Transfer  Co.:  hauling,  37  cl.  at  $6,  8  at  $7;  sundry,  $49.25 .  327  25 

Small  payments:  provisions,  etc.,  $73.59;  freight,  etc.,  $52.79;  cartage,  $41.50;  hardware, 

$41.36;  smithwork,  $27.80;  sundry,  $80 .  317  04 

Lillooet-Lytton  Telephone  Line,  ($5,998.28) — 

Foreman,  S.  A.  Macfarlane:  services,  Aug.-Nov.,  1913,  115  d.  at  $4;  outlay  $238.59;  less 

board,  $7.75 . 690  84 

Foreman,  R.  Powers:  services,  80?  d.  at  $3.75;  less  board,  $53.56 .  248  31 

Linemen,  labourers,  etc.,  252?  d.  at  $3.50,  569  d.  at  $3;  team  hire,  66?  d.  at  $5;  sundry 
$18.50;  less  board  of  men,  etc.,  $739.54.  Paid  as  follows:  C.  Adolphe,  $471.29;  W.  W. 

Brown,  $93.80;  J.  Carmichael,  $153.96;  A.  Cillmar,  $152.54;  F.  Clyde,  $148.33;  J. 

Currie,  $126.35;  B.  Duncan,  $105.46;  G.  Duncan,  $107.98;  J.  Mclnnis,  $125.94;  F.  McIn¬ 
tyre,  $95;  E.  E.  Prosser,  $102.45;  P.  N.  Raymond,  $66.95;  F.  Santill,  $52.80;  L.  Sebring, 

$137.11;  J.  Tenaglio,  $53;  T.  Zinlio,  $52.80;  6  small  payments,  $156.45 .  2,202  21 

Harrison,  D.,  cartage,  $145.02;  McLennan,  McFeely  &  Co.,  hardware,  $50.55 .  195  57 

Inland  Transportation  Co.,  auto  hire,  $87.25;  Rebagliati,  A.  G.,  freight,  etc.,  $74.78 .  162  03 

North  Coast  Electric  Co.:  6  sets  telephones,  $86.70,  sundries,  $68.71 .  153  41 

Northern  Electric  and  Mfg.  Co.:  galv.  iron  wire,  20,124  lb.  at  3?c.;  11  telephone  sets,  $196.87; 

sundries,  $253.85 . 1,155  08 

Provisions,  groceries,  etc.:  W.  J.  Abercrombie  &  Co.,  $64.70;  J.  Dunlop,  $72.20;  Jones  Bros., 

$74.40;  McIntosh  &  Baillie,  $119.65;  C.  A.  Phair,  $481.30;  J.  H.  Thompson,  $66;  5  small 

payments,  $78.80 . . .  .  957  05 

Small  payments:  livery,  $69.75;  cartage,  $47.65;  freight,  etc.,  $42.88;  launch  hire,  $30;  spn- 

dries,  $43.50... .  . . . . . . .  233  78 

Nanaimo-Campbell  River  Line:  Extension  from  Cambell  River  to  Rock  Bay:  Steel  Co. 

of  Canada,  galv.  iron  wire .  239  48 

Powell  River,  Vancouver  Line,  Branch  from  Point  Atkinson  to  Newport  along  Montague 
Channel,  ($6,352.07)— 

Sub  foreman,  H.  A.  Porter,  services,  June-Sept.  1913,  92  d .  368  00 

Labourers,  etc.,  $2,892.75;  team  hire,  $10.50 .  2,903  25 

Hinton,  G.  C.:  galv.  iron  wire,  23,225  lb.  $890.80;  4  tents,  $69.70;  sundries,  $439.84 .  1,400  34 

Newport  Timber  Co.:  10  cedar  poles .  58  50 

North  Coast  Electric  Co.:  supplies,  etc . 56  60 

Northern  Electric  and  Mfg.  Co.:  galv.  wire,  2,243  lb.  $80.66;  sundries,  $187.34 .  268  00 

Steel  Co.  of  Canada:  galv.  wire,  etc .  574  56 

Small  payments:  connecting  phone,  $15.25;  installing  loop  from  p.  o.  to  Mr.  Phelan’s  office, 

$15;  heater,  $12;  lettering  sign,  $10;  sundries,  $76.32 .  128  57 

Travel  and  outlay  of  official,  A.  V.  Porter .  54  25 

Voucher  outstanding,  Easthope  Bros .  540  00 


Carried  forward .  37,911  61 
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Telegraph  Lines:  Construction:  British  Columbia— Continued.  $  cts. 

Brought  forward .  37,911  61 

Powell  River,  Vancouver  Line,  Dwellings  and  Shelter  Huts  for  Line  Repairs,  ($540.17) 

Hastings  Saw  Mill  Branch,  lumber,  etc.,  $60;  Sechelt  Trading  Co.  hardware,  $12.40 .  72  40 

Ross,  R.,  Realty  Co.:  erecting  telegraph  office  at  Newport .  357  77 

Thulin  Bros.:  erecting  shelter  house  for  linemen  between  Lund  and  Powell  R .  110  00 

Powell  River-Vancouver  Line,  Branch  telephone  line  from  Schelt  to  Bucaneer  Bay,  Tor- 
mamby  Island,  ($1,462.24) — 

Esquimalt  &  Nanaimo  Ry.  Co.,  freight,  $104.75;  Harris,  W.  T.  &  Son,  reel,  $85 .  189  75 

Henley’s  Telegraph  Works  Co.,  submarine  cable,  one  knot . 539  70 

Northern  Electric  and  Mfg.  Co.,  2  telephone  sets,  $24.65;  sundry,  $37.42 .  62  00 

Steel  Co.  of  Canada:  galv.  iron  telegraph  wire,  etc .  175  56 

Thulin  Bros.:  tug  hire,  City  of  Lund,  5  d.  at  $35;  scow  hire,  $25;  meals,  $9.50 .  209  50 

Small  payments:  labour,  $212.86;  hauling  cable,  $33.50;  board,  etc.,  $34;  wharfage,  $6 .  286  36 

Powell  River-Vancouver  Line,  claim  of  Hinton  &  Co.:  Hinton,  G.  C.  <fe  Co.  extra  outlay  in¬ 
curred  in  connection  with  contract  for  laying  cables .  500  00 

Powell  River-Vancouver  Line,  Extension  from  Lund  to  Savary  Island,  ($1,767.23) — 

Calwell  Bros.,  hauling  cable,  etc.,  $59.97;  JIarris,  W.  T.,  reel,  $90 .  149  97 

Esquimalt  &  Nanaimo  Ry.  Co.,  freight .  209  50 

Henley’s  Telegraph  Works  Co.:  submarine  cable,  2  knots .  1,078  00 

Northern  Electric  and  Mfg.  Co.:  2  telephone  sets,  $24.64;  sundry,  $36.96 .  61  60 

Thulin  Bros.:  tug  hire,  City  of  Lund,  3  d.  $105;  scow  hire,  4  d.,  $20;  labour,  etc.,  $48.25 _  173  25 

Small  payments:  board,  etc.  $49.25,  labour,  $22.50;  galv.  wire,  $15.96;  sundries,  $7.20 .  94  91 

Powell  River-Vancouver  Telephone  Line,  Reconstruction  ($1,987.29) — 

Dixon  &  Murray:  putting  up  oak  partitions  with  marble  panels,  painting  2  signs:  carpenters, 

labourers,  etc.,  $430.95;  marble,  $98;  material,  $153.93 .  682  88 

Easthope  Bros.:  12  ft.  dinghies  complete,  2  at  $50;  freight,  etc.,  $20.50 .  120  50 

Hinton,  G.  C.  &  Co.:  connecting  telephone  system,  as  per  agreement,  $300;  sundry,  $19.30  319  30 

Northern  Electric  &  Mfg.  Co.:  galv.  iron  wire,  4,342  lb.  $153.53;  supplies,  etc.,  $142.28 _  295  81 

Small  payments:  labour,  $270.62;  hardware,  $25.99;  gasolene,  6  cs.  $22.50;  launch  hire,  $20.50; 

sundries,  $43.39 .  383  00 

Travel  and  outlay  of  officials:  A.  V.  Porter,  $59.30,  H.  Ward,  $126.50 .  185  80 

Queen  Charlotte  Islands,  Line  from  Dead  Tree  Point  to  Massett,  ($13,917.09) — 

Foreman,  H.  T.  Conroy:  services,  July  21-Oct.  30,  102  d.  at  $3.50;  outlay,  $8 .  365  00 

Linemen,  546|  d.  at  $3;  labourers,  1,075  d.  at  $2.75,  69  d.  at  $2.50;  cook,  July  13-Oct.  30, 

$325.16;  flunkey,  July  13-Oct.  15,  $197.16;  board,  $21.50;  less,  $90  fares  and  $237.90  store 
account.  Paid  as  follows:  D.  Blue,  $255.55;  J.  Cobb,  $229.53;  V.  F.  Dunn,  $329.40;  W.  N. 

Giegerich,  $110:  J.  Gill,  $188.25;  L.  A.  Graef,  $197;  A.  Hillier,  $146.20;  J.  Jones,  $172.80; 

R.  Kaye,  $306.95;  J.  Locker,  $124.75;  A.  Osborne,  $175.46;  M.  Peterson,  $197.38;  D.  Potts, 

$112.75;  J.  Redmond,  $276;  A.  Smith,  $226.11;  small  payments,  $1,936.04 .  4,984  17 

Work  with  team,  60  d.  $540;  man  and  horse,  4  d.,  $20;  scow  hire,  $7.  Paid  as  follows:  J.  Iv. 

Anderson,  $162;  C.  Cobb,  $9;  J.  Jerard,  $162;  B.  Ranch,  $171;  S.  \V.  Sewall,  $63 .  567  00 

Leary,  W.  H.:  provisions,  etc.  $45.40;  supplies  for  men  $90.75 .  136  15 

Martin,  J.:  provisions,  $341.93;  hardware,  etc.,  $188.43 .  530  36 

McLennan,  McFeely  &  Co.:  lineman’s  supplies . 103  65 

Merryfield  &  Co.:  provisions,  $3,017.47;  bags,  cases,  etc.,  $271.05 .  3,288  52 

North  Coast  Electric  Co.:  telephones,  10  at  $15.54;  brackets,  $45;  sundry,  $60.83 .  261  23 

Northern  Electric  &  Mfg.  Co.:  wire,  36,807  lb.  at  3 -5c.;  insulators,  3,200  at  $6.75;  jars 

$63.80;  side  blocks,  $53.12;  sundry,  $250.68 .  1,871  86 

Thorne,  J.  A.:  fares  $52;  rooms  and  meals  $109.15;  sundry  outlay,  $16.35 .  177  50 

Tingley,  B.  L.:  provision  $374.15;  hire  of  launch  and  scow,  21  d.  at  $12;  sundry,  $52.05 .  678  20 

Tingley  Bros.:  hire  of  launch  and  scow  9  d .  108  00 

Walsh,  J.  S.:  work  with  launch,  18  d.  at  $10;  trips  to  T1  Ell  River,  3  at  $20;  beef,  $39.78 -  279  78 

Small  payments:  hardware,  etc.,  $177.35;  supplies  to  men,  $71.80;  3  tents,  $62.50;  fares, 

13  at  $8;  sundry,  $71.65, .  487  30 

Vouchers  outstanding,  W.  &  M.  Nos.  11,607,  $34.37,  12,105,  $30,  12,106,  $14 .  78  37 

Telephone  Line  to  connect  St.  James  Island  with  mainland  at  Saanichton  ($1,351.57) — 

Foreman,  H.  Ward,  services  $55.33;  outlay  $67.20;  labourers,  $140.50 .  263  03 

Carrier,  R.  J.,  55  poles,  $110;  Hinton,  G.  C.,  5,280  ft.  cable,  $450 . .  560  00 

Gardner,  W.  E.:  use  of  tug  and  scow,  5  d.  $231,  labour,  $5.40 .  236  40 

Hinton  Electric  Co.,  supplies,  $66.43;  Steel  Co.  of  Canada,  wire,  $63.84 . 130  27 

Small  payments:  fixing  up  scow  for  laying  cable,  $47.63;  10  in.  block  iron,  $12.50;  sundries 

$44.29 .  104  42 

Outlay  of  official,  A.  V.  Porter .  57  45 

Vancouver  Island,  Telephone  Line  from  Alert  Bay  to  Suquash  ($3,862.03) — 

Foreman,  H.  Ward,  services,  $300,  outlay  $19.25;  labourers,  etc.,  $1,722.84 .  2,042  09 

British  Columbia  Packers  Ass’n.:  launch  and  scow  hire,  $80,  sundries,  $73.39 .  153  39 

Calwell  Bros.,  cartage,  $101.55;  Dundas,  R.  G.,  launch  hire,  5  d.  $50 .  151  55 

Esquimalt  &  Nanaimo  Ry.  Co.,  freight  on  cable  from  Halifax .  130  95 

Harris,  W.  T.  &  Son,  reel,  $85;  Steel  Co.  of  Canada,  wire,  $223.44 .  308  44 

Henley’s  Telegraph  Works  Co.,  submarine  cable,  li  knots .  674  00 

Jeune,  F.  &  Bro.:  3  tents  with  flies,  $91.90;  sundry,  $6 .  97  90 


Carried  forward .  62,995  52 


V— 384 
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5  GEORGE  V.,  A.  1915 


Telegraph  Lines:  Construction:  British  Columbia— Concluded.  $  cts. 

Brought  forward .  62,995  52 

Vancouver  Island,  Telephone  Line — Concluded. 

Northern  Electric  &  Mfg.  Co.:  700  insulators,  $44.25;  sundries.  $95.31 .  139  56 

Powell,  G.  &  Sons:  hardware,  etc . .  78  90 

Small  payments:  launch  hire,  $30;  labour,  $29.75;  sundries,  $25.50 .  85  25 

Vancouver — Salt  Spring  Island,  line  from  Pender  Island  to  Saturn  Island  ($2,676  47) — 

Calwell  Bros.,  cartage,  $104.83;  Harris,  W.  T.  &  Son,  2  reels,  $180 .  284  83 

Esquimalt  &  Nanaimo  Ry.  Co.,  freight  on  cable  from  Halifax .  314  30 

Henley’s  Telegraph  Works  Co.,  submarine  cable,  3  knots .  1,617  00 

Thulin  Bros.:  tug  hire,  City  of  Lund,  5  d.,  $175,  scow  hire,  $25 .  200  00 

Small  payments:  labour,  $167.00;  wire,  $19.95;  foundry  work,  $19.23;  telephone  set,  $12.33; 

hardware,  $11.15;  sundry,  $30.68 .  260  34 

Victoria — Cape  Beale,  Branch,  Sooke  to  East  Sooke  and  Rocky  Point  ($2,773.77) — 

Foreman,  H.  Ward,  services,  $121.43,  outlay  $56.50;  labourers,  $526 .  703  93 

Canadian  Panama  Timber  Logging  Co.:  cedar  poles,  163  at  $2.25 .  366  75 

Gardner,  W.  E.:  tug  Hire  Respond,  2  d.,  $90;  scow  hire,  5  d.,  $25 .  115  00 

Hickman  Tye  Hardware  Co.,  hardware .  55  76 

Imperial  Wire  &  Cable  Co.,  4,560  ft.  cable  including  reel .  917  70 

Northern  Electric  &  M’fg.  Co.:  6  telephone  sets,  $61.51;  sundries,  $183.05 .  244  56 

Steel  Co.,  of  Canada:  galv.  iron  wire,  etc .  223  44 

Small  payments:  team  hire,  $35;  hauling  cable,  $23.70;  foundry  work,  $20.90;  sundry, 

$67.03 . 146  63 

Victoria — Cape  Beale  Line,  Local  Exchange  at  Sooke  ($2,598.63) — 

Foreman,  H.  Ward,  services,  $144.67,  outlay,  $29.75;  labourers,  etc.,  $832 .  1,006  42 

Canadian  Panama  Timber  and  Logging  Co.:  cedar  poles,  55  at  $2 .  110  00 

Hinton  Electric  Co.,  supplies,  $66.75;  Huntley,  V.,  40  poles,  $108 .  174  75 

Northern  Electric  &  M’fg.  Co.:  24  telephone  sets,  $246;  switchboard  complete,  $216.13; 

galv.  wire,  330  lb.,  $115.50;  sundries,  $640.25.  . .  . .  1,217  88 

Small  payments:  hardware,  $19.53;  livery,  $27.50;  cartage,  $10;  sundries,  $32.55 .  89  58 

Yukon  Line,  repoling  and  repairs  ($10,0S4  26) — 

House,  J.  A.:  services  as  foreman,  May-Aug.,  123  d.  at  $5;  meals,  beds,  etc.,  $224.55; 
fares,  $143.95;  freight,  $98.82;  assistance,  44^  d.  at  $3;  hire  of  team  and  waggon,  17  d. 

at  $5;  driving,  etc.,  $55;  sundry  outlay,  $47.27 .  1,403  09 

Sub-foremen:  ,1.  Bishop,  55  d.  at  $4;  fares,  $38.80;  D.  Tonman,  106  d.  at  $4 .  682  80 

Climbers,  399^  d.  at  $3.50;  groundmen,  etc.,  1,016.6  d.  at  $3;  cook,  128  d.  at  $3 .  4,832  05 

Fares,  Vancouver — 150  Mile  House  and  return,  4  at  $38.80 .  155  20 

B.  C.  Express  Co.,  fares,  $165.75;  freight,  $12.35;  Elliot  &  Co.,  freight,  $5.02 .  183  12 

Felker,  G.,  hire  of  team  and  waggon,  10  d.  at  $7;  Hamilton,  R.,  poles,  560  at  $1.15 .  714  00 

Lipsett,  E.:  tents,  2  at  $30.95,  1  at  $12.80;  bags,  etc.,  $6.65 .  81  35 

McNeil,  B.  II.,  hire  of  team  and  driver,  59  d.  at  $12. . . .  708  00 

Northern  Elec.  &  M’fg.  Co.:  wire,  $17.29;  brackets,  $18.75;  sundry,  $58.61 .  94  65 

Simmons,  J.,  hire  of  team  and  driver,  123  d.  at  $10 .  1,230  00 


Total,  carried  to  page  V — 381 .  81,432  36 


Telegraph  Lines:  Generally. 

Bersimis  ($140.92.) — 

Dument,  E.:  building  extension  to  kitchen,  labour,  34  d .  68  00 

Dument,  L.,  freight,  etc.,  $13.50;  Industrial  Co.,  doors,  frames,  etc.,  $59.42 .  72  92 

Grand  Prairie  City  Loop  Line  ($2,196.91) — 

Battle,  Jos.,  freight  on  4,450  lb.  wire,  $133.50;  Brooks,  J.,  230  poles,  $287.50 .  421  00 

Hill,  Jas.:  moving  construction  outfit,  20  d.  at  $5;  team  hire,  17  d.  at  $5 .  185  00 

Mace,  John:  cartage  from  Athabasca  Landing  to  Grouard,  14,265  lb.,  $356.62;  freight, 

$148.76;  moving  outfit,  9§  d.  at  $5 .  552  88 

MacLeod,  G.  E.:  services,  foreman  on  construction,  Oct.,  1912 .  100  00 

Norris,  Jas.:  freight,  $270.31;  team  hire,  4j  d.  at  $5 .  292  81 

Revillon  Bros.:  freight,  $95.20;  provisions,  $2.90 .  98  10 

Labour  on  line:  58  d.  at  $2.50;  18  d.  at  $2.17;  82  d.  at  $2,  50  d.  at  $1.75.  Paid  as  follows: 

L.  Boureshiem,  $50,  E.  Capot,  $50,  R.  Harvey,  $52.50,  H.  Hantiburgue,  $62.50,  small 

payments,  $220.56 .  435  56 

Small  payments:  freight,  $47.70;  10  oz.  tent,  $24.75;  provisions,  $18.16;  500  sideblocks, 

$10.95;  team  hire,  $10.... ; .  Ill  50 

Entrance  Island  Lighthouse  to  Gabiola  Island  ($329.50) — 

Labour  on  line,  Apr.,  1913,  26£  d .  100  50 

Thulin  Bros.:  laying  cable:  tug  hire,  4J  d.  at  $45;  use  of  scow,  4}  d.  at  $5;  board  of  crew,  $4  229  00 

Golden- W'indermere  ($1,326.91) — 

Hope,  Mrs.  M.  H.:  repairing  office,  $84.45;  sundries,  $6.25 .  90  70 

King,  Thos.,  team  hire,  28  d.  $84;  Townshend,  C.,  alterations  in  office,  $57.70 .  141  70 

Northern  Electric  &  M’fg.  Co.:  electric  supplies,  etc  .  51  58 

Woodburn,  A.  J.:  services,  foreman  of  repairs,  etc.,  41  d.  at  $4;  outlay,  $53.40 .  217  40 


Carried  forward .  3,168  71 
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Telegraph  Lines:  Generally— Concluded.  $  cts. 

Brought  forward .  3 1 6-S  7 1 

Golden — Windermere — Concluded. 

Wright,  R.  F.:  services,  lineman,  42  d.  at  $3.25;  outlay,  $12.75 .  149  25 

Labour,  8  d.  at  $3,  46  d.  at  $2.50;  paid  as  follows:  R.  Bunting,  $72.50,  J.  Dunne,  $66.50.  . . .  139  00 

Board  of  men  and  feed  for  horses,  $406.01;  paid  as  follows:  Columbia  Hotel,  $90.01;  D. 

McIntosh,  $74.50;  Windsor  Hotel,  $111;  9  small  payments,  $130.50 .  406  01 

Small  payments:  hardware,  $29.20;  cartage,  $24.15;  horse  feed,  $24;  electrical  supplies, 

$18.50;  writing  table,  $16;  sundries,  $19.42 .  131  27 

Malahat-Saanich  Inlet  ($131.20) — 

Steamer  Red  Fir:  tug  hire,  \  d.,  $30;  scow  hire,  8  d.  at  $10 .  110  00 

Small  payments:  wharfage,  $10,  labour,  2  d.,  $7;  electrical  supplies,  $4.20 .  21  20 

Vancouver  Island  Lines:  C.  P.  Ry.  Co.:  freight  on  cable,  8,480  lb .  241  70 

Bella  Coola — 150  Mile  House:  Thorne,  J.  A.:  board  and  lodging,  $168,  fares,  etc.,  $61.60; 

less  charged  to  1912-13,  V — 403,  $135.85 .  93  75 


Total,  carried  to  page  V — 3 .  4,460  89 


Architectural  Branch:  Salaries. 

Halifax  Office:  W.  Bishop,  y.,  $1,500;  typing,  M.  Travis,  y.,  $96 .  1,596  00 

Charlottetown  Office:  J.  J.  McDuff,  y .  799  92 

St.  John  Office:  Miss  G.  Emery,  y.,  $549.96;  D.  H.  Waterbury,  y.,  $1,950 .  2,499  96 

Montreal  Office:  R.  Deschamps,  y.,  $1,800;  C.  Desjardins,  y.,  $1,200;  G.  S.  Gingras,  y., 

$1,800;  J.  Godin,  y.,  $1,500;  J.  Lamarche,  y.,  $1,200;  H.  N.  Lymburner,  y.,  $1,650; 

Miss  A.  Thibeault,  y.,  $699.96 . .  9,849  96 

Quebec  Office:  U.  L.  Heureux,  Dec.  5-Mar.,  $193.55;  I.  Lacasse,  Dec.  5-Mar.,  $387.10;  A. 

Lepin,  Apr.-Oct.,  $933.31;  T.  Vermette,  y.,  $732 .  2,245  96 

Three  Rivers  Office:  A.  G.  Pothier,  Apr.-Feb . *. . .  916  63 

Ottawa  Office:  II.  S.  Croll,  y.,  $1,200;  J.  S.  Kingston,  y.,  $1,389.20  .  2,589  20 

Toronto  Office:  Miss  G.  Clark,  July  21- Aug.  9,  $24;  T.  A.  Hastings,  y.,  $2,100;  Miss  O.  Page, 

y.,  $600 .  2,724  00 

Winnipeg  Office:  Ada  Curran,  y.,  $915;  J.  E.  Cyr.,  y.,  $1,999  92;  Miss  E.  Gerrie,  y.,  $799.92; 

H.  E.  Matthews,  y.,  4  m.  at  $2,000,  8  at  $2,500 .  6,048  12 

Regina  Office:  J.  Jopling,  y.,  $999.96;  W.  T.  Mollard,  y.,  $1,899.98 .  2,899  92 

Edmonton  Office:  A.  Beaton,  Apr.-Mar.,  313  w.d . . .  1,565  00 

Victoria  Office:  Miss  K.  Brown,  y.,  $699.96;  J.  G.  Brown,  y.,  $1,999.92;  W.  Henderson,  y., 

$2,700;  G.  H.  Llewellyn,  Apr.-Dee.,  179  d.  at  $4,  35  at  $5,  less  $18.70  paid  by  Militia 
Dept.;  H.  E.  Nelson,  Jan.-Mar.,  76  d.  at  $4;  W.  T.  Teetzel,  Aug.  18-Mar.  31,  $1,522.58; 

D.  McLachlan,  messenger,  Aug. — Mar.,  $400 .  8,498  76 


Total,  carried  to  page  V — 3 .  42,233  43 


Monument  to  the  memory  of  the  late  Thos.  D’Arcy  McGee. 

Wright  &  Co.:  crushed  stone,  54  ton  at  $2.05,  148.035  ton  at  $1.65;  cement,  30  brl.  at  2.20; 

less  bags  returned,  120  at  10c .  .  408  97 


Monument  to  the  memory  of  the  late  Sir  L.  II.  Lafontaine  and  lion.  Robt.  Baldwin. 

Allward,  Walter  S.:  on  account  contract  for  monument .  11,500  00 

Small  payments:  cement,  12£  brl.,  $27.50;  sundry,  $1 .  28  50 


Total,  carried  to  page  V — 3 .  11,528  50 


Monument  to  His  late  Majesty  King  Edward. 

Babb,  S.  N.:  award,  second  prize  in  competition .  1,000  00 

Freight  and  express:  American  Ex.  Co.,  $1.83;  Can.  Pac.  Ry.,  $104.82;  G.  T.  Ry.,  $63.37 .  170  02 

Customs  duties,  entry  fees,  etc.,  $92.70;  storage,  etc.,  $28.76 .  121  46 


Total,  carried  to  page  V — 3 .  1,291  48 


Monument  to  Madeleine  de  Vercheres  to  be  erected  at  Vercheres. 

Hebert,  Philippe:  contract  for  monument  to  Madeleine  de  Vercheres  complete,  $25,000;  less 

$9,895.05  paid  in  1912-13,  V— 406 .  15,104  95 

Travel  and  outlay,  J.  S.  J.  Routhier .  19  25 


Total,  carried  to  page  V — 3 .  15,124  29 


1—  25  v 
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5  GEORGE  V.,  A.  1915 


$  cts. 

National  Art  Gallery. 

Caretaker,  Mrs.  E.  Lesieur,  services,  12  m.  to  Mar.  31,  1914 . . .  720  00 

Art  Association  of  Montreal:  paintings:  by  Robt.  Harris,  “Self  Portrait,”  $660;  by  L.  J.  Skel¬ 
ton,  “The  Storm  Cloud,”  $650;  by  C.  P.  Gruppe,  “Sunny  Day  on  the  Beach,”  $500;  by 
C.  W.  Simpson,  “At  the  Nets,”  $250;  by  J.  C.  Franch6re,  “  Le  Fin  de  Jour,”  $150;  by 

J.  Ketterwell,  “Aladdin,  ”  $150,  “Caprice,”  $75;  “Le  Pas  de  Joie,”  $75 .  2,510  00 

Barnsley,  Mrs.  J.  M.,  2  sketch  books .  100  00 

Barr,  Moering  &  Co.:  ocean  freight . ; .  58  46 

Blakeslee,  T.  .J.,  painting  by  Cima  da  Couegliano,  “The  Saviour” .  2,500  00 

Bourgeois,  S.:  portrait  representing  “Christian  van  Conersheim,”  by  Bartholomaus  de  Bruyn, 

$7,500;  Chinese  painting  of  the  Yuan  period,  attributed  to  Chaa-Ise-An,  $4,000 .  11,500  00 

Bromsgrove  Guild  (Canada)  Ltd.:  decorating  5  rooms,  supplying  tapestry,  etc.,  $1,276;  pr. 

curtains,  $50;  cord,  23  yd.,  $11.50 . .- .  1,337  50 

Brown,  Arnesby,  oil  painting,  “In  Suffolk” . 3,650  00 

Brownell,  Franklin,  oil  painting,  “St.  Thos.  Harbour,  West  Indies” .  250  00 

Buffa,  F.  &  Son,  oil  painting,  by  Isaac  Israels,  “Two  Shop  Girls” .  300  00 

Canadian  National  Exhibition:  3  pictures,  by  M.  Cullen,  “Ice  Harvest,”  $350;  by  A.  Y. 

Jackson,  “Sand  Dunes,”  $200;  by  W.  Giles,  “Swans  and  Cygnets,”  $32.85;  bronze  by 

S.  Borglum,  “Washington,”  $400 . ; .  982  85 

Chapman  Bros.:  2  partly  carved  gilt  frames,  $82.66;  packing,  etc..,  $29.07 .  Ill  73 

Colnaghi,  P.  &  D.  &  Obach:  4  pictures:  by  F.  Brangwyn,  “Charity,”  $4,496.80;  by  D.  J.  Cam¬ 
eron,  “October,”  $2,657.10;  by  Bunton  Knight,  “The  Pier,  Sunset,”  $1,303.15;  by  Austin 

Brown,  “Wayside  Pasture,”  $511;  commission,  insurance,  packing,  etc.,  $562.36 .  9,530  41 

Cotter  Gallery:  bv  Andrea  Del  Sarto,  oil  painting,  “The  Magdalen,”  $12,000;  by  Wyatt  Eaton, 

“Landscape,”  $310;  packing,  etc.,  $23.20  .  12,333  20 

Cruickshank,  Wm.,  oil  painting,  “Breaking  a  Road” .  700  00 

Dulac,  Ed.,  water  colour,  “The  Three  Princesses” .  255  50 

Enrich  Galleries,  portrait  by  Dan  Mytens,  “Charles  I” . 10,000  00 

Franck,  S.  M.  &  Co.:  paintings  by  Gerald  Kelly,  “After  Tea  Time,”  “View  of  Mentone  from 

Cape  Martin” .  730  00 

Fruse,  Mrs.  C.  W.,  oil  painting,  “The  Lilac  Gown” .  3,893  33 

Grier,  E.  Wyley,  portrait  of  self,  including  frame .  785  00 

Grolier  Society  of  London,  set  History  of  Egypt .  52  00 

Grosvenor  Gallery,  Ltd.:  oil  paintings  by  W.  Orpen,  “The  Reflection,”  $1,338.34;  “Mary,” 

$486.67;  “The  Little  Burmese  Girl,”  $486.67;  painting  by  G.  W.  Philpot,  “The  Prayer 
on  the  Roof,”  $1,946.66;  4  drawings  by  Muirhead  Bone,  $214.62;  works  by  W.  Strang, 

2  portraits,  $255.50,  6  drawings,  $224.35,  2  crayons,  $102.20 .  5,055  01 

Gutekunst,  R.:  62  engravings,  woodcuts,  etchings,  etc .  4,095  30 

Henry,  Geo.,  oil  painting,  “The  Connoisseur” .  1,788  50 

Hood-Sandham  Co.:  printing,  1,000  copies  art  subjects . 110  00 

Jackson,  Chas.  A.:  oil  painting  by  Mrs.  Swinerton,  “The  Unrelenting  Past” .  730  00 

Kerr-Lawson,  J.,  15  prints,  $194.18;  The  2  Macs,  uniforms,  etc.,  $132.50 .  326  68 

Library  Bureau  of  Canada,  white  oak  moulding,  1,000  ft .  55  00 

March,  Messrs:  bronze  group,  “Pan  &  Pysche,”  $153.30;  5  statuette  groups,  $275.96,  packing, 

etc.,  $5.70 . .* .  434  96 

McMillan,  Jas.:  insurance,  on  $12,000  picture,  “The  Magdalen”  4  m .  58  89 

Metcalfe,  L.  R.,  30  engravings  by  Nanteuil .  1,500  00 

Mickle,  Alf.,  picture,  “Tower  and  Millpond,  Swanage” .  200  00 

Modern  Machine  Co.:  swinging  case  hinges,  4  sets  at  $40;  9  braces,  $25;  sundries,  $24.50 .  209  50 

Mortimer  Co.:  making  prints,  copying  pictures,  etc .  154  75 

Muirhead,  Dav.:  2  oil  paintings,  “The  Dark  Night,”  $486.66,  “The  Woodland  Pool,”  $486.67  973  33 

Neilson,  H.  I.:  8  etchings,  $135;  Pilkington  Bros.,  glass  900  ft.,  $57.32 .  192  32 

Patterson,  A.  D.:  oil  painting,  “My  Mother  in  a  Garden  Hat” .  500  00 

Plimsoll,  Miss  Fanny:  oil  painting,  “Solitude” . 350  00 

Pringle  &  Booth:  making  photographs  of  paintings  and  supplying  one  print  of  each,  215  at  $2. .  430  00 

Pritchard- Andrews  Co.:  alterations  to  10  brass  plates,  $79.10;  700  brass  tags,  $45.50;  sundry, 

$  1 2.75 .  167  35 

Ridout,  Geo.  &  Co.:  94  plates,  $574.50;  17  prints,  $89.85 .  664  35 

Royal  Canadian  Academy  of  Arts:  pictures:  by  J.  W.  Beatty,  “The  Rag  Market,”  $500;  by 
H.  Britton,  “Interior  of  a  Sail  Loft,”  $750;  by  Miss  F.  Carlyle,  “Afternoon,  Venice,”  $175; 
by  Mrs.  G.  S.  Cutts,  “Low  Tide,”  $500;  by  Mrs.  B.  DesClayes,  “The  Shack  in  the  Bush,” 

$250;  by  Miss  H.  M.  May,  “The  Market  under  the  Trees,”  $150;  by  Miss  L.  Muntz, 

“Madonna  with  Angels,”  $350;  by  Mrs.  M.  H.  Reid,  “Morning  Sunshine,”  $300;  by  A.  H. 

Robinson,  “The  Thames  at  Westminster,  ”$150;  by  A.  D.  Rosaire,  “Sunset,  Lachine,” 

$250;  by  A.  Suzorcote,  “Youth  and  Sunlight,  $1,000 .  4,375  00 

Sandham,  Gwendoline:  3  pictures  by  Henry  Sandh&m:  oil  painting,  “St.  Mark’s,  $766.50; 

2  water  colours,  $91.98;  frames,  $19.47 .  877  95 

Scott,  W.  Sons:  framed  drawing  by  Daumier,  “A.  l’Audience,”  $750;  engraving  plates,  etc., 

$229  75  979  75 

Shannon,  Chas.:  oil  painting,  “The  Lady  in  Black  Fur,”  $2,044;  11  lithographs,  $229.95 .  2,273  95 

Swan,  Mrs.  M.,  drawings,  etc.,  $433.13;  Topley  Co.,  photographic  work,  $119 .  552  13 

Thorburn  &  Abbott:  Vassar’s  “Life  of  Painters,”  5  vol.  at  $7.50;  sundries,  $20.75 .  58  25 

Van  Wesselingh  &  Co.,  E.  J.:  oil  paintings:  by  A.  Bauer,  “The  Snakecharmer,”  $1,400;  by 

Jacob  Maris,  “Near  Grandmother,”  $800;  by  W.  de  Zwart,  “Railway  Station,”  $1,200, . .  3,400  00 


Carried  forward .  92,812  95 
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National  Art  Gallery — Concluded. 


S  cts. 


Brought  forward . 

Walker,  Sir  Edm.:  5  pictures,  $91.98;  travel  and  outlay,  $297.77 . 

Wallis  &  Son:  picture  by  L.  Mettling,  “The  Peasant,”  $730;  drawing  by  D.  Y.  Cameron, 

“The  Five  Sisters  of  York,”  $233.60 . 

Small  payments:  art  catalogues,  19  vol.,  $72.66;  etching,  etc.,  $42.34;  packing  pictures,  etc., 
$36.50;  mat  boards,  152  sheets,  $32.90;  14"  picture  backing,  1,000  ft.,  $30;  slides,  49  plain, 
$19.60,  32  lantern,  $10;  prints,  69  at  40c.;  Ward  &  Robert’s  “Romney,”  2  vols,  $25.55; 
easel,  $25;  work  on  catalogue,  $25;  subscriptions,  to  journals,  etc.,  $21.80;  set  Hans 

Holbein,  2  vols.,  $16.30;  sundries,  $169.12 . . 

Customs  duties,  entries,  etc.,  $927.99;  freight  and  express,  $239.66 . 

Travel  and  outlay  of  officials:  E.  Brown,  $1,365.89;  F.  J.  Shepherd,  $41.65 . 

King’s  Printer’s  account,  $1,876.90;  Stationery  office,  $294.01 . 

Advance  to  be  accounted  for,  E.  Brown,  $100.05;  R.  voucher  No.  59401,  outstanding,  $40.21.. 


92,812  95 
389  75 

963  60 


554  37 
1,167  65 
1,407  54 
2,170  91 
140  26 


Total. . . . _ .  99,607  03 

Less  insurance  recovered  on  glass  broken  in  transit .  25  45 


Total,  carried  to  page  V — 3 


99,581  58 


Chief  Engineer’s  Staff. 

Dredging  Staffs — 

Charlottetown:  R.  P.  Croake,  Jan.  24-Feb.  28,  1913 . 

St.  John,  N.B.:  T.  H.  Adams,  $1,850.04;  J.  K.  Blenkinsop,  Dec.-Mar.,  $800;  H.  H.  Don¬ 
nelly,  Apr. -Nov.,  $1,600;  Miss  A.  Duffy,  $600;  J.  McMurray,  $1,599.96;  Miss  M. 

O’Donoghue,  $699.96;  S.  A.  Payne,  Feb. -Mar.,  $250;  G.  G.  Scovil,  $1,599.96 . 

Ottawa:  H.  H.  Donnelly,  Dec. -Feb.  14 . 

Vancouver:  E.  A.  Burns,  $1,425;  A.  F.  Menzies,  Apr.-Oct.,  $1,050;  J.  L.  Nelson,  Mar.  19, 
1913-Mar.  31,  1914,  $2,692.65;  A.  H.  Seaton  $1,800 . 


Detailed  with: — 

Port  Arthur  and  Fort  William  Improvements . . (Page  V — 23) 

Harbours  and  Rivers,  Nova  Scotia . (Part  V — 212) 

“  Prince  Edward  Island . ; . (Part  V — 215) 

“  “  New  Brunswick . (Page  V — 224) 

“  “  Quebec/ . . . (Page  V — 255) 

“  “  Ontario . (Page  V — 277) 

“  “  Manitoba . (Page  V— 277) 

“  “  Sask.  and  Alta . (Page  V — 279) 

“  “  British  Columbia . (Page  V — 303) 

St.  Lawrence  River  Commission . (Page  V — 303) 


Total . 

Less,  charged  to  1914-15... 

Total,  carried  to  page  V — 3 


103  49 


8,999  92 
500  00 

6,967  65 

13,904  65 
31,118  38 
6,141  52 
35,970  12 
83,084  72 
61,839  80 
10,674  76 
15,273  86 
53,267  63 
2,800  00 


330,646  50 
15,647  29 


314,999  21 


Ottawa  River:  Storage  Dams  and  Reservoirs. 


Engineer’s  Staff  ($20,684.50) — 

Engineer  in  charge,  C.  R.  Coutlee,  Apr. -Mar.,  12  m.  at  $275 .  3,300  00 

Asst,  engineers:  W.  E.  Blue,  Apr.,  $125;  R.  F.  Davy,  Apr  .-Mar.,  12  m.  at  $166.67;  A.  Gray, 

Apr. -Mar.,  12  m.  at  $225;  A.  J.  McCool,  Apr  .-Mar.,  12  m.  at  $110;  A.  P.  O’Meara, 

Apr  .-Mar.,  12  m.  at  $129.17 . . .  7,695  08 

Consulting  engineer,  J.  H.  Secrctan,  July-Mar.,  9  m.  at  $100 .  900  00 

Engineering  expert,  H.  H.  Donnelly,  Mar.  7-31,  25  d.  at  $20 .  500  00 

Clerks:  A.  F.  Rossini,  Apr.-Mar.,  5  m.  at  $41.67,  7  m.  at  $50;  Miss  P.  Taylor,  Oct.-Mar., 

6  m.  at  $75 .  1,008  35 

Draughtsmen:  J.  A.  Aub6,  Dec.  20-Mar.  31,  3^  m.  at  $66.66;  Ed.  Brown,  Nov.  11-Mar.  31, 

$347.50;  W.  Burrows,  Oct.-Nov.,  Jan.,  $124.50 .  694  20 

Foreman  and  guide,  Jos.  E.  Clement,  Apr.-Mar.,  365  d.  at  $3.50 .  1,277  50 

Labourers,  62  d.  at  $1.50;  riverman,  $45 .  138  00 

Rodmen:  E.  E.  Cox,  June-Mar.,  $146;  E.  J.  Denault,  Oct.-Nov.,  Jan.,  $130.50;  J.  II. 

Dub6,  July  17-Mar.  31,  $633.87;  W.  J.  Coutlee,  12  m.  at  $75 .  1,810  37 

Stenographers,  Apr.-Mar.:  C.  F.  Brien,  12  m.  at  $65;  M.  Cot6,  12  m.  at  $66.67 .  1,580  04 

Asst,  storekeeper,  F.  Sheppard,  Apr.-Mar .  985  00 

Students:  Geo.  Brophy,  May  5-Sept.  30,  $362.90;  J.  Marion,  July  12-Sept.  30,  $198.39; 

B.  Ross,  May  2-Aug.  5,  $234.67 .  795  96 

Ottawa  Office  ($1,712.11) — 

Birkett,  Thos.  &  Son:  cable,  $33.78:  manilla  rope,  $24.14;  sundry,  $16.63 .  74  55 

Campbell  Steel  and  Iron  Works,  Ltd.:  labour,  60  h.  at  70c.,  65  h.  at  60c.;  steel  track, 

$31 .50;  sundry,  $25  84 . . . . .  138  34 

Canadian  Fairbanks-Morse  Co.:  2  cylinder  marine  coils,  $13.60;  sundry,  $42.96 .  56  56 


Carried  forward .  20,953  95 


1—  25  iv 
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Ottawa  River:  Storage  Dams  and  Reservoirs— Continued.  $  cts. 

Brought  forward .  20,953  95 

Ottawa  Office — Concluded. 

Canadian  Pacific  Ry.  Co.,  telegrams,  $103.28;  Ritchie  &  Sons,  2  wheels,  $50 .  153  28 

Canuel,  Miss  Esther:  cleaning  blankets,  178  at  40c .  71  20 

Cot6  &  Prevost:  storage  of  catamaran,  $43.20;  gasoline,  etc.,  $14.35 .  57  55 

Davidson,  Jas.,  Estate:  1,825  ft.  lumber,  $116.30;  water  record  cabin,  $27.25;  sundry, 

$34.57 . 178  12 

Fleck,  Alex.,  sounding  machine,  $75;  Morgan,  J.  W.,  livery,  $74 .  149  00 

Grant-Holden-Graham:  19  boat  covers,  $30;  11  cushions,  $22;  6  camp  beds,  $18;  rubber 

boots,  4  pr.  at  $5;  2  tents,  $57.60;  sundry,  $21.50 . 169  10 

Ontario  Hughes-Owens  Co.,  Ltd.:  velocity  register,  $51;  sundry,  $8 .  59  00 

Ontario  White  and  Blue  Print  Co.,  194  blue  prints . . 52  19 

Topley  Co.:  automatic  sounding  recorder,  $50;  carrying  case,  $16;  repairing  current 

meter,  $15;  sundry,  $130.16 .  211  16 

Thornton  &  Truman:  repairs,  $2;  24  water  gauges,  $64.24 .  66  24 

Small  payments:  cartage,  $10.75;  dump  car,  $20;  hardware,  $15.92;  labour,  45  h.  at  70c.; 

repairing  instruments,  etc.,  $73;  storing  boats,  $36.98;  sundry,  $87.67 .  275  82 


Land  Damages  ($91,289.45) — 

Compensation  for  land  flooded  by  carrying  out  of  Timiskaming  Reservoir  Scheme: 
J.  J.  Aistrop,  $515.52;  H.  Arcand,  $30;  T.  Armstrong,  $480;  T.  Breen,  $100;  Z. 
Bertrand,  $35.68;  F.  S.  Brickender,  $1,165;  N.  Brouillard,  $383;  Chas.  Brook, 
$4,382;  J.  B.  Bruneau,  $63. 12;  D.  Cadieux,  $653.64;  J.  Cadieux,  $30.22;  J.  V.  Childs, 
$550;  P.  Cyr,  $350;  Elizabeth  Davis,  $1,824.20;  F.  J.  de  St.  Laon,  $200;  J.  B.  Delay, 
$176;  Jos.  Duchemin,  $8;  D.  Duggan)  $100;  S.  Drew  Eplett,  $1,050;  Mrs.  E.  and  Win. 
Eadie,  $550;  C.  C.  Farr,  $92.50;  K.  Farah,  $21,149.15;  L.  J.  Fitzpatrick,  $3,675; 
Ls.  Girard,  $121;  N.  R.,  J.  T.  and  J.  K.  Green,  $199.50;  S.  Greenwood,  $700;  Widow 
of  late  A.  E.  Guay,  $377.50;  H.  Hartman  et  al,  $1, 100;  R.  Hastings,  $1,400;  S.  McE. 
Herron,  $325;  Jos.  Irwin,  $1,600;  Kipawa  Fish  and  Hunt  Club,  $1,000;  Jos.  Lacasse, 
$110.37;  J.  B.  Lacasse,  $70;  A.  Lamb,  $600;  D.  Lang,  $4,086.50;  J.  Latour,  $48.03; 
Jean  Le  Bris,  $15.60;  E.  Lemier6,  wife  of  A.  Gagnon,  $51.93;  J.  Levasseur,  $63.60; 
J.  Marquis  Est.,  $650;  J.  McDonald,  $250;  A.  McIntyre  Est.,  $375;  C.  L.  McCool, 
$700;  E.  McLeod,  $950;  McManus  &  McKelvie,  $6,442.60;  New  Liskeard  Curling 
Assn.,  $700;  John  Otto,  $400;  J.  Pearce,  $100;  N.  Perrault,  $47;  Leon  Renaud,  $119.96; 
Walter  Richards,  $533.75;  W.  B.  Russell,  $247;  J.  Scott,  $450;  Sarah  Scott,  $350; 
Wm.  Shepherdson,  $218.50;  Shannon  &  Fraser,  $850;  E.  F.  Stephenson,  $2,694; 
E.  Sturnburg,  $200;  D.  Trottier,  $1,050;.  Mrs.  A.  E.  Thibault,  $600;  M.  Upston, 


$2,200;  Wabi  Iron  Works,  $6,700;  W.  J.  Yates,  $3,737 .  80,026  87 

Valuator  and  storekeeper,  A.  E.  Cross,  Apr.-Mar.,  12  m.  at  $175 .  2, 100  00  ' 

Asst,  engineer,  H.  II.  Robertson,  Apr.-Mar.,  12  m.  at  $150 .  1,800  00 

Rodmen:  A.  T.  O’Neil,  Apr.-Mar.,  12  m.  at  $75;  H.  A.  Cross,  Aug.-Dee.,  5  m.  at  $75; 

Wm.  Tommy,  Apr.-Mar.,  312  d.  at  $2 .  1,899  00 

Timber  valuator,  R.  W.  Ralph,  Apr.-Dec.,  244  d.  at  $5,  Feb.  18-Mar.  31,  $135.71;  asst. 

timber  vaiuator,  May  6-June  30,  $137.90 .  1,493  61 

Axeman,  35  d.  at  $2;  cooks,  Mar.  1-Oct.  25,  $449.26;  boat-runner,  $287.90;  labourers,  296 

d.  at  $2 .  1,399  16 

Gibbons,  R.,  board  of  H.  Cross,  Aug.  11-Nov.  26,  Dec.  4-22 .  196  25 

Monaghan,  J.  R.,  groceries,  $202.61;  Shannon  &  Fraser,  provisions,  $200.46 .  403  07 

Ottawa  White  and  Blue  Print  Co.,  584  blue  prints .  172  89 

Small  payments:  groceries,  etc.,  $59.05;  livery,  $48;  tent,  $17.50 .  124  55 

Travel  and  outlay  of  officials:  A.  E.  Cross,  $553.12;  H.  A.  Cross,  $54.45;  John  Cunning¬ 
ham,  $34;  R.  W.  Ralph,  $355.24;  S.  Ralph,  $14.55;  H.  II.  Robertson,  $231.35 .  1,242  71 

Legal  services:  Hartman  &  Smiley,  $308.34;  F.  A.  Labelle,  $90;  M.  F.  Pumaville,  $33. .  431  34 

Bout-de-l’Isle  ($99.35)— 

Cot6  &  Prevost:  gasoline,  125  gal.  at  30c.;  sundry,  $9.35 .  46  85 

Hotel  Bureau:  board  of  men,  34§  d.  at  $1.50;  sundry,  50c .  52  50 

Carillon  ($36.50) — 

Kelly,  T.  P.,  board  of  men,  36£  d.  at  $1 .  36  50 

Gatineau  Survey  ($158.86) — 

Bark  Lake:  Gilmour  &  Hughson,  Ltd.,  supplies .  150  06 

Kababonga  Lake:  W.  J.  Campbell,  travel .  8  80 

Gordon  Creek  Dam  ($37.75) — 

Kipawa  Steamer  Line,  board  of  J.  Lumsden .  37  75 

Haileybury  ($143  50) — 

Hotel  Matabanick:  board  of  men,  57J  d.  at  $2.50;  sundry,  50c .  143  50 

Hemlock  Lake  ($2.25)— 

County  Carleton  Registry  Office,  search  re  metering  station .  2  25 

Kipawa  River  Dam  ($2,405.31) — 

Dam-tenders,  Apr.-Mar.:  J.  Cedilotte,  12  m.  at  $45;  Maurice  Denis,  12  m.  at  $50 .  1,140  00 

Cook,  $45.02;  labourers,  22  d.  at  $2.50,  169j  d.  at  $2;  repairman,  17  d.  at  $6;  teamsters, 

47  d.  at  $5 . .  .  . .  776  02 

Boulianne,  B.:  meat,  $10.35;  provisions,  $55.20 . * .  65  55 

Candian  Pacific  Railway  Co.:  loading  48  cars,  $47.02;  sundry,  $6.30 .  53  32 


Carried  forward .  116,199  16 
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Ottawa  River:  Storage  Dams  and  Reservoirs — Continued.  $  cts. 

Brought  forward .  116,199  16 

Kipawa  River  Dam — Concluded. 

Lacombe,  Ad.:  meat,  $23.16;  provisions,  $52.64 .  75  go 

Ville  Marie  Supply  Co.:  dynamite,  4  cases  at  $11;  meat,  $56.20;  sundry,  $79.95 .  180  15 

Small  payments:  hardware,  $17.67;  sundry,  $20;  travel,  $21.80 .  59  47 

Legal  services,  R.  A.  Drapeau .  55  00 

Latehford  ($123.50)— 

King  Edward  Hotel:  board  of  men,  8f  d.  at  $2.50,  46£  d.  at  $2 .  114  35 

McGregor,  D.,  rent  of  boat,  etc .  9  15 

North  Timiskaming  ($2,638.88) — 

Foreman,  F.  Carr,  Oct.-Mar.,  76  d.  at  $3,  75  d.  at  $2.50 .  415  50 

Riverman,  Geo.  Smith,  Oct.-Mar.,  145  d.  at  $2. 50 .  362  50 

Labourer,  P.  Gibbons:  36  d.  at  $4.50;  rent  of  boat,  etc.,  $9 .  171  00 

Gibbons,  R.:  board  of  men,  7  d.  at  $2.50,  172$  d.  at  $1.50,  1,080  meals  at  35c.;  lodging, 

361  n.  at  50c.;  teaming,  37  d.  at  $4;  sundry,  $58.85 .  1,041  35 

Travel  of  officials:  J.  Beauchemin,  $320.50;  B.  Ross,  $240.15 .  560  65 

Small  payments:  board  of  men,  $42.70;  sundry,  $45.18 .  87  88 

Ottawa  River  between  Timiskaming  and  Ottawa  ($260) — 

Rivermcn,  metering  river  at  $2.50  perd.;  C. Mullen,  Jan.  16-Mar.  31,  65d.;  A.  St.  Laurent, 

Jan.  16-Feb.  28,  39  d . .  260  00 

Quinze  Dam  (SI 67, 900. 15) — 

Morrow  &  Beatty,  estimate  21  to  May  31,  1914:  clearing  25  acres,  grubbing  2  acres,  $870; 
excavation,  105,500  cu.  yd.  solid  rock  at  $1.65,  loose  material,  11,000  cu.  yd.  at  60c.; 
mass  concrete,  4, 107  cu.  yd.  at  $9;  re-inforced  concrete  deck,  432  cu.  yd.  at  $16;  stop- 
logs,  framed,  160,000  ft.  at  $85;  steel  shapes  and  log  ends,  43,700  at  9c.;  steel  rods 
placed,  181,000  lb.  at  7c.;  timber,  flatted  and  squared,  122,670  ft.  at  $36.50;  sundry, 

$1,436.03;  less,  drawback,  $26,025.48,  material  furnished  by  Department,  $1,281, 

and  less  payments  in  1912-13,  V — 410,  $50,580,  and  $27,360  paid  in  1914-15 .  156,290  00 

Concrete  inspector,  Wm.  Beckett:  Apr.  9-Sept.  15,  1913,  5-23  m.  at  $100 .  523  33 

Cooks  at  $70  per  m.,  C.  Aumond,  Oct.-Mar .  420  00 

Cooks  at  $65  per  m.:  A.  Aumond,  $34.67;  O.  Latour,  $19.50;  R.  Little,  $65;  P.  Halvinson, 

$208 .  327  17 

Hewers,  15$  d.  at  $2.25;  labourers,  45$  d.  at  $2,  16  d.,  $18.65 .  144  55 

Rodman,  A.  E.  Leacy,  5$  m.  to  Mar.  31,  1914,  at  $75 .  400  00 

Teams,  16  d.  at  $4.25,  23  d.  at  $3;  w'atchman,  39  d.  at  $2.50 .  234  50 

Colonial  Lumber  Co.,  removing  logs  from  shore  above  dam .  93  03 

Di  Bona  &  Orlando  Bros.:  cartage,  130  h.  at  60c.,  75  h.  at  40c.;  labour,  105$  d.  at  $2.50, 

20  h.  at  50c.,  108  h.  at  25c.;  supplies,  $448.18 .  856  93 

Dunlop  &  Co.:  400  boom  chains,  bolts,  washers,  etc.,  31,725  lb.  at  6$c.,;  sundry,  $42.99.  2,105  12 

Francis,  W.  J.:  examination  of  samples  of  gravel,  concrete,  etc.,  May  21-June  5 .  190  98 

Gibbons,  R.:  derrick,  39-35  cwt.  at  60c.;  sundry  meals,  $34.99 .  58  60 

Gillies  Bros.:  timber:  white  pine,  43,498  ft.  at  $25;  jack  and  red  pine,  16,227  ft.  at  $18; 
spruce  and  tamarac,  53,911  ft.  at  $16;  timber,  taxed  for  Crown  dues:  white  pine,  7,298 
ft.  at  $10;  red  pine,  8,57S  ft.  at  $7;  spruce  and  tamarac,  38,618  ft.  at  $5;  Crown  dues  on 

above,  54,494  ft.  at  $2 .  2,677  19 

Imperial  Oil  Co.,  Ltd.:  gasoline,  89-5  gal.  at  24$c.,  84-5  gal.  at  24c.,  88 gal.  at  17$c.; sundry, 

$30.93 .  ....... .  88  54 

Jamieson  Meat  Co.:  meat,  $412.44;  provisions,  $350.91 .  763  35 

Jubainville,  G.  P.:  clearing  winter  road,  6  d.  at  $4,  59  d.  at  $2;  lumber,  8,255  ft.  at  $18...  290  59 

Monaghan,  J.  It.:  hardware,  $11 .75;  oil  cloth,  5f  yd.  at  80c.,  12  yd.  at  75c.;  rowboat,  $68; 

teaming,  $124.50;  provisions,  etc.,  $685.62  .  903  47 

Queen  City  Oil  Co.:  gasoline,  172  gal.  at  24$c.;  sundry,  $19.60 .  61  74 

Travel  and  outlay  of  officials:  Wm.  Beckett,  $26.85;  Jos.  E.  Clement,  $17  55;  A.  E. 

Cross,  $24.06;  J.  A.  Dagg,  $17.75;  It.  F.  Davy,  $1,049.33;  A.  E.  Leacy,  $12.70......  1,148  24 

Small  payments:  cartage,  $78.12;  chemical  tests  of  cement,  etc.,  $36;  electrical  supplies, 

$24  14;  hardware,  $30.70;  15  mosquito  nets,  $19.50;  paint,  etc.,  $14.95;  provisions, 

$23.80;  teaming,  $26;  sundry,  $69.61 .  322  82 

Quyon  ($199  07) — 

Empire  Hotel,  board  of  men,  127  d.  at  $1.50 .  190  52 

Kennedy,  John,  telephone  tolls .  8  55 

Stewurt’s  Camp,  below  Temiskaming  ($38.40) — 

Lumsden,  J.,  supplies .  38  40 

Temiskaming  Dam — 

Dam  tenders:  J.  B.  Belanger,  Apr. -Mar.,  at  $60  per  m.,  $270.97,  at  32$c.  per  h.,  $409.19, 
at  30c.  per  h.,  $123.60;  E.  Boullianne,  Apr. -Mar.,  at  $60  per  m.,  $282  58,  at  32Jc.  per 

h.,  $390  66,  at  30c.  per  h.,  $97.50 . .  1,574  50 

Concrete  inspector:  Wm.  Beckett,  Apr.,  8  d.,  $26.67;  clerk,  J.  M.  Drapeau,  Dec.-Mar., 

4  m.  at  $75 .  326  67 

Foreman,  C.  H.  Campbell,  Apr.-Aug.,  Oct.,  Dec.-Mar.,  6-62  m.  at  $100;  sub-foreman, 

A.  Sammpn,  Sept.-Oct.,  430  h.  at  27$c .  780  61 

Carpenters,  941  h.  at  29e.,  300  h.  at  27$c.;  cook,  $143.01;  diver,  $60  .  558  40 

Timekeeper,  R.  Ritchie:  Sept.-Mar.,  1  m.  at  $75,  1  m.  at  $80,  4  m.  at  $90 .  515  00 


Carried  forward 


291,484  76 
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$  cts. 


Brought  forward, . 

Temiskaming  Dam — Concluded. 

Labour,  at  21c. -25e.,  $4,2S4 47,  less,  deducted  for  board,  $322.10 . 

Bell,  J.  H.:  anvil,  $19.63;  3  cross-cut  saws,  $12;  crown  shingles,  $34.50;  iron,  598  lb.,  $19.22; 
manilla  rope,  369  lb.,  $61  31;  paint,  20  gal.  at  $2.25;  parafoid  roofing,  $13.50;  post  drill 
$16;  spray  pump,  $15;  tar  paper,  27  rolls,  $56.47;  6  wheel-barrows,  $28.50;  sundry, 

$522.83 . . . . . 

Bell  Bros.:  groceries  and  provisions . 

Canada  Cement  Co.,  Montreal:  cement,  l,760bbls.at$2.07;  less,  sacks  returned,  5,004  at  10c 
Cochrane  Hardware  Co.:  15-ton  Norton  ratchet  jack,  $49.25;  hose,  $20.25;  sundry,  $16.10. 

Dink  Bros.,  meat,  fish,  etc.,  $80.04;  Montgomery  &  Ferguson,  hardware,  $56.55 . 

Fitzpatrick,  W.  J.:  labour,  44  h.  at  90c.,  158  h.  at  70c.,  29  h.  at  35c.;  steel  beams,  $29.33; 

4  steel  stoplog  hooks,  $10.80;  sundry,  $41.21 . 

General  Supply  Co.  of  Canada:  derrick,  $327;  round  edge  skips,  25  ft.,  $150;  forest  loader, 

$375;  3  push  cars,  $120;  j-in  steel  rope,  1,000  ft.,  $52.50;  sundry,  $68.39 . 

Granr-Holden-Graham:  rubber  boots,  6  pr.  at  $5.60;  tarpaulins,  15  at  $11.50,  10  at  $8.6-4 
Hopkins,  F.  H.  &  Co.:  3  grasshopper  cars  at  $49;  additional  charge  on  goods  supplied, 

March,  1912,  $21 . 

Jones  &  Girouard,  forest  loader . 

Lumsden,  John:  “  Blaster’s  Friend,”  15  cases  at  $9.25;  boat,  $45;  lumber,  $30  to  $15  per 
M,  21,180  f  .,  $143.63;  royalty  on  rock  removed,  5,264-5  cu.  yd.  at  10c.;  sundry, 

$172.54  ;  less  old  machinery,  etc.,  sold  to  J.  Lumsden,  $100 . 

Lynch,  Beckham  <fc  Gorman:  erecting  derricks,  tracks,  etc.:  iron,  $13;  labour,  blacksmith, 
46-95d.  at  $2  75;  carpenters,  7-8  d.  at  $3.25,  7-8  d.  at  $3;  carts,  6-3  d.  at  $2;  foreman, 
9-8  d.at  $3.25,  40-2  d.  at  $3.20,  10-9  d.  at  $2.68;  handy  man,  11  d.  at  $2.50;  hoist 
runner,  42-4  d.  at  $4;  labourers,  616-45  d.  at  $2.25;  mechanic,  9-5  d.  at  $4.80;  teamster, 
39-3  d.  at  $5.50;  walking  boss,  11-3  d.  at  $5  52,  35-7  d.  at  $4.54,  11-3  d.  at  $4.39  ; 
loading  and  shipping  hoist,  $99.65;  oil,  $7.75;  superintending  accounts,  15  per  cent 
of  $2,620.56,  $393.08;  board  of  men,  $457.80;  placing  rock,  7,049-5  cu.  yd.  at  $1.50; 
rent  of  derrick  and  hoist,  Oct.-Mar.,  136  d.  at  $7;  travel  and  expenses  of  men  erecting 
derrick,  $46.65;  15  p.c.  comm,  on  rent  of  derrick,  Nov.,  apparently  paid  in  error, 

$26.25;  less  rent  of  cookery,  Aug. -Mar.,  8  m.at  $5 . 

MacKenzie,  Ltd.,  canvas  covers,  2  at  $00;  tarpaulins,  2,880  sq.  ft.  at  5c . 

Mussens,  Ltd.:  freight,  $79.04;  rails,  125  lens,  $336.48;  3  steel  skips,  $192;  wire  rope, 

800  ft.,  $74.32;  sundry,  $489.23 . 

Ottawa  Car  Co.,  water  measurer  and  distributor . 

Ritchie,  R.:  hospital  treatment,  $78.70;  medical  attendance,  $125 . 

Schell  Foundry  &  Machine  Co.,  Ltd.:  freight,  $6;  2  wheel  sets,  $46.80 . 

Slack,  J.  H.,  sundry  lumber . 

Stewart,  A.,  gravel,  565  cu.  yd.  at  $2 . 

Structural  Engineering  Co.,  Ltd.:  preparing  design  and  drawing  for  stop-log  lifter . 

Timiskaming  Navigation  Co.:  gravel,  155  cu.  yd.  at  $1.25;  meals,  1,336  at  25c.;  sundry, 

$21.31 . 

Upper  Ottawa  Improvement  Co.:  rent  of  steamer,  7  d.  at  $15,  17  h.  at  $2;  less,  scow  sold 

to  company,  $100 . 

White  River  Steamboat  Line:  gravel,  161  c.  yd.  at  $2,  248  loads  at  75c . 

Travel  and  outlay  of  officials:  Chas.  Campbell,  $6  05;  R.  F.  Davy,  $174.12;  J.  M. 
Drapeau,  $82.45;  A.  J.  McCool,  $504.31;  It.  McRitchie,  $8.35;  A.  T.  O’Neill,  $16.20 

Vouchers  outstanding,  pay-list,  D-43609 . 

Small  payments:  electrical  supplies,  $19.50;  manilla  rope,  $23.79;  oil,  $31.27;  spruce, 

$36.64;  sundry,  $81.06 . 

Legal  services:  F.  L.  Smiley . 

Sundry  Accounts — 

Travel  and  outlay  of  officials:  A.  A.  Anderson,  $339  44;  Jules  Beauchemin,  $258.02  ; 
W.  E.  Blue,  Si  15 .75;  G.  M.  Brown,  $533.21;  Geo.  Clapperton,  $19.05;  C.  R.  Coutlee, 
$358.75;  A.  E.  Cross,  $74.78;  G.  M.  Dalglish,  $57.20;  G.  W.  Dawson,  $73.60;  A.  T. 
Genest,  $62.30;  D.  T.  Gervais,  $4.30;  A.  Gray,  outlay,  $437.54,  advance  to  be  ac¬ 
counted  for.  $75.30;  S.  B.  Johnson,  $649.32;  A.  M.  Kirkpatrick,  $667.32;  A.  J.  McCool, 
$43.10;  H.  W.  Meindl,  $16.95;  S.  H.  O’Brien,  $16.30;  A.  P.  O’Meara,  $90.75;  Bruce 

Ross,  $17.35;  J.  A.  Thivierge,  $23.70 . 

King's  Printer’s  Account . 

Vouchers  outstanding:  C.  R.  Coutlee,  D — 48344,  $130.75;  Bohemier  &  Dufort,  D — 48340, 
$17.10;  R.  W.  Ralph,  D— 41729,  $42.37,  D— 33199,  $100,  D— 41730,  $9.53 . 


Detailed  with  Surveys  and  Inspections . (Page  V — 393) 

Detailed  with  St.  Lawrence  River  Commission . (Page  V — 393) 


291,484  76 
3,962  37 


843  96 
309  32 
3,142  80 
85  60 
136  59 

240  29 

1,092  89 
292  50 

168  00 
325  00 


1,226  42 


15,030  59 
264  00 

1,171  07 
235  00 
203  70 
52  80 
50  55 
1,130  00 
200  00 

549  06 

39  00 
508  00 

791  48 
1,175  53 

192  26 
824  52 


3,934  03 
3,121  51 

299  75 
835  00 
1,397  50 


Total 


335,315  85 


Charged  to  the  following  votes — 

Ottawa  River:  Construction  of  Storage  Dams . (PagcV-3)  302,849  12 

Ottawa  River  Storage  Dams:  Investigation . (Page  V-3)  25,153  33 

River  Gaugings .  (Page  V-392)  7,313  40 


Total,  as  above 


335,315  85 
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Dry  Docks  Generally:  Inspection.  $  cta. 

Montreal  Dock — 

Canadian  Inspection  Laboratories:  services  of  inspector,  12  m.  to  Jan.  31,  1914,  $2,700; 

inspection  of  material,  829-G6  ton  shop,  $290.38,  2,863-476  ton  mill,  $715.87 .  3.706  25 

Toronto  Dry  Dock— 

Canadian  Inspection  Laboratories:  services  of  inspector,  Mar.  31,  1913,  one-half  time _  112  50 

Prince  Rupert  Dry  Dock — 

Canadian  Inspection  Laboratories:  services  of  inspector,  12  m.  to  Jan.  31,  1914,  $2,700; 
inspection  of  material,  3, 803-889  tons  shop,  $1,331.37,  4,355  097  tons  mill,  $1,088.78, 

2,139,010  ft.  lumber,  $534.75,  sundry,  $358.30;  chemical  analysis,  $5;  part  of  voucher 

R.  No.  38874  outstanding,  $94.58 .  6,112  78 

Societe  Anonyme  de  Travaux,  Dyle  &  Bacalan,  sundry .  48  25 

Advertising .  13  60 


Total,  carried  to  page  V— 3 .  9,993  38 


Esquimalt  Dry  Dock:  Dwelling  House  and  Electric  Crane. 

Lockley,  A.,  dwelling  house  for  second  engineer,  complete .  3,475  00 


International  Commission,  River  St.  John. 


Commission — 

Keeffe,  J.:  services,  May,  1913,  7  d.,  Sept.,  8  d.,  Oct.,  6d.,  Nov.,  3d.,  Dec.,  10  d.,  Feb., 

3  d.,  $1,850;  travel  and  outlay  $92.70 . 

Murchie,  H.  H.:  secretary,  Jan.-Dee.  $1,200;  outlay  $216.40;  one-half  paid  by  Canada . 

Teed,  M.  G.:  services,  1912,  18  d.,  1913,  Jan.,  4  d.,  Feb.,  2  d.,  May,  8d.,  Sept.,  8  d.,  Oct.,  7d., 
Nov.,  3  d.,  Dec.,  10  d.,  1914,  Feb.,  3  d.,  $3,150;  allowance  for  work  on  evidence,  plans, 
etc.,  1912-13,  $250;  sundry  travel  and  outlay  $260.01;  less  $1,600  advanced  in  1912-13, 
V— 423 . 


Simmons,  S.  D.:  copies  of  evidence,  4  copies,  2,001  folios  $500.25;  sundry  copying  $48.35;  travel 

$47.80;  living  expenses,  14  d.  $42 . 

Storage  of  canoes  $10.50;  half  rent  of  office,  Sept.-May,  1913,  $36;  tin  box,  $4.50 . 

Legal  services:  A.  J.  Gregory,  attendance  at  meetings,  1912,  4  d.,  1913,  Jan.,  4  d.,  Feb.,  3d., 
May,  8  d.,  Sept.,  9  d.,  Oct.,  9  d.,  Nov.,  4  d. ,  Dec.,  14  d.f  1914,  Feb.,  4  d.,  $2,950,  sundry  $369; 
W.  I5.  Jones,  attendance  at  meetings,  1913,  May,  9  d.,  Sept.,  10  d.,  Oct.,  9  d.,  Nov.,  4  d., 

Dec.,  14  d.,  1914,  Feb.,  4  d.,  $2,500,  sundry  $336.90 . 

Travel  of  Ottawa  official,  A.  E.  Cross . 


1,942  70 
708  20 


2,060  01 

638  40 
51  00 


6, 155  90 
116  20 


Total,  carried  to  page  V — 3 


11,672  41 


Deep  Waterways  Commission,  inclusive  of  payments  authorized  to  W.  J.  Stewart  as 
member  of  Board:  also  for  definition  and  demarcation  of  the  International 
Boundary  from  Pigeon  River  to  St.  Regis,  etc. 


Coste,  Louis,  commissioner:  services,  June,  Aug.,  1913,  7  d.  at  $25;  living  allowance,  7  d.  at 

$7.50;  travel  and  outlay  $61.60 . '. . 

Gibbons,  Sir  G.,  chairman:  services  $1,275,  living  allowance  14j  d.  $108.75,  travel  and  outlay 

$73.13 . . . . . 

Stewart,  W.  J.,  commissioner:  services,  48  d.  $724.32,  living  allowance  31  d.  $232.50,  travel  and 

outlay  $375.40 . . . 

Cote,  Thos.,  secretary:  services,  1  y.  to  Mar.  31,  1914  $3,000,  travel  and  outlay  $356.79 . 

Clerk,  G.  Chart  rand,  services,  12  m.  to  Mar.  31,  1913 . 

Stenographer,  Louis  Hains,  services,  12  m.  to  Mar.  31,  1913 . 

Office  Staff,  May-June,  Aug.,  Nov.  1913-Mar.  1914 — 

Superintendent,  W.  E.  Wilson,  services,  5  m.  to  Mar.  31,  1914 . . . 

Draughtsmen,  services  at  $250:  G.  L.  Crichton  $2,000;  A.  D.  Hollingsworth  $2,000 . 

Clerk,  P.  J.  Haney,  services,  2  m.  to  Mar.  31,  1914 . 

Engravers:  W.  W.  Arnold  $1,480,  T.  S.  Brock  $1,566.67,  H.  E.  Franke  $1,636.67,  D.  Morris 

$774.66,  W.  C.  Perkins  $1,636.67,  W.  P.  Stranachan  $825 . 

Travel  and  outlay  of  staff  officials:  G.  L.  Crichton  $270.60,  W.  P.  Stranachan  $22.30 . 

Generally — 

Ault  &  Wiborg  Co.,  aluminum  plates,  120 . 

Hope,  Jas.  &  Sons,  stationery,  etc . 

Kibby  &  Shields:  use  of  launch,  3  weeks  at  $55;  gasolene,  etc.  $36 . 

Vidal,  Mrs.:  typewriting . . . . . 

Small  payments:  photographing  7  maps,  S21.29;  launch  hire,  7  d.  at  $6;  sundries  $8.50.... 

King’s  Printer’s  account  $10.38,  Stationery  Office  $23.54 . 

Travel  and  outlay  of  Ottawa  official,  S.  J.  Chapleau . 

Advance  to  be  accounted  for,  Thos.  Cote . 


289  10 

1,456  88 

1,332  22 
3,356  79 
800  04 
1,599  90 

1,666  67 
4,000  00 
240  00 

7,919  67 
292  90 

650  00 
57  18 
201  00 
94  00 
71  79 
33  93 
94  70 
175  00 


24,331  82 


Total,  carried  to  page  V — 3 
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River  Gaugings.  $  ets. 

Gauge  Readers:  Ottawa  District  ($2,286.50) — 

Apr.-Mar.,  1914,  each,  365  d.  at  25c.:  Arnprior,  N.  Gendrau;  Brittania  Bay,  J.  Sparks; 

Calumet,  E.  Larose;  Chelsea,  Jas.  Hyde;  North  Bay,  C.  Laws;  Pembroke,  Capt.  W. 

L.  Murphy;  Petawawa,  V.  R.  Gifford;  Plantaganent  Springs,  N.  J.  Sibley;  Renfrew, 

W.  Stewart .  821  25 

Apr.-Mar.,  1914,  12  m.  at  $5:  Calabogie,  J.  Drysdale;  Cedars,  F.  Marrier,  U.  Leroux; 

Kipawa,  Shannon  &  Fraser;  Lanoraie,  O.  Goulet;  Leclair,  C.  Germain;  Mattawa,  D. 

Doughren .  420  00 

Bark  Lake,  at  $10  per  m.:  T.  I.  Garvin,  7  m.  to  Mar.  31,  1914;  A.  B.  Taylor,  3  in.  to  June 

30,  1913 .  100  00 

Cedars:  E.  Bissonnette,  Apr.-Mar.  15,  1914,  11  £  m.  at  $7 .  80  50 

Coteau  du  Lac:  Jos.  Leger,  Apr.-Mar.,  12  m.  at  $7;  back  pay,  5j  m.  to  Apr.  1,  1913,  at  $2. . .  95  00 

Deux  Rivieres:  A.  Savard,  Apr.  1-May  17,  1913,  47  d.  at  25c . . .  11  75 

Klock  Station:  A.  T.  Guilbault,  May  26-Mar.  31,  1914,  310  d.  at  25c.;  apparently  overpaid 

$7.75 .  85  25 

La  Passe:  G.  Gervais,  Apr.-Mar.,  12  m.  at  $7 .  >  84  00 

Lumsden’s  Mills:  Jas.  Kerr,  Apr.-Sept.,  1913,  183  d.  at  25c .  45  75 

Mac  Kays  Lake,  Ottawa:  rating  meters:  A.  G.  Bird,  20  d.  at  $2;  H.  S.  Patterson,  20  d.  at 

*2.50 .  90  00 

MacKev’s  Station:  Paul  Dufoe:  Apr.  15-Mar.  31,  1914,  (less  one  week),  8j  m.  at  $10,  11  w. 

at  $2.50 .  112  50 

North  Timiskaming,  Douglas  Farm:  Albert  Carr,  Apr.  1-June  21,  82  d.  at  25c.;  Klock  & 

Co.,  June  22-Mar.  31,  1914,  283  d.  at  25c .  91  25 

Pointe  aux  Trembles:  Ed.  Delorme,  Apr.-Feb.,  11  m.  at  $5 .  55  00 

Poupore:  O.  Laframboise,  July-March,  9  m.  at  $5 . 45  00 

St.  Timothee:  W.  Lefebvre,  Apr.-June,  1913,  3  m.  at  $5 .  15  00 

Waltham  Station:  J.  If.  Maxwell,  Mar.  20,  1913-Mar.  31,  1914,  377  d.  at  25c .  94  25 

Recording  rain,  snowfall  and  daily  temperature:  Haileybury,  P.  A.  Cobbold,  1913,  $10; 

Ottawa  Exp.  Farm,  W.  T.  Ellis,  1913,  $10;  Renfrew,  Dr.  Wm.  Forrest,  1913,  $10; 

Stonecliffe,  Jan.-May,  1913,  E.  Mackay,  $4.16,  June-Dee.,  1913,  P.  Reilly,  $5.84 .  40  00 

Stellarton,  N.S.:  Jas.  W.  Cowan,  gauge  reader,  Apr.-Mar.,  12  m.  at  $5 .  —  60  00 

Fpper  Ottawa:  Detailed  with  Ottawa  River:  Storage  Dam  and  Reservoirs... .  (Page  V — 390)  7,313  40 

Athabasca  River,  Haight,  Capt.  E.  B.:  reading  gauge,  Apr.-Mar.,  365  d.  at  25c.;  cleaning 

water  gauge  of  drift  wood,  $10 .  101  25 


Total,  carried  to  page  V — 3 .  9,761  15 


River  Richelieu  ^Payment  to  E.  Marceau  and  U.  Valiquet  for  Technical  Services  in 
Connection  with  the  Proposed  Dams  at  St.  Johns,  Quc. 

Services,  Feb.  21-Mar.  30,  1912:  E.  Marceau,  U.  Valiquet,  each,  10  d.  at  $50 .  1,000  00 


River  St.  Lawrence  and  Great  Lakes  Waterways  Commission. 

Consulting  engineer,  Art.  Surveyer:  services,  $25;  outlay  $10.80 .  35  80 

Metering  River — 

Asst,  engineers:  A.  A.  Anderson,  5  m.  to  Aug.,  1913  $625;  Alex.  Bailey,  4  m.  to  July  $400; 

W.  E.  Blue,  4  m.  to  Aug.  $500;  G.  M.  Dalglish,  1  y.  to  Mar.  31,  1914  $1,642.50;  S.  B. 

Johnson,  1  y.  to  Mar.  31,  1914,  $2,400;  A.  M.  Kirkpatrick,  ly  to  Mar.  31,  1914  $1,500.. .  7,067  50 

Students:  R.  Bouchette,  y.  to  Mar.  31,  1914  $900;  G.  Des  Rosiers,  Apr.  14-Dec.  3,  1913, 

Mar.  1914  $649.76;  K.  Ewart,  June  $75;  E.  Keith,  May  2-31,  July  1-Aug.  15  $185.08; 

J.  A.  Labelle,  May  12-Oct.  31  $423.38;  S.  H.  O'Brien,  Apr.  28-Sept.  $382.50;  B.  Ross, 

Sept.  19,  1913-Mar.  31,  19l4  $480 . . .  3,095  72 

River  guide,  Wm.  Gillespie,  $900;  river  foreman,  D.  T.  Gervais  $805;  boat  runner,  C. 

Heatherington  $465 . 2,170  00 

Brown,  L.  R.,  rent  of  boat  $100;  Tessier,  N.,  making  catamaran  $700 .  800  00 

Campbell  Steel  and  Iron  Works,  Ltd.,  foundry  work .  98  28 

Canadian  Fairbanks-Morse  Co.:  magneto  $111;  installing  same,  etc.  $56.42 .  167  42 

Cote  &  Provost:  gasolene,  615j  gal.  at  30c.;  repairs,  etc.  $135.31 .  319  96 

Ontario  Hughes-Owens  Co.  Ltd.:  electric  current  register  $51,  sundries  $42.37 .  93  37 

Wilson,  Jas.  <fc  Co.:  galv.  wire  hawser,  1,600  ft.  $76,  anchors,  etc.  $31.50 .  107  50 

Board,  lodging,  etc.,  of  party:  Bureau  Hotel  $2,251.04,  Hotel  Carleton  $237,  Larocque 

House  $42 . # . .  2,530  04 

Small  payments:  rent  of  office,  Apr.  $40;  2  winches  $32;  gasolene,  95  gal.  $28.50;  making 
windlass  $27.50;  labour,  13  h.  $26.50;  caretaking,  pumping,  etc.  $23;  cable,  400  ft.  oil 

cured  $16,  500  ft.  wire  $11.25;  propeller  $10.10;  sundries  $65.53 .  280  38 

Travel  and  outlay  of  officials:  A.  A.  Anderson  $19.40,  J.  A.  Beauchemin  $210.80,  W.  E. 

Blue  $242.53,  G.  M.  Brown  $53.15,  G.  M.  Dalglish  $15.90,  S.  B.  Johnson  $541.05,  A.  M.  • 
Kirkpatrick,  $548.47 .  1,631  30 


Carried  forward .  18,397  27 
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River  St.  Lawrence  and  Great  Lakes  Waterways  Commission — Concluded.  $  cts. 


Brought  forward .  18,397  27 

Inspection  of  Water  Power  Developments — 

Supervising  engineer,  L.  G.  Papineau:  services,  Apr.-Junc,  Nov.,  1913,  S1,000;  outlay  $65.12.  1,065  12 

Asst,  engineer,  Art.  Sullivan:  services,  Apr.-June,  Nov.,  1913 .  600  00 

Montreal  L.  H.  &  P.  Co.:  lighting,  Feb.  25-Oct.  27,  1913 .  3  16 

King’s  Printer’s  account  $11.57;  Stationery  Office  $31.20 .  42  77 


Total .  20, 108  32 

Less  charged  to — 

Storage  of  Flood  Waters:  Ottawa  Investigation . (Page  V — 390)  $1,397  50 

Surveys  and  Inspections . (  “  V — 393)  $42  26  1,439  76 


Totals,  carried  to  page  V — 3, — 

River  St.  Lawrence  and  Great  Waterways  Commission 
St.  Lawrence  River  Metering . 


Surveys  and  Inspections. 

Geodetic  Levelling,  May-Oct.,  1913  ($4,158.59) — 

ltodmen,  etc.,  at  $3  per  day:  F.  Belanger,  139  d.,  W.  H.  Boucher,  54,  J.  Lagace,  139,  M. 

Lagace,  139;  at  $2.50  per  day,  C.  A.  Pelletier,  93  d . . 

Chaloner,  C.  F.  X.,  outlay  of  party,  $1,156  45;  Thornton  &  Truman,  hardware,  $60.55 

Board  of  men,  219  d.  at  $2,  488^  at  $1.50;  15  d.  team-hire,  $90;  cartage,  etc.,  $35.75 . 

Georgian  Bay  Canal  Survey  Staff  ($9,785) — 

Accountant,  G.  L.  Taillon,  Feb.-Mar . 

Draftsmen,  y.  to  Mar.,  1914:  J.  Matte,  $1,200;  A.  Mineau,  $1,060 . 

Engineers:  R.  Bruce,  Apr.  1-Feb.  9,  $1,575;  G.  H.  Cagnat,  Apr.  1-Junc  10,  $350;  A.  T. 

Genest,  y.,  $3,000;  E.  E.  Perreault,  y.,  $2,400 . 

Maintenance  of  Gauges  ($747.48) — 

Grant-Holden-Graham:  waders,  4  pair . 

Topley  Co.:  instruments,  $89.98;  apparently  paid  twice,  $55.50 . 

Engineers:  G.  M.  Brown,  July-Aug.,  $200;  D.  W.  Jamieson,  July-Aug.,  $200;  D.  J.  Stewart, 

July-Aug.,  $186 . 

Test  borings  ($2,667.16) — 

Foremen:  T.  P.  Keane,  Junc-Aug.,  63  d.,  $242.50, .outlay’,  $84.05;  M.  E.  Labelle,  Jan.,  27 

d.,  $108;  G.  McLeod,  Aug.,  Oct.,  Dec.,  92  d.,  $368,  outlay,  $50.85 . 

Labourers,  173  d.  at  $2 . 

Nova  Scotia  Dredging  Co.:  towing,  $150;  scow  hire,  $80 . 

Hire  of  gasolene  boat,  31  d.,  $155;  hire  of  row-boat,  44  d.,  $22;  hire  of  scow,  42  d.,  $84. . . . 

Travel  and  outlay:  H.  M.  Davy,  $487.49;  A.  W.  Gregory’,  $383.51 . 

Hardware,  $37.06;  labour,  $31;  sundry,  $31.70 . 

Quebec  Immigration  Cottages  and  Ordnance  Stores — 

Boivin,  Ls.:  labour,  292  h . 

Toronto  Postal  Station  G.:  survey  of  site . 

Gobeil,  Antoine,  travel,  $58.90;  Lefebvre,  J.  A.,  services,  Jan.,  $21.88 . 

Vouchers  outstanding:  General  Supply  Co.,  D37,893,  $232.10;  G.  P.  Hugnet,  D36.184,  $67.35; 
II.  E.  Matthews,  D40.962,  $24.25;  II.  Ortiz,  D36.088,  $150;  R.  J.  Robillard,  D34.962, 


$78.25:  part  D34,274,  $94.25 . 

Detailed  elsewhere: — 

Harbours,  Nova  Scotia . (Page  V — 212) 

Harbours,  Prince  Edward  Island . (  “  V — 215) 

Harbours,  New  Brunswick . (  “  V — 224) 

Harbours,  Quebec . {  “  V — 255) 

Harbours,  Ontario . (  “  V — 274) 

Harbours,  Manitoba . (  “  V — 277) 

Harbours,  Sask.  and  Alta . (  “  V — 279) 

Harbours,  British  Columbia . (  “  V — 303) 

Dredge  Vessels,  Ontario  and  Quebec . (  “  V — 355) 

St.  Lawrence  River  Commission . (  “  V — 393) 


18,668  56 


16,742  59 
1,925  97 


1,645  50 
1,217  00 
1,296  09 

200  00 
2,200  00 

7,325  00 

16  00 
145  48 

586  00 


859  40 
346  00 
230  00 
261  00 
871  00 
99  76 

137  20 
10  00 
80  78 


046  20 

15,478  46 
1,350  43 
12,955  61 
38,839  14 
51,570  13 
1,993  38 
2,759  25 
14,347  64 
315  88 
42  26 


Total .  157,884  59 

Less  charged  to  Upper  Ottawa  Storage  Dams . (Page  V — 390)  835  00 

Total,  carried  to  page  V — 3 .  157,049  59 


Test-boring  Machines. 

Builders’  Supply  Co.:  Rambler  drill,  triplex  pump  cross  chopping  bit,  50  ft.  drive  pipe,  100  ft. 

casing  pipe,  head,  shoe,  block,  etc.,  $3,364.25;  freight,  $49.44;  duty,  $710.27;  entry,  $1. .  .  4, 124  96 

General  Supply  Co.:  2  prospectors’  drills,  $820;  2  gas  engines,  8  h.p.,  $320;  16  Bortz  diamonds, 

$500;  duty  on  one  drill,  $112.20 . -.••••; . •„ .  1,752  20 

Union  Foundry'  &  Machine  Works:  2  boring  machines,  $270;  shoes,  drill  points,  etc.,  $21.73....  291  73 


Total,  carried  to  page  Y — 3 


6,168  89 
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Colliugwood  Dry  Docks:  Subsidies.  $  cts. 

Collingwood  Shipbuilding  Co. — 

Dry  Dock,  No.  1:  subsidy,  y.  ending  Nov.  30,  1913 .  15,000  00 

Dry  Dock,  No.  2:  subsidy,  y.  ending  Apr.  30,  1913 .  9,208  96 

Total,  carried  to  Page  V — 3  .  24,208  96 


International  Joint  Commission. 

Commission,  services  and  outlay  ($28,594.97) — 

Chairman,  T.  C.  Casgrain:  services  $7,500;  outlay  $350.75 .  7,850  75 

Commissioner,  C.  A.  Magrath:  services,  $7,500;  outlay  $263.85 .  7,763  85 

Commissioner,  H.  A.  Powell:  services,  $7,500;  outlay,  $925.05 .  8,425  05 

Secretary,  L.  J.  Burpee:  services,  $3,000;  outlay,  $422 .  3,422  00 

Stenographer,  E.  M.  Sutherland:  services,  9  m.  at  $62.50;  3  at  $70.83 .  774  99 

Clerks:  G.  F.  Beardsley,  Feb.  $58.33;  G.  M.  Binns,  July-Dee.,  $300 .  358  33 

Typing  letters,  etc.:  H.  E.  Babbitt,  $79.91;  E.  I.  Chestnut,  $116;  sundry,  $15.25 .  211  16 

Books,  reports,  etc.  ($620.10) — 

Hope,  Jas.  &  Son.:  binding  and  letterirfg  reports,  $170.35;  reports  on  sewage,  $185.68;  sun¬ 
dry  reports,  $34.85;  subscriptions  to  newspapers  and  magazines,  $104.45 .  495  33 

Catalogue  cards,  $25.39;  newspaper  clippings,  $33.60;  sundry  reports,  etc.,  $65.78 .  124  77 

Reporting  proceedings,  etc.,  joint  expenditure  ($846.74) — 

Higgins,  W.  M.:  services,  3  d.,  $30;  transcript,  $37.50;  travel,  $26.76 .  47  13 

Owens,  T.  P.:  6  days  attendance,  $75;  transcript,  1,320  folios,  original  and  9  copies,  $S58: 

sundry  reporting,  $54.75 .  493  88 

Reik,  G.  W.:  attendance,  8  d.  at  $15,  8^  at  $10;  transcript,  645  folios,  $161.25,  467  folios, 

original  and  one  copy,  $140.10;  sundry,  $105.11 .  305  73 

Printing  reports,  etc.,  joint  expenditure  ($1,011.04) — 

Esdale  Press:  500  copies,  Minority  Opinion,  Kettle  Falls,  $50 .  25  00 

Hope,  Jas.  &  Son:  60  covers  for  hearings,  $174 .  87  00 

United  States  Section:  cost  of  printing  copies  of  report^,  hearings,  etc.,  $1,798.09 .  899  04 

General  expenses  ($2,278.50) — 

Bell  Telephone  Co.:  exchange,  3  telephones,  $119;  tolls,  $21.30 .  140  30 

Can.  Office  Furniture  Co.:  book-case,  $21.75;  4  dr.  file,  $62.70 .  84  45 

Federal  Typewriter  Co.:  Remington  typewriter .  122  50 

Hope,  Jas.:  rent  of  office,  Apr.-.Tuly,  $500,  detailed  in  1912-13,  $750 . ' .  1,250  00 

Hope,  Jas.  &  Son:  stamps,  $80;  envelopes,  $45.20;  letter  heads,  5,000,  $33.75;  3,500  forms, 

$28.25;  sundry,  $20.41 .  207  61 

Lowe-Martin  Co.:  mounting  maps .  65  00 

Travel  and  sundry  outlay:  T.  P.  Owen,  $40;  A.  V.  White,  $49.23 . 89  23 

Stationery  Office:  despatch  box,  $22.69;  paper,  etc.,  $28.12 .  50  81 

Advertising,  $3.96;  desk,  $29;  electric  light,,  5  m.  to  Mar.  1,  $41.18;  crex  matting,  $50;  tolls, 

$42.51;  express,  $12.80;  sundry,  $89.15 . .  268  60 

Legal  services:  C.  S.  Maclnnes,  $4,900;  J.  T.  C.  Thompson,  $793.20:  W.  R.  White,  $1,800 .  7,493  20 

Lake  of  the  Woods,  Survey,  etc.,  joint  expenditure  ($21,513.53) — 

Meyer,  A.  F.,  accounts  paid  ($9,181.97) — 

Personal  services,  Apr.-Feb.,  at  $50  per  day,  $4,475 .  2,237  50 

Draftsmen:  L.  G.  Couter,  $338.62;  L.  R.  Graham,  $380.25;  G.  M.  Shepard,  $433.20  . .  576  03 

Stenographers:  M.  Chandler,  $491;  F.  Johnson,  $23.65 .  257  32 

Engineers  and  surveyors:  G.  M.  Garen,  May  16-Oct.  31,  $765.67;  P.  Peterson,  $133.33; 

J.  L.  Rosing,  Aug.-Sept.,  $230;  N.  W.  Thiele,  $687.50 .  908  25 

Instrument  men,  $1,062.15;  axemen,  $275;  cooks,  $396.40;  rodmen,  $433.51;  sundrv, 

$333.40 . 1,250  23 

Gauge  reading,  $106.60 .  53  30 

Purchase  of  launch  Nina,  $1,400 .  700  00 

Supplies,  etc.,  for  G.  M.  Garen:  3  Evinrude  motors,  $190;  boat  hire,  $112.40;  gasoline, 

15;  sundry,  $559.21 . . .  447  23  * 

Supplies,  etc.,  for  J.  L.  Rannie:  2  Evinrude  motors,  $140;  gasoline,  $223.53;  11  cots, 

$27.50;  provisions,  $1,191.33;  3  rods  and  protractors,  $37.50;  11  tents,  $168.16; 

sundry,  $463.11 .  1;  125  56 

Supplies,  etc.,  for  N.  W.  Thiele:  gasoline,  $81.27;  launch  hire,  $996.70;  tent,  $13.60; 

sundry,  $208.80 .  650  18 

Travel  and  outlay  of  A.  F.  Meyer  and  of  survey  parties  and  sundry  general  expenses, 

>2.74.  976  37 

White,  A.  V.,  accounts  paid  ($12,331.56) — 

Personal  services:  Apr.-Feb.,  at  $50  per  day,  $4,000 .  2,000  00 

Engineer,  J.  L.  Rannie:  Apr. -Nov.,  at  $10  per  day,  $2,440;  Dec.-Feb.,  $750 .  1,595  00 

Assistant,  D.  J.  Gillon:  Sept.-Feb.,  $1,460;  outlay,  $1,110.93 .  1,285  47 

Instrument  men:  J.  B.  Brittain,  $482.75;  J.  Brooks,  $251;  G.  M.  Garen,  $433.33;  D.  R. 

Gillon.  $438.90;  G.  F.  Gillon,  $329.15;  D.  J.  Jennings,  $300;  II.  P.  Merrick,  $372.75; 

G.  G.  McEwen,  $579.17;  sundry,  $296.92 .  1,741  98 

Recorder,  F.  W.  Clarke:  June-Oct.  26,  $462.33 .  231  17 

Axemen,  $479.66;  canoemen,  $408.90;  cooks,  $665.33 .  776  95 

Launch  engineers,  $676.45;  rodmen,  $1,427.36;  sundry,  $320.67 .  1,212  24 


Carried  forward 


59,080  49 
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Internationa!  Joint  Commission — Concluded.  $  eta. 

Brought  forward .  59,080  49 

Lake  of  the  Woods  Survey,  etc.,  joint  expenditure — Concluded. 

White,  A.  V.,  accounts  paid — Concluded.  t 

Drafting,  $407;  typewriting,  $214.43  (for  Mr.  White) .  310  72 

Office  staff  of  J.  L.  Itannie:  L.  L.  Gisborne,  Nov.  17-Feb.  28,  $433.33;  J.  Hall,  Dec.  10- 

Feb.  28,  $338.71 . _ .  386  02 

Office  at  Ottawa,  for  drafting:  rent,  Dec.-Feb.,  $105;  telephone,  6  m.  to  May  3,  $31.50; 

office  furniture,  5  tables,  chairs,  etc.,  $324.46 .  230  48 

Office  space  for  A.  V.  White:  6  m.  to  Dec.  30,  $83.34 .  41  67 

•  Travel  and  outlay:  J.  L.  Rannie,  $894.31;  A.  V.  White,  $1,053.80 .  974  06 

Bed  and  robe,  $25;  camera,  $25.65;  gasoline,  $170.41;  launch  hire,  $480;  4  levels,  rods 

and  compasses,  $142;  sundry,  $1,926  60 .  1,384  83 

Expended  by  the  Water  Powers  Branch,  Interior  Department,  $306.10 .  153  05 

Amount  to  be  refunded  by  United  States  Section .  7  92 

Pollution  of  Boundary  Waters  Investigation,  joint  expenditure  ($20,256  01) — 


outlay  10c.;  C.  G.  Sinclair,  49  d.,  $149;  P.  M.  Stewart,  89  d.,  $445;  W.  Tawney, 

73  d.,  $365;  E.  J.  Theriault,  32  d.,  $128;  W.  M.  Wallace,  119  d.,  $547,  outlay  10c. . . .  1,639  35 

Launch  hire:  Can.  Towing  &  Wrecking  Co.,  $1,260;  A.  M.  Chisholm,  $3,765;  Fix  Bros., 

$965;  J.  Hobbs,  $330;  W.  Menzies,  $136;  J.  H.  Moran,  $990.50;  G.  B.  McLean,  $88; 

J.  S.  McQueen,  $1,155;  J.  W.  Rattray,  $775;  W.  K.  Sims,  $240;  Smith  Ryan,  $135; 

J.  Stinson,  $390;  C.  A.  Wand,  $117;  C.  Wymer,  $1,704;  sundry,  $80.55 .  6,065  52 

Drafting:  A.  N.  Martin,  $155;  N.  F.  Parkinson,  $103.75;  H.  J.  Squirrel,  $388.63;  sundry, 

$217.33 .  432  33 

Clerks:  M.  Power,  $100;  E.  Sumner,  $192.50 . . .  146  25 

Bausch  &  Lamb,  sterilizers,  etc.,  $298.68;  Cyphers  Incubator,  3  incubators,  $115.70 .  207  19 

Bing,  W.  A.:  rent  of  room  and  laboratory,  July  18-Sept.  1,  $90;  use  of  boat,  $50;  board,  $84; 

sundry  outlay,  $200.85 .  212  42 

Blanges  Co.:  outfit,  $150;  4  bunsens,  $6;  1,129  lb.  gas,  $169.36;  less  bottles  returned,  $25.88  149  74 

Chambers,  E.  II.,  Port  Huron,  board,  $224.27;  sundry,  $101.90 .  163  08 

Dietzen  Co.,  map  making,  etc.,  $227.37;  Fenton,  W.,  packing,  $120 .  173  68 

Eberbach  &  Son:  200  pet  dishes,  $632;  sundry,  $134.33 .  83  16 

Fargo,  W.  C.,  in  charge,  Van  Buren:  board,  $177;  canoe  hire,  $47.50;  laboratory  rent,  $15; 

express,  $54.25;  services,  Sept.  20-Nov.  16,  $275;  sundry,  $275.06 .  421  90 

Hartz,  J.  F.:  30  kilos,  peptone,  $255;  25  lb.  agar  agar,  $36.25 .  145  62 

Ingraham  &  Bell:  24  lb.  agar  agar,  $30.70;  165  lb.  cotton,  $68.60;  720  bottles,  $82.50; 

10  kilos,  peptone,  $95;  400  petri  dishes,  $108;  sundry,  $147.43 .  266  11 

Murray,  E.  J.:  rent  of  laboratory,  $47;  use  of  launch,  $455 .  251  00 

McLaughlin,  A.  J.,  in  charge  of  field  work:  services,  1  y.,  $6,999  92;  clerical  assistance, 

$179.90;  travel  and  outlay,  $973.68 .  4,076  75 

Parke  Davis  Co.:  600  lb.  oxgall,  $294.65;  peptone,  $7.50;  sundry,  $13.25 .  157  69 

Preble,  Paul:  room  rent,  $203;  travel,  etc.,  $704.82 .  453  91 

Spencer  Lens  Co.:  6,000  gr.  agar  agar;  $25.40;  6,000  gr.  peptone,  $48;  300  petri  dishes,  $45; 

4,050  test  tubes,  $61.62;  235  pipette.s,  $61.93;  sundry,  $241.77 .  241  86 

Thompson,  L.  R.:  room  rent  and  board,  $234;  travel  and  outlay,  $626.95 .  4.30  47 

Williams  Browne  &  Earle:  1,000  petri  dishes,  $86.75 .  43  38 

Board,  $292.42;  boat  hire,  $202;  express,  $957.53;  1,000  fermentation  tubes,  $60;  24  floats, 

$50.60;  gas,  $78.70;  field  books,  $56;  plumbing,  S133.14;  rent  of  laboratories,  $320; 

2  sterilizers,  $48.75;  veal,  $133.75;  260  water  sample  bulbs,  $52;  maps  mounted,  $43.70; 

sundry,  $456  52 .  1,442  52 

Travel  and  outlay  of  experts:  J.  A.  Amyot,  $435.66;  C.  R.  Avery,  $633.66;  C.  R.  Brown, 

$469.61;  F.  A.  Dallyn,  $983.09;  R.  Defries,  $375.40;  A.  V.  Delaporte,  $575.34;  W.  R. 

Jaffray,  $.392.94;  J.  W.  S.  McCullough,  S2S7.59;  N.  F.  Parkinson,  $764.97;  C.  S.  Robert¬ 
son,  $1,185.94 . . . _ . . . . .... .  3,052  08 

Professional  expert  services  in  connection  with  planning  of  testing  sites,  methods  of  work,  etc., 

for  pollution  investigation:  T.  A.  Starkey:  Jan.  10-Feb.  13,  1913,  9j  d .  475  00 


Total .  83,300  25 

Less:  Advance  of  1912-13,  V-425 .  1,604  51 

Refunds  of  1914-15,  credited  in  error .  1,030  81  2,635  32 


Total,  carried  to  page  V — 3 .  80,664  93 


Gratuities  to  Heirs  of  Deceased  Employees:  Equal  to  Two  Months’  Salary. 

Barber,  A.  W.,  caretaker  Calgary  Buildings,  $150;  Baxter,  J.,  foreman  of  masons,  S180 .  330  00 

Belanger,  J.,  helper,  Victoria  Island  shipyard,  $118.95;  Brophy,  G.  P.,  in  charge  Ottawa 

River  Works,  $500 .  618  95 

Carpenter,  J.,  engineer  in  workshop,  Ottawa,  $140;  Charbonneau,  U.,  staff  of  Roads  and 

Bridges,  $102.60 . • .  242  60 


Carried  forward .  1,191  55 
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Gratutics  lo  Heirs  of  Deceased  Employees,  Equal  to  Two  Months’  Salary — Concluded.  $  cts. 

Brought  forward .  1,191  55 

Cote,  L.,  carpenter,  Ottawa,  S135;  Duhamel,  J.,  labourer,  Ottawa,  $94.50 .  229  50 

Fortier,  Th.,  clerk  in  Ottawa  office,  $3.10;  Gauvreau,  A.,  asst,  engineer,  Montmagny,  $283.33.  633  33 

Kennedy,  J.  G.,  clerk  in  Ottawa  office,  $166.66;  Landry,  P.,  carter,  Ottawa,  $148.50 .  315  16 

Lyall,  CL,  caretaker,  Victoria  Custom  House,  $120;  Palmer,  L.  A.,  telegraph  superintendent, 

Kamloops,  $250 . 370  00 

Boss,  A.,  fireman,  Ottawa,  $120;  Schwitzer,  T.  II.,  engineer,  Ottawa  office,  $433.33 .  553  33 

Shea,  H.,  painter,  Rideau  Hall,  $129.60;  Sleeman,  A.,  labourer,  Ridcau  Hall,  $94.50 .  224  10 

Vadeboncoeur,  C.,  elevator  man,  Montreal  Post  Office .  110  00 


Total,  carried  to  page  V — 3 .  3,626  97 


Investigations  under  the  Inquiries  Act. 


Detailed  at  page  F — 46 


1,439  58 


Unforeseen  Expenses. 


McAllister,  Robt.:  in  settlement  of  claim  for  damages .  150  00 


Collection  of  Public  Works  Revenue. 

Boatmen  at  Ottawa,  12  m.  to  Mar.  31,  1914:  T.  Brossard,  $840;  Jas.  Steen,  $720,  apparently 

overpaid,  $2.25 .  1,562  25 

Dick,  John:  services  as  collector  at  Three  Rivers,  May  20-Oct.  24,  1913,  157  visits  at  $1;  travel 

and  outlay,  $14 .  171  00 

Employers’  Liability  Assurance  Co.:  premium  on  collector’s  bond .  20  00 

Telegrams:  C.P.R.  Co.’s  Tel.,  $26.98;  G.N.W.  Tel.,  $28.59 .  55  57 

Travel  of  Ottawa  official:  E.  T.  Smith,  $951.80;  advance  to  be  accounted  for,  $37.40 .  989  20 

King’s  Printer,  $47.77;  Stationery  Office,  $309.78 .  357  55 


Total,  carried  to  page  V — 4 . .  3, 155  57 


Slides  and  Booms:  Maintenance  and  Repairs. 


Beloeil  Booms  ($125.90) — 

Keeper,  N.  Menard:  yr.  to  Jan.  31,  1914 .  100  00 

Placing  booms,  etc.:  labour,  $23.70;  sundry,  $2.20 .  25  90 

Gatineau  River  ($600) — 

Gilmour  &  Hughson:  use  of  Cascades  boom  and  works,  season  1913,  for  holding  logs,  etc. .  600  00 

Iberville:  labour,  $28.50;  rope,  $13.48;  sundry,  $15.75 .  57  73 

Trent  and  Newcastle  Works  ($207.87) — 

Slidemasters:  Burleigh  Falls,  J.  C.  Bates,  $100;  Fenelon  Falls,  T.  Austin,  $100 .  200  00 

Carew  Lumber  Co.:  repairing  Fenelon  Falls  boom .  7  87 

Yamaska  Lock:  II.  Lambert,  watchman,  July .  50  00 

Upper  Ottawa  Improvement  Co.:  boomage,  collected  at  Chenaux,  y.  to  Nov.  30,  1913:  J.  R. 

Booth,  $1,018.35;  Eddy  Co.,  $207.63;  Edwards  Co.,  $267.59;  Fraser  &  Co.,  $229.83; 

Gillies  Bros.,  $328.68;  Gilmour  &  Hughson,  $65.08;  Hawkcsburv  Co.,  $565.85;  McLachlin 
Bros.,  $977.04;  R.  &  T.  Ritchie,  $67.28;  Shepard  &  Morse,  $202.86;  sundry,  $60.38;  one- 

fifth  payable  to  Company' . .  798  19 

King’s  Printer .  3  45 


Detailed  with  R.  Trent  and  Newcastle  District,  Repairs,  Burleigh  Falls  Booms  (Page  V — 375)  357  63 


Detailed  with  Ottawa  City  Bridges . (Page  V — 376)  282  25 

Detailed  with  Ottawa  River  Works . (Page  V — 397)  36, 180  65 

Detailed  with  Saguenay  River  Booms,  etc . (Part  V — 398)  9,247  69 

Detailed  with  St.  Maurice  River  Works . (Page  V — 401)  45,297  27 


Total .  93,208  63 

Less,  charged  to  Harbours  and  Rivers  Maintenance . (Page  V — 402)  158  63 

Total,  carried  to  page  V — 4 .  93,050  00 


Ottawa  River  Works. 


Dumoine  River:  deputy  master,  T.  Tait,  Apr.-Sept.,  142  d.,  $284;  labourers,  $9 .  293  00 

Cedar  Dike  Dam  ($673.62) — 

In  charge,  J.  Carey,  Apr.-July,  91  d.,  $182;  Nash,  P.  G.,  outlay,  $374.65 .  556  65 

Marion,  T.  &  Co.,  provisions,  $83.21;  cartage,  $5 .  88  21 

Hardware,  $23.76;  pr.  rubber  boots,  $5  . .  28  76 

Crooked  Chute:  deputy  master,  T.  McAnulty,  Apr. -June,  68  d.,  $136;  labourers,  $10 .  146  00 


Carried  forward .  1,112  62 


PUBLIC  MURKS  DEPART  11  EM  :  EXPENDITURE 


V— 397 


SESSIONAL  PAPER  No.  1 


Ottawa  River  Works— Concluded.  $  cts. 

Brought  forward .  1,112  G2 

Upper  Petawawa  ($295.74) — 

Deputy  master,  J.  R.  Jennings:  April-Junc,  67  d.  at  $2;  teaming,  $5 .  139  00 

Nash,  P.  G.,  travel  and  outlay .  138  90 

Hardware,  $7.40;  labour,  $4.50;  timber,  $5.88 .  17  78 

Lower  Petawawa  ($1,129) — 

Deputy  master,  H.  B.  Smith:  April-Aug.,  126  d.  at  $2;  carting,  $12.50  .  264  50 

Labourers,  494  d.  at  $1.75-. .  864  50 

Lower  Petawawa,  repairing  dam  at  second  chute  ($3,808.04) — 

Conductor,  H.  B.  Smith:  Sept.-Jan.,  120  d .  360  00 

Hewers  and  labourers,  $1,478.87;  teaming,  $548.50 .  2,027  37 

Davis,  W.  A.:  pine  plank  and  timber,  51,553  ft.  at  $26 .  1,340  37 

Manilla  rope,  $46.75;  smithwork,  $20.17;  sundry,  $13.38 .  80  30 

Thompson  Rapids,  Petawawa  River  ($3,308.52) — 

Conductor,  W.  N.  Vaughan:  Aug.-Nov.,  85  d.  at  $4;  outlay,  $91.55 .  431  55 

Foreman,  $236.92;  cook,  $188.47;  axemen  and  labourers,  $1,353.10;  measurer,  82  d.  at  $2; 

outlay,  $23.10;  teaming,  $198 .  2,163  59 

Bell  &  Co.,  hardware,  $69.68;  Hunter  &  Co.,  provisions,  $281.98 .  ■  351  66 

Dunlop  &  Co.:  range,  $20;  3,513  lb.  spikes,  $114.17;  sundry,  $143.30 .  277  47 

Grant-Holden-Graham:  25  pr.  blankets,  e'tc .  84  25 

Coulonge  River  ($2,790.37) — 

Deputy  master,  J.  Mullen:  April-Mar.,  313  d.  at  $2;  teaming,  $142.50;  travel,  $20.35 .  788  85 

Axemen,  labourers  and  teamsters . . .  1,374  85 

Blais,  H.:  maple  plank,  10,218  ft.  at  $25;  oak,  58  1.  ft.,  $29 .  284  45 

Cotton,  A.,  1,233  1.  ft.  pine,  $308.25;  Coulonge  Co.,  hardware,  $33.97 .  342  22 

Black  River  ($2,379.41) — 

Deputy  master,  N.  Rochon:  April-May,  $480;  travel,  $6 .  4S6  00 

Carpenters,  carters  and  labourers,  repairing  slide,  etc . .  1,217  56 

Birkett  &  Son,  spikes,  $10.50;  Nash,  P.  G.,  oak,  11,794  ft.  at  $42 .  505  85 

McGrath,  Jos.,  caretaker:  Sept.  24-Mar.  24 .  50  00 

Voucher  outstanding:  Geo.  Dick,  D47451 .  120  00 

Calumet:  deputy  master,  S.  Moorehead,  April-Mar .  391  25 

Mountain:  deputy  master,  W.  Thompson,  April-Mar .  456  25 

Portage  du  Fort:  deputy  master,  D.  McLaren,  April-Mar .  456  25 

High  Falls  ($1,466.74)— 

Deputy  master,  P.  Barry,  April-Mar .  469  50 

Axemen,  labourers,  teamsters,  etc .  902  60 

Coal,  $17.50;  1,000  lb.  spikes,  $32.50;  pork,  $44.64 .  94  64 

Springtown  ($453.44)) — 

Boom  master,  Jos.  McCrea,  April-Mar .  300  00 

McCrea,  Elizabeth,  rent  of  ground,  one  year .  100  00 

Boat,  $40;  labour,  $3;  sundry,  $10.44 .  53  44 

Arnprior  ($1,081.67) — 

Deputy  master,  J.  Gaudette:  April-Oct.,  184  d.,  $460;  outlay,  $13.40 .  473  40 

Robinson,  Thos.:  9,743  ft.  white  pine  timber .  175  37 

Labour,  $357.25;  timber,  $51.90;  sundry,  $23.75 .  432  90 

Chcnaux  Booms  ($1,551.25) — 

Boom  master,  A.  H.  Johnson:  April-Dee.,  236  d .  708  00 

Labour,  $828.75;  hardware,  $10.50;  teaming,  $4 .  843  2.5 

Hull:  deputy  master,  L.  Cousineau:  April-Mar .  668  54 

Chaudiere  Station  ($1,836.88) — 

Deputy  master,  J.  Nash,  April-Mar.,  365  d . , .  1,095  00 

Labourers,  mechanics,  etc . . .  176  13 

Fitzpatrick,  W.  J.,  spikes,  etc.,  $68.22;  Strachan,  W.,  hardware,  $28.33 .  96  55 

Hawkesbury  Lumber  Co.:  2,346  1.  ft.  timber .  469  20 

Gatineau  ($3,274.39) — 

Boom  master,  D.  Noonan,  April-Mar.,  $750;  teaming,  $37.50 .  787  50 

Asst,  boom  master,  F.  Battison,  April-Jan .  594  00 

Carpenters,  labourers  and  teamsters .  1,632  47 

Gatineau  Boom  Co.:  sundry  labour .  83  00 

Hardware,  $58.45;  wire,  $19.74;  125  cedar  posts,  $31.25;  sundry,  $67.98 .  177  42 

Office  at  Ottawa  (9,720  29) — 

Superintendent:  April,  G.  P.  Brophy,  $250;  Feb.-Mar.,  1914,  R.  F.  H.  Bruce,  $349.69 -  599  69 

Asst.  engineer,  J.  C.  Scott,  y.,  $2,100;  travel,  $9.20 .  2,109  20 

Accountant,  Jos.  Kent,  y.,  $1,800;  outlay,  $60.52.: .  1,860  52 

Clerk,  S.  E.  Smith,  y.,  $1,200;  messenger,  W.  Cain,  y.,  $800  .  2,000  00 

Draughtsmen:  G.  R.  Nash,  y.,  $1,600,  travel,  $25.50;  G.  P.  Huguet,  Apr.-July,  $466.67..  2,092  17 

Stenographers:  G.  McKay,  2-1  m.,  $104.84;  A.  A.  Nantel,  9-3  m . ,  $543.82 .  648  66 

“Morning  Citizen,”  June,  1912-July,  1913,  $7;  3  cuspidors,  $3.05 .  10  05 

Advance  to  be  accounted  for,  Jos.  Kent,  D  33093 .  400  00 

Total,  carried  to  page  V — 396 .  36,180  65 
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Saguenay  Booms.  $  cts. 

Staff  ($2,895)— 

Boom  master,  Wm.  Dallaire,  Apr.-Feb.,  11  m.  at  $75 .  825  00 

Asst,  boom-master,  Jean  Boucher:  Apr.-Feb  ,  11  m.  at  $70 .  770  00 

Helpers,  at  $50  per  m.:  Willie  Dallaire,  8  m.  to  Nov.  30;  N.  Duchesne,  9  m.  to  Dec. 

31;  A.  Ouellette,  9  m.  to  Dec.  31 . .  1,300  00 

Alligator  Tug  No.  102  ($2,886.11) — 

Captains:  A.  Aubin,  Apr.-July,  Mar.  24-Apr.  1,  2  m.  at  $55,  2  m.  at  $50,  7  d.  at  $2.50;  W. 

Bergeron,  Mar.  24-Apr.  5,  July  14-Oct.  31,  Dec.,  Mar.  27-31,  $297.97 .  525  47 

Blacksmith,  9  d.  at  $2.50,  3  d.  at  $2;  caulker,  $11;  labourer,  $2 . ". .  41  50 

Cooks:  U.  Duchene,  $100.65;  Leon  Tremblay,  $138.88 .  239  53 

Engineer,  Wm.  Brisson:  Mar.  24-Oct.  31,  Dec.,  Mar.  27-31 .  440  45 

Fireman,  N.  Leclerc,  Mar.  24-Oct.  31,  Dec.,  Mar.  27-31 .  361  10 

Aubin,  Arthur:  board  of  men,  Apr.-July,  4  men  each  4  m.  at  $15,  33  meals  at  35c.;  crank 

shaft,  $7.50 .  259  05 

Bergeron,  Wm.:  board  of  4  men,  at  $15  each  per  m.,  Aug.  1-Nov.  20,  Mar.  1-9,  $236.16, 

12  meals  at  35c.}  express,  etc.,  $4.96 . .  245  32 

Blais,  A.  C.  &  Co.:  hose,  50  ft.  at  90c.;  machine  oil,  43^  gal.,  $14  79;  manilla  rope,  235  lb. 

$43.48;  paint,  252  lb.,  $24;  sundry,  $34.49 .  161  76 

Lafo*riore,  J.  T.:  coal,  41-75  tons  at  $6.50;  sundry,  $9.20 .  280  66 

Tremblay  &  Gagnon:  coal,  11  tons  at  $7 .  77  00 

Small  payments:  castor  oil,  $8.93;  crank  shaft,  $40;  galv.  pipe,  $31.05;  labour,  2J  d.  at 
$5;  paint,  6  gal.  at  $2;  repairing  engine,  $8.60;  steel,  $17.25;  wood,  3  c.  at  $4;  sundry, 

glU  94 .  254  27 

Building  New  Scow,'  Feb!  13— Mar.’  31,  1913  ($195 . 41)—  ’ 

Blacksmith,  8  d.  at  $2.50;  caulkers,  15  d.  at  $2.50,  32  d.  at  $2;  labourers,  7  d.  at  $2.50. . .  139  00 

Small  payments,  lumber .  56  41 

Steam  derrick,  removing  boulders,  chains,  etc.  ($352.01) — 

Captain  and  engineer,  Jos.  Bergeron:  services,  Aug.,  $70;  boarding  crew,  5  men  each  1  m. 

at  $15. .  145  00 

Cook,  $40;  fireman,  $45;  sailors,  $70 .  155  00 

Small  payments:  coal,  6-86  tons  at  $6.50;  sundry,  $7.42 .  52  01 

General  Repairs  ($3,780.33) — 

Chief  carpenter,  C.  Mailloux,  Apr. -Mar.,  249  d.  at  $2.50 .  622  50 

Carters,  20id.  at  $3;  carpenters,  66  d.  at  $3,  lOOi  d.  at  $2.50,  36f  d.  at  $2.25,  8  d.  at  $2  ; 

labourers,  7S1.5  d.  at  $2,  6  d.  at  SI . 50 .  2,180  07 

Boily  &  Grenier:  paint,  $12.56;  tallow,  $6;  sundry,  $48.22 .  66  78 

Jalbert,  Henri:  lumber,  $12.59;  oil,  $8;  white  lead,  $15.75;  sundry,  $14.54 .  50  88 

Laferriere,  .J.  T.:  anchor,  $191.10;  chain,  3,735  lb.  at  4c.;  sundry,  $6 .  346  50 

Massicotte  &  Tremblay  Co.:  1  doz.  axes,  $10;  6  cant  hooks,  $9;  nails,  $15.80;  paint,  5 

gal.,  $11.25;  sundry,  $34.18 .  80  23 

Tremblay,  Thos.,  repairs,  etc .  58  60 

Tremblay  &  Gagnon:  342  spruce  joists,  6,010  ft.  at  $20 .  120  20 

Small  payments:  cartage,  $21;  hand  winch,  $29.32;  iron,  .368  lb.,  $18.40;  paint,  125  lb. 
atlOc.;  spruce,  $15;  steel  wire,  $12.40;  towing  booms,  1  d.,  $25;  use  of  boat,  \  d.,  $12.50 

sundry,  $108.45 .  254  57 

Price  Bros.  &  Co.,  rental  of  land  for  boom  purposes,  June  1-Feb.  28,  1914 .  600  00 

Saguenay  Telephone  Co.:  rent  of  2  telephones,  1  year  to  Oct.  1,  1913 .  50  00 


Total . . . . . .  10,758  86 

Charged  to  Slides  and  Booms:  Maintenance  and  Repairs,  Saguenay  Booms  (Page  V — 396)  9,247  69 


Total,  carried  to  page  V — 375 .  1,511  17 


St.  Maurice  River  Works. 

Office  at  Three  Rivers  ($4,625.21)— 

Assistant  engineers:  G.  C.  Bastien,  services,  Apr. -Sept.,  Jan.-Feb.,  at  $90,  travel-$186.95; 

B.  Grandmont,  services,  July,  $75,  travel  $24.05;  C.  H.  Jette,  services,  Apr.,  June- 
Sept.,  Dec.-Feb.,  at  $100,  travel  $42;  J.  A.  Lebefvre,  services,  $56.38;  A.  Marchand, 
services,  Apr.,  Sept.,  at  S100,  travel  $30.65;  L.  P.  D.  Methe,  services,  $20,  travel  $10.75; 

L.  Morissette,  services,  235  d.  at  $2;  R.  Savoie,  services,  $20 .  2,655  78 

Bell  Telephone  Co.:  exchange  service,  $207.30;  messages,  $235.47 .  442  77 

Berlinquet,  F.  X.  T.,  paid  freight .  80  00 

West  &  Peachey,  Sirncoe:  5,000  ft.  f-in.  cast  steel  cable,  $300;  1  reel,  $8 .  308  00 

Cartage  and  livery  hire:  A.  Boland,  $55;  C.  Beland,  $151.25;  N.  Beland,  $10.25 .  216  50 

Travel  of  officials:  C.  Arcand,  $173.80;  E.  Bellefeuille,  $672.31;  sundry,  $17 . .  863  11 

Small  payments:  1  self  reading  rod,  $5;  foundry  work,  $6.05;  typewriting,  162  h.  at  20c.; 

stamps,  $3;  sundries,  $12.60 .  59  05 

Grand  Mere  and  Petites  Piles  ($15,208.14) — 

Boom-master,  Jas.  Paquin,  Apr.-Jan.,  at  $75;  assistants,  H.  Boucher,  $180,  A.  Bourassa, 

$368.70,  A.  Clement  $210,  sundry  $350 . ! .  2, 158  70 

Blacksmiths,  68J  d.  at  $2.50 .  171  25 


Carried  forward . 
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St.  Maurice  River  Works— Continued.  5  cts. 

Brought  forward .  6,955  16 

Grand  Mere  and  Petites  Piles — Concluded. 

Carpenters,  158j  d.,  at  $2.25,  996  d.  at  $2.50,  137$  d.  at  $2.75 .  3,224  75 

Carters,  27  d.  at  $2.75,  215$  d.  at  $3,  15  d.  at  $3.75,  39  d.  at  $4 .  933  00 

Labourers:  18  d.  at  $1.50,  200$  d.  at  §1.75,  1,303  d.  at  $2,  102  d.  at  $2.25 .  3,213  40 

Bell  Telephone  Co.:  exchange  service,  $219;  messages,  $44.26 .  263  26 

Boudreau,  J.  Ii.:  21,092  lb.  rd.  iron  at  2$  c.,  329  lb.  oct.  steel  at  12$c.;  1,700  lb.  sq.  nuts 

at  10c.;  sundries,  $34.49 .  772  91 

Clement,  J.  B.:  14  boxes  dynamite  at  $13.50;  10,121  ft.  spruce  at  $25;  sundries,  $7.80 _  449  82 

Lavallee,  Jas.,  93  d.  gauge  reading  at  $1.50. .  139  50 

Paquin,  Jos.,  travel  and  outlay . - .  112  50 

Robert,  J.  A.,;  18  peavies  at  $1.50;  1,863  lb.  sq.  nuts  at  7c.;  225  lb.  cable  at  15c.;  round 
iron,  19,318  lb.  at  2$c.,  957  lb.  at  3c.;  |-in.  spikes,  7,765  lb.  at  4$c.;  25  ft.  steam  hose, 

$25;  sundry  hardware,  $186. 17 . * .  1,263  44 

Hardware:  N.  Deschenes,  $156.25;  sundry,  $20.97 .  177  22 

Timber:  9,066  ft.  flat  at  17c.,  2,233  ft.  square  at  20c.;  2,823  ft.  spruce  at  $28;  sundry, 

$78  49 — paid  as  follows:  J.  Auger  $136.76,  E.  Beaulieu  $195.75,  V.  Boucher  $81.54, 

A.  Desaulniers,  $105,  O.  Gelinas  $1,055,  N.  Gosselin,  $75.99,  E.  Grenier  $237.01,  E. 

Lafreniere  $109.57,  A.  Lemay  $37.85,  N.  Vincent  $110.82 .  2,145  29 

Small  payments:  cartage,  $17;  sundry  labour,  $150.10;  rent  of  boom  anchorages,  $16 _  183  10 

Grand  Piles  and  St.  Jean  des  Piles  ($26,084.91) — 

Boom-master,  A.  Doucet,  Apr  .-Jan.,  at  $75;  assistant,  Jules  Rheault,  May-Sept.,  at  $55, 

Oct. -Dec.,  at  $70 .  1,235  00 

Carpenters,  3,207  d.  at  $2,  38f  d.  at  $2.50. . .  6,510  88 

Carters,  63  d.  at  $2,  2  d.  at  $2.50,  43  h.  at  $3,  63  d.  at  $4,  25  d.  at  So .  637  00 

Labourers,  382f  d.  at  $1.50,  37$  d.  at  $2;  watchman,  2  m.  at  $35 .  719  14 

Beaver  Stove  &  Machinery  Co:  stove,  $65;  sundries,  $1.85 .  66  85 

Beland,  Jos.:  3  pr.  blankets  at  $7;  40  gal.  oil  at  25c.;  sundries,  $30. 15 .  61  15 

Bell  Telephone  Co.:  exchange  service,  $53;  messages,  $104.17 .  157  17 

Boudreault,  J.  H.:  15,133  lb.  rd.  iron  at  2$c.;  2,040  lb.  sq.  nuts  at  10c.;  S78  lb.  rope  at  ISc; 

sundries,  $35.83 .  776  20 

Crete,  E.,  services  as  inspector,  234  d.  at  $3 .  702  00 

Deschenes,  W:  services  as  foreman,  May,  Dec.,  at  $75;  outlay,  $32.90 .  183  90 

Gelinas,  Adelard,  smith  work .  821  80 

Lariviere,  D.,  Three  Rivers,  141,405  ft.  B.  C.  fir  at  $43 .  6,080  41 

Legendre,  Raymond:  services  as  clerk,  Mar.-June,  103  d.  at  $2;  postage,  $3.92 .  209  92 

Loranger,  J.  B.,  Three  Rivers,  12,980  lb.  B.  B.  chain,  l$-in.,  at  7c .  908  60 

Marchand,  Z.,  fils,  Three  Rivers,  33$  tons  steam  coal  at  $4.75 .  157  94 

Pelletier,  Mde.  T.,  boarding  sundry  persons .  132  75 

Thibault,  H.,  services  as  watchman,  Aug.-Dee.,  at  $40 .  200  00 

Hardware:  J.  A.  Doucet*  $2,115.16;  T.  Thiffault,  $227.74;  sundry,  $40.24 .  2,383  14 


Timber:  flat,  13,434  ft.  at  15c.,  528  ft.  at  17c.,  1,934  ft.  at  19c.;  round,  2,310  ft.  at  3c. , 
3,396  ft,  at  5c.;  square,  4,723  ft.  at  18c.,  305  ft.  at  20c.,  935  ft.  at  25c.;  paid  as  follows: 
C.  Beaulieu  $213  06,  H.  Bellcmare  $106.22,  T.  Bellemare  $147  82,  W.  Caron  $150.76, 
P.  Cassabond  $54.54,  E.  Desaulniers  $83.86,  P.  Doucet  $385.73,  E.  Doucet  $169  80, 
O.  Flageolle  $60.24,  P.  Gauthier  $70.65,  A.  Gelinas  $125.02,  A.  Giguere  $71.49,  T. 
Hervisai  $100.02,  N.  Houle  $236.68,  C.  Lesieure  $239.96,  A.  Marcotte,  $89  99,  O. 
Sylvestre  $62.25,  S.  Sylvestre  $163.88,  S.  Thomasset  $437.57,  W.  Trudel  $318.44, 


A.  Trudel  $247.80,  L.  Trudel  $126.62,  J.  Vincent  $72.22,  sundry,  $121.69 .  3,856  31 

Small  payments:  cartage,  $43.25;  freight,  $40.50;  gauge  reading,  $38.25;  labour,  $67.60; 

rent  of  anchorages,  $45;  55  toise  stone  at  50c.;  wintering  scow,  $12;  sundries,  $10.65.  284  75 

La  Pointe  a  Madeline  ($902  60) — 

Carpenters,  88  d.  at  $2.70,  46  d.  at  $2.50;  carters,  \\  d.  at  $5,  26j  d.  at  $3 .  439  60 

Labourers,  186£  d.  at  $2;  watchman,  1  m.  at  $40;  board,  $50 .  463  00 

La  Tuque  ($212.06)— 

Potvin,  P.,  services,  June-Aug.,  105  d.  at  $2;  stamps,  $2.06 .  212  06 

Shawenegan  Bay  Station  ($3,082.42) — 

Boom-master,  P.  Gelinas,  Apr.-Jan.,  at  $75;  assistant,  P.  Lajoie,  May-Nov.  at  $67;  boat¬ 
man,  A.  Desaulniers,  July-Nov.,  at  $45  . , .  1,444  00 

Conductors:  L.  Dube,  100j  d.  at  $2.25;  R.  Lajoie,  11  d.  at  $2.75,  14  d.  at  $2.50,  outlay  $2  293  38 

Boatmen,  1  m.  at  $45,  79  d.  at:  $2;  carpenters,  70  d.  at  $2,  11  d.  at  $2.25;  carters,  2  d.  at 

$2,  2  d.  at  $2.25,  14  at  $2.75;  labourers,  482  d.  at  $1.75 .  1,258  40 

Buoys,  4  at  $5;  cartage,  $7;  hardware,  $43.63;  lumber,  $14.86;  messages,  $1.15  .  86  64 

Shawenegan  Falls  Station  ($32,523.79) — 

Slide  master,  N.  Lymburner,  Apr. -Aug.  at  $75;  assistants,  S.  Bisson,  $540,  P.  Laranger, 

$330,  J.  Richard,  $353.33;  head  carpenter,  A.  Vincent,  Apr.-Jan.  at  $75 .  2,348  33 

Conductors:  F.  Duchaine,  142  d.  at  $2  50,  42  d.  at  $3,  36  d.  at  $4;  W.  Thelland,  25  d.  at 

$3,  36  d.  at  §4 .  844  00 

Blacksmiths,  12  d.  at  $2.75,  12  d.  at  $2  25;  boatmen,  220  d.  at  $2  50,  246|  d.  at  $2 .  1,103  50 

Carpenters,  3,418  d.  at  $2.50,  10  d.  at  $2.75,  84  d.  at  $3;  carters,  62  d.  at  $2.50,  4  d.  at  $3, 

16  d.  at  $4 .  9,055  49 


Carried  forward . • -  63,466  66 
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St.  Maurice  River  Works— Continued.  $  cts. 

Brought  forward .  63,4G6  66 

Shawenegan  Falls  Station — Concluded. 

Labourers,  97  d.  at  $1.50,  26  d.  at  $1 .75,  3, 291*  d.  at  $2,567  d.  at  $2. 25 .  8,049  71 

Mechanics,  219  d.  at  $2  75;  blaster,  11  d.  at  $2.50;  boilermaker,  7f  d.  at  $4;  caulker,  7  d. 

at  $3 .  681  75 

Adam,  Theodore,  St.  Flore:  spruce  boards,  8,044  ft.  at  $25,  7,456  ft.  at  S20;  hemlock 
timber,  10  in.  x  10  in.,  3,405  ft.  at  25c.,  8  in.  x  8  in.,  469  ft.  at  20c.;  17  toise  stone  at 

$16;  sundry,  59c . 1,567  86 

Bell  Telephone  Co.:  exchange  service,  $59.26;  messages,  S2S.55 .  87  81 

Dufresne,  J.  A.,  rent  of  house  for  slide  master,  6  m.  to  Aug.  31,  1913  at  $18.33 .  109  9S 

Dufresne  &  Normand:  coal,  26-2  tons  hard  at  $9,  39-225  tons  at  $4.50;  2,672  bags  cement 
at  47!c.;  25,550  ft.  3  in.  x  11  in.  hemlock  at  $20;  89,462  lb.  rd.  iron  at  2§c.;  38  kegs 

nails,  $105.90;  sundry,  $614.94 .  5,149  96 

Grenier,  Jas.,  services  as  watchman,  June-July  at  $40 .  80  00 

Lariviere,  D.,  Three  Rivers,  33,930  ft.  B.  C.  fir  at  $43 .  1,458  99 

Thellend,  Ovide,  Almaville:  pine,  19,610  ft.  at  $25,  8,685  ft.  at  $24;  spruce,  12,336  ft.  at 

$23,  2,650  ft.  at  $22,  10,453  ft.  at  $20 .  1,249  02 

Thelland,  W.,  Almaville:  16  toise  116  ft.  stone  at  $16;  663  ft.  square  timber  at  23c.;  387  ft. 

flat  timber  at  20c .  494  48 

Vincent,  A.,  expended  for  boarding  workmen,  July- Aug .  99  00 

Small  payments:  board,  $10;  foundry  wTork,  $38.85;  hardware,  $14.30;  237  lb.  rope  at 

18c.;  sundry  labour,  $8;  postage,  $6.10;  rent  of  boom  anchorages,  $24 .  143  91 

St.  Flore  ($1,057) — 

Boom  master,  H.  Boucher,  Dec. -Jan.  at  $75 .  150  00 

Foreman,  W.  Gelinas,  20  d.  at  $2.75;  carpenters,  170  d.  at  $2.50;  carters,  62  d.  at  $3; 

labourers,  120!  d.  at  $2 .  907  00 

Three  Rivers  Station  ($19,580.83) — 

Boom  masters,  Apr.-Jan.  at  $75:  F.  Brosseau,  J.  Brosscau,  J.  Dick,  C.  Lymburner,  Jas. 

Page .  3,750  00 

Assistant  boom  masters:  A.  Belleville,  $329;  A.  Corbin,  $330;  L.  Segman,  $329;  head 

carpenter,  W.  Giroux,  $705 .  1,693  00 

Timekeeper,  Maurice  Guillet,  309  d.  at  $2.75. .  849  75 

Blacksmiths,  139  d.  at  $2.25,  122  d.  at  $2;  carpenters,  773 !  d.  at  $2,  706!  d.  at  $2.25,  200  d. 

at  $2  50 .  4,193  40 

Carters,  11  d.  at  $2  50,  106 J  d.  at  $3,  27f  d.  at  $6;  caulkers,  36?  d.  at  $3 .  623  75 

Labourers,  31!  d.  at  $1.50,  2,510  d.  at  $1.75;  painter,  41  d.  at  $3;  watchmen,  $154 .  4,717  49 

Baptist,  Alex.:  2,614  ft.  pine,  $S4.42;  sundry  lumber,  $26.89;  planing,  $5.75 .  117  06 

Belland,  Chas.,  cartage .  92  50 

Beland,  J.  T.:  11  tons  coal  at  $7;  2  cords  wood  at  $5 .  87  00 

Bell  Telephone  Co.:  exchange  service,  $195  50;  messages,  $20.02 .  215  52 

Burrill  Lumber  Co.:  1,843  ft.  spruce,  $47.76;  sundry  lumber,  $2.82;  sawing,  $45.50 .  96  08 

Grier,  H.,  Montreal,  685  ft.  oak  at  $100 .  68  50 

Lariviere,  D.:  33, 120  ft.  B.  C.  fir  at  $43;  612  1.  ft.  cedar  at  7c .  1,467  00 

Loranger,  J.  B.:  Champion  drill  outfit,  $149.75;  299  lb.  grease  at  10c.;  741  lbs.  36  in.  bolts 
at  9c.;  475  lb.  white  paint  at  8c.;  23  gal.  linseed  oil  at  85c.;  2,719  lb.  sq.  iron  at  $2.50; 

sundry  hardware,  $429.30 .  798  18 

Page,  Jos.:  rent  of  furnished  house,  Apr.-July  $66;  travel,  $183.75 .  249  75 

Paneton,  X.,  services,  May-Dec.,  210  d.  at  $2 .  420  00 

Small  payments:  bridge  tolls,  $5  50;  cartage,  $9;  2  tons  coal  at  $9;  hardware,  $7.65; 

7  cords  wood  at  $3,  4  cords  at  $2.50;  lumber,  $31.27;  sundries,  $39.43 .  141  85 

Alligator  Tug  No.  1  ($2, 125.20)— 

Captain,  A.  Thiffault:  services,  Apr.-Jan.,  7  m.  at  $65,  2  m.  at  $50,  30  d.  at  $2.60;  board  of 

crew’,  $90 .  723  00 

Engineer,  M.  Boisvert,  $451;  stokers,  Z.  Doucet,  $230 .40,  A.  Boisvert,  $135 .  816  40 

Beaver  Stove  and  Machinery’  Co.:  castings,  1,017  lb.  at  3c.,  226  lb.  at  4c.,  200  lb.  at  5c.; 

labour,  $13.25 .  62  80 

Thiffault,  T.:  5,000  ft.  steel  cable  at  $75;  oil,  22  gal.  cyl.  at  $1, 40  gal.  coal  at  25c.,  36  gal. 

machine  at  60c.;  sundry  hardware,  $79.50 .  508  10 

Cartage,  $7.60;  hardware,  $7.30 .  14  90 

Alligator  Tug  No.  S  ($2, 102.44) — 

Captain,  Jos.  Veilleux:  Apr.-Nov.  at  $65,  Dec.-Jan.  at  $50;  outlay,  $20.68  .  640  68 

Engineer,  F.  Daigle,  $405.65;  stoker,  Jas.  Beaupre,  $388.05 .  793  70 

Dufresne  &  Normand:  64  tons  coal  at  $6;  hardware,  $76.37 . 460  37 

Hardware:  Beaver  Stove  and  Machinery  Co.,  $138.75;  sundry,  $31  44 .  170  19 

Cartage,  $8;  6-555  tons  coal  at  $4.50  .  37  50 

Alligator  Tug  No.  4  ($2,687.44) — 

Captain,  E.  Delangis:  services,  Apr.-Jan.,  7  m.  at  $G5,  2  m.  at  $50,  241  d.  at  $2.50;  board 

of  crew,  $420. .  1,035  63 

Engineer,  H.  Yeillette,  $404.20,  sundry,  $40.28;  stoker,  G.  Mongrain,  $334  34;  watchmen, 

A.  Desilets,  $130.84,  E.  Marchand,  $160,  H.  Thibault,  $40 .  1,109  66 

Foundry  work:  Beaver  Stove  and  Machinery  Co.,  $79.66;  J.  A.  Doucet,  $54.90;  sundry, 

$4  50;  cartage,  $27 .  166  06 

Hardware:  J.  H.  Boudreault,  $204.76;  T.  Thiffault,  $163.89;  sundry,  $7.44 .  376  09 


Carried  forward .  110,192  04 
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St.  Maurice  River  Works — Concluded.  $  cts. 

Brought  forward .  110,192  04 

Alligator  Tug  No.  5  ($2,746.54) — 

Captain,  Jas.  Giroux:  services,  Mar. -Jan.,  9  rn.  at  $65,  2  m.  at  850;  outlay,  $22.50 .  707  50 

Engineer,  J.  Samson,  $440;  stokers,  A.  Bellefeuille,  8121.15,  R.  Bellefeuille,  890,  P.  Sawyer, 

890;  watchman,  F.  Corbin,  $371.67 .  1,112  82 

Canada  Iron  Corporation,  repairs  to  engine:  materials,  $15;  labour,  164  h.  at  75c .  138  00 

Marchand,  Zeph.,  Fils,  66-7  tons  coal  at  $4.75,  4  tons  at  $5 .  336  71 

Hardware:  E.  N.  Beaudry,  $233  06;  J.  B  .Loranger,  $143.02;  sundry,  $12.45 .  388  53 

Board  of  crew,  $15;  cartage,  $36.25;  lumber,  $11.73 .  62  98 

Gauging:  61  readings  at  25c.;  52  d.  at  $2 . : .  119  25 

Advances:  C.  Bastien,  $50;  C.  H.  Jefcte,  $50;  A.  Marchand,  $50;  R.  Morrissette,  $50 .  200  00 

Generally  ($21.16) — 

Bell  Telephone  Co.,  voucher  outstanding  pt.  cheque  D.  36937 .  6  16 

St.  Maurice  and  Champlain  Telephone  Co.,  rent  of  phone,  1  y.  to  May  15,  1914 .  15  00 

Detailed  with  Dredge  Vessels,  Ontario  and  Quebec . (Page  V — 355)  954  99 


Total .  114,233  98 


Charged  to  the  following  votes — 

Harbours  and  Rivers:  Maintenance . (Page  V — 402)  75  00 

Slides  and  Booms:  Maintenance . (Page  V — 396)  45,297  27 

St.  Maurice  River:  Improvements . (Page  V — 375)  68,861  71 


Total,  as  above .  114,233  98 


Graving  Docks:  Maintenance  and  Repairs. 

Levis  Graving  Dock  ($16,907.29) — 

Dockmaster,  A.  Samson:  yr.,  $1,800;  outlay,  $53.10;  less  $155.25,  charged  to  Quebec 

Harbour  Improvements,  V — 24 .  1,697  85 

Engineer,  W.  McDougall,  $1,080;  assistant,  T.  Depres,  $840;  fireman,  C.  Bourassa,  $600; 

messenger,  B.  Samson,  $60;  watch,  J.  Bissonnette,  $626.33 .  3,206  33 

Carpenters,  P.  Marcoux,  339.8  d..at  $3,  J.  Samson,  355}  d.  at  $3.75,  F.  Verrett,  320.85  d. 

at  $2.50;  labourers,  $1,692.13' .  4,847  70 

Bell  Telephone  Co.:  service,  124,  yr.  to  Mar.,  $35, 186,  15  m.  to  June, 1914,  $31 .25;  tolls,  5.91  3,102  16 

Canadian  Import  Co.:  577  tons  coal,  $3, 173.50;  cartage,  $144.25 .  3,317  75 

Davie  &  Sons,  hardware,  $21.74,  timber,  $76.95;  Paquet  Co.,  6  flags,  $73.15 .  171  84 

Kerouack,  F.:  150  electric  lamps,  $196.80;  12  reducers,  $3 .  199  80 

Mechanics  Supply  Co.:  96  electric  lamps,  $50.72;  waste,  $32.40;  16  rubber  valves,  $130; 

sundry,  $148.66 . 361  78 

Paradis,  T.:  12,840  ft.  timber,  $429.15;  sundry,  $12.25;  cartage,  $18.75 . 460  15 

Quebec  Railway,  Light,  Heat  and  Power  Co.,  light,  yr.  to  Mar .  993  84 

Ruel,  Ed.:  water,  yr.,  1913,  $170;  sundry,  $20.25 . 190  25 

Societe  de  Quincaillerie:  babbit,  $32.75;  oil,  cylinder,  $38.25,  89  gal.  engine,  $57.84,  45  gal. 
linseed,  $29.70;  1 , 500  lb.  packing,  $109 . 50;  60 gal.  paint,  $66.75;  1, 498  lb.  rope,  $237.65; 

550  lb.  white  lead,  $47;  sundry,  $472.71 .  1,092  15 

Electrical  repairs,  $40  42;  labour,  $31;  sundry,  $194.27 .  265  69 

Esquimalt  Graving  Dock  ($17,485  10) — 

Dockmaster  I.  A.  Gould :  services,  Apr  .-Mar.  at  $  165;  tram  allowance,  $84 . 25;  sundry ,  $25 .49  2, 089  74 

Chief  engineer,  J.  E.  Jeft'eott,  12  m.  at  $132;  asst,  engineer,  F.  N.  Jones,  12  m.  at  $110 —  2,904  00 

Carpenter,  A.  D.  Grieve,  12  m.  at  $126.50;  watchman,  J.  Stock,  12  m.  at  $71.50 .  2,376  00 

Firemen  at  $77:  Jos.  Appleby,  $924;  C.  Jordan,  $30.80;  J.  Young,  SS93.20 .  1,848  00 

Labourers  at  $71.50:  J.  Isbester,  $858;  H.  Stallard,  $827.01;  J.  Young,  $28.60 .  1,713  61 

Extra  labourers,  May,  June,  July,  79-3  d.  at  $3 .  237  90 

B.  C.  Elec.  Ry.  Co.:  electric  lighting,  June  20-Mar.  31 .  80  15 

B.  C.  Foundry  and  Engine  Works:  large  gear  wheel  for  pump,  $1,200;  50  fire  bars,  $76.44; 

repairing  gear  wheel,  $61.14;  barrow  wheel,  $16 .  1,353  58 

B.  C.  Telephone  Co.:  rent  of  telephone,  Oct.,  1911,  May-Mar.  at  $11 .  132  00 

Esquimalt  Water  Works  Co.:  6  hydrants  kept  under  pressure,  12  in.  at  $5  each  per  m.; 

water  at  30c.  per  M.  gal.,  $488.70 .  848  70 

Hickman  Tye  Hardware  Co.:  100  ft.  canvas  hose,  $15;  2  wheel  barrows,  $10.50;sundry,  $57.  82  50 

King,  Ii.  Sons:  supplying  material  and  decorating  interior  of  residence .  131  00 

Leigh,  Jas.  &  Sons,  lumber,  etc.,  $57.18;  Martin,  H.,  coal,  402-96  tons  at  $6.65 .  2,736  85 

McQuade,  P.  <fc  Son:  red  rubber  valves,  24  at  $2.10;  cyl.  oil,  50J  gal.  at  90c.,  3  cs.  at  $8; 
eng.  oil,  52  gal.  at  8Sc.,  2  cs.  at  $6;  cotton  waste,  313  lb.  at  13c.;  cup  grease,  60  lb.  at 

20c.,  200  at  15c.;  boiled  oil,  llj  gal.  at  83c.;  paint,  $27  50;  sundry,  $217.29 .  540  05 

Moore,  Whittington  Lumber  Co.:  hr,  3,692  ft.  at  $16;  sundry,  $45.21.. .  .  104  28 

Staneland  Co.:  antifouling  paint,  3  drums  at  $45;  anticorrosive  paint,  2  drums  at  $40; 

sundry,  $15.30 . _ . .  230  30 

Small  payments:  pipe  and  gullies,  $40  71;  plumbing,  $15.25;  sundry,  $20.48 .  76  44 


Total,  carried  to  page  V — 4 .  34,392  39 


1— 26  v 


V— 402 


AUDITOR  GEXERAL’S  REPORT,  1913-19U 


5  GEORGE  V.,  A.  1915 


Harbours,  Rivers,  etc.:  Maintenance  and  Repairs.  $  cts. 

Hull  Wharf:  caretaker,  J.  P.  Labelle,  jr. :  one  year .  182  50 

River  du  Lievre  Lock  and  Dam  ($4,466.32) — 

Lockmaster,  O.  Laframboise:  one  year .  780  00 

Assistant,  $334.50;  labour  repairing  locks,  etc.,  $1,785.96 .  2,120  46 

Brazeau,  M.  A.:  board  of  men,  $57;  sundry,  $12.10 .  69  10 

Lapointe,  E.  M.:  3,200  ft.  lumber,  $54.40;  w.  paper,  $12.80;  sundry,  $44.66 .  Ill  86 

Mussens  Ltd.:  2  ball-bearing  bridge  jacks,  $135;  Morse  diving  dress,  $55;  sundry,  $7.10.  197  10 

McAuliffe  Davis  Lumber  Co.:  B.  C.  fir,  5,760  ft.  at  $48;  2,014  ft.  spruce,  $64.45;  freight, 

$19.30.. . 360  23 

River  du  Lievre  Nav.  Co.:  freight  and  cartage . 163  85 

Traders  Co.:  129  gal.  astral  oil,  $29.59;  paint,  $48.90;  274  lb.  rope,  $47.56;  sundry, 

$231  07  357  12 

Fencing,  $20.40;  6  pr.  hip  boots,  $29.40;  labour,  $41;  tel.  exchange,  1  y.  to  July  1,  1914, 

$15;  tolls,  $6.20;  wood,  $84.37;  sundry,  $110.23 .  306  60 

St.  Laurent  Wharf:  watchman,  Apr  .-Nov.,  $70;  sundry  labour,  $26.50..- .  96  50 

Yamaska  Lock  and  Dam  ($1,765.30) — 

Foreman  and  watchman:  M.  Lemaire,  Jan.-Mar.,  $225;  O.  Mineau,  Apr  .-Dec.,  $675, 

outlay,  75c .  900  75 

Watchman,  H.  Lambert:  1  year,  less  July .  550  00 

Gauthier,  E.:  3  days  diving,  $60;  rent  of  suit,  $25;  sundry,  $15 .  100  00 

Labour,  Apr.  and  Dec.,  $169.76;  sundry,  $44.79 .  214  55 

Burlington  Channel  ($3,978.42) — 

Bridgetender,  R.  H.  Lutz:  services,  1  y.,  $840;  outlay,  $20.48 .  860  48 

Assistants:  M.  Carey,  $588;  J.  Davey,  $588;  sundry,  $638 .  1,814  00 

Bain,  J.  &  Sons:  brake  machinery  for  bridge,  $140;  sundry,  $6 .  146  00 

Nicholson,  A.  S.:  16,372  ft.  pine,  $572.25;  spruce  at  $33,  $163.04;  hardware,  $25.75 .  761  04 

Russell,  J.  E.:  2,233  ft.  timber,  $98.10;  pulling  5  piles,  $25 .  123  10 

Babbit,  $18.75;  coal,  $15.25;  hardware,  $30.17;  nails,  $21.10;  labour,  $119.69;  oil, 

$28.27;  voltmeter,  $22.75;  sundry,  $17.82 .  273  80 

Cobourg  Harbour:  R.  B.  Stott,  maintaining  light:  Apr.,  May,  July,  Aug.,  Nov.-Mar .  77  00 

Toronto  Harbour,  Hydrograph:  J.  M.  Allen,  attendance,  15  m.  to  Mar.  31,  1914,  $125;  less 

charged  elsewhere  $25,  Toronto  Harbour  V — 26;  $50,  Harbours  Ontario,  V — 274 .  50  00 

St.  Andrew’s  Rapids,  Lock  and  Dam  ($13,779.39) — 

Operation:  superintendent,  J.  Hay,  12m.,  $1,800,  outlay,  $99.52;  assistant,  H.  B.  Johnston, 

12  m.,  $1,200.00,  outlay  $6.00;  electrician  N.  Ross,  12  m.  $1,100.04,  outlay,  $45.04; 
machinist,  C.  Johnston,  June-Mar.,  $749.97;  lockmen,  7  months,  $1,960;  labourers  at 
$60  a  m.,  $720,  at  $2  a  day  $1,083.70,  at  $2.50  a  day,  $1,353.74,  sundry,  $20.25; 

teaming,  $354.30 .  10,492  56 

Brier,  J.  E.,  boat,  $75;  Hargrave,  J.  C.,  32-45  tons  coal,  $214.82 .  289  82 

Can.  Gen.  Elect.  Co.:  air  heater,  $19.68;  contact  board,  $18;  lamps,  $64.85;  wire,  $19.28; 

sundry,  $90.04 .  211  85 

Hooker,  F.  W.:  3,303  ft.  lumber,  $82.55;  sundry,  $27.27 .  109  82 

Reid,  Thos.:  12-38  tons  coal,  $160.90;  Western  Coal  Co.,  30-4  tons  coal,  $203.07 .  363  97 

Sprague  Lumber  Co.,  9,600  ft.  lumber,  $334.06;  Wood  Vallance,  hardware,  $343.77 .  677  83 

Stephens,  G.  F.  &  Co.:  boiled  oil,  135-55  gal.,  $112.50;  1,561  lb.  red  lead,  $129.88;  750  lb. 

paint,  $61 .35;  sundry,  $41.38 .  345  11 

Winnipeg  Oil  Co.:  gasoline,  307  gal.,  $80.83;  cyl.  oil,  124  gal.,  $63.40;  sundry,  $18.25. ...  162  48 

Winnipeg,  Selkirk  and  Lake  Winnipeg  Ry.:  lighting,  12  m .  600  00 

Advertising,  $37.95;  gravel,  $13.25;  hardware,  $156.45;  labour,  $25;  2  slabs  marble, 

$24.50;  sundry,  $31.75 .  288  90 

Laying  drain  at  superintendent’s  residence,  June  18-30 .  237  05 

Detailed  with  St.  Laurent  Wharf . (Page  V — 255)  500  38 

Yamaska  Lock  Repairs . (Page  V — 255)  1,076  72 

St.  Maurice  River  Works . (Page  V — 401)  75  00 

Slides  and  Booms  Generally . (Page  V — 396)  158  63 


Total . ; . . .  26,206  16 

Less  charged  to  River  du  Lievre  Improvements . (Page  V — 243)  104  00 


Total,  carried  to  page  V — 4 .  26, 102  16 


Telegraphs:  Prince  Edward  Island  to  Mainland. 

Anglo-American  Telegraph  Co.:  subsidy  for  maintenance  of  telegraph  service,  1912,  1913  at 
$6,946.66 . 


13,893  32 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V-403 


SESSIONAL  TAPER  No.  1 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces. 


Summary — 

Anticosti . 

Bay  of  Fundy . 

Cape  Breton  Lines  Repairs . 

Cape  Breton  Lines . 

Cape  Ray,  Newfoundland  System 

Crane  Island . 

Escuminac . . . 

Father  Point . 

Gaspe . 

Isle  aux  Coudres . 

Laval  Telephone  Line . 

Magdalen  Islands . 

Meat  Cove . 

North  Shore  East  of  Bersimis . 

North  Shore  West  of  Bersimis . 

North  Shore  Generally . 

Orleans  Island  Telephone  Line . 

Quarantine . 

Stoneham  Telephone  Line . . 

St.  Paul’s  Island . 

Cable  Steamer  Tyrian . . . . . 

Generally . 


(Page 

V— 403) 

$  cts. 

9,948  47 

( 

U 

V— 404) 

2,311  05 

( 

U 

V— 404) 

9,221  16 

( 

u 

V— 405) 

4,513  89 

( 

u 

V— 405) 

250  00 

( 

u 

V— 405) 

825  11 

( 

u 

V— 405) 

1,489  79 

( 

u 

V— 405) 

1,000  00 

( 

u 

V— 405) 

661  40 

( 

« 

V— 405) 

200  00 

( 

u 

V— 405) 

136  41 

( 

« 

V— 406) 

6,452  27 

( 

u 

V— 407) 

21,148  31 

( 

u 

V— 410) 

27,462  35 

( 

u 

V— 411) 

14,232  65 

( 

u 

V — 411) 

9, 104  94 

( 

u 

V — 411) 

882  14 

( 

a 

V-^ll) 

5,246  48 

( 

u 

V— 412) 

368  94 

( 

u 

V— 412) 

200  00 

( 

a 

V— 413) 

59,689  46 

( 

u 

V— 413) 

6,048  87 

Total,  carried  to  page  V— 4 .  181,393  69 


Anticosti . 

Dist.  supt.,  Alf.  Malouin,  West  Point:  Apr  .-Mar.  at  $43.34 .  520  08 

Ellis  Bay- 

Operator,  Jos.  Duguay,  25%  commission,  Apr.-Mar.,  $611.65;  postage,  $1 .  612  65 

General. repairer,  A.  Lemieux,  Mar .  50  00 

English  Bay — 

Operator,  F.  Cabot,  12  m.  at  $50;  rent,  12  m.  at  $1;  postage,  etc.,  $1.34 .  613  34 

Repairer,  H.  Malouin,  12  m.  at  $50;  board  while  on  line,  102  d.  at  $1;  horse  hire,  $3..  705  00 

Heath  Point:  operator,  C.  Herbert,  12  m.  at  $16.66 .  199  92 

Salt  Lake — 

Operator,  E.  Bourget,  3  m.  at  $16.66;  repairer,  Jos.  Bourget,  3  m.  at  $50 .  199  98 

Repairer,  A.  Boudreau,  at  $50,  $459.96;  board  while  on  line,  $65.50;  boat  hire,  $10; 

sundry,  $23.40 .  558  86 

Shallop  Creek:  operator,  B.  Bradley,  12  m.  at  $50;  rent,  $12;  boat  hire,  $14.40 .  626  40 

South  Point:  operator,  E.  Laprise,  12  m.  at  $16.66 .  199  92 

South  West  Point:  operators,  A.  Lemieux,  12  m.  at  $50,  L.  Lemieux,  12  m.  at  $25 .  900  00 

West  Point:  operators,  A.  Malouin,  dist.  supt.,  12  m.  at  $16.66,  L.  Malouin,  12  m.  at  $50.  799  92 

Generally — 

Anticosti  Administration:  construction  of  camp  at  La  Loutre,  $259.87;  taking  A. 

Boudreau  to  Salt  Lake,  $31 .  290  87 

Boudreau,  F.:  linework,  84  d.  at  $2.25;  boat  hire,  $41;  horse  hire,  $5 .  235  00 

Cyr,  G.,  linework,  92j  d.  at  $2.25;  Duguay,  F.,  linework,  24  d.  at  $2.25 .  262  13 

Dupuis,  T.,  rent  of  hut  and  cable  landing,  Anse  Fougere,  1  y.  to  Nov.  16,  1913 .  17  00 

G.  N.  W.  Telegraph  Co.:  tolls  collected  by  Govt,  for  G.  N.  W.  Tel.  Co.,  less  tolls  col¬ 
lected  by  G.  N.  W.  Tel.  Co.  for  Govt.,  July  1910-Mar.  1914 .  1,503  56 

Marconi  Wireless  Tel.  Co.:  special  service  at  Heath  Point  Wireless  Station,  Feb.- 

May,  1913.. .  800  00 

Mechanics  Supply  Co.:  box  stoves,  6  at  $8.50;  pipe,  $16;  pliers,  etc.,  $22.85 .  89  85 

Small  payments:  repairing,  $40. 15:stove,  $18;  oars,  $15.85;  cartage,  $13.50;  sundry,  $5.58  93  08 

Travel  of  Ottawa  official,  C.  S.  A.  Mackay . >. .  237  03 

To  be  accounted  for  by  A.  Malouin .  433  88 


Total,  carried  to  page  V — 403 .  9,948  47 


Malouin,  A. — 

Due  to  Dept.,  Mar.  31,  1913,  V— 436 .  1,019  17 

Advances  of  1913-14  to  be  accounted  for .  433  88 


Due  to  Dept.,  Mar.  31,  1914 


1,453  05 


Bay  of  Fundy . 


Dist.  supt.,  J.  R.  Parker,  Flagg’s  Cove,  Mar.-Mar.  at  $45;  outlay,  $92.90 .  677  90 

Big  Wood  Island:  operator,  E.  P.  Green,  25  p.c.  commission .  1  39 

Castalia:  operator,  G.  E.  Dalzell,  25  p.c.  commission .  1  65 

Eastport,  Me.:  operator,  Miss  M.  E.  Hurley,  21  m.  at  $16.66 .  349  94 

Flagg’s  Cove:  relief  operator,  G.  S.  Parker,  10  d.  at  $1.50 .  15  00 


Carried  forward . . .  1 , 045  88 

1—  20 1  v 


V  — 404 


AUDITOR  (J  EX  DUAL'S  RETORT,  1913-191  i 


5  GEORGE  V.,  A.  1915 


Telegraph  Lines:  Ivower  St.  Lawrence  and  Maritime  Provinces — Continued.  $  cts. 

Brought  forward .  1,045  88 

Bay  of  Fundy — Concluded. 

Grand  Harbour:  operator,  I.  L.  Newton,  13  m.  at  $6.25 .  81  25 

Grand  Manan:  lineman,  A.  Gilmore,  13  m.  at  $5,  assistance,  etc.,  $24 .  89  00 

Seal  Cove:  operator,  J.  A.  Ingersoll,  13  m.  at  $0.25;  telephone  operator,  Mrs.  R.  Fraser, 

li  y.  at  $25 .  112  50 

Welch  Pool:  operator,  E.  G.  Mitchell,  13  m.  at  $17.50;  25  p.c.  commission,  $57.59;  rent 

of  office,  Jan.  1913-Mar.  1914,  $75;  fuel,  $29 . .  389  09 

White  Head:  operator,  Mrs.  H.  Leary,  13  m.  at  $4.16 .  54  08 

Woodward  Cove:  operator,  W.  A.  Fraser,  50  p.c.  commission .  8  04 

Generally — 

Gaskill,  J.  E.,  coal,  5  tons  at  $8.65,  sundry,  $6;  Pettis,  Mrs.  J.,  rent,  15  m.,  $125 .  174  25 

Northern  Elec.  &  M’f’g.  Co.:  generators,  10  at  $5.78;  condensers,  10  at  $1;  ringers, 

10at$l  SO;  sundry,  $2. 62 .  88  42 

Parker,  W.,  line  work,  53  d.  at  $2,  ferriage,  $4.50 .  110  50 

Western  Union  Telegraph  Co.:  cedar  poles,  12  at  $1 . 90,  38  at  $1 . 75;  lightning  arrestors, 

$9 . _ . . . . .  98  30 

Small  payments:  dry  cells,  $18.80;  team  hire,  $18.75;  indemnity  for  loss  of  rope 

and  anchor,  $10.19;  sundry,  $12 .  59  74 


Total,  carried  to  page  V — 403 .  2,311  05 


Cape  Breton  Lines — Repairs. 

Baddcck  Loop— Big  Bras  d’Or  ($633.24) — 

Dunlop,  J.  G.:  horse  hire,  20  d.  at  $3;  keep  of  horse  $12.50 .  72  50 

Climbers,  53  d.  at  $2.50;  linemen,  10  d.  at  $2,  117  at  $1.75;  poles,  193  at  $1;  hardware, 

etc.,  $10.50 .  560  74 

Big  Bras  d’Or — Meat  Cove  ($1,357.95) — 

Dunlop,  G.:  foreman,  12  d.  at  $3;  climber,  6  d.  at  $2,  22  at  $2.50;  hire  of  horse  and 

waggon,  12  d.  at  $3 . ; .  139  00 

Dunlop,  Jas.  G.:  hire  of  horse  and  rig,  45  d.  at  $3;  feed,  etc.,  $15 .  150  00 

McAulay,  J.  D.:  foreman,  8  d.  at  $3;  climber,  16  d.  at  $2.50;  hire  of  horse,  etc.,  $24 .  88  00 

Poles,  501  at  $1;  labourers,  178  d.  at  $1.75;  climbers,  18  d.  at  $2,  32  at  $2.50;  2  men  and 
horse,  8  d.  at  $4.50;  meals  $10.25;  sundry  $6.25.  Paid  as  follows:  P.  McLeod  $277, 

D.  McAskill  $54.55,  small  payments  $649.40 .  980  95 

Boularderie-Sydney  ($1,819.21) — 

Climbers,  Chas.  Dixon,  5-791  m.  at  $40,  Chas.  Gouthro,  5-945  m.  at  $35;  groundman, 

J.  J.  McNeil,  5-948  m.  at  $30 .  618  18 

Logue,  R.:  hire  of  horse  and  waggon.  155$  d.  at  $2.50;  sundry  $4.90 .  393  65 

Meals,  etc.,  $696.75;  labour,  15  j  d.  at  $1.60,  19  at  $1 .50;  poles,  33  at  $1;  smith  work  $6.75; 
sundry  $17.58.  Paid  as  follows:  A.  Grantmever  $52.50,  Mrs.  J.  McNeil  $136.25, 

small  payments  $618.63 .  .  .  .  807  38 

Englishtown  Loop-Big  Bras  d’Or  ($651.23) — 

Dunlop,  G.,  foreman,  8  d.  at  $3,  climber,  14  d.  at  $2.50,  hire  of  horse,  etc.  $24 . 83  00 

McAulay,  J.  D.,  foreman,  20  d.  at  $3,  climber,  14  d.  at  $2.50,  hire  of  horse,  etc.  $60. .  .  .  155  00 

Climber,  46$  d.  at  $2.50;  labourers,  135$  d.  at  $1.75;  horse  hire,  $36;  meals,  etc.  $13.50; 
polos  $10;  sundry  40c.  Paid  as  follows:  M.  Campbell  $73.75;  small  payments 

$339.48 .  413  23 

Hawkesbury-Gabarus  ($355.15) — 

McRae,  M.,  horse  hire,  31  d.  at  $2.25;  O’Toole,  M.,  services,  49  d.  at  $2.25 .  180  00 

Small  payments:  meals,  etc.  $97.50;  horse  hire,  18  d.  at  $2.25;  poles,  47  at  75c.;  smith- 

work,  etc.  $1.90 .  175  15 

Hawkesbury-Inverness  ($1,365.83) — 

Poles,  493  at  $1;  linemen,  etc.  80$  d.  at  $2,  -692  m.  at  $40,  -672  at  $35;  groundmen, 

239$  d.  at  $1.75  (J.  Bowman  short  paid  $1);  team  hire,  60  d.  at  $2.50;  meals,  etc. 

$78.15;  sundry  $14.35.  Paid  as  follows:  A.  Cameron  $52.75,  J.  B.  Hawley  $50, 

Mrs.  John  McDonald  $54.25,  A.  D.  McMillan  S 1 50,  small  payments  $1,058.83...  1,365  83 

Inverness-Mcat  Cove  ($1,593.77) — 

Linemen,  81  d.  at  $2.25;  labourers,  etc.  13  d.  at  $2,  4  at  $1.75,  202  at  SI. 50,  15  at  $1.30, 

6  at  $1.25,  9  at  $1;  poles,  27  d.  at  $2,  2  at  $1.50,  164  at  $1,  344  at  75c.;  team  hire, 

123  d.  at  $3;  meals,  etc.,  $144.55;  freight  $11.59;  oil  stove  $6.50;  sundry  $28.88. 

Paid  as  follows:  S.  P.  Cormier  $89.90,  L.  T.  Doyle  $363,  J.  C.  Farl*ne  $134,  John 

A.  McLean  $282,  A.  Tompkins  $141.75,  small  payments  $583.12..  .  1,593  77 

Mabou-Port  Hood  ($605.90) — 

McDougall,  It.:  telegraph  poles,  295  at  $1,  4  at  $1.25;  hardware  $5.25 .  305  25 

Small  payments:  labour,  19  d.  at  $2.50,  14  at  $2,  80  at  $1.75,  -576  m.  at  $40;  meals,  etc. 

$61.25;  hardware  87c .  300  65 

Sydney-Scatarie-Gabarus  ($838.88) — 

Labour,  1793  d.  at  $1.50,  20  at  $1.75;  horse  hire,  84  d.  at  $3;  poles,  147  at  $1;  meals, 
etc.,  $S1.75;  smithwork  $10.25;  sundry  $43.23.  Paid  as  follows:  L.  Hooper 
$250,  small  payments  $588.88  .  838  88 


Total,  carried  to  page  V — 403 .  9,221  16 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V-405 


SESSIONAL  PAPER  No.  1 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  eta. 

Cape  Breton  Lines. 

General  inspector,  A.  B.  McDonald:  services,  Apr.-Mar.  $1,500;  rent  of  office,  12  m.  at  $25; 

board  and  room  in  Halifax  $030;  travel,  etc.,  $173.68 .  2,603  68 

Bingham,  Miss  B.:  services  as  instructor,  12  m.  at  $50;  travel,  etc.,  July,  1911-Nov.,  1913, 

$153 . .  753  00 

Gan.  Gen.  Elec.  Co.,  1,000  insulators  $55;  Northern  Elec.  Co.,  wire  $20.39 .  75  39 

Dickson,  Jas.  D.,  rent  of  cable  landing,  etc.,  Scatarie  Island,  1  y.  to  June  30,  1913 .  20  00 

Jack,  W.  &  Co.:  galv.  iron  wire,  11,834  lb.  at  3c.;  brackets,  2,700  at  3.75c .  456  27 

Peters,  C.  M.:  services  as  operator,  Flat  Point,  1913 .  50  00 

Trudeau,  A.:  single  pen  embossing  spring  registers,  6  at  $82.50;  paper  reels,  6  at  $7; 

relays,  2  at  $6.50;  keys,  3  at  $1.85 . . 555  55 

Total,  carried  to  page  V — 403 .  4,513  89 


Cape  Ray ,  Newfoundland  System. 

Anglo-American  Tel.  Co.:  5%  interest  on  cost  of  construction  of  Cape  Ray  line,  1  y.  to 

JuneJIO,  1913,  $88.16;  repairs  $50;  operating  $100;  maintaining  battery,  etc.  $11.84.  . .  250  00 


Crane  Island. 

Northern  Elec,  and  M’f’g  Co.:  4  telephone  sets  $49.28;  wire  etc.,  $14.13 .  63  41 

Stewart,  Jas.  D.,  posts,  285  at  $2.50 . .  .  712  50 

Legal  services:  L.  D.E.  Rousseau,  Montmagny  $28.10;  M.  Rousseau, Montmagny  $21.10. ...  49  20 


Total,  carried  to  page  V — 403 .  825  11 


Escuminac  Line. 

Bay  du  Vin:  operator,  M.  A.  Williston,  Mar.-Oct.  at  $4.16,  Nov. -Mar.,  25%  commission 

$11.52,  rent  $8 . ; . .. . .  52  80 

Bay  St.  Anne:  operator,  S.  J.  and  II.  Lavoie,  NoV.-Mar.,  25%  commission... .  . .  3  41 

Bay  Side:  operator,  Jos.  Williston,  Nov.-Mar.,  25%  commission .  3  55 

Ecuminac:  operator:  D.  Lewis,  13  m.  at  $4.16 .  54  08 

Hardwick:  operator,  M.  Bremner,  13  m.  at  $4.16 . ; .  54  08 

Hexham:  operators:  M.  J.  MacDougall,  13  m.  at  $4.16;  J.  McDonald,  Dec.  24c .  54  32 

Lower  Napan:  operator,  W.  Campbell,  Jan.-Mar.,  25%  commission .  0  10 

Pt.  au  Carr:  operator:  E.  H.  Russell,  Dec.-Mar.,  25%  commission .  0  33 

Pt.  Escuminac:  operator,  K.  R.  McLennan,  8  m.  at  $5.16,  5  at  $4.16 .  62  08 

Pt.  Sapin:  operator,  M.  Lavoie,  Dec.-Mar.,  25%  commission .  0  23 

Repairer,  M.  Ramsay,  7-23  m.  at  $50;  lineman,  40  d.  at  $2;  groundmen,  27  d.  at  $1.75 _  488  77 

Groat,  W.  J.:  horse  hire,  44  d.  at  $2;  man  and  horse,  6  d.  at  $3,  2  at  $4 .  114  00 

G.N.W.  Tel.  Co.:  supplying  battery  and  operators,  Chatham,  to  work  line,  1913 .  185  00 

Northern  Elec.  &  Mfg.  Co.:  telephone  sets,  1  at  $12.65, 11  at  $12.32;  wire,  etc.,  $47.33 .  195  50 

Pope,  E.:  horse  hire  $47;  meals,  etc.,  $28.25;  labour  $23.62;  express,  etc.,  $8.97 .  107  84 

Small  payments:  meals,  etc.,  $82;  hardware  $27.20;  cartage,  etc.,  $4.50 .  113  70 


Total,  carried  to  page  V — 403 .  1,489  79 


Father  Point. 

McWilliams,  J.:  special  allowance  for  facilities  in  connection  with  signal  service,  1912, 1913.  1,000  00 


Gaspe . 

Annett,  J.  J.:  services  as  agent,  Apr.-Mar.  at  $50;  rent,  12  m.  at  $5;  outlay  $1.40 .  661  40 


Isle  aux  Coudres. 

Charlevoix  and  Saguenay  Telephone  Co.:  maintenance  and  operation  of  telephone  system, 

1  yr.  to  Feb.  28,  1914  .  200  00 


Laval  Telephone  Line. 

Laval  agent,  J.  Toucliette,  Mar  .-Mar.  at  $4.16 .  54  08 

Laval  Road:  25%  commission:  L.  E.  Binet  27c.,  I.  Maheux  43c.,  J.  Marcoux  99c .  1  69 

St.  Therese:  agent,  N.  Bedard,  25%  commission . .  4  38 

Vallieres:  agent,  A.  Valliere,  50%  commission .  13  20 

Repairs  $60.19;  postage  $2.02;  directories  70c.;  telephone  message  15c . 63  06 

Total,  carried  to  page  V — 403 .  136  41 


Magdalen  Islands. 

Dist.  supt.,  A.  LeBourdais,  Apr.-Mar.  at  $75;  rent,  12  m.  at  $4;  fuel  $40;  freight  $28.77; 

postage  $20.35;  sundry  $23-25 .  1,060  37 

Asst,  supt.,  J.  J.  LeBourdais,  7  m.  at  $41.66,  5  at  $58.33;  trip  to  Ottawa  $139.95;  linework, 

10  d.  at  SI. 50;  horse  hire,  etc.  $16 . 754  22 

Repairer,  J.  G.  Binet,  12  in.  at  $41.66;  linemen  at  $15,  S.  Clarke  $180,  W.  Renaud  $18*9 .  859  92 

Amherst  Harbour:  operator,  J.  Shea,  12  m.,  $139.53,  rent  $12 .  151  53 

Bryon  Island  East,  operator,  M.  Dingwall,  12  m.  at  $12.50  .  150  00 

Entry  Island:  telephone  operator,  Ed.  Chenell,  12  m.  at  $1.25 .  15  00 

Carried  forward .  2,991  04 
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AUDITOR  GENERAL'S  REPORT,  1913-101  $ 


5  GEORGE  V.,  A.  1915 


Telegraph  Lines:  Lower  St.  Lawrenee  and  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  2,991  04 

Magdalen  Island — Concluded. 

Etang  du  Nord  Village:  operator,  E.  Binet,  12  m.  at  $8.33;  rent  $30 .  129  9^ 

Grand  Entry:  operator,  F.  Aitkens  at  $4.16  and  commission .  70  6* 

Grand  Entry  Point:  operator,  T.  Larade,  commission,  June-Mar .  36  7” 

Grand  Ruisseau:  operator,  A.  Arseneau,  commission,  Jan.-Mar .  0  53 

Grosse  Isle:  operator,  N.  Clark,  12  m.  at  $35,  commission  $23.26,  rent  $24,  fuel  $24;  opera¬ 
tor,  J.  Quinn,  12  m.  at  $20 .  731  26 

House  Harbour:  operator,  C.  Delaney  at  $4.16  and  commission  $51.98;  rent  $24 .  75  98 

Operators  at  $4.16  a  month,  12  m.  to  Mar.  31, 1914:  Amherst  Island,  Wm.  Cormier;  Aurig- 
ny,  L.  P.  Gaudet:  Bryon  Island  West,  P.  Chevrier;  Cape  Vert,  G.  Cyr  7  m.,  A. 

Poirier  5  m.;  Etang  du  Nord  Lighthouse,  N.  Arseneau;  Old  Harry,  L.  V.  Clarke; 

Pointe  Basse,  H.  Arseneau;  South  Beach,  F.  Cheverie .  399  36 

Marconi  Wireless  Telegraph  Co.:  tolls  for  messages  transferred  to  Grindstone  ^  Station, 

May,  June,  1911,  Feb.  1912-Nov.  1913 .  444  53 

Northern  Electric  &  Mfg.  Co.:  telephone  sets,  2  at  $12.32,  20  at  $12.95;  sub  sets,  6  at  $3.50; 

wire,  etc.,  $88.20 .  392  86 

Labour,  299  d.  at  $1.50;  horse  hire  $150.50;  board  $67;  driving,  boat  hire,  etc.,  $87.35; 

hardware  $15.73 .  769  08 

Travel  of  paymaster,  R.  J.  Wilkins .  41  10 


Mar.  31,  1914 .  640  22 


Paid  to  Supt.  A.  LeBourdais  in  1913-14 .  369  26 


Total,  carried  to  page  V — 403 .  6,452  27 


Meat  Cove  Line. 


Superintendent,  D.  C.  Dawson,  St.  John:  services,  14  m.  to  Mar.  31,  1914  at  $60;  postage 

$460.59;  paper,  etc.,  75c . 

General  repairers:  P.  A.  Doyle,  10  m.  at  $40,  4  at  $60;  J.  G.  Dunlop,  14  m.  at  $45;  D.  S. 
Hooper,  14  m.  at  $45;  Jos.  Logue,  14  m.  at  $45;  J.  F.  McMillan,  14  m.  at  $40;  M.  Mc¬ 
Rae,  14  m.  at  $40 . . 

Storekeeper,  North  Sydney,  R.  Logue,  18  m.,  $75;  teaming,  43  d.  at  $3.50,  sundry  $56.. . . 

Instructors  at  $25:  E.  A.  Finlayson  $6.48,  E.  Jamieson  $50,  L.  D.  McLean  $53.17 . 

Baddeek:  operator  at  $12.50  and  commission:  L.  M.  Anderson  $204.14;  David  Dunlop 

$168.51 . : . 

Bay  St.  Lawrence  ($1,503.33) — 

Operators:  V.  Theriault,  15  m.  at  $60;  Mrs.  Theriault,  14  m.  at  $35 . 

Repairers:  P.  Capstick,  15  rn.,  $100;  A.  S.  McDonald,  2  m.,  $13.33 . 

Big  Bras  d’Or:  operator,  D.  Livingston,  14  m.  at  $8.33;  repairer,  D.  McRae,  15  m.,  $75.. . . 
Breton  Cove:  operator,  D.  B.  Macleod,  25%  commission  $5.25;  repairer,  N.  M.  McLeod, 

15  m.,  $125 . ; . _ . 

Boularderie  Centre:  operator,  Mrs.  J.  B.  McKenzie,  14  m.,  $58.38;  repairer,  D.  McKenzie, 

1  y.,  $50 . 

Boularderie  West:  operator  at  $4.17  ;J.  McIntyre  8  m.,  M.  McIntyre  5  m . 

Cape  North:  operator,  N.  A.  McDonald,  14  m.  at  $4.17;  repairer,  M.  McAskill,  15  m., 
$112.50 . 


Capsticks:  operator,  J.  W.  Capsticks,-8  m.  at  $4.17 . . 

Chetipamp:  repairers:  M.  Boudreau,  9  m.,  $30;  L.  A.  Poirier,  12  m .,  $80 . 

Creignish:  repairer,  J.  N.  Mclsaac,  12  m . 

East  Bay:  operator  at  $4.17:  J.  McNeil  2  m.,  M.  McNeil  8  m . 

Eastern  Harbour:  operator  at  50%  commission,  M.  S.  Au  Coin  $193.56,  C.  J.  Au  Coin 

$3.50;  repairer,  M.  A.  Boudreau,  3  m.,  $10 . 

Englishtown  $(355.90) — 

Operator,  Mrs.  J.  D.  McAskill,  at  $10  and  25  %  commission . 

Repairers:  M.  Campbell,  15  m.,  $75;  D.  McAulay,  15  m.,  $125 . 

Enon:  operator  at  $4.17:  E.  Macdonald  $8.34,  A.  D.  Morrison  $46.91 . . 

Fourchie:  operator  at  $4.17:  E.  McKinnon  $31.43,  M.  C.  McLean  $21.41 _ ' . 

Gabarus  ($477.11) — 

Operator,  C.  Grant,  14  m.  at  $30;  attending  fires,  Feb.-June,  Sept. -Mar.,  $36 . 

Operator,  E.  McKinnon,  19  d.  in  Oct . 

Grant,  J.  E.,  rent,  May-Oct.,  $37.50;  Hardy,  Jas.  Estate,  rent,  10  m.  to  Oct.  31,  1912, 

$62.50 . 

Gillis  Lake:  operator  at  $4.17;  D.  H.  Gillis,  $12.51;  K.  McLean,  $34.79 . 

Glengarry:  repairer,  A.  J.  McDonald,  15m . 

Grand  River:  operate*,  E.  A.  Fin  lay  son,  14  m.  at  $14.17;  repairers,  D.  McKillop,  15  m., 

$62.50,  H.  Urquhart,  15  m .,  $62.50 . 

Hawkesbury:  operator,  E.  Macdonald,  14  m.  at  $20;  rent,  Wm.  Macdonald,  14  m.  at  $4.. 

Indian  Brook:  operator,  C.  A.  Mclnnis,  10  m.  at  $4.17;  repairer,  J.  Smith,  6  m.,  $30 . 

Ingonish:  repairer,  Rupert  Curtis,  15  m . 

Inverness:  operator,  Cassie  McLean,  14  m.  at  $30 . 

Carried  forward . 


1,301  34 


3,650  00 
281  50 

109  65 

372  68 

1,390  00 
113  33 
191  62 

130  25 

108  38 
54  21 

170  88 
33  36 

110  00 
50  00 
41  70 

207  06 


155  90 
200  00 
55  25 
52  84 


456  00 
21  11 

100  00 
47  30 
62  50 

323  38 
336  00 
71  70 
112  50 
420  00 

10,730  44 
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SESSIONAL  PAPER  No.  1 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  10,730  44 

Meat  Cove  Line — Concluded. 


Leitches  Creek:  operator,  J.  D.  McCormack,  13  m.  at  $4.17 . 

Little  Bras  d’Or:  operator,  M.  Richards,  14  m.  at  $4.17;  lineman,  J.  T.  Tobin,  15  m.,  $62.50. 

Louisburg:  operator,  W.  Townsend,  14  m.  at  $20 . 

Mabou:  operator,  M.  McDonald,  14  m.  at  $10 . 

Margaree  Ford:  repairer,  J.  F.  Miller,  15  m . 

Margaree  Harbour:  operator,  A.  B.  C.  McLean,  14  m.  at  $10;  repairers,  Jas.  McFarlane,  3  m . , 

$12.50,  H.  K.  McLean,  15  m.,  $31.25 . 

McLeanville:  repairer,  A.  J.  McLean,  15  m . 

Meat  Cove:  repairer,  Ronald  Fraser,  12  m . 

North  River:  repairer,  P.  McLean,  6|  m . . . 

North  Side:  repairer,  Duncan  Gillis,  15  m . 

North  Sydney:  operator,  W.  E.  Earle,  commission,  14  m . 

Piper’s  Cove:  operator,  K.  McNeil,  14  m.  at  $4.17;  repairer,  H.  McNeil,  18  m.,  $75 . 

Pleasant  Bay: 

Operator,  Mrs.  G.  P.  McIntosh,  14  m.  at  $4.17 . . . 

Repairers:  A.  Fraser,  15  m.,  $37.50;  K.  Fraser,  15  m.,  $50;  A.  D.  Moore,  April  1-June  23, 

1910,  15  m.  to  Jan.  31,  1913,  $59.21;  E.  T.  Timmins,  April  1-June  23,  1910,  $9.21 . 

Port  Hood  Island:  operator,  E.  M.  Smith,  14  m.  at  $4.17;  repairer,  A.  Smith,  12  m.,  $20. . . . 

St.  Peters:  operator,  K.  Mack^zie,  14  m.  at  $8.34 . 

S.  S.  Boularderie:  operator,  D.  MacRae,  14  m.  at  $4.17;  repairer,  P.  McLeod,  15  m.,  $62.50. . 
S.  W.  Margaree:  operator,  Mrs.  M.  Collins,  14  m.  at  $4.17;  repairer,  J.  D.  McFarlane,  15  m., 

$50 . ; . 

Strathlorne:  operator,  Rose  McLean,  14  m.  at  $19.17;  repairer,  L.  G.  McDougall,  12  m.,  $40. . 

Whycocomagh:  operator  at  $4.17:  D.  J.  Ross,  12  m.,  A.  McLeod,  1  m . 

Operators  on  commission:  Bauline,  H.  Leahy,  $2.97;  Big  Lorraine,  M.  P.  Dowd,  $1.51; 
East  Scatterie,  T.  Nearing,  $8.47;  Eel  Cove,  M.  Smith,  $1.20;  Little  Lorraine,  S.  Gallant, 
$7.72;  Main-a-Dicu,  Mrs.  J.  McDougall,  $24.29;  Rockdale,  D.  P.  Portie,  55c.,  E.  Lafford, 

$10.12;  Skye  Glen,  Mrs.  J.  Austin,  90c . 

Operators  at  $4.17  a  month,  14  m.  to  Mar.  31,  1914:  Aspy  Bay,  R.  G.  Zwieker,  13  m.,  T.  Y. 
Nichols,  1  m.;  Alder  Point,  M.  M.  Plant;  Benacadie,  G.  Farrell;  Benacadie  Pond,  J.  N. 
McNeil;  Brooks  Village,  S.  Jamieson,  12  m.,  L.  D.  Jamieson,  2  m.;  Cape  St.  Lawrence, 
Mrs.  C.  Jamieson;  Castle  Bay,  C.  Mclnnis;  Craigmore,  Allan  Cameron;  Dingwall, 
Jos.  O’Brien;  Eskasoni,  S.  McMullan;  French  River,  J.  McDonald;  French  Vale,  J.  J. 
MacLean;  Gabarus  Lake,  Mrs.  H.  McDonald;  Grand  Narrows,  J.  J.  McNeil;  Grand 
River  Falls,  Mrs.  E.  D.  McKillip;  Groves  Point,  R.  Campbell;  Hayes  River,  H.  R. 
Beaton;  Hillside,  A.  McKenzie;  Ingonish,  J.  E.  Macleod;  Ingonish  Ferry,  Mrs.  M.  A. 
McKinnon;  Judique,  M.  C.  McDonald;  L’Ardoise,  M.  E.  Sampson;  L’Archeveque,  M. 
H.  Kemp;  Loch  Ban,  J.  B.  McCormack;  Loch  Lomond,  J.  F.  McDonald,  1  in.,  A. 
Morrison,  13  m.;  Margaree  Forks,  S.  McDougall;  Marion  Bridge,  A.  Morrison;  Meat 
Cove,  Mrs.  H.  L.  McEachern;  Neil’s  Harbour,  A.  A.  MacLean;  New  Campbellton, 
A.  Morrison;  North  East  Margaree,  Mrs.  D.  J.  Ross;  North  River  Bridge,  D.  J. 
Morrison;  North  Side,  E.  B.,  J.  J.  Gillis;  Outer  Island,  C.  McLennan,  12  m.,  S. 
McLennan,  2  m.;  Point  Clear,  Mrs.  M.  McLeod;  Port  Hastings,  Mrs.  A.  Petrie;  Port 
Hood,  D.  J.  McDonald;  R.  Bourgeois,  L.  E.  Boyd,  7  m.,  K.  A.  Fougere,  7  m.;  Ross 
Ferry,  Mrs.  J.  F.  McKenzie;  St.  Esprit,  Mrs.  J.  D.  Morrison;  South  Gut,  R.  Morrison; 
South  Ingonish,  Mrs.  M.  C.  Williams;  Upper  Kempt  Head,  Mrs.  M.  McKenzie;  Victoria 
Bridge,  Mrs.  A.  McKinnon,  13  m .,  Mrs.  A.  Morrison,  1  m.;  West  Lake,  C.  Mclnnis; 

Wreck  Cove,  Mrs.  M.  Morrison;  in  all,  46  offices . 

Coleman,  Geo.:  driving,  26  trips  at  $3.50;  sundry  $14.  . . 

Doyle,  L.  T.,  team  hire,  50  d.  at  $3;  Hooper,  L.,  horse  hire,  80|  d.  at  $3;  sundry,  $4 . 

Farmer,  H.  C.:  zincs,  56  at  40c.;  relays,  5  at  $5.75;  tools,  etc.,  $70.95 . 

Hooper,  D.  S.:  meals,  etc.,  $40;  postage,  $10.12;  hardware,  repairs,  etc.,  $38.82 . 

I.  C.  Ry.,  freight,  $61.02,  storage,  $7.35;  McAulay,  J.  D.,  self  and  horse,  211-  d.  at  $3 . 

Mar.  Telegraph  and  Telephone  Co.,  exchange  service,  7  m.  at  $2,  message,  15c . 

Mathcson  &  McMullin:  pumps,  $12.50,  $11;  lead,  $9.50;  labour,  $40;  sundry,  $45.97 . 

Matthews,  S.  C.:  zincs,  849  at  40c.;  coppers,  909  at  15c.;  vitriol,  3,953  lb.  at  6c.;  jars,  245  at  35c.; 

relays,  $11;  lineman’s  outfit,  etc.,  $25.20 . 

McMillan,  A.  D.:  team  hire,  68j  at  $3;  horse  hire,  17  d.  at  $2.50 . 

McRae,  M.f  horse  hire,  $140.50;  O’Toole,  M.,  line  work,  30  d.  at  $2.25,  6  at  $1.50  . 

Western  Union  Telegraph  Co.:  current  furnished  4  wires  from  North  Sydney,  1  y.  to  Sept.  30, 

1913.  $90;  wire,  $37.59;  cross  arms,  $23.10;  sundry,  $69.90 . 

Small  payments:  labour,  233 *  d.  at  $1.50,  28  at  $1.75,  sundry,  $100.11;  meals,  etc.,  $469.50; 
horse  hire,  etc.,  $133.50;  poles,  12  at  50c.,  60  at  75c.,  23  at  80c.,  201  at$l,  15  at  $1.50;  cartage 
and  freight,  $185.72;  zincs,  etc.,  $32.01;  wood,  $28;  boxes,  $26.50;  wire,  $26.35;  hardware, 
smithwork,  etc.,  $237.90 . . . 


54  21 
120  88 
280  00 
140  00 
62  50 

183  75 
62  50 
40  00 
32  50 
62  50 
1,070  84 
133  38 

58  38 

155  92 
78  38 
116  76 
120  88 

108  38 
308  38 
54  21 


57  73 


2,685  48 
105  00 
395  50 
122  10 
88  94 
132  87 
14  15 
118  97 

835  08 
248  00 
217  00 

220  59 


1,932  11 


Total,  carried  to  page  V — 403 


21,148  31 
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AUDITOR  GENERAL'S  RETORT,  1013-101) 


5  GEORGE  V..  A.  1915 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

North  Shore  East  of  Bersimis. 

Dist.  Supt’s  office,  Long  Point  of  Mingan — 

District  superintendent,  E.  H.  Tetu,  12  m.  at  $90;  asst.,  Mrs.  E.  H.  Tetu,  12  m.  at  $25. .  1,380  00 

Agents:  Victor  Guay,  Mar  .-Mar.  at  $41.66;  Mrs.  V.  Guay,  13  m.  at  $15 .  736  58 

Clement  <fc  Clement:  desk,  $28;  chair,  $7.50;  repairing  typewriter,  etc.,  $18.99 .  54  49 

Gingras,  Jos.:  coal,  9  08  tons  at  $9;  bags,  $14 .  95  73 

Mechanics  Supply  Co.:  stove,  $40;  packing,  $2;  batteries,  50c .  42  50 

Small  payments:  carting  and  landing  coal,  etc.,  $29.35;  wood,  $19.25;  oil,  paint,  etc., 

$13.23;  sawing,  etc.,  $10.90;  freight,  $6.55;  sundry,  $61.17 .  140  45 

Aguanus — Agent,  Mrs.  S.  Gallant,  13  m.  at  $8.33 .  108  29 

Repairer,  S.  Gallant,  13  m.  at  $8.33;  rent,  13  m.  at  $1 .  121  29 

Baie  des  Has — 

Agent,  etc.,  Mrs.  J.  Monger,  13  m.  at  $8.33 .  108  29 

Repairer,  J.  Monger,  13  m.  at  $8.33,  rent,  13  in.  at  $1 .  121  29 

Bersimis — 

Maloney,  A.:  agent,  etc.,  13  m.  at  $45.83;  acting  dist.  supt.,  4  m.  at  $40;  arrears,  5  m.  at 

$25 .  880  79 

Asst,  operator,  Mrs.  A.  Maloney,  5  m.  at  $16.66,  8gvt  $25 .  283  26 

Line  repairer,  Jos.  Gagnon,  13  m.  at  $35 .  455  00 

Cote,  P.:  lumber,  etc.,  for  new  kitchen,  $410.27;  sundry  lumber  and  hardware,  $55.33.. .  465  60 

Gagnon,  Jos.:  board  of  self,  $68.50,  of  assistants,  $148.75;  advances  to  assistants,  $57.17; 

postage,  $1.07 . .  275  49 

Gingras,  Jos.:  coal,  12  tons  at  $9;  bags,  $18 .  126  00 

Maloney,  Jos.,  special  assistant  to  district  superintendent,  Oct.  1-Nov.  18,  1912 .  96  00 

Vigneault,  Miss  H.,  asst,  oper.,  May  12-Sept.  12,  1913 .  120  00 

Small  payments:  freight,  wharfage,  etc.,  $53.94;  hardware,  $26.03;  labour,  361}  d.  at  $2; 

less,  $148.75  board  and  $57.17  advances  paid  Jos.  Gagnon .  597  05 

Betchouan — 

Agent  at  $16.66:  A.  Boudreau,  $49.98;  A.  Desjardins,  $140.08 .  190  06 

Boudreau,  J.  II.,  stove,  $12;  Desjardins,  Z.,  rent,  8  m.  at  $1 .  20  00 

Bonne  Esperance:  agent,  M.  Chevalier,  13  m.  at  $8.33;  repairer,  J.  Chevalier,  13  m.  at 

$8.33 .  216  58 

Bradore  Bay:  repairer,  C.  Joncas,  13  m.  at  $8.33 .  108  29 

Caribou  Island:  agent,  E.  Chouinard,  25%  commission .  13  91 

Chateau  Bay:  agent,  J.  Bolfer,  July  26-Oct.  31,  $80.70;  George,  J.,  rent,  $180 .  270  7o 

Chicatica  Bay — 

Agent,  Miss  E.  Robin,  13  m.  at  $8.33 . ; .  108  29 

Repairer,  G.  Robin,  13  m.  at  $8.33,  rent,  13  m.  at  $1 .  121  29 

Clarke  City:  agent,  N.  S.  P.  &  R.  N.  Co.,  25%  commission,  Mar.-Mar .  212  44 

Esquimaux  Point — 

Agent,  Mrs.  D.  C.  Hould:  salary  and  commission,  13  m. ,  $459.40;  rent,  13  m.  at  $4; 

wood,  $40 . 551  40 

Division  repairer,  Ed.  Cyr,  13  in.  at  $41.66;  boat  hire,  $77.50;  hire  of  dogs,  $34.50;  board 

of  self,  $95.50,  of  assistants,  $497 .  1,246  08 

Boudreault,  J.  H.,  shingles,  etc.,  $29.25;  Foley,  M.  H.,  hardware,  etc.,  $80.15 .  109  40 

Landry,  A.,  distributing  office  supplies,  18  m.,  $90;  freight,  etc.,  $3.03 .  93  03 

Labourers,  892  d.  at  $2;  board,  Sunday,  $51;  less  deducted  for  board  anil  paid  Ed.  Cyr, 

$497.  Paid  as  follows:  A.  Barriault,  $154;  A.  Blais,  $12;  A.  Boudreault,  $208;  II. 

Cormier,  $154;  P.  Cormier,  S 1 54 ;  W.  Cummings,  $208;  Wm.  Cyr.  $208;  P.  Petitpas, 

$240 .  1,338  00 

Forteau  Bay:  agent,  A.  Hart,  13  m.  at  $16.66;  rent,  13  m.  at  $1 .  229  58 

Godbout — 

Comeau,  N.  A.:  agent,  13  m.  at  $4.16;  operator,  13  in.  at  $37.50;  storage,  $18;  assistance, 

49  d.  at  $2;  sundry,  $27.99 . * . . .  685  57 

Morin,  A.,  labour .  2  00 

Harrington —  ^ 

Agent,  Mrs.  J.  Jones,  13  m.  at  $10.41 .  135  33 

Repairer,  J.  Jones,  13  m.  at  $8.33;  rent,  13  m.  at  $1 .  121  29 

Kegaska — 

Agent,  Miss  II.  Anderson,  13  in.  at  $8.33 .  108  29 

Repairer,  Geo.  Anderson,  13  m.  at  $8.33;  rent,  13  m.  at  $1 .  121  29 

Kegaska — St.  Augustine,  Repairs — 

Osborne,  J.  L.:  boat  hire,  90  d.  at  $1;  board  allowance,  45  d.  at  $1;  assistance,  $10;  sun¬ 
dry,  $1.10 .  146  10 

Labour,  241  d.  at  $2;  Sunday  board,  $20.50.  Paid  as  follows:  Osborne,  E.,  $171,  F.  W. 

$177,  J.  W.,  $154.50 . 502  50 

Little  Musquaro:  agent,  Mrs.  H.  Gennis,  13  in.  at  $8.33 .  108  29 

Little  Watichou:  agent,  Miss  C.  Bourque,  13  m.  at  $8.33 .  108  29 

Long  Point  of  Blanc  Sablon — 

Agent,  Thos.  Morel,  June-Sept.,  half  Oct.,  $74.97;  A.  Cormier,  25%  corn.,  Mar.-Mar., 

$33.80 .  108  77 


Carried  forward 


13,184  87 


PUBLIC  WOIIKS  DEPARTMENT :  E X PL X FUTURE 


T  —409 


SESSIONAL  PAPER  No.  1 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces — Continued.  $  cts. 


Brought  forward 


13,184  87 


North  Shore  East  of  Bersimis — Continued. 


Lo  g  Point  of  Blanc  Sablon — Concluded. 

Division  repairer,  Alf.  Cormier,  13  m.  at  $41.66;  rent  of  house,  ly.,$50;  rent  of  shed,  16  m., 
§32;  purchase  of  shed,  $S0;  boat  hire,  $56;  freight,  etc.,  $8.60;  board,  $72.25;  board  of 

men  as  shown  below,  $204;  Sunday  board,  $21.50 . , . 

Labourers,  388  d.  at  $2;  cartage,  $5;  Sunday  board,  $10;  less  deducted  for  board  and  paid 
A.  Cormier,  $204.  Paid  as  follows:  L.  Galibois,  $147.75;  H.  Labadie,  $147.75;  H. 

Lavallee,  $152.75;  Pc  Morency,  $138.75 . 

Magpie — 

Agent,  Geo.  Poirier,  13  m.  at  $4.16;  rent,  13  m.  at  $1 . 

Labour,  17£  d.at  $2;  poles,  7  at  50c . 

Manicouagan:  25%  commission:  Mrs.  J.  Maltais,  $4.67;  P.  Martel,  $2.18 . 

May  Island:  25%  commission:  E.  Poulin,  $1.47;  A.  Lebel,  $13.52 . 

Mingan:  Mrs.  E.  Maloney,  50%  commission,  $67.69,  7  m.  at  $8.33;  rent,  $13 . 

Mistassini — 

Agent,  ffm.  Montreuil,  13  m.  at  $35;  board  while  on  line,  93  d.  at  50c.;  rent  of  canoe,  tent, 

etc.,  $28;  sundry,  $13.80 . 

Linework,  days  at  $2:  J.  Bondreau,  47,  F.  Moreau,  27,  J.  Moreau,  29,  A.  Savard,  27 . 

Moisie  West:  agent,  Mrs.  A.  Chicoine,  13  m.  at  $8.33;  rent,  $13 . 

Musquaro:  repairer,  Wm.  Foreman,  13  m.  at  $8.33;  rent,  $12 . 

Mutton  Bay — 

Agent,  Mrs.  A.  Landry,  13  m.  at  $37;  outlay,  $3 . 

Cormier,  A.,  rent  of  house,  Oct.  20,  1912-Aug.  11,  1913 . 

Gingras,  Jos.:  coal,  $15.60;  bags,  $7.40 . 

Labour,  3  d.  at  $3,  11J  at  $2;  unloading  coal,  $15;  cartage,  etc.,  $12.70 . 

Natashquan — 

Agent,  Miss  H.  Vigneault,  50%  commission,  Mar.-Mar . 

Repairer,  C.  Vigneault,  13  m.  at  $8.33,  rent,  $13 . 

Old  Fort:  agent,  W.  J.  Fequet,  13  m.  at  $4.16 . 

Pentecost — 

Agent,  J.  Picard,  13  m.  at  $25.83 . 

Labour,  23  d.  at  $2;  sundry,  $7.75;  lumber  and  hardware,  $8.99 . 

Piastre  Bay — 

Agent,  Miss  A.  Tanquay,  13  m.  at  $8.33 . 

Repairer,  S.  Tanguay,  13  m.  at  $8.33;  rent,  13  m.  at  $1 . 

Pigou— 

Agent,  Mrs.  P.  Wright,  13  m.  at  $8.33 . 

Repairer,  P.  Wright,  13  m.  at  $8.33;  rent,  13  m.  at  $1 . 

Point  Amour:  agent,  T.  Wyatt,  13  m.  at  $8.33;  taking  care  of  main  battery,  2  y.  to  Oct.  5,  1913, 

$100;  cartage,  $4;  rent,  13  m.  at  $1 . 

Point  au  Maurier:  agent,  Miss  P.  Galibois,  13  m.  at  $8.33 . 

Repairer,  Jos.  Galibois,  13  m.  at  $8.33;  rent,  13  m.  at  $1 . 

Point  aux  Outardes —  • 

Agent,  Miss  G.  Ross,  13  m.  at  $4.16;  rent,  13  m.  at  $1 . . . 

Repairer,  D.  Malouin:  13  m.  at  $35;  board,  $15.50;  hire  of  tents,  stoves,  etc.,  $62.10;  board 

of  men,  week  days,  $212.25,  Sundays,  $34.50 . 

Labourers,  430i  d.  at  $2;  cartage,  $1;  less  board,  $212.25;  paid  as  follows:  Bouchard,  M., 
$61;  Malouin,  C.,  $65.50,  E.,  $65.50;  Morin,  H.,  $65.50;  Ross,  V.,  $30;  small  payments, 

$309.25 . 

Point  des  Monts:  agent,  V.  FafTord,  13  m.  at  $4.16 . 

Red  Bay:  G.  Moore,  agent  and  repairer,  13  m.  at  $16.66;  rent,  $13.  . . 

River  aux  Graines:  agent,  A.  Blaney,  13  m.  at  $4.16;  rent,  M.  Langlois,  $13 . 

Rocky  Bay:  agent,  J.  Kennedy,  13  m.  at  $16.66,  rent,  13  m.  at  $1 . 

Romaine — 

Agent,  R.  A.  Guillemette,  13  m.  at  $8.33;  rent,  10  m.  at  $1 . 

Repairer,  M.  Blais,  13  m.  at  SS .33 ;  rent,  3  m.  at  $1 . 

Division  repairer,  J.  L.  Osborne,  13  m.  at  $41.66;  outlay,  $12.50 . 

Seven  Islands — 

Agent,  P.  E.  Vigneault,  commission,  etc.,  13  m.,  $440.65,  rent,  $13.. . . 

Division  repairer,  P.  C.  Vigneault:  13  m.  at  $45;  board,  $72;  boat  hire,  $71;  rent  of  store 

house,  $24.50;  board  of  men,  week  days,  $513.50,  Sundays,  $59.50 . . 

Repairers,  1,039  d.  at  $2;  less  board,  $513.50,  and  less  provisions,  $13.  Paid  as  follows: 
Arsenault,  J.,  $189,  W.,  $183;  Gaudreau,  D.,  $184.50;  Grasson,  S.,  $214.50;  Thibault,  A., 

$184.50;  Vallee,  A.,  $183,  J.,  $183;  Vigneault,  II.,  $189;  small  payments,  $41 . 

Gallienne,  F.:  services,  1  m.,  $45;  board  allowance,  $13;  hire  of  dogs,  $39;  provisions,  $24.50; 

rent  of  tent,  etc.,  $13 . 

Lebel,  A.:  work  with  dogs,  23  d.  at  $3.50;  less  provisions,  $11.50 . 

Small  payments:  shingles,  etc.,  $8.40;  boat  hire,  $8;  labour,  $2 .  . 

Sheldrake:  agent,  Mrs.  A.  Girard,  13  in.  at  $4.16;  rent,  Jan.,  1909-Mar.,  1914,  $63 . 

St.  Augustine:  agent,  C.  F.  Johnson,  19  m.  at  $16.66;  rent,  $19 . 


1,065  93 
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Carried  forward 
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Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces — Continued. 

Brought  forward . 

North  Shore  East  of  Bersimis — Concluded. 

St.  John’s  Biver:  agent,  B.  Chambers,  13  m.  at  $8.33;  rent,  $13 . 

St.  Margaret  River:  agent,  A.  Therriault,  13  m.  at  $15 . 

St.  Modest  West:  agent,  J.  Bolger,  13  m.  at  $16.66;  rent,  $13 . 

Thunder  River:  agent,  Mrs.  H.  Cody,  13  m.  at  $5.16;  rent,  $13 . 

Trinity  Bay  East — 

Agent,  A.  Bilodeau,  25%  commission,  Apr.-Mar.,  $4.69;  postage,  $1.10 . 

Bilodeau,  I.,  teaching  telegraphy,  1?  in.,  $31.25;  board,  $15;  outlay,  $1 . 

Jourdain,  G.,  labour . 

Trinity  Bay  West:  agent,  J.  Poulin,  13  m.  at  $4.16;  rent,  $13 . 

Waticiiou:  repairer,  J.  Bourque,  13  m.  at  $8.33;  rent,  $13 . 

Whale  Head:  agent,  A.  Vigneault,  13  m.  at  $16.66;  rent,  $13 . 

Wolf  Bay:  agent,  Mrs.  R.  Jones,  13  m.  at  $S.33;  repairer,  R.  Jones,  13  m.  at  $12.50 . 

Generally — 

Blais,  Capt.  J.,  freight,  $59.20;  Labrador  Co.,  poles,  207  at  75c . 

Mechanics  Supply  Co.:  paint,  oil,  etc.,  $56.05;  nails,  $25.55;  tent,  $23;  coal  oil,  $20.67;  anvil, 

$9.60;  sundry,  $192.45 . 

Mercier,  Capt.  A.,  freight,  $42.58;  National  Nav.  Co.,  freight,  $63.77 . 

Pope,  E.,  postage,  $8.45;  freight,  $5.50 . 

Small  payments:  repairing,  22|d.  at  $2;  sundry  labour,  $9.75;  freight,  $18.60;  boat  hire,  $2.50 

Total,  carried  to  page  V — 403 . 

North  Shore  West  of  Bersimis. 

Bay  St.  Paul:  agent  and  operator,  F.  Boivin,  12  m.  at  $35;  share  of  rent  of  telephone,  2  y.  to 

May  1,  1914,  $20;  freight,  etc.,  $3.70 . 

Chicoutimi  Town — 

Inspector,  J.  D.  Villeneuve,  12  m.  at  $65;  outlay,  $434.88 . *. . 

Operators:  T.  Villeneuve,  12  m.  at  $55;  J.  Dube,  12  m.  at  $45 . 

Repairer,  J.  Fortin,  12  m.  at  $35;  messenger,  A.  Blais,  12  m.  at  $10 . 

Cleaning,  M.  Desbiens,  12  m.  at  $6 . 

Guay:  agent  at  $4.16:  J:  Desmeules,  2  m.,  S.  Boudreault,  9  m . 

Lac  Laurent:  agent,  S.  Gagnon,  12  m.  at  $4.16;  repairer,  J.  Biisson,  12  m.  at  $30 . 

La  Galette:  agent  at  $12.50:  J.  Ouellette,  1  m . ,  T.  Girard,  9  m . 

L’Anse  St.  Jean:  repairer,  E.  Desgagne,  7  m.  at  $33.33,  5  at  $35.41 . 

Murray  Bay:  agent,  Mme.  F.  Vincent,  6  m.  at  $7.25,  6  at  $9.33 . 

Portneuf:  agent,  L.  Bouciiard,  12  m.  at  $4.16;  repairer,  E.  Courbron,  12  m.  at  $35 . 

Sacre  Cceur:  agent,  Miss  Maltais,  12  m.  at  $4.16;  repairer,  H.  Gravel,  12  m.  at  $30 . 

St.  Agnes:  agent,  J.  Pilote,  8  m.  at  $4.16 . 

St.  Alphonse:  agent,  Mme.  C.  Levesque,  12  m.  at  $12.50 . 

St.  Alexis:  agent,  Mme.  D.  Simard,  12  m.  at  $6.25 . 

St.  Anne:  agent,  Miss  M.  Gauthier,  12  m.  at  $4.16;  repairer,  P.  Gauthier,  12  m.  at  $29.17 . 

St.  Catherine  Bay:  agent,  Mme.  G.  Bouliane,  12  m.  at  $20;  repairer,  G.  Bouliane,  12  m.  at  $35 

St.  Fidele:  agent,  R.  Dallaire,  12  m.  at  $4.16;  repairer,  A.  Villeneuve,  12  m.  at  $35 . 

St.  Henri  Taillon:  agent,  P.  Boivin,  at  $4. 16 . 

St.  Joseph  d’Alma:  agent,  E.  Gagnon,  12  m.  at  $4.16;  repairer,  G.  Verreault,  12  m.  at  $30 . 

St.  Margaret  Bay  Mill:  agent,  E.  Simard,  12  m.  at  $6.25 . 

St.  Urbain:  agent,  J.  B.  Simard,  12  m.  at  $4.16;  repairer,  A.  Gauthier,  12  m.  at  $30 . 

Shipshaw  Nord:  agent  at  $4.16:  J.  Murdock,  $8.32,  J.  Noel,  $17.34 . 

Tadousac:  agent,  Eug.  Caron,  12  m.  at  $30;  extra  service,  June-Aug.,  $75 . 

Operators  at  $4.16  a  month,  Apr.-Mar.:  Baie  des  Rochers,  F.  Bouchard;  Bergeronnes,  Mme. 
II.  Savard;  Bon  Desir,  Mme.  E.  Gauthier;  Cap  5,  l’Aigle,  MissS.  Bergeron;  Cape  Salmon, 
J.  D.  Bouchard;  Descente  des  Femmes,  A.  Villeneuve;  Honfleur,  C.  Lindsay, 
Lac  Charles,  L.  Boulianne;  Mille  Vache3,  Mme.  L.  Piuze;  Peribonka,  E.  Niquette;  Petite 
Riviere  St.  Francis,  A.  Tremblay;  Petit  Saguenay,  N.  Tremblay;  Port  au  Persil,  Thos. 
McLaren;  St.  Ambroise,  A.  Simard;  St.  Charles  Borrome,  B.  Bouchard;  St.  Coeur  de 
Marie,  A.  Rousseau;  St.  Felix  Otis,  A.  Gaudreault;  St.  Fulgeuce,  Elz.  Tremblay;  St. 
Ililarion,  N.  Coulombe;  St.  Leonard,  G.  Gagnon;  St.  Louis  Naz.,  D.  Blackburn;  St.  Mar¬ 
garet,  A.  Savard;  St.  Placide,  D.  Simard;  St.  Simeon,  Jos.  Morin;  Shipshaw  Sud,  Miss 

M.  Dufour;  Tache,  J.  Fradette;  in  all,  26  at  $49.92 . 

Bergeron,  A.:  indemnity  for  damage  to  boat,  July,  1912,  $43;  sundry  $2 . 

Charlevoix  &  Saguenay  Telephone  Co.,  rent  of  telephone,  St.  Fidele,  1  y.  to  May  1,  1914. . . . 

Dufour,  M.,  posts,  82  at  $1.25;  Gagne,  Mrs.  E.,  rent  of  office,  La  Galette,  1  y.,  $25 . 

Poles,  23  at  $2,  160  at  $1.62,  592  at  $1.50,  3  at  $1;  linework.  25?  d.  at  $2,  30  at  $1.50;  sundry, 
$36.20;  driving,  etc.,  $164.88;  hardware,  $58.32;  freight,  $39.46;  boat  hire,  $15;  rent  of  tent, 
$8.  Paid  as  follows:  A.  Bolduc,  $192,  B.  Bouchard,  $259.-0,  X.  Girard,  $94.50,  T.  Lessard, 

$52.50,  I'.  Maltais,  $105,  N.  Martel,  $172.50;  small  payments,  $738.36 . 

Repairs,  Baie  St.  Paul-Ste.  Anne,  etc.:  climbers,  1  d.  at  S3,  5  at  $1 .75;  labourers,  12  d.  at  $2.50, 
7j  d.  at  $2,  48  d.  at  $1.50,  4  d.  at  $1;  man  and  scow,  1  d.,  $3;  man  and  horse,  1  d.,  $3.50 _ 
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Carried  forward 


11,866  63 
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SESSIONAL  PAPER  No.  1 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  eta. 

Brought  forward .  11,866  63 

North  Shore  West  of  Bersimis — Concluded. 

Repairs,  St.  Charles-Peribonka:  conductor,  G.  Verreault,  55}  d.  at  $2;  climber,  A.  Bouchard, 

55}  d.  at  $2;  labourers,  317}  d.  at  $2;  horse  hire,  55}  d.  at  $1 .  910  75 

Repairs,  Tadousac-Chicoutimi:  conductor,  J.  Brisson,  56  d.at  $2.35;  climbers,  155  d.  at  $2.25; 

labourers,  210  d.  at  $2;  carters,  108  d.  at  $3 .  1,224  35 

Les  Escoumaina — 

Bersimis  Mills:  agent,  Mrs.  F.  Miller,  13  m.  at  $4.16 .  54  08 

Escoumains:  agent,  J.  H.  Topping,  25%  commission,  Mar.-Mar .  ,58  26 

Sault  au  Mouton:  agent,  C.  E.  Nolet,  25%  commission,  Feb.-Mar .  54  65 

Tadousac:  agent,  S.  Desmeules,  25%  commission .  1  74 

Pope,  E.:  postage,  $31.83;  freight  and  cartage,  $28.36;  repairs,  $2 .  62  19 


Total,  carried  to  page  V — 403 .  14,232  65 


North  Shore  Generally. 

Burrows,  Acton:  iron  signs,  lettered  one  side,  100  at  41c.,  lettered  both  sides,  50  at  $1.10, .. .  96  00 

Can.  Gen.  Elec.  Co.,  insulators,  2,500  at  $55 .  137  50 

Dobell,  Henry  &  Co.:  sulphate  of  copper,  10,640  lb.  at  51c . . .  542  64 

Jack,  W.  &  Co.:  insulators,  5,000  at  4 -2c.;  packing,  $21.50;  freight,  insurance,  etc.,  $28.50;  brack¬ 
ets,  etc,  3,300  at  3.75c.;  wire,  1,030  lb.  at  2.85c.,  2,039  at  3c .  474  28 

Marconi  Wireless  Telegraph  Co.:  register  tape,  453  lb.  at  13}c .  60  02 

Mechanics  Supply  Co.:  coppers,  200  at  8c.,  500  at  7c.,  2,100  at  6.66c.,  100  at  6c.;  rubber  gloves, 

6  at  $4.50;  sundry,  $86.02 . . . .  310  01 

Pope,  E.:  services  as  superintendent  of  North  Shore  lines  and  agent  of  Quebec  stores,  Apr.- 
Mar.,  at  $200;  rent,  Apr. -Feb.,  at  $11.66;  freight,  $269.22;  labour,  $214.30;  cartage,  $143.35; 

boxes,  $110.50;  customs’  duty,  $89.28;  telephone  rent,  $31.50;  sundry,  $39.13 .  3,425  54 

Trudeau,  A.:  zincs,  5,050  at  56c.;  coppers,  1,000  at  22}c.;  jars,  591  at  40c.;  registers,  6  at  $82.50; 

paper  reels,  6  at  $7;  brackets,  3,000,  $78;  relays,  6at  $6.50;  keys,  etc.,  $31.10;  boxes,  $119.25  4,058  95 


Total,  carried  to  page  V — 403 .  9, 104  94 


Orleans  Island  Telephone  Line. 

St.  Petrouille:  agent,  D.  Plante,  Mp,r.-Mar.  at  $20;  messenger  service,  13  m.  at  $6 .  338  00 

Agents,  Mar.-Mar.  at  $4.16:  St.  Famille,  Jos.  Premont;  St.  Francois,  X.  Lepage;  St.  Francois 

Nord,  F.  Lessard;  St.  Jean,  P.  Pouliot;  St.  Laurent,  L.  Godbout;  St.  Pierre,  F.  Cote _  324  48 

Bell  Telephone  Co.,  repairs,  etc.,  $42.44;  Blouin,  O.  driving,  etc.,  $34 .  126  44 

Small  payments:  generators,  $18.75;  telephone  set,  $14.85;  linework,  $16.90;  sundry,  $42.72. ...  93  22 


Total,  carried  to  page  V — 403 . ! .  882  14 


Quarantine  Line. 

Grosse  Isle:  operator,  A.  Dancause,  Mar.-Mar.  at  $45 .  585  00 

St.  Jean:  operator,  J.  P.  Pouliot,  13  m.  at  $10;  commission,  $8.97 .  138  97 

St.  Laurent:  operator,  Mine  M.  Gobeil,  13  m.  at  $10;  commission,  $5.36 .  135  38 

Operators  at  $4. 16  a  month,  Mar.-Mar.:  Isle  aux  Grues,  H.  Lavoie;  St.  Famille,  N.  Pichette; 

St.  Francois,  H.  Lemelin;  St.  Francois  Nord,  J.  Asselin;  St.  Petrouille,  L).  Plante;  St. 

Pierre,  E.  Gendreau .  324  48 

Repairs,  etc.,  April,  May,  June,  Oct.,  Nov. — 

Foreman,  X.  Lepage,  68  d.  at  $3;  carpenters,  20}  d.  at  $2.50,  2  at  $2 .  259  25 

Lineman,  12}  d.  at  $2.50;  blacksmith,  3  d.  at  $2.50;  carter,  2  d.  at  $3 .  44  75 

Labourers,  339}  d.  at  $2 .  679  00 

Blouin,  O.:  climber,  12  d.  at  $2.50;  carter  and  lineman,  13}  d.  at  $3.50 .  77  25 

Bernier,  Capt.  J.  B.,  services  with  boat  raising  cable,  9  d.  at  $12 .  108  00 

Dion,  Capt.  B.,  man  and  boat,  20  d.  at  $5;  Normand,  G.,  boat  hire,  winter  1912-13,  $50 .  150  00 

Dupuis,  F.  X.,  rope,  $39.40,  sundry  hardware,  $78.39;  Pouliot,  A.,  boat  hire,  $52 .  169  79 

CL  N.  W.  Telegraph  Co.:  operating  line  at  Quebec,  1  y.  to  Nov.  30,  1913,  $100;  use  of  battery, 

$50;  rent  of  poles,  Quebec-Cable  Landing,  $35 .  185  00 

Mechanics  Supply  Co.:  telephones,  2  at  $16;  batteries,  $15;  sundry,  $22.70 .  69  70 

Pouliot,  J.  P.,  district  superintendent:  services,  Apr.-Mar.,  $999.96;  board  during  repairs,  $72; 

rent  of  storehouse,  $24;  postage,  etc.,  $2.29 . * .  1,098  25 

Roberge,  Capt.  Jos.,  services  with  tug,  75  d.  at  $12.... .  900  00 

Usines  Generales  de  Chars  et  de  Machineries:  winch,  $50;  arm,  etc.,  $21 .  71  00 

Small  payments:  coal,  $31.60;  driving,  $24;  4  generators,  $23.12;  boat  hire,  $23;  sundry, 

$37.71 . . .  139  43 

Travel  of  Ottawa  official,  M.  W.  Crean .  Ill  25 


Total,  carried  to  page  V — 403 .  5,246  48 
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Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  eta. 

Stoneham  Telephone  Line. 

Stoneham:  agent,  J.  Corrigan,  Aug.  22-Mar.  31  at  $4.16 .  30  50 

Agents  on  commission:  Lake  Beauport,  Mrs.  Bigonette,  $3.68;  Lake  St.  Charles,  L.  P.  Verret, 

$3.44;  Martineau  Mills,  A.  Martineau,  $  42;  St.  Ignace,  E.  Rheaume,  65e.;  Tewkesbury, 

W.  Boyd,  S4. 14 .  15  33 

Repairer,  Quebec,  E.  Martineau:  Mar.,  $40;  horse  hire,  $20;  meals,  etc.,  $3.90 .  63  90 

Bell  Telephone  Co.:  installing  9  sets,  $221.94;  removing  2  sets,  $9.56;  rent  of  wire,  Quebec  to 

Charlesbourg,  July  26-Dec.  31,  §27.71 .  259  21 


Total,  carried  to  page  V — 403 . . .  368  94 


St.  Paul's  Island. 

Campbell,  J.  M.,  guaranteed  commission  on  business,  4  yr.  to  Jan.  31,  1914 .  200  00 


Cable  Steamer  "Tyrian". 

Captain,  Alex.  Dickson,  12  m.  at  $115;  pilot,  Wm.  MoConnell,  12  m.  at  $85 .  2,400  00 

1st  officer,  A.  Mclnnis,  12  m.  at  $70;  2nd  officer,  E.  Hagarty,  12  m.  at  $60 .  1,560  00 

3rd  officer,  J.  Beals,  12  m.  at  $45;  boatswain,  Wm.  Goodwin,  12  m.  at  $60 .  1,260  00 

Boatswain’s  mate  and  asst,  mate  at  $35:  S.  Smallcomb,  $417.66;  J.  Wessell,  $420 .  837  66 

Carpenter,  E.  Mason,  12  rn.  at  $45;  carpenter’s  mate,  J.  Hansen,  12  m.  at  $35 .  960  00 

Quartermasters  at  $29,  $1,355.03;  seamen  at  $30,  $403,  at  $28,  $4,219.03 .  5,977  06 

Watchman  and  lamptrimmer,  H.  Hartling,  12  m.  at  $27 .  324  00 

Cook  at  $55,  L.  Whitman,  9  m.,  A.  McDonald,  3  m.;  2nd  cook,  12  m.  at  $27 .  984  00 

Steward  at  $55,  D.  A.  McDonald,  11  m.,  L.  Whitman,  1  m.;  2nd  steward  at  $30,  12  m .  1,020  00 

Messroom  man  at  $26,  $311.73;  saloon  steward  at  $20,  $235.33 .  547  06 

Chief  engineer  at  $112.50:  R.  O.  Zwicker,  4  m.;  S.  J.  Hill,  8  m .  1,350  00 

2nd  engineer,  A.  Anderson,  12  m.  at  $80;  3rd  engineer,  L.  B.  Church,  12  in.  at  $65 .  1,740  00 

4th  engineer,  F.  C.  Ward:  12  m.  at  $50;  for  launch,  12  m.  at  $10 .  720  00 

Storekeeper,  Allan  McDonald,  12  m.  at  $34;  oilers,  12  in.  at  $35,  12  m.  at  $32 .  1,212  00 

Firemen  at  $30,  $1,428.57;  trimmer,  at  $28,  $993.52 .  2,422  09 

Dickson,  Harold,  Aug.-Jan.  at  $25 .  150  00 

Board  of  caotain,  crew,  etc.,  paid  to  Steward  D.  A.  McDonald:  7,005  d.  at  70c.,  10, 790  at  00c., 

112  at  81.25 . , . * .  11,517  50 

Buckley,  Wm.  P.:  trimming  and  wheeling  coal,  200  tons  at  34c.,  298  at  35c .  172  30 

Burns  &  Kelleher,  repairing  and  refitting  gasoline  engine,  etc .  73  25 

Canadian  Oil  Co.’s:  marine  engine  oil,  146|  gal.  at  65c.;  gasoline,  etc.,  $50.35;  5  barrels,  $7.50  153  07 

Cogan,  J.,  agent,  Apr. -Dec.  at  $35;  Crosby,  A.  T.  E.,  agent,  Jan. -Mar.  at  $35 .  420  00 

Colwell  Bros.:  blankets,  6  pr.  at  $6,  6  at  $4;  coats,  etc.,  $24.30;  table  cloths,  $19;  sundry, 

$35.70 . . . ; . . . . . .  139  00 

Cox,  A.  &  Co.:  new  funnel,  $S45;  repairs  to  donkey  boiler,  $666;  repairing  main  boiler,  $654.38; 

sundry  repairs,  etc.,  $936.49 . ^ .  3,101  87 

Deroy,  E.,  water,  $78.75;  Dominion  Coal  Co.,  coal,  198  tons  at  $5,  300  at  $4.50 .  2,418  75 

Dickson,  Capt.  A.:  overtime  of  crew,  $66.18;  water,  $80;  sundry,  $170.98 .  317  16 

Farquhar  Bros.:  galv.  pipe,  234  lb.  at  15c.;  fuses,  $24.50;  utensils,  repairs,  etc.,  $194.38 .  253  98 

Farrell,  V.  F.:  oil,  134  gal.  at  20£c.;  shell  spirits,  137  gal.  at  26^c.;  marine  cyl.  oil,  46  gal.  at 

90c .  105  18 

Forhan,  T.  &  Co.:  large  launch  cover,  $45;  boat  cover,  $25;  fenders,  $9;  sundry,  $16  26 .  95  26 

Forrest,  W.  D.,  M.D.,  professional  services,  S2S5;  Globe  Laundry,  washing,  $81.70 . 366  70 

Francis,  T.  H.  &  W.  T.:  carpet,  23  yd.  at  $1.50;  carpet  for  cabin,  $11.50;  sundry,  $49.70  .  95  70 

Grant,  A.  J.  &  Co.:  white  waste,  127  lb.  at  iHc.,  506  at  13c.;  paint,  $09.75;  kerosene,  168  gal. 

at  25c.;  white  zinc,  $27.50;  white  lead,  $21 .50;  sundry,  $327.48 .  568  62 

Grant,  Wm.:  rope,  2,374  lb.  at  17c.,  1,369  at  18c.;  anchor,  1,650  lb.  at  4c .  716  00 

Guildford  &  Sons:  white  waste,  630  lb.  at  15c.;  asbestos  packing,  72*  lb.  at  $1.25;  rubber- 

bestos,  22f  lb.  at  $1  10;  sundry  packing,  etc.,  $484  07 .  694  53 

Halifax  Engineering  Co.:  propeller,  $787,  duty,  $86,  lighterage,  $40;  putting  on  propcllor,  $460; 

altering  bearings,  etc.,  to  suit  propcllor,  $389.88;  sundry  repairs,  etc.,  $683.85 .  2,446  73 

Halifax  Graving  Dock  Co.:  use  of  marine  railway,  $227;  6|  lay  days,  $844.19 .  1,071  19 

Halifax  Tow  Boat  Co.,  towing,  $70.97;  Judge,  P.  &  Son,  water,  $685.50 .  756  47 

Harris,  W.  T.  A  Son:  cable  reels,  9  at  $85,  4  at  $90;  pine,  600  ft.  at  10c.;  sundry,  $95.98 .  1,280  98 

Hartling,  E.  W.:  gasoline,  102- 15  gal.  at  33c.;  kerosene,  88  gal.  at  26c. .  56  59 

Imperial  Oil  Co.:  marine  ehgine  oil,  120-6  gal.  at  68c.;  colza  oil,  gasoline,  etc.,  $100  41 .  182  42 

Jack,  W.  &  Co.:  galv.  iron  wire,  4,009  lb.  No.  6  at  3c.,  1,008  lb.  No.  9  at  2-85c.;  insulators, 

2,000  at  4- 2c.;  packing,  freight,  etc.,  $20 .  253  00 

Kelly,  Jas.,  ice,  $20,  white  waste,  $16.25,  sundry,  $52.55;  Lahey,  J.  F.,  painting,  $525 .  613  80 

Leaman,  J.  A.  &  Co.,  ice,  $165;  McGrath,  J.  M.  &  Co.,  carting  cable  reels,  $65 .  230  00 

Maritime  Paint  and  Varnish  Co.:  paint,  28  gal.  at  $1  90;  white  zinc,  $50.88;  sundry,  $112.66..  216  74 

Maritime  Telegraph  and  Telephone  Co.,  exchange  service .  37  70 


Carried  forward .  51,818  36 
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Brought  forward . . .  51 , 818  36 

Cable  Steamer  “ Tyrian ” — Concluded. 

Maxwell's,  Lt,d.:  suits,  1  at  $30,  11  at  $28,  10  at  $23,  26  at  $7.75;  overcoats,  2  at  $30;  blue  duck 

suits,  26  at  $2.50;  shirts  and  collars,  $58.50 .  953  00 

McLean,  M.  T.,  M.D.,  medical  sendees,  $68;  Musgrave,  R.,  repairs,  etc.,  $94  69 .  102  69 

Nova  Scotia  Steel  and  Coal  Co.:  coal,  135  tons  at  $3.50;  trimming,  $20  25 .  492  75 

O’Toole,  J.  J.,  plumbing,  $256. 16;  Schaffner,  Dr.  A.  A.,  medical  services,  $110 .  366  16 

“Scotsman”  Co.,  towing,  $50;  Scully,  Wm.,  caps,  $74.60,  shoulder  straps,  $35.65,  badges,  etc. 

$58.21 .  218  46 

Simmonds,  Jas.:  ensigns,  3  at  $8,  3  at  $9;  waste,  $31.3.3;  disinfectant,  $20;  sundry,  $279.60. . .  381  93 

Smith,  N.  <fe  M.,  dockage,  28  d.  at  $5,  removing  ashes,  $10;  Thompson,  A.,  drugs,  $97. 10 _  247  10 

Stairs,  Son  &  Morrow:  paint,  20  gal.  at  $2.25,  10  at  $2.15,  10  at  $1.80;  turpentine,  42  gal.  at 

70c.,  41  at  65c.;  white  lead,  $22.13;  sundry,  $195.16 .  357  84 

Thompson  &  Sutherland:  kerosene,  $61.90;  dry  cells,  $18.50;  sundry,  $77.20 .  157  60 

Tug  Zaidic,  water,  $208.75;  Ungar’s  Laundry  and  Dye  Works,  washing,  $207.57 . .  416  32 

Webster,  Smith  &  Co.:  dishes,  $234.22;  cutlery,  $35.25;  filter,  $18;  sundry,  $5.06 .  292  53 

Wentzell’s:  soap,  etc.,  $161  10;  brass  and  silver  polish,  $58.90;  sundry,  $89.74 .  309  74 

Williams,  E.  F.:  motor  surf  boat,  $450;  repairing  boats,  $13.75 . 463  75 

Williams  &  Hartling:  marine  engine  oil,  229§  gal.  at  75c.;  colza  oil,  44j  gal.  at  $1 ;  cylinderoil, 

46j  gal.  at  93c.;  national  light  oil,  171-55  gal.  at  26c.;  gasoline,  $26.49;  barrels,  $3 .  334  20 

Young,  A.:  bunker  coal,  665  tons  at  $3.65 .  2,427  25 

Small  payments:  mattresses  and  pillows,  $64.60;  charts,  $36  90;  repairs,  $31  75;  drugs,  $26.95; 

replacing  mooring  posts,  $21;  bags,  $20.32;  dry  cells,  $19.90;  sundry,  $68.36 .  289  78 


Total,  carried  to  page  V — 403 .  59,689  46 


Generally. 

Henley’s  Telegraph  Works  Co.:  cable,  14*  knots  at  $539 .  7,679  00 

Jack.  W.  &  Co.,  galv.  iron  wire,  3,597  lb.  at  3c .  107  91 

Western  Union  Telegraph  Co.,  repairing  cable  between  Canso  and  North  Sydney,  broken  by 

Government  dredge .  80  95 

Small  payments:  dusters,  et<b,  $8. 15;  telegram,  $2.95 .  11  10 

King’s  Printer,  $171;  Stationery  Office,  Ottawa,  $338.01;  advertising,  $288.90 .  797  91 


8,676  87 

Less — refunded  by  Newfoundland  Government  for  services  of  Tyrian .  2,628  00 


Total,  carried  to  page  V — 403 .  6,  048  87 


Telegraphs  Maintenance:  Saskatchewan  and  Alberta. 

Superintendent’s  Office,  Edmonton  ($5,927.35) — 

Macdonald,  J.  S.,  general  inspector  of  Northwest  and  South  British  Columbia  Lines: 

services,  Apr. -Mar.  at  $208  33;  travel,  $627.05;  freight,  etc.,  $4  24 . . . .  3,131  25 

Macdonald,  R.  C.,  district  superintendent:  services,  Apr.-Mar.  at  $191.66;  travel,  $318.70; 

postage,  etc.,  $71 .95;  freight,  etc.,  $17.60 .  2,708  17 

Small  payments:  rent  of  telephone,  Aug. -Oct.,  1912,  Feb.,  1913-Mar.,  1914,  $45.93;  desk, 

$35;  sundry,  $7. ..  .* .  87  93 

Andrew  ($1,796.55) — 

Agent:  L.  Carey,  Apr  .-Jan.,  at  $60;  R.  L.  Picked,  Jan.-  a:  .  at  $75 .  825  00 

Linemen  at  $75:  Apr. -July  13,  Nov  .-Mar.,  C.  Norn,  $631  4o;  15  d.  in  May,  R.  F.  Peters, 

$36.29 . 667  74 

Ingram,  Z.:  repairing  line,  11  d.  at  $3,  2  at  $2;  oats,  150  bush,  at  25c.;  driving,  etc.,  $10..  84  50 

Rent  of  office,  Apr.-Mar.  at  $10;  E.  Carey,  $90,  R.  L.  Picked  $30 . 120  00 

Small  payments:  hay,  $38.50;  line  work,  $23;  outlay  of  lineman,  $13.80;  freight,  etc., 

$14.01;  2  springs,  $10 .  00  31 

Athabasca  Landing  ($3,222.18) — 

Agent:  E.  J.  Kane,  Apr.-Dec.,  at  $75,  rent  of  telephone  $30,  postage,  oil,  etc.,  $20.55  ; 

C.  P.  Samwell,  Dec.  10-Mar.  31  at  $75,  postage,  etc.  $10.85 .  1,014  63 

Lineman:  A.  W.  Parry,  Apr. -Sept.,  at  $75,  outlay  $142.65;  A.  W.  Cass,  Oct. -Mar.,  at  $75, 

outlay,  $33 .  1,075  65 

Foreman,  E.  D.  Currie,  Dec.-Feb.  at  $100 .  300  00 

Messenger  at  $20:  II.  Ncys,  Apr.-*lay;  E.  Swanson,  June-Mar .  240  00 

Can.  Northern  Ry.  C’o.,  freight  $57.93;  Cusson,  A.,  hay,  10  tons  at  $15 .  207  93 

Hudson’s  Bay  Co.:  oats,  50  bush,  at  60c.,  100  at  40c.:  provisions,  $36  20 .  106  20 

Jones,  E.,  wood,  10  cds.  at  $6;  Macdonald,  B.,  rent  of  stable,  Apr.-Aug.,  $50 .  110  00 

Small  payments:  cartage,  $40.50;  hardware,  etc.,  $30.85;  alterations,  $24;  meals,  etc.,  $20; 

smithwork,  $19.35;  robe,  $13;  sundry,  $20  07 .  167  77 


Carried  forward .  10,946  08 
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Telegraphs  Maintenance:  Saskatchewan  and  Alberta — Continued.  $  cts. 

Brought  forward .  10,946  08 

Battleford  (S4.324.81) — 

Chief  operator,  J.  D.  Noel,  Apr. -Mar.,  1  m.  at  $S0,  11  at  $90;  postage,  $12;  cleaning,  $26..  1,108  00 

Asst,  operator  at  $75:  Apr.  1-Mar.  23,  C.  Webster;  Mar.  24—3 1 ,  J.  Jackson .  900  00 

Lineman,  H.  C.  Rogers,  Apr  .-Mar.,  at  $75;  messenger,  E.  Bidart,  12  m.  at  $20 .  1,140  00 

Relieving  lineman,  M.  Taylor,  Nov.  17-27,  9^  d.  at  $2.50 .  23  75 

Battleford  Town:  electric  light,  Feb.-Feb.,  $65.72;  rent  of  telephone,  Jan.  22,  1913,  to 

Mar.  31,  1914,  $35.30;  moving  telephone,  $2 .  103  02 

Can.  Nor.  Ry.  Co.,  freight,  etc.,  $72.10;  Stuart,  H.,  coal,  14-24  tons  at  $15 .  285  70 

Clark  &  Co.:  oats,  141  bush,  at  35c.,  57  at  30c.;  provisions,  $14.70 .  81  03 

Prince  Bros.:  wood,  11  cds.  at  $5;  ash  sifter,  $10.50;  fencing,  $8.80;  oil  heater,  $6;  sundry 

$35.29 . 115  59 

Toye,  S.,  building  porch,  $77;  Trainor  &  Dorion,  smithwork,  etc.,  $51.25 .  128  25 

Small  payments:  hay,  $103.32;  oats,  $36.10;  horse  hire,  $41 ;  coal  oil,  $34;  linework  $33.50; 

lumber,  $23.20;  coal,  $22.85;  table,  $20;  sundry,  $125.50 .  439  47 

Bonny ville:  agent  on  commission  Aug.-Mar.:  L.  Dussault,  $2.24;  E.  A.  Dussault,  $3.78 .  6  02 

Bresaylor  ($943.60) — 

Agent,  J.  T.  Callahan,  Apr.-Mar.,  at  $60,  rent,  12  m.  at  $10 .  840  00 

Callahan,  A.,  water,  $38.40;  Farrell,  R.,  coal  oil,  etc.,  $5.50;  Stephens,  C.  J.,  wood,  $59.70  103  60 

Dunvegan  ($1,796.50) — 

Agent,  A.  Vallancourt,  Apr.-Mar.  at  $75,  outlay  $15 . 915  00 

Hudson’s  Bay  Co.:  coal  oil,  $30;  hardware,  $25.65;  freight,  etc.,  $32 .  87  65 

Lariviere,  A.  C.,  rent  of  office,  Jan.,  1913-Mar.,  1914,  at  $20 .  300  00 

McGillivray,  J.,  wood,  15  cds.  at  $4;  Rooney,  F.,  oats,  150  bush,  at  50c .  135  00 

Steen,  N.,  hay,  12  tons  at  $20 . 240  00 

Small  payments:  freight,  $43.10;  wood,  $35;  hay,  $20;  feed,  etc.,  $14.75;  stove  $6 .  118  85 

Durlingville  ($600.50) — 

Agent,  L.  T.  Macleod,  Apr -Jan.,  at  $50 .  500  00 

McLeod,  J.  M.  P.,  rent  of  office,  Apr.-Jan.,  at  $10;  Robitaille,  J.,  cartage  50c .  100  50 

Edmonton  ($7,306.03) — 

Agent,  G.  Wilder,  Apr.-Mar.,  at  $90,  postage  $16.45,  matting,  etc.,  $9.75 .  1,106  20 

Asst,  agent,  at  $85:  F.  J.  Gillis,  Apr.  1-May  9,  railway  fare  $8.90;  C.  P.  Samwell,  May 
10-13,  June  1-Dec.  9;  S.  Dickerson,  May  14—31 ,  railway  fare  $5.10;  R.  Harper,  Dec. 

10-31;  E.  J.  Kane,  Jan.-Mar.;  W.  I.  McGuire,  Jan.  6-Feb.  28;  A.  H.  Slight,  Mar -  1,275  29 

Clerk,  H.  Hunt,  Apr.-Mar.  at  $90 .  1,080  00 

Lineman  at  $75:  A.  W.  Cass,  Apr.-Sept.,  outlay  $53 . 14;  R.  F.  Peters,  Oct.;  J.  D.  McIntyre 

Nov.-Mar.,  outlay  $15.25 .  968  39 

Messengers:  R.  Kidd,  Apr.  1-July  2,  at  $20;  C.  McGaw,  Apr.  1-July  2  at  $20;  L.  Ettling, 

July  3-Aug.  31  at  $25;  M.  Ettling,  July  3-Mar.  31  at  $25;  H.  McGuire,  Sept.-Mar.  at 

$25 .  569  36 

Can.  Pacific  Ry.  Co.:  rent  of  office,  Apr.-Jan.,  1  m.  at  $15,  9  at  $25;  freight,  $488.64 .  728  64 

Draper,  E.  J.,  cartage  $60;  Edmonton  Express  and  Transfer  Co.,  cartage,  etc.,  $50.77 _  110  77 

Edmonton  City:  rent  of  telephone,  Aug.-Oct.,  1912,  Feb.,  1913-Mar.,  1914,  $45.93;  moving 

telephone,  $2 .  47  93 

Hamilton  &  Son:  hay,  $188.85;  oats,  $63;  bran,  etc.,  $41.25. .  293  10 

Howard  &  McMillan,  tent  $10.50;  harness,  hardware,  etc.,  $45.55 .  56  05 

Hudson’s  Bay  Co.,  freight  on  material  for  offices  north  of  Athabasca .  118  00 

Hunt,  H.,  rent  of  storage  room,  Apr.-Mar.,  at  $10 .  120  00 

Macdonald,  R.  M.,  rent  of  stable,  Apr.-Mar.,  at  $10 . . .  120  00 

Mainer  Electric  Co.,  insulated  twin  wire,  17,355  ft.  at  $19.85  per  M .  344  50 

Prendegast,  E.,  linework,  171 2  h.  at  50c . 85  75 

Small  payments:  linework,  $77;  hay,  $65.23;  freight,  $50.85;  smithwork,  $39.90;  sundry 

$49.07 . 282  05 

Fairview  ($42.23) — 

Agent  on  commission:  Apr.-Sept.,  A.  W.  Propst,  $17.64;  Oct.-Mar.,  H.  L.  Propst,  $23.59  41  23 

Propst,  H.  L.,  postage .  1  00 

Fort  Qu’Appelle  ($2,111 .02) — 

Agent,  P.  R.  Elmer,  Apr.-Mar.  at  $80;  freight,  etc.,  $30.37;  cleaning  and  lighting,  $15; 

rent  of  telephone,  Aug.  7-Mar.  1,  $14  85;  postage  50c .  1,020  72 

Lineman,  D.  Sutherland,  Apr.-Mar.,  at  $75;  outlay,  $5.05 .  905  05 

Craig,  J.,  driving,  etc.,  $57;  McDonald,  D.  H.  &  Co.,  coal,  7\  tons  at  $13.50 .  158  25 

Small  payments:  linework  $10,  driving  $8,  tank  $5,  chimney  $4 .  27  00 

Fort  Saskatchewan  ($938.78) — 

Agent,  W.  G.  Shera,  Apr.-Mar.  at  $60 .  720  00 

Fort  Saskatchewan  Town,  electric  light,  Feb.,  1913-Jan.,  1914r .  12  35 

Kidney,  J.  W.,  rent  of  office,  Apr.-Mar.,  at  $15 .  180  00 

Small  payments:  coal,  $20.68;  freight,  $3.25;  sundry,  $2.50 .  26  43 

Frog  Lake  ($659.85) — 

Agent,  E.  A.  Bowtell,  Apr.-Mar.,  at  $50 .  600  00 

Crawford,  B.,  freight  $6.10;  Bowtell,  H.,  wood  $48.75;  coal  oil  $5 .  59  85 
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Glaslyn  ($1,513.35) — 

Agent,  A.  G.  McCartney,  Apr.-July,  Sept.  27-Mar.  31,  at  $75,  $760;  outlay,  $53.40 .  813  40 

Relieving  agent:  G.  B.  Anslow,  21  d.  in  Dec.,  $50.81,  outlay  $2;  F.  W.  Hearn,  Aug.  23- 

Sept.  26,  $86.77,  travel  $9.30 . .'. .  148  88 

Hill,  II.:  rent  of  office,  Feb.  18-Sept.  30,  1913,  $73.93;  feed  for  team,  $88.87 .  162  80 

Miller,  C.,  hay,  10  tons  at  $6;  Powell,  J.  A.,  democrat,  $120 .  180  00 

Russell,  J.  A.,  wood,  10  cords  at  $5 .  50  00 

Small  payments:  oats,  $37.50;  smithwork,  $19.60;  rent,  Jan.  1-Feb.  17,  1913,  $16.07  ; 

driving,  etc.,  $20;  coal  oil,  $12.10;  hardware,  etc.,  $53 .  158  27 

Grand  Prairie  ($1,341.17) — 

Agent,  J.  H.  Byrne,  Apr  .-Mar.,  at  $75;  wood,  $18;  sundry,  $20.85 .  938  85 

Patterson,  A.,  rent  of  office,  Apr  .-Mar.,  at  $20 .  240  00 

Small  payments:  wood,  $108;  coal  oil,  $18.25;  stove  pipe,  etc.,  $14.85;  freight,  $10.22; 

chair,  $7.50;  sundry,  $3.50 .  162  32 

Green  Lake  (SI ,236.69) — 

Agent,  R.  White,  Apr.-Mar.  at  $75;  oats,  $54.35;  getting  supplies,  $41;  team  hire,  $29.50; 

freight,  $27.25;  cutting  and  hauling  wood,  $26;  hay,  $24;  sundry,  $21.35 .  1,123  45 

Hudson’s  Bay  Co.:  rent  of  office,  Apr.-Dec.,  $45;  stove,  $15;  wood,  $12;  sundry, ,$5. 20. .  77  20 

Small  payments:  sleigh,  $22.75;  hardware,  etc.,  $13.29 .  36  04 

Grouard  ($3,853.15)— 

Agent,  at  $75:  R.  M.  Osborne,  Apr.  1-June  22,  outlay  $25.70;  J.  A.  Powers,  June  14-Mar.  31, 

travel,  $19.40,  sundry  $3.25;  R.  Harper,  Mar .  1,045  85 

Linemen:  G.  E.  Maclcod,  Apr.-July,  Sept.-Dee.,  at  $85,  rent  of  stable,  Jan.-Mar.,  1913, 

$30,  outlay  $54.75;  L.  Foster,  Aug.,  $75,  outlay  $10.50;  J.  Alexander,  Jan.  1-Feb.  4, 

at  $75;  J.  A.  Bell,  Feb.  5-Mar.  31,  at  $85 .  1,093  81 

Clerk  at  $50:  F.  Maclcod,  Oct.  6-Dec.  31;  R.  St.  Germain,  Jan.-Feb .  241  93 

Messenger:  H.  Knibbs,  Apr.-Feb.  at  $20;  A.  St.  Germain,  Mar.,  $30 . 250  00 

Bell,  Jas.,  wood,  16  cords  at  $4.50;  Can.  Nor.  Ry.,  freight  $51.39 .  123  39 

Cunningham,  A.:  hay,  12  tons  at  $14;  oats,  150  bush,  at  75c .  280  50 

Graham,  F.  G.:  horse,  $165;  wood,  15  cords  at  $2.75 .  206  25 

Larsen,  L.,  team  horses  $250;  Signori,  G.,  repairing  roof,  etc.,  $52 .  302  00 

Small  payments:  freight,  $64.92;  linework,  $55.25;  cutting  and  splitting  wood,  $35;  rent, 

Jan.-Mar.,  1913,  $30;  saddle,  bridle  and  pad,  $26;  smithwork,  $23;  fare,  meals,  etc. 

$19;  sundry,  $56.25 .  309  42 

Halfway  Lake:  agent,  J.  C.  Egge,  commission,  Apr.-Mar.,  $5.42,  rent,  Jan.,  1913-Mar.,  1914, 

$150 .  155  42 

Henrietta:  agent,  W.  J.  Salsbury,  Apr.-Mar.  at  $75;  rent  of  office  and  stable,  Jan.-Dee.  at  $8; 

horse,  $260;  hay,  $93;  oats,  100  bush,  at  40c.;  wood,  15  cords  at  $3;  sundry,  $30.11 .  1,464  11 

Kutawa  ($1,134.24) — 

Agent,  A.  V.  Lindeburgh,  Apr.-Mar.  at  $75;  office  rent,  1  y.,  $50;  fuel,  $21;  light,  $5; 

hay,  7  tons  at  $5;  oats,  100  bush,  at  26c.;  sundry,  $6.74 .  1,043  74 

Linework,  22  d.  at  $2.50;  hauling  poles,  $34;  operating,  $1.50 .  90  50 

Lake  Saskatoon  ($2,722.97) — 

Agent,  G.  Coleman,  Apr.-Mar.  at  $75;  rent  of  office  and  stable,  Jan.-Mar.,  $75;  postage, 

etc.,  $12. 05 . . . ^ .  987  05 

Relieving  agent,  G.  S.  Lovering,  8  d.  in  Sept .  20  00 

Linemen  at  $75:  C.  Banford,  Apr.-Oct.,  outlay  $25;  R.  Harvey,  Nov  .-Mar.,  outlay  $4.75  929  75 

Boyd,  J.,  wood,  15  cords  at  $6;  Lowe,  W.  H.,  oats,  150  bush,  at  50c .  165  00 

Macleod,  G.  E.t  rent  of  office  and  stable,  Oct.  15-Dec.  31 .  63  71 

Moxhay,  F.  W.,  rent  of  office,  Jan.  1-Oct.  14  at  $40 .  378  06 

Small  payments:  freight  $67.95;  smithwork  $31.80;  horse  blankets,  $12;  oats,  $8.75;  coal 

oil,  $7.50;  sundry,  $51.40 .  179  40 

Lamont  ($1,027.21) — 

Agent:  B.  DeMarsh,  Apr.  at  $60;  J.  M.  Royer,  6  d.  in  April  at  $75;  G.  Crisfield,  8  d.  in 
May  at  $75;  I.  E.  Barr,  May  15-July  31  at  $75;  F.  L.  Kingsbury,  Aug.  2-Sept.  30,  at 

$75;  M.  Bennett,  Oct.  at  $60;  H.  A.  Elliott,  Nov.-Mar.,  at  $75 .  868  06 

Barr,  I.  E.,  railway  fare,  $1.15;  Elliott  &  Adamson,  team  hire,  $8 .  9  15 

Joslin  &  McPherson:  rent  of  office,  Jan.,  1913-Mar.,  1914 .  150  00 

I  ioydminster  ($2,438 .49) — 

Agent:  S.  Decoste,  Apr.  1-2  at  $60;  S.  Dickerson,  Apr.  3-May  9  at  $75;  G.  Crisfield,  May  8- 

Mar.  31  at  $75 . .  901  41 

Lineman,  G.  G.  Mann,  Apr.-Mar.  at  $75;  rent  of  stable,  Jan.,  1913-Mar.,  1914,  $75;  assist¬ 
ance,  $11;  wood,  $5 . 991  00 

Ford,  J.,  linework,  25|  d.  at  $2;  Spencer,  J.,  coal,  $49.47 .  100  47 

Johnson,  W.  &  Sons:  electric  lighting,  July,  1912-Feb.,  1913,  July-Dee.,  1913,  $31;  supplies 

$6.20 .  37  20 

Mann,  E.  M.:  oats,  150  bush,  at  35c.;  hay,  10  tons  at  $5 .  102  50 

Stevenson  Bros.:  rent  of  office,  Jan.-Dee.,  1913,  at  $15 .  180  00 

Small  payments:  hardware,  $32.25;  horseshoeing,  $31.40;  freight,  $18.11;  linework,  $11  ; 

sundry,  $33.15 .  125  91 
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Meadow  Lake  ($1,307.59) — 

Agent,  J.  R.  McCordic,  Apr.-Mar.  at  $75;  wood,  $44;  horse  hire  S13;  coal  oil,  $7.50  ; 

snowsboes,  $5;  sundry,  $38.65 . •.  1,008  15 

Fiddler,  J.  B.:  hay,  10  loads  at  $5.50;  freight  on  lumber,  $8 .  63  00 

R.  C.  Mission:  rent  of  office,  Jan.  1-Nov.  14,  1913 .  104  66 

Small  payments:  freight,  $69.68;  hay  ,$32;  fur  robe,  $12;  lumber,  $7.85;  sundry,  $10.25. .  131  78 

Meota  ($1,245.98)— 

Agent:  O.  S.  Tenny,  Apr.-Sept.  at  $75;  F.  W.  Hearn,  Oct.-Mar.  at  $75,  outlay  $14.80.  . . .  914  80 

'  Gordon,  W.:  coal,  $95.07;  hauling,  $1;  democrat  pole,  $8. .  104  07 

Toby,  J.  H.:  rent  of  office,  Jan.,  1913-Mar.,  1914,  at  $10 . .  150  00 

Small  payments:  feed  for  team,  $43.75;  freight  $24.06;  sundry,  $9.30 .  77  11 

Mirror  Landing  ($3,197.37) — 

Agents  at  $75:  J.  Couture,  Apr.,  May;  S.  Dickerson,  May  28-Aug.  24;  J.  O’Regan,  Aug. 

20-Feb.  8;  F.  Whitmore,  Feb.  9-13;  A.  E.  Holmes,  Feb.  13-Mar.  31 .  924  47 

Linemen,  at  $75:  H.  Hautebergue,  Apr.  1-May  18;  R.  F.  Peters,  May  16-Sept.  30;  A. 

Parry,  Oct.-Mar .  907  26 

Messenger,  Jas.  McClellan,  Feb.  15-Mar.  31,  at  $20 .  30  O') 

Gerhart,  J.  F.:  rent  of  stable,  Sept.-Feb.  at  $10;  hay,  10  ton  at  $20 .  260  00 

Hudson’s  Bay  Co.:  oats,  150  bush,  at  45c.,  30  at  60c.;  freight  on  oats  $46.50;  provisions 

S3. 70 . 135  70 

Northern  Transportation  Co.:  rent  of  office,  Jan.  1913-Mar.  1914, 15  m.  at  $15;  rent  of  stable, 

Jan.-Mar.,  1913,  $15;  -wagon  $65;  sundry  $32.05 .  337  05 

Parry,  A.:  expenses  on  linework  $180.79;  assistance  $108.75;  4  poles  $15;  hauling  $8 .  312  54 

Peters,  R.  F.,  expenses  on  linework  $56.90;  assistance  $9 . 65  90 

Small  payments:  expenses  on  linework  $62.50;  wood  $30;  railway  and  boat  fares  $28.30; 

oats  $25;  robe  $16;  sawing  $12;  coal  oil  $8.50;  sundry  $42.15 .  224  45 

Mooswa  ($1,004.99) — 

Agents:  A.  Bowtcll,  Apr  .-Dec.,  less  17  d.  in  Aug.  at  $60,  Jan:-Mar.  at  $70;  J.  A.  McCartney, 

17  d.  at  $60 . .  \  749  99 

Bowtell,  A.:  hay,  10  ton  at  $8;  oats,  150  bush,  at  33c.,  10  at  45c.;  wood,  10  cord  at  $3.50;  9 

storm  windows  $19.80;  sundry  $51.65 .  240  45 

Small  payments:  coal  oil  $6.50;  halters  $3.80;  team  hire  $3;  can  $1.25 .  14  55 

North  Battleford  ($1,802.86) — 

Agent,  F.  J.  Colmer,  Apr.-Mar.,  11  m.  at  $75,  1  at  $90 .  915  00 

Messenger,  R.  Colmer,  May-Mar.  at  $20 . .  220  00 

Howell,  M.  J.:  rent  of  office,  Jan.  1913-Mar.  1914  at  $40 .  600  00 

Small  payments:  coal  $52.60,  freight,  etc.  $6.66,  sign  $3.50,  sundry  $5.10 . „ .  67  86 

Onion  Lake  ($1,663.77) — 

Cireuit  manager,  H.  McCleneghan,  Apr.-Mar.,  4  m.  at  $80,  8  at  $100 .  1, 120  00 

Assistant  at  $60:  R.  McCleneghan  $328.32;  A.  Bowtell  $32.90 .  361  22 

Slater,  W.:  wood,  20  cord  at  $3;  cutting  and  piling  $15:  banking,  etc.  $15 .  90  00 

Small  payments:  water  $28.80;  papering  $26.40;  feed  $12.60;  coal  oil  $10.80;  sundry  $13.95. .  92  55 

Pakan  ($891.16)— 

Agents:  R.  McAdam,  Apr.-Mar.  at  $60;  B.  Pickell,  May  26-July  10  at  $60 .  810  96 

Cromarty,  E.:  wood,  15  cord  at  $3.50 .  52  50 

Small  payments:  coal  $21;  freight  $3.60;  coal  oil  $3.10 .  27  70 

Peace  River  ($3,316.66) — 

Agent,  P.  R.  Gauvreau,  Apr.-Mar.  at  $75;  hay  $25;  sleigh  box  and  scat  $22;  express  $11.25; 

coal  oil  and  candles  $8;  sundry  $27.50 . : .  993  75 

Relieving  agent,  R.  Harper,  Jan.,  Feb.  at  $75 .  150  00 

Lineman,  F.  Anderson,  Apr.-Mar.  at  $75,  expenses  $100.20 .  1,000  20 

Clerk,  M.  Gauvreau,  Mar.  16-31,  $30.97;  messenger,  F.  Chalmers,  Mar.  5-31,  $21.77 .  52  74 

Macleod ,  G.  E.:  telephone  $25;  buckboard  $100;  less  old  democrat  $30 .  95  00 

Peace  River  Trading  and  Land  Co.:  heater  $35;  wood  $12.50;  blankets  $12;  sundry  $16.42.  75  92 

Propst,  li.  L.,  oats,  150  bush,  at  85c.;  Tollier,  L.,  wood,  15  cord  at  $6 .  217  50 

Watson,  John,  hay,  10  ton  at  $30;  Wierenga,  C.,  hay,  2  ton  at  $35 .  370  00 

Small  payments:  wood  $53;  set  double  harness  $45;  stage  fare  $40;  freight  $40.41;  horse¬ 
shoeing  $34;  saddle,  blanket  and  bridle  $25;  veterinary  services  $20;  robe  $16;  coal  oil 

$15;  pole  $11.75;  tent  $10.75;  sundry  $50. 64 .  361  55 

Qu’Appelle:  agent,  E.  P.  Benoit,  Apr.-Mar.  at  $10 . 120  00 

Rife  ($1,1 94. 751- 

Agent,  E.  O.  Boyd,  Apr.-Mar.  at  $75,  outlay  $13.75 .  913  75 

Aylesworth,  F.  G.,  feed  and  stabling  of  horse,  Feb.  1913-Feb.  1914 .  260  00 

Small  payments:  horseshoeing  $12.25;  blankets  $6;  sundry  $2.75 .  21  00 

Saddle  Lake  ($1,424.18)— 

Agent,  C.  B.  Ingraham,  Apr.-Mar.  at  $75;  wood,  12  cord  at  $3.50;  sundry  $96.75 .  1,038  75 

Gordon,  Chas.,  lumber,  etc .  57  61 

Sporle,  W.:  team  of  horses  $285;  less  allowance  for  old  horses  $100 .  185  00 

Small  payments:  oats  $60;  freighting  $43.62;  robe  $13;  sundry  $26.20 .  142  82 
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Saskatoon  ($2,346. 121- 

Agent,  J.  H.  Murphy,  Apr. -Mar.,  9  m.  at  $85,  3  at  $100 .  1,065  00 

Lineman,  G.  T.  Clement,  Apr. -Mar.  at  $75 .  900  00 

Can.  Pac.  Ry.:  messenger  service,  Apr. -Mar.  at  $10;  rent,  Mar.-Jan.  at  $15 .  285  00 

Small  payments:  linewrork  $40,  set  harness  $35,  sundry  $21.12 .  96  12 

Sawridge  ($2,146.84) — 

Agent  at  $75:  C.  J.  Schurter,  Apr.  1-May  19,  Oct.;  G.  T.  Brown,  May  20-Sept.  30;  J.  M. 

Royer,  Nov.-Mar .  900  00 

Lineman,  L.  Young,  Nov.-Mar.  at  $75 .  375  00 

Brown,  G.  T.:  fares,  etc.  $68.75;  assistance  $53;  meals,  etc.  $39.55 .  161  30 

Buck,  D.,  hay,  12  ton  at  $18;  Hudson’s  Bay  Co.,  100  bush,  oats  at  $1,  sundry  $31.03 .  347  03 

Royer,  J.  M.:  expenses  of  self  and  lineman,  Edmonton  to  Sawridge .  51  35 

Small  payments:  linework  $123;  15  cord  wood  $45;  freight  $24.86;  horse  blankets  $20.45; 

pasturage  $18;  telephone  $17.50;  horseshoeing  $14;  sundry  $49.35 .  312  16 

South  Humboldt  ($1,372.59) — 

Agent,  H.  J.  McDonald,  Apr.-Mar.  at  $75;  expenses  while  on  linework  $58.25;  assistance 

$35.07;  sundry  $29.22 .  1,022  54 

Bell  &  Dohm:  coal  at  $12.50,  $112.75;  hauling  $27 .  139  75 

McDonald,  M.:  oats,  200  bush,  at  40c.;  hay,  12  ton  at  $6 .  152  00 

Small  payments:  door,  etc.,  $20.70;  horse  hire  $11.75;  horseshoeing  $8;  sundry  $17.85 .  58  30 

Spirit  River  ($1,116) — 

Agent,  W.  R.  Holden,  Apr.-Mar.  at  $75,  postage  $6 .  906  00 

Welsh,  J.,  hay,  10  ton  at  $21 .  210  00 

St.  Paul  ($1,128.87) — 

Agent,  J.  A.  Gagnon,  Apr.-Mar.  at  $75 . . . .  900  00 

Ouellette,  H.,  15  cord  wood  at  $3;  Poitras,  E.,  rent  of  office,  Jan.-Nov.  $110 .  155  00 

St.  Paul  Mercantile  Co.:  freight  $63.87;  coal  oil  $3.20 .  67  07 

Small  payments:  repairs  $3;  2  posts  $2.50;  express  $1.30 .  6  80 

Assiniboia  ($1,057.80) — 

Agent,  R.  Hodgson,  Apr.-Mar.  at  $75,  commission  on  money  orders  $5.16 .  905  16 

Furlong,  A.  D.:  rent  of  office,  Apr.-Mar.  at  $10 .  120  00 

Small  payments:  desk  and  chair  $27.50,  freight,  etc.  $5.14 .  32  64 

Expanse  ($2,870.03) — 

Agents  at  $75:  G.  T.  Brown,  Apr.  1-May  19,  Oct.  7-Mar.  31,  $556.45;  John  Thompson,  May 
11-June  9,  $70.88;  W.  G.  Shields,  June  6- Aug.  19,  $183.47;  J.  G.  Bethune,  Aug.  21-Oct.  8, 

$120.80 .  931  60 

Linemen  at  $75:  J.  Gagnon,  Apr.-July;  F.  Wilson,  7  d.  in  Aug.;  C.  H.  R.  Clark,  Aug.  19- 

Mar.  31 . . .  872  90 

Gagnon,  J.  J.:  rent  of  office,  Apr.  l’-Aug.  14  at  $10;  rent  of  stable,  Apr.-July  at  $10;  expenses 

on  line, ‘etc.  $92.80 .  177  31 

Goddard,  Chas.:  oats,  204  bush,  at  35c.;  hay  $14.40 . 85  79 

MacMillan,  J.  D.:  rent  of  office,  Aug.  15-Mar.  31  at  $15;  coal  $14.98;  provisions,  etc.  $14.85  143  05 

U-rquhart,  A.,  rent  of  stable  Oct.  15-Mar.  31  at  $10 .  55  48 

Small  payments:  expenses  while  on  line  $74.70;  travel  $54.75;  hay  and  oats  $64.80;  stabling, 
etc.  $47.35;  coal  $46.45;  harness  $40;  driving,  etc.  $32.50;  cutter  $30;  linoleum  and  felt 

paper  $29.25;  rent  of  stable  $17.42;  robe  $15;  tent  $10;  sundry  $141.68 .  603  90 

Gravelbourg  ($1,157.50)— 

Agent,  J.  A.  Hamelin,  Apr.-Mar.  at  $75,  bicycle  $30,  sundry  $14.30 .  944  30 

Rent  of  office  at  $10:  E.  Gravel,  Jan. -Dec.  1913;  N.  L’Heureux,  Jan.-Mar.  1914 .  150  00 

Sullivan,  E.  T.:  coal  $61.20;  drayage  $2 .  63  20 

Limerick  ($997.25) — 

Agent:  Myrtle  Crosson,  Apr.  1-June  11  at  $50,  Aug.-Mar.  at  $60;  John  Thomson,  June  10- 

July  31  at  $75 .  725  83 

Crosson,  J.:  rent  of  office,  Jan.  1-June  10  at  $10,  July  12-Mar.  31  at  $15,  $183.01;  coal  $29.75; 

freighting  coal  $28;  coal  oil  $2 .  242  76 

Urquhart,  A.:  rent  of  office,  June  11-July  11  at  $10 .  10  21 

Small  payments:  democrat  pole  $14;  sundry  $4.45 .  18  45 

Moosejaw  ($1,475.84) — 

Agent,  J.  Lovelace,  Apr.-Mar.,  9  m.  at  $75,  3  at  $85 .  930  00 

Messenger,  Can.  Pac.  Ry.,  12  m.  at  $10;  battery,  Can.  Pac.  Ry.,  12  m.  at  $10 .  240  00 

('an.  Pac.  Ry.:  rent  of  office,  Mar.-Jan.  at  $15;  freight J$21. 18 .  186  18 

Masonic  Hall  Co.:  rent  of  storage  room,  Jan.  1913-Mar.  1914 . 75  00 

Small  payments:  rent  of  telephone,  Apr.  25-Mar.  1,  $31.05;  postage,  etc.  $10.47;  freight,  etc. 

$3.14 . 44  66 

Willow  Bunch  ($1,040.95) — 

Agent,  M.  A.  Noel,  Apr.-Mar.  at  $75 .  900  00 

Gagne,  Ls.:  coal,  15  ton  at  $4.50;  wood,  4  cord  at  $5 . 87  50 

Small  payments:  furnace,  pipes,  etc.  $24;  linework  $15;  sundry  $14.45 .  53  45 

Wood  Mountain  ($2,084.55) — 

Agent,  J.  H.  Thomson,  Apr.-Mar.  at  $75;  lineman,  F.  Brown,  Apr.-Mar.  at  $75 .  1,800  00 

Brown,  A.:  oats,  150  bush,  at  40c.;  hay,  10  ton  at  $7 .  130  00 


Carried  forward .  82,371  32 
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Brought  forward .  82,371  32 

Wood  Mountain — Concluded. 

Small  payments:  10  ton  coal  $50;  smith  work  $46.05;  desk  and  2  chairs  $29;  freighting  $22; 

coal  oil  $4.50;  lamp  $3 .  154  55 

Repairs,  Duck  Lake-Batoche  ($157.40) — 

Climbers,  21  d.  at  $2.50;  labourers,  23  d.  at  $2:  man  and  team,  10j  d.  at  $4;  meals,  feed,,  etc. 

$16.90 .  157  40 

Generally  ($4,306.94) — 

Can.  Nor.  Ry.  Co.:  raising  lines  over  tracks  near  Dana,  Nov.  1913,  $70.81;  freight  on  6 

brl.  bluestone,  Montreal  to  Athabasca  Landing  $63.90 .  134  71 

Jack,  Watson  &  Co.,  Montreal:  bluestone,  4,500  lb.  at  62c.;  wire,  7,704  lb.  at  3c.,  119  at 

2 -85c .  527  02 

Macpherson,  A.  &  Son,  Montreal:  bluestone,  2,250  lb.  at  7c . 157  50 

Mainer  Electric  Co.,  Winnipeg:  No.  14  triple  braided  weatherproof  wire,  1,0332  lb.  at  29 -89c  308  92 

Metropolitan  Supply  Co.,  Ottawa:  glass  jars,  274  at  40c.;  crates  $5.75 .  115  35 

Northern  Elec,  and  Mfg.  Co.,  Calgary:  No.  13  steel  wire,  3,083  lb.  at  5-84  c.;  grips  $9; 

blocks  $6.30 . 195  33 

Trudeau,  A.,  Ottawa:  zincs,  1,850  at  56c.;  coppers,  1,936,  $422.10;  jars,  801  at  40c.;  bluestone, 

690  lb.  at  8jc.;  wire  $42.44;  relay,  etc.  $14.75;  boxes  $62.25 .  1,956  59 

Small  payments:  freight  $27.67;  insulators  $27.50;  hauling  $18 .  73  17 

Stationery  Office,  Ottawa .  838  35 

Detailed  with  Qu’Appelle-Edmonton  Line:  New  Buildings . (Page  V — 381)  215  00 


87,205  21 

Less,  charged  to  British  Columbia  Telegraphs  Maintenance . (Page  V — 423)  218  25 


Total,  carried  to  page  V — .  86,986  96 


British  Columbia  Telegraph  Lines:  Maintenance. 

Chemainus,  Kuper  and  Thetis  Island. 

Agent,  Chemainus,  B.C.  Telephone  Co.,  Jan. -June,  Aug.,  Sept .  2  75 

Porter,  A.  V.,  travel  and  outlay .  12  00 

Small  payments:  comealongs,  $12;  dry  cells  $4.20;  sundry  $2.85 .  19  05 

Golden-Winder  mere  Telephone  Line. 

Athalmer:  agent,  J.  Lake,  Oct.-Mar.  at  $25 .  150  00 

Brisco:  agent,  H.  Atchison,  20%  commission,  Nov.,  Dec .  2  19 

Golden:  repairer,  E.  J.  Tennant,  Apr.-Mar.  at  $100;  agent,  Mrs.  J.  A.  Buekham,  2  m.  at 

$55,  4  at  $65;  agent,  Miss  R.  E.  Kenny,  Oct.-Mar.  at  $65 .  1,960  00 

Sinclair:  agent,  Col.  Valley  Orchards,  20%  com.,  Nov. -Feb .  '  4  50 

Wilmer:  agent,  Mrs.  M.  H.  Hope,  2  m.  at  $55,  10  at  $65 . . .  760  00 

Windermere:  agent,  J.  C.  Pitts,  Oct.,  Nov .  3  67 

Buekham,  J.  A.:  rent  of  telephone  booth,  Golden,  Apr.  1912-Sept.  1913 .  180  00 

Lamontagne,  J.  B.,  auto  hire,  2  days .  50  00 

Lang,  C.  D’A.:  rent  of  telephone  office,  Golden,  Oct.  7-Mar.  31 .  87  10 

Northern  Elec,  and  Mfg.  Co.:  wire  $32.58;  batteries  $11;  sundry  $11.58 .  55  16 

Small  payments:  dry  cells  $70;  repairs  $25.43;  freight,  cartage,  etc.  $25.09;  firewood  $24; 

postage  $21.30;  coal  $9.60;  sundry  $17.10 .  192  52 

Kamloops — Okanagan  Line. 

Geniers:  agent  at  $25:  M.  Genier  4  m.,  Mrs.  G.  Genier  5  m.,  Mrs.  A.  Genier  3  m .  300  00 

Hedley:  agent,  F.  M.  Gillespie,  Apr.-Mar.  at  $40;  rent,  Nov.  1912-Mar.  1914,  less  Mar.  1913, 

$80;  freight,  postage,  etc.,  $14.44 . 574  44 

Kamloops — 

Dist.  supt.,  L.  A.  Palmer:  services,  Apr.-Aug.  at  $125;  trip  to  Ottawa  $175.36;  sundry 

travel  and  outlay,  $379.09 .  1,179  45 

Dist.  supt.,  W.  H.  Stevens,  Mar .  125  00 

Agent  (including  messenger  service)  at  $75;  N.  New  1  m.,  B.  Hirst  2  m.,  H.  G.  Bailey  1  m.  300  00 

Agent  at  $50:  H.  G.  Bailey  5-677  m.,  Mrs.  N.  Rogers  -54  m.,  M.  E.  Grindrod  1-75  m...  398  39 

Clerk,  V.  L.  Palmer,  5  m.  at  $50,  7  at  $60,  outlay  $181.35 .  851  35 

Stenographer,  M.  H.  Palmer,  8?  m.  at  $50 .  425  00 

Bookkeeper  and  messenger,  B.  Hirst,  8  m.  at  $35 .  280  00 

Night  operator,  Mrs.  E.  H.  Shelton,  $268.70;  lineman,  M.  T.  Royds,  Apr.-Nov.a  t  $100..  1,068  70 

Kamloops  City,  electric  light,  June-Dee . 21  80 

Palmer,  Mrs.  L.  A.:  desks  $25,  $12;  chairs,  $11.50;  copier  $30;  sundry  $14.95 .  93  45 

Scott,  S.  S.,  rent  of  warehouse,  Sept.  1912-Mar.  1914 .  47  50 

Stevens  &  Allen,  rent  of  office,  Nov.  1912-Mar.  1914  at  $45 .  765  00 


Carried  forward .  9,909  02 


rUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V — 419 


SESSIONAL  PAPER  No.  1 


British  Columbia  Telegraph  Lines:  Maintenance — Continued.  $  eta. 

Brought  forward . . .  9,909  02 

Kamloops — Okanagan  Line — Continued. 

Kelowna — 

Agent,  H.  H.  Millie,  Apr.-Mar.  at  150;  outlay  $122.86 .  722  86 

Operator,  Mrs.  Johnston,  Apr.-Mar.  at  $80 . ' .  960  00 

Telephone  operators  at  $40:  W.  Bouvette  5  m.,  E.  Pennell  12  m.,  P.  Pitt  7  m .  960  00 

Messenger  at  $20:  W.  Bouvette  6  m.,  G.  Patterson  6  m .  240  00 

Keller,  L.  A.,  rent,  Oct.  21,  1912-Mar.  31,  1914,  $208;  Markham,  G.,  cleaning  $37.50......  245  50 

Lumby:  agent,  Rose  Conn,  Mar . -rf. .....  5  00 

Merritt — 

Line  foreman,  M.  T.  Royds,  Dec.-Mar.  at  $100;  outlay  $25.10 .  425  10 

Lineman  at  $80:  G.  E.  O’Brien  2  m.,  T.  Tyndall  3  m .  400  00 

Night  operator:  A.  F.  Rankin,  7£  m.  at  $75;  D.  McGoran,  4j  m.  at  $50 .  787  50 

Telephone  operator,  N.  Heslop,  4£  m.  at  $30 .  135  00 

Eastwood,  I.,  rent  of  office,  Nov.  15,  1912-Apr.  15,  1913 .  100  00 

Southern  B.  C.  Lands  and  Mines:  rent  of  telephone  office,  Apr.  15,  1913-Mar.  31,  1914 .  230  00 

Rent  of  shed  $27;  heat  and  light  $18;  postage  $3 .  48  00 

Nicola:  agent,  M.  V.  Munro,  Apr.-Mar.  at  $50,  rent,  Dec.  1912-Mar.  1914,  $160;  outlay  $16.71  776  71 

Penticton — 

Agent,  Carrie  Crowe,  Apr.-Mar.  at  $60;  outlay  $58.50 .  778  50 

Operator  at  $50:  A.  M.  MctDougald  9  m.,  G.  E.  Lemmer  2  m .  550  00 

Lineman:  C.  F.  Layton,  11  m.  at  $75;  J.  M.  McDougald,  2  m.  at  $80 .  985  00 

Messenger  at  $15:  I.  Harrington  4  m.,  K.  Kidd  2  m.,  R.  Park  6  m .  180  00 

Layton,  L.  H.,  rent  of  office,  Dec.  1912-Mar.  1914 .  400  00 

Princeton — 

Agent,  Alex.  Bell,  Apr.-Mar.  at  $40;  rent,  Nov.  1912-Mar.  1914,  $85 .  565  00 

Lineman  at  $80:  J.  M.  McDougald  3  m.,  W.  Plumm  3  m.,  D.  A.  Miner  5-097  m .  887  74 

Summerland:  agent,  etc.,  W.  H.  Hayes,  Apr.-Mar.  at  $75;  rent,  Oct.  1912-Mar.  1914,  $180; 

postage  $48 .30;  sundry  $8.78 .  1,137  08 

Vernon — 

Agent  at  $85:  M.  B.  McMillan  $392.10;  Mrs.  B.  Steward  $627.90 . .  1,020  00 

Operator  at  $75:  Mrs.  B.  Steward  $346,  W.  F.  Auld  $551.60 .  897  60 

Telephone  operator  at  $40:  C.  M.  McMillan  3  m.,  M.  Lifford  9  m .  480  00 

Lineman,  J.  M.  McDougald,  7  m.  at  $80,  outlay  $103.57 .  663  57 

Messenger,  J.  Briard,  12  m.  at  $15 . 180  00 

Hood  Stationery  Co.:  rent,  Nov.-Mar.,  $125;  light,  Nov.,  Dec.,  Feb.,  Mar.  $8 .  133  00 

Smith,  S.  L.:  rent,  Nov.  1912-Oct.  1913,  $300;  light  $10 .  310  00 


Commission  of  20  p.c.  of  receipts:  Anderson’s,  Kamloops-Vancouver  Meat  Co.  $6.65;  Aspen 
Grove,  F.  C.  Turner  $4,  E.  S.  Turner  77c.;  Barnhartvale,  P.  Barnhart  $2.40;  Barrier 
Bridge,  R.  McIntosh  $2.16,  R.  Haney  $4.88;  Barrier  River,  G.  Borthwick  $26.99;  Bul- 
man’s,  J.  Bulman  $4.93;  Burton  City,  R.  Stevens  $2.53;  Cherry  Creek,  J.  Newan  83c.; 
Chinook  Cove,  M.  White  $8.50;  Chu  Chua,  G.  Fennell  $57.86;  Coalmont,  I.  McTavish 
$51.34;  Colletts,  Jos.  Colletts  $3.28,  W.  H.  Horkyn  $7.62,  F.  W.  Stamwitz  $3.62;  Corn¬ 
wall’s,  H.  Cornwall  $3.02;  Crowders,  F.  W.  Crowders  $6.07;  Douglas  Lake,  F.  B.  Ward 
$3.71;  Ducks,  A.  D.  Brooks  $28.81;  Fairview,  S.  J.  McCuddy  $52.70;  Falkland,  A.  H. 
Notley  $23.37;  Frasers,  Miss  M.  Fraser  $2.17;  Grand  Prairie,  E.  W.  Hoole  $35.82; 
Granite  Creek,  F.  P.  Cook  $17.10,  K.  Hamilton  $1.73;  Guthrie  &  McDougall,  Guthrie  & 
McDougall  Co.  $12.64;  Hastings  Ranch,  R.  L.  McGill  $1.81;  Hefley  Creek,  A.  de  B. 
Owen  $7.64,  W.  H.  Stevens  $27.20;  Holmwood,  A.  W.  Duck  $10.07;  Kaleden,  A.  S. 
Hatfield  $33.02;  Keremeos,  H.  C.  N.  Etches  $460.47;  Ivnutsford,  R.  B.  Longridge 
$5.87,  J.  S.  Jones  $2.58;  Louis  Creek,  J.  T.  Armour  $31.55,  L.  Montgomery  $26.84; 
Lumby,  R.  Morand  $35.10,  R.  Conn  $2.77;  Landers,  W.  M.  Landers  $2.62;  McDonald, 
W.  R.  McDonald  $2.09;  Moore’s,  E.  E.  Wilkinson  $19.47;  Mount  Olie,  F.  G.  Kingscote 
$32.79;  Nakusp,  F.  W.  Jordan  99c.;  Nelson’s  Mill,  J.  H.  H.  Nelson  $30.38;  Okanagan 
Centre,  J.  A.  Gleed  $22.44;  Okanagan  Falls,  W.  B.  Hine  $26.40;  Okanagan  Landing, 
L.  A.  Bulman  $33.27;  Otter  Valley,  J.  G.  Thynne  $20.61;  Oyama,  F.  H.  Aldred  $3.28; 
Peachland,  A.  W.  McDougald  $36.54;  Peachland  Poultry  Ranch,  R.  A.  Barton  65c.; 
Pembroke  Ranch,  A.  L.  Russell  $1.76;  Peterson’s,  J.  Bulman  $6.03;  Quilchcna,  J.  A. 
Guichon  $62.46;  Richter’s,  F.  Richter’s  Estate  $43.70;  Rockford,  Mrs.  Jane  Palmer 
$1.59;  Rose  Hill,  A.  McKay  $2.87;  Rowlands,  D.  W.  Rowlands  56c.;  Savona,  W.  Fergu¬ 
son  $14.07;  Stump  Lake,  J.  Whitford  $2.45;  Twenty-five  Mile,  J.  McCarten  $8.93; 
Tulameen,  J.  A.  Schubert  $97.73;  Vasseau  Lake,  K.  Mackenzie  $1.28;  Westbank,  W.  G. 


Hewlett  $3  60 . 1,498  98 

Adamson,  Jas.,  linework,  26  d.  at  $3;  Bishop  &  Wilson,  team  hire,  26  d.  at  $4 .  182  00 

Central  Hotel,  board,  etc.  $70  50;  Chamberlin,  I.  S.,  crow  bars  $30,  sundry  $22.50 .  123  00 

Coldwater  Hotel,  board,  etc.  $71;  Crowder,  F.  W.,  meals,  horse  feed,  etc.,  $81  .  152  00 

Commercial  Livery,  Feed  and  Sale  Stables:  team  hire,  44  d.  at  $4;  sundry  $20.50 .  196  50 

Crowe,  Alex.:  line  work,  29  d.  fit  $2.25,  5  at  $2.75;  hire  of  rig  $9 . 88  00 

Curtis,  Chas.,  line  work  $90.32;  outlay  $22.55;  Fleming,  T.,  linework  $60.75 .  173  62 

Cutbill,  S.  N.  &  Co.:  team  hire  $33.50;  feed  $21.50 .  55  00 

Dalrymple,  J.  W.:  line  work,  11  d.  at  $3;  trip  to  Kelowna  $15;  outlay  $16.95  .  64  95 


Carried  forward .  27,646  23 
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British  Columbia  Telegraph  Lines:  Maintenance — Continued.  $  cts. 

Brought  forward . .* .  27,646  23 

Komloops — Okanagan  Line — Concluded. 

Genier,  G.:  line  work,  81|  d.  at  $3;  assistance  $36.50;  team  hire,  81  §  d.  at  $4;  meals,  etc. 

$136.30.... .  743  30 

Genier,  Mrs.  G.,  board  and  horse  feed  $138;  Genier,  W.,  line  work,  50£  d.  at  $2 .  239  00 

Gooding,  C.  E.,  acting  district  superintendent,  Kamloops:  travel,  etc.  $380;  office  expenses, 

etc.  S15S  16 .  538  16 

Guichon,  J.  A.,  putting  up  36  poles .  72  00 

Harwood,  J.,  3  trips  to  Kelowna  $60,  sundry  $16.23 .  76  23 

Huston,  N.:  team  hire,  37-1  d.  at  $5;  feed  $10 .  195  50 

Jenkins,  M.  &  Co.:  team  work  $114;  feed  $9.50 .  123  50 

Layton,  C.  F.,  outlay  $131 .95;  McCannell,  J.  &  Sons,  team  hire  $107 .  238  95 

McClughan,  A.:  repairing,  9  d.  at  $3;  team  hire,  20-16  d.  at  $6 .  148  00 

Merritt  Livery  and  Feed  Stables,  driving,  etc .  110  88 

Miner,  I).  A.:  line  work,  5  d.  at  $2.25,  26  at  $3,  4  at  $3.75;  outlay  $8.15., .  112  40 

Neil  &  Cryderman,  driving,  etc . 84  50 

Northern  Elec.  &  Mfg.  Co.:  telephone  sets,  17  at  $10.25,  5  at  $11.47,  13  at  $12.32,  2  at  $12.65, 

5  at  $12.74,  2  at  $14.57;  wire  $114.77;  batteries,  325,  $78.87;  insulators,  800,  $54;  zincs 

$50;  brackets  $43;  bluestone  $40.80;  sundry  $313.96 .  1,205  30 

Okanagan  Telephone  Co.:  rentals  $52;  material  and  labour  in  transferring  wire  $157.49 .  209  49 

Pioneer  Transfer  Co.:  hauling  cable,  11  d.,  $156;  sundry  cartage,  etc.,  $38.90 .  194  90 

Similkameen  Hotel,  board,  etc . 200  00 

Swedisli-American  Telephone  Co.:  telephones,  20  at  $9;  supplies  $77.50 .  257  50 

Treadgold,  A.  T.,  work  on  Kelowna  Telegraph  Office,  Oct.-Nov.,  1912,  Jan.  1913 .  198  80 

Woodburn,  A.  J.:  repairing,  25  d.  at  $3.50;  outlay  $23.40 .  110  90 

Small  payments:  board,  feed  for  horses,  etc.,  $626.40;  repairing,  etc.  $365.40;  horse  hire, 
etc.  $257.50;  hardware,  etc.  $144.91;  freight,  cartage,  etc.  $82.01;  dry  batteries $50.50; 
coal  $49.98;  cleaning  $39.50;  wood  $34;  sundry  $255.32 .  1,905  52 


Malahat — Saanich  Inlet  Tele,, hone  Line. 

Hinton  Elec.  Co.:  2,500  ohm  bridging  phone  $29;  sundry  $3.14 .  32  14 


Nakusp — Edgewood  Telephone  Line. 

Burton  City:  agent,  R.  Stevens,  20%  com.,  Sept.-Feb .  5  60 

Edgewood:  agent,  W.  J.  Banting,  20%  coin.,  Aug.,  Nov . .  1  80 

Nakusp:  agent  and  circuit  manager,  L.  J.  Edwards,  Nov.,  Dee.-Mar .  250  00 

Needles:  agent,  A.  W.  Lift,  20%  com.,  Nov .  0  70 

Rock  Island:  agent,  D.  A.  Middlemass,  20%  com.,  Nov .  0  52 

Can.  Pac.  Ry.  Co.,  rent  of  tug  and  barge,  1  day,  $42.50;  Stevens,  R.,  provisions,  etc.  $51.56.  97  06 

Edwards,  L.  J.:  linework,  etc.,  19  d.  at  $4;  wire  $50.89;  sundry  $22.15;  fares,  etc.  $16.40; 

assistance,  48  d.  at  $3.50,  26  at  $4 .  437  44 

Miner,  D.  A.:  linework,  16  d.  at  $3;  outlay  $45.80 .  93  80 

Woodburn,  A.  J.:  inspecting  line  and  laying  cable,  9  d.  at  $3.50;  outlay  $39.90 .  71  40 

Small  payments:  linework,  17  d.  at  $3;  2  tents  $20;  hardware  $19.35;  launch  hire  $16.50; 

sundry  $29.80 .  136  65 


Salt  Spring  Island  Line. 

Duncan:  operator,  Miss  M.  Robertson,  2  m.  at  $55,  10  at  $65;  relief  operator,  Mrs.  R.  Cham¬ 
bers,  21  d.,  $44.03 . 804  03 

Ganges:  agent,  G.  J.  Mowat,  25%  commission .  76  22 

Hope  Bar:  agent,  S.  P.  Corbett,  25%  commission .  34  68 

Maple  Bay:  agent,  L.  P.  Springett,  25%  commission..  . . . .  12  59 

South  Salt  Spring:  agent,  It.  P.  Edwards,  25%  commission .  14  48 

B.  C.  Telephone  Co.:  rent  of  office,  Duncans,  Nov.  1912-July,  1913,  Sept.,  Nov.,  Dec .  60  00 

Fleming,  Thos.:  repairing  line,  15  d.  at  $3.75;  outlay  $33.20 . 89  45 

Horel,  Jas.:  repairing,  20  d.  at  $2.50;  launch  hire  $3 .  53  00 

Small  payments:  repairing,  18  d.  at  $3.50,  24  at  $2.50,  sundry  $18.70;  1.  d.  telephone  $29; 
batteries  $19.85;  driving,  etc.  $18.50;  stove,  etc.  $16.80;  freight  and  express  $15.55; 
sundry  $11. 41 .  252  81 


Sidney — Sidney  Island  Line. 

Sidney:  agent,  B.  C.  Telephone  Co.,  25%  commission,  Jan.-Sept .  8  62 
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Vancouver  Inland  Lines. 


Alberni — 

Operator:  Mrs.  P.  A.  Haslam,  Mar.-Feb.,  3  m.  at  $55,  9  at  $65;  L.  H.  Earle,  -686  m.  at 
$65 . 


Repairer,  A.  A.  Lyon,  3  m.  at  $70,  9  at  $85 . 

Bam  field — 

Operator:  G.  M.  Ross,  2  m.  at  $70;  H.  W.  Ragbourne,  1  m.  at  $70,  8  at  $85;  E.  J.  Murphy, 

1  m.  at  $85;  P.  E.  Green,  -677  m.  at  $70 . 

"Repairers:  J.  B.  McKay,  3  m.  at  $70,  9  at  $85;  C.  E.  Mousley,  3  m.  at  $70,  6-709  at  $85; 

W.  B.  Monette,  2-29  m.  at  $85 . 

Campbell  River — 

Operator:  W.  E.  Spencer,  3  m.  at  $70,  7-516  at  $80;  E.  J.  Murphy,  2-484  m.  at  $80 . 

Repairer:  M.  Coe,  3  m.  at  $70,  5  at  $90;  W.  Woodhus,  -677  m.  at  $85 . 

C'layoquot:  operator,  J.  C.  Barber,  Jan.-May  at  $70,  June-Feb.  at  $80 . 

Clo-oose:  repairers:  E.  Arnold,  3  m.  at  $70,  9  at  $85;  D.  Logan,  3  m.  at  $70,  9  at  $85;  W. 

Logan,  -7  m.  at  $85;  W.  Doray,  -7  m.  at  $70 . 

Comox:  operator:  Mrs.  N.  Smith,  3  m.  at  $55,  9  at  $65;  H.  Franklyn,  -677  m.  at  $65 . 

Courtenay:  operator,  J.  Atkin,  3  m.  at  $70,  9  at  $80;  repairer,  M.  Coe,  4  m.  at  $90 . 

Cumberland:  operators:  Thos.  Horne,  3  m.  at  $70,  9  at  $80;  H.  G.  Williams,  3  m.  at  $70; 

•7  m.  at  $80 . . 

Jordan  River:  agent,  A.  Kirby,  -7  m.  at  $85;  repairer,  J.  MacVicar,  3  m.  at  $70,  9  at  $85 _ 

Lund — 

Operator,  H.  D.  Birdsall,  -965  m.  at  $85 . 

Repairer:  C.  H.  Franzen,  3  m.  at  $70,  8  at  $85;  J.  C.  Fraser,  -357  m.  at  $85 . 

Nanaimo — 

Operator:  A.  C.  Cole,  3  m.  at  $95,  5  at  $100;  M.  S.  Stephens,  -7  m.  at  $95,  4  at  $100 . 

Messenger:  H.  W.  Spencer,  2  m.  at  $30,  10  at  $35;  PI.  Oliver,  -677  m.  at  $35 . 

Nelson  Island:  operator,  R.  McKay,  4  m.  at  $85 . 

Newport:  operator,  E.  S.  Reeve,  4-266  m.  at  $95 . 

North  Vancouver —  . 

Operator  at  $95:  E.  S.  Reeve,  $544.67;  R.  Wenderborn,  $500.33 . 

Repairer,  P.  T.  Cousins,  10  m.  at  $95;  messenger,  R.  A.  Foreman,  5  m.  at  $35 . 

Otter  Point:  operator:  Mrs.  K.  Gordon,  3  m.  at  $35,  9  at  $50;  Mrs.  M.  Bennett,  -7  m.  at  $50. 
Parksville — 

Operator:  L.  H.  Bradbury,  3  m.  at  $70,  9  at  $80;  H.  I.  Meredith,  -428  m.  at  $80;  M.  S. 

Stephen;  -266  m.  at  $80 . . . 

Repairers:  Thos.  Hirst,  3  m.  at  $70,  9  at  $85;  Wm.  Mills,  3  m.  at  $55,  9  at  $85;  J.  Kingsley, 

•677  m.  at  $85 . 

Pender  Harbour:  repairer,  E.  J.  Meyers,  7  m.  at  $85 . 

Port  Alberni — 

Operator:  E.  B.  Garrard,  3  m.  at  $70,  9  at  $80;  M.  S.  Stephens,  -677  m.  at  $80 . 

Repairer:  D.  Stone,  2  m.  at  $70;  G.  Bellamy,  1  m.  at  $70,  9  at  $85 . 

Port  Renfrew — 

Operator:  Mrs.  E.  C.  Williams,  3  m.  at  $55,  9  at  $65;  T.  Brazil,  -7  m.  at  $65 . 

Repairers:  T.  M.  Baird,  3  m.  at  $70,  9  at  $85;  A.  McLennan,  3  m.  at  $70,  9  at  $85;  D.  H.  Soule, 
3  m.  at  $70,  9  at  $85;  A.  Cameron,  -7  m.  at  $70,  -7  m.  at  $85;  D.  Carron,  -677  m.  at  $85 
Porteau — 

Operator  at  $85:  R.  J.  Ruth,  $156.29;  W.  J.  Ruth,  $255 . 

Repairer,  F.  D.  Wilson,  4-935  m.  at  $95 . 

Powell  River — 

Operator:  H.  W.  Tee,  3  m.  at  $70;  F.  J.  Wagar,  4-29  m.  at  $80;  C.  Bradbury,  -71  m.  at 

$80;  L.  H.  Earle,  2-516  m.  at  $80;  YV.  E.  Spencer,  1-484  m.  at  $80 . 

Repairer:  Geo.  Schmarje,  10  m.  at  $95 . 

Sechelt — 

Operator  at  $85:  C.  Bradbury,  $789.67;  Mrs.  C.  Bradbury,  $60.33 . . 

Repairer  at  $85:  B.  Porter,  6  m.;  E.  J.  Meyers,  3  m.;  A.  Sinclair,  9-355  m.;  Wm.  Hattie, 


1-145  m . 

Snug  Cove:  operator  at  $85:  A.  M.  Falconer,  9  m.,  YV.  A.  Gowdy,  1-677  m . 

Sooke — 

Operator,  I.  Milne,  6  m.  at  $50 . • . 

Repairer:  A.  Gent,  3  m.  at  $70,  9  at  $85;  F.  Gent,  -7  m.  at  $85  . 

Tofino:  repairer,  etc.:  F.  C.  Garrard,  3  m.  at  $70,  9  at  $80;  N.  YV.  Garrard,  -677  m.  at  $80. . . . 

Toquart:  repairer,  etc.:  J.  E.  Hillier,  3  m.  at  $75,  9  at  $85;  YV.  Hillier,  -7  m.  at  $85 . 

Uchucklesit:  repairer,  etc.:  J.  Williams,  3  m.  at  $70,  6-484  at  $S0;  J.  W.  Barnes,  2-516  m.  at 

$80;  A.  H.  Bellamy,  -677  m.  at  $80 . 

Ucluelet:  repairer,  etc.:  H.  J.  Hillier,  3  m.  at  $70,  9  at  $80;  T.  Tugwell,  -677  m.  at  $80 . 

Union  Bay — 

Operator:  A.  M.  Falconer,  2  m.  at  $70;  F.  J.  YVagar,  1  m.  at  $70;  R.  YVenderborn,  3-633  in. 
at  $80;  H.  I.  Meredith,  2-85  m.  at  $80;  F.  Brown,  2-516  in.  at  $80 .  ....... 

Repairer:  S.  Lepitre,  1  m.  at  $85;  Thos.  Hudson,  2  m.  at  $85,  8  at  $100;  R.  McKay, 
1-426  m.  at  $100 . 


794  60 
975  00 


1,022  40 

1,950  00 

1,010  00 
717  54 
1,070  00 

2,058  50 
794  03 
1,290  00 

1,196  00 
1,034  50 

82  06 
920  35 

1,251  74 
433  70 
340  00 
405  33 

1,045  00 
1,125  00 
590  00 


985  56 

1,962  58 
595  00 

984  19 
975  00 

795  50 

3,091  08 

411  29 
468  87 


930  00 
950  00 

*  850  00 


1,657  49 
907  58 

300  00 
1,034  50 
984  18 
1,049  50 

984  18 
984  18 


930  00 
1,197  68 


Carried  forward 


80,278  16 


V — 422 


AUDITOR  GENERAL'S  REPORT,  1013-191$ 


5  GEORGE  V.,  A.  1915 


British  Columbia  Telegraph  Lines:  Maintenance — Continued.  $  cts. 

Brought  forward .  80,278  16 

Vancouver  Island  Line — Continued. 

Vancouver — 

Operator,  G.  M.  Ross,  10  m.  at  S100;  Clerk,  W.  W.  Trotter,  4  m.  at  $55 .  1,220  00 

Messenger  at  $35:  H.  Latimer,  2  m.,  E.  K.  Foreman,  4  m.,  R.  A.  Foreman,  1  m.,  J. 

Selnik,  4  m . .  385  00 

Victoria — 

Operator:  Jas.  McNeil,  3  m.  at  $85,  9  at  $95;  J.  Watkins,  2  d.,  $6.13 .  1,116  13 

Clerk,  N.  Marshall,  4  m.  at  $40 .  160  00 

Messenger:  D.  Dowdall,  2  m.  at  $20,  1  at  $35;  J.  Simpson,  4  m.  at  $35:  W.  Harker,  5  m.  at  $35.  390  00 

Commission  of  25%  of  receipts:  Clo-oose,  T.  Logan,  $68.07;  Gabriola  Island,  Mrs.  W.  N.  Shaw, 

$8.18;  Jordan  River,  Mrs.  C.  McVicar,  $17.71;  Lund,  A.  Mallory,  $22.83;  Nanaimo,  B.C. 

Tel.  Co.,  $32.89;  North  Gabriola,  R.  Hoggan,  $9.17;  North  West  Bay,  C.  C.  Hunt,  $1.28; 

Sooke,  I.  Milne,  $48.60;  Turnstall  Bay,  H.  W.  Robson,  $5.93;  Van  Anda,  A.  G.  Deighton, 

$44.84;  Welcome  Pass,  Mrs.  Lyell,  $3.10;  Wolfson  Bay,  T.  Leicester,  $2.50 .  265  10 

Labourers,  31  d.  at  $3;  team  hire,  3  d.  at  $7 .  114  00 

Bagot,  T.  H.:  repairing,  32  d.  at  $3;  postage,  $1.13;  Bishop,  H.,  repairing,  90|  d.  at  $3  .  368  63 

B.  C.  Telephone  Co.  ($365.77) — 

Exchange  service:  Alberni,  1913,  $36;  Cumberland,  1913,  $36;  Nanaimo,  1913,  $42;  North 
Vancouver,  May  6-Nov.  30,  $23.80;  Port  Alberni,  Jan.-June,  $18,  moving  telephone, 

$2.50;  Union  Bay,  1913,  $36;  Vancouver,  May  15-Nov.  30,  $35.75;  Victoria,  No.  1620, 

1913,  $48,  No.  311,  Sept.,  1913-Feb.,  1914,  $27 .  305  05 

Work  on  Jordan  River  line,  $18.62;  transformer,  etc.,  $42.10 .  60  72 

Carter  &  McKenzie:  zincs,  $25;  dry  cells,  $22.40;  sundry,  $9.96 .  57  36 

Coleman,  Chas.,  rent  of  Nelson  Island  office,  Nov  .-Feb .  20  00 

Davies,  W.  J.:  rent  of  Snug  Cove  office,  May-Feb .  40  00 

Dawley,  W.  T.:  rent  of  Clayoquot  office,  Jan.,  1913-Feb.,  1914,  $35;  furniture,  etc.,  $21.90..  56  90 

Deeks  Gravel  Co.:  rent  of  Porteau  office,  Oct. -Feb .  50  00 

Dickinson  &  Son:  table,  chair,  shelves,  etc.,  in  North  Vancouver  office .  50  35 

Fraser,  G.  A.  &  Co.:  bluestone,  1,145  lb.  at  10c.;  freight,  $3.40 .  117  90 

Fraser  &  Bishop:  team  hire,  5  d.  at  $6;  explosives,  $17.50;  hardware,  etc.,  $17.05 .  64  55 

Goode,  W.  C.:  bluestone,  2,163  lb.  at  10c.;  freight  and  cartage,  $9.35 .  225  65 

Grandy,  Mrs.  A.  J.:  rent  of  Port  Alberni  office,  Nov. -Mar.,  1913,  Oct.-Feb.,  1914 .  125  00 

Grandy,  E.:  rent  of  Port  Alberni  office  Apr.-Sept.  at  $12.50;  wood,  $10 .  85  00 

Hamarech,  A.:  repairing,  47  d.  at  $3;  pole,  $3 .  144  00 

Haslam,  Mrs.  P.  A.:  rent  of  Alberni  office,  Jan.-July,  Nov. -Feb.,  $55;  postage,  etc.,  $12.95..  67  95 

Hickman  Tye  Hardware  Co.,  hardware  etc .  80  29 

Hillier,  It.  E.:  rent  of  Ucluelet  office,  Oct.,  1912-Feb.,  1914 .  144  50 

Hinton,  G.  C.  &  Co.:  telephones,  15  at  $24.50;  bluestone,  1,019  lb.  at  11c.;  wire,  1,541  lb.  at  4c.; 
zincs,  111  at  50c.;  jars,  111  at  45c.;  insulators,  $60.38;  9  cornealongs,  $45;  8  bolts,  $40;  gaso¬ 
line,  $35.88;  sundry,  $323.15;  packing,  cartage  and  freight,  $61.78 .  1,215  87 

Hinton  Electric  Co.:  telephones,  21  at  $24.50,  1  at  $29,  1  at  $35;  zincs,  325  at  50c.;  condensers, 

14  at  $6,  30  at  $1.50;  jars,  161  at  50c.;  coppers,  145  at  10c.,  155  at  15c.;  wire,  1,471  lb.  at 
6c.,  1,263  at  3c.,  2,100  at  2c.;  dry  cells,  167  at  40c.;  brackets,  1,000  at  3fc.;  gasoline,  72  cs. 
at  $3.50,  55  gal.,  $21.05;  making  spray  hood  for  launch,  $69.14;  2  rudders,  2  shoes  and  2 

sternposts,  $60;  sundry,  $499.31;  cartage,  freight,  etc.,  $47.69 .  2,209  89 

Hirst,  Mrs.  A.:  rent  of  Parksville  office,  Jan.,  1912-Feb.,  1914,  12  m.  at  $6,  14  at  $8 .  184  00 

Imperial  Oil  Co.:  gasoline,  120  cases  at  $2.80;  motor  oil,  50  gal.  at  85c .  378  50 

Lewis,  Win.,  rent  of  Courtenay  office,  July  15-Feb.  28 .  60  38 

McKean,  W.  J.:  rent  of  Courtenay  office,  Novr  1912-June,  1913,  $64;  coal  oil,  $7.45 .  71  45 

McQuade,  P.  &  Son,  hardware,  etc .  127  40 

Milne,  J.,  rent  of  Sooke  office,  Sept.-Feb .  30  00 

Northern  Elec.  &  Mfg.  Co.:  wire,  $93.31;  telephone  sets,  2  at  $12.32,  2  at  $15.04;  jars,  $37.60; 

insulators,  $31.69;  sundry,  $70.45;  freight  and  cartage,  $29.41 .  317  18 

Port  Alberni  Shipyard:  overhauling  Port  Alberni  launch,  $40;  overhauling  Uchucklesit  launch, 

$41.75;  gasoline,  $46.75;  oil,  $1.25 .  129  75 

Powell,  G.  &  Sons:  stoves,  2  at  $9.50,  1  at  $14,  1  at  $21;  pipes,  etc.,  $10.15;  freight,  $3 .  67  15 

Powell  River  Co.:  making  cabinets,  putting  up  shelves,  etc . - .  69  63 

Prior,  E.  G.  &  Co.:  wire,  $97.82;  nails,  etc.,  $22.93;  freight,  $6.23 .  126  98 

Sechelt  Trading  Co.:  rent  of  Sechelt  office,  May-July,  Sept.-Feb.,  $54;  table,  $10.25;  car¬ 
pentry,  etc.,  $48.84;  overpaid,  $1.57 .  114  66 

Sinclair,  A.,  line  work,  18  d.  at  $4;  Wood,  W.  W.,  line  work,  29  d.  at  $3.50 .  173  50 

Smith,  P.,  rent  of  Comox  office,  Oct.,  1912-Feb.,  1914,  at  $5 .  85  00 

Stone  &  Blandy:  gasoline,  20  cases  at  $4;  sundry  hardware,  etc.,  $41.67 .  121  67 

Thulin  Bros.:  rent  of  Lund  office,  Jan.,  Feb.,  $10;  rent  of  Campbell  River  office,  July,  1912- 
Feb.,  1914.  $95;  hire  of  tug,  5  d.  at  $40;  gasoline,  $84.50;  launch  hire,  etc.,  $33.50;  wood, 

$23.60 .  446  60 

Small  payments:  repairers,  9  d.  at  $2.50,  139-2  at  $3, 16  at  $3.50,  23.34  at  $3.75;  poles,  83  at  $1.25; 
postage,  $129.76;  freight  and  cfartage,  $137.21;  hardware,  $95.96;  fares,  etc.,  $44.85; 
furniture,  $40.30;  team  hire,  $39;  batteries,  $38.40;  making  counter,  $25;  wood,  $20.50; 

2  numbering  machines,  $19;  canoe,  $17;  boat  hire,  $17;  sundry,  $122 .  1,433  39 

Apparent  duplicate  payment,  W.  Hillier,  Toquart .  59  04 


Carried  forward .  93,414  28 
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British  Columbia  Telegraph  Lines:  Maintenance — Concluded.  $  cts. 

Brought  forward .  93,414  28 

Generally. 

General  line  foreman,  A.  V.  Porter:  services,  April-Feb.,  2  m.  at  $100,  9  at  $110;  travel  and 

outlay,  $269.90 .  1,459  90 

Assistant  to  superintendent:  Wm.  Dee,  April-Feb.,  2  m.  at  $110,  9  at  $120;  travel  and  outlay, 

$243.35 .  1,543  35 

Launch  attendant:  H.  Ward,  April-July,  2  m.  at  $S0,  2  at  $90,  board  allowance,  $100;  F. 

Teague,  Aug. -Feb.,  7  m.  at  $90,  board  allowance,  $175 . 1,245  00 

Line  inspector,  H.  Ward,  Sept.  16-Oct.  31,  Feb.  1-22  at  $100 .  228  57 

B.  C.  Telephone  Co.,  rent  of  telephone,  Victoria,  1913 . - . . . .  36  00 

Brown  &  Cowie:  gasoline,  $46.15;  sundry  hardware,  $17.55 .  63  70 

Can.  Pac.  Ry.  Co.,  freight,  $141.55;  Gooding,  C.  E.,  travel,  $55.35 .  196  90 

Carter  &  McKenzie:  zincs,  400  at  50c.;  insulators,  wire,  etc.,  $95.40;  work  in  superintendent’s 

office,  $44.30 .  339  70 

Henderson,  W.,  outlay,  $222.90;  Hinton  Elec.  Co.,  gasoline,  $38.65,  sundry,  $20.78 .  282  33 

McQuade,  P.  &  Son,  hardware,  $58.71;  Porter,  H.  A.,  boat  with  sail,  oars,  etc.,  $135 .  193  71 

Small  payments:  gasoline,  $60.80;  linoleum,  $49.95;  freight,  etc.,  $40.96;  team  hire,  $28; 

gutta  percha  sheeting,  etc.,  $22.65;  line  work,  $18;  rubber  stamps,  $15.25;  sundry,  $43.60  279  21 

King’s  Printer,  $34.90;  Stationery  Office,  $435.97 . .  470  87 

Detailed  with  Telegraphs,  Sask.  and  Alberta  Mtce . (Page  V — 418)  218  25 


Total,  carried  to  page  V — 4  .  99,971  77 


Yukon  Telegraphs:  Maintenance. 

Vancouver:  Office  of  Superintendent  of  Ashcroft-Atlin  Division  ($10,750.30) — 

Superintendent,  J.  T.  Phelan:  services,  Apr.-Mar.,  10  m.  at  $233.33,  2  at  $266.66;  travel, 

$383.60 .  3,250  22 

Clerks:  C.  E.  Belleau,  Sept. -Mar.,  at  $85;  J.  J.  Healy,  April  1-Oct.  14,  at  $158.33,  $1,021.49; 

I.  L.  Phelan,  Jan.  16-Mar.  31,  $150.97;  P.  R.  Quain,  Apr.-Mar.,  at  $125;  M.  H.  Wood, 

April-Mar.,  at  $60 .  3,987  46 

Stenographer,  E.  M.  Keays,  April-Mar.,  at  $100 .  1,200  00 

B.  C.  Telephone  Co.:  exchange  service,  1  y.  to  Mar.  31,  $162;  long  distance  tolls,  $4.10. . . .  166  10 

Can.  Pac.  Ry.  Co.:  fare,  Vancouver-Skagway,  $30;  freight,  $72.65 .  102  65 

Can.  Pac.  Ry.  Co.’s  Tel.,  telegrams,  $104.06;  Vancouver  P.  M.,  stamps,  $257 .  361  06 

Grand  Trunk  Pacific  Coast  S.S.  Co.:  fares:  Vancouver-Prince  Rupert,  4  at  $18;  Van- 

couver-Terrace,  $21.80 . 93  80 

Metropolitan  Building  Co.:  rent  of  offices,  Apr.-Mar.,  at  $94 .  1,128  00 

Office  Spec.  Mfg.  Co.:  steel  cabinets,  2  at  $46;  sundry,  $28.80 . _ .  120  80 

Small  payments:  fares,  $165.70;  stamps,  $29.73;  express,  $19.75;  towel  service,  12  m.,  $18; 

subscription  to  newspapers,  $10;  office  supplies,  etc.,  $97.03 .  340  21 

Whitehorse:  Office  of  Superintendent  of  Atlin — Forty-Mile  Division  ($5,707.88) — 

District  superintendent,  H.  Gilchen,  Apr.-Mar.,  at  $210 .  2,520  00 

Operator,  G.  S.  Fleming,  12  m.  at  $155 .  1,860  00 

Messenger  at  $65:  F.  Young,  6  m.,  W.  Blackwell,  6  m .  780  00 

Lowe,  R.  &  Co.:  wood,  12*  cds.,  $104.15;  scavenging,  12  m.,  $120;  cartage,  $1 .  225  15 

Yukon  Electrical  Co.:  electric  light,  Mar.-Oct . 101  25 

Small  payments:  linework,  $67;  water,  $46.53;  launch  hire,  $40;  freight,  $15;  stamps,  $13; 

rent  of  p.o.  box,  $12;  sundry,  $27.95 .  221  48 

Aiyansh  ($1,745.70) — 

Operator,  P.  R.  Currie,  Apr.-Mar.,  at  $75  salary  and  $30  board .  1,260  00 

Skaden,  P.,  rent,  Apr.-Mar.,  at  $7 .  84  00 

Linework,  83.5  d.  at  $3.50;  wood,  $30;  row  boat,  $28;  heater,  $10;  sundry,  $41.45 .  401  70 

Aldermere  ($1,325.45) — 

Operator  at  $75  salary  and  $30  board:  T.  E.  Hankin,  Apr.  1-14,  $49;  A.  R.  Lima,  Apr.  15-18, 

$14;  J.  M.  Kelly,  Apr.  16-May  13  ( en  route,  Apr.  16-18)  $93.53;  R.  Barker,  May  14- 

Feb.  28,  $1,005.97;  E.  G.  Ayliffe,  Mar.  $105 . 1,267  50 

Fares,  etc.,  $31.20;  furniture,  $19;  labour,  $4;  horse  hire,  $3.75 .  57  95 

Alexis  Creek:  operator,  Mrs.  A.  S.  Graham,  25%  commission .  47  21 

Alice  Arm  ($1,458.49) — 

Operator  at  $75  salary  and  $30  board:  R.  H.  A.  Nielsen,  Apr.  1-Dec.  20,  $907.74;  P.  Burnell, 

Jan.  9-Mar.  31,  $287.90 .  1,195  64 

Strombeck,  J.,  linework,  I85  d.  at  $4,  65  d.  at  $4.50 .  103  25 

Linework,  21§  d.  at  $4,  14  at  $4.50;  hardware,  $7.60;  sundry,  $3 .  159  60 

Anders:  operator,  W.  J.  Anders,  25%  commission .  19  59 

Anyox  ($1,185.32) — 

Operator,  J.  G.  Bryden,  Aug.  1-Dec.  20,  salary  $348.39,  board,  $139.35;  R.  H.  A.  Nielsen, 

Dec.  21-Mar.  31,  salary  $251.61,  board  $100.65 .  840  00 

Granby  Cons.  Mining,  Smelting  &  Power  Co.:  rent  of  office,  Nov. -Mar.,  1913,  $75;  fuel, 

$26.70;  repairing  engine,  $19;  stove,  $19;  sundry,  $15.12 .  154  82 

Linework,  14}  d.  at  $4.50,  13  at  $4,  Li  at  $3.50,  with  boat,  3|  at  $15;  wood,  $10;  stamps,  $3  190  50 


Carried  forward . . .  22,239  94 
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Yukon  Telegraphs:  Maintenance — Continued.  $  cts. 

Brought  forward .  22,239  94 

Ashcroft  ($7,000.87) — 

Gooding,  C.  E.:  local  manager,  May  1-June  10,  July  23-Sept.  14,  $357.46;  dist.  supt.,  Sept. 

15-Mar.  31,  $1,143.33 . . . .  1,500  79 

Local  manager  at  60%  of  $125  and  overtime:  R.  A.  Gooding,  June  11-July  22,  $121.11; 

H.  Tomkins,  Sept.l5-Oct.  2,  $51.70;  W.  French,  Oct.  3-Mar.  31,  $517.91 .  690  72 

Night  operators  at  60%  of  $90  and  overtime:  R.  A.  Clark,  $76.87;  W.  B.  French,  $202.89; 

It.  A.  Gooding,  $16.60;  J.  F.  Graney,  $11.20;  J.  J.  Kiely,  $534.65 .  842  21 

Day  and  extra  operators  at  60%  of  $85  and  overtime:  R.  D.  Davies,  $226.15,  H.  K.  Duffield, 

$41.55,  W.  B.  French,  $185.23,  C.  S.  Fuller,  $165,  R.  A.  Gooding,  $51.67,  J.  F.  Graney, 

$120.38,  K.  Hatlestad,  $205.33,  J.  J.  Kiely,  $9.45,  W.  H.  Lawson,  $138.17,  F.  M.  Lytle, 

$132.05,  C.  E.  Maxwell,  $12.40,  H.  A.  McCoy,  $36.70,  H.  A.  Oxcnham,  $239.90 .  1,563  98 

Book-keeper  at  $60:  M.  Koelkenbeck,  $330;  L.  M.  Evans,  $246.77 ;  C.  Gooding,  $143.23. . . .  720  00 

Error  clerk  at  69%  of  $60:  W.  H.  Lawson,  $105.66;  L.  M.  Evans,  $85.94 .  191  60 

Janitor,  Tat  Sing,  12  m.  at  $8 .  96  00 

Ashcroft  Water  Electric  and  Impt.  Co.:  light,  Mar  .-Jan . .-. .  ^99  90 

Elliott  &  Co.,  freight  and  cartage .  757  33 

Tingley,  S.:  rent  of  office  and  store  room,  13  m.  at  $19 .  247  00 

Small  payments:  cleaning  batteries,  $69.35,  stamps,  $61,  coal  $28.56,  express  $21.45,  wood 

$21.20,  auto  hire  $20,  sundry  $69.78 .  291  34 

Atlin  ($3,954.08)— 

Manager,  A.  B.  Taylor,  Apr.  1-Dec.  5,  Feb.,  Mar.,  at  $116.66,  $1,185.50;  board,  $609.68  1,795  18 

Night  operator,  J.  B.  Watson,  12  m.  at  $100;  board,  $720 .  1,920  00 

Neville,  C.  W.  A.,  water .  105  90 

Cartage,  $45.60,  laying  floors,  etc.,  $39,  linework  $21,  provisions  $17.65,  sundry,  $9.75. ...  133  00 

Bailiffs:  agent,  H.  P.  Bailiff,  25%  commission .  5  90 

Barkerville  ($829.60) — 

Operator,  R.  L.  Murphy,  12  m.  at  $60 .  720  00 

Fuel  and  light,  14  m.  at  $5;  line  work,  $21;  sundry,  $18.60 .  109  60 

Becher’s:  agent,  F.  M.  Beclier,  25%  commission .  89  30 

.Bella  Coola  ($1,683.45) — 

Operator,  O.  Landry,  12  m.  at  $110 .  1,320  00 

Brynildsen,  B.  &  Co.,  rent,  14  m.  at  $15 .  210  00 

Linework,  $87.25,  wood  $30,  freight  and  cartage  $16.85,  battery  rack  $13,  sundry  $6.35 -  153  45 

Big  Salmon  ($1,854.77) — 

Operator,  J.  Withrow,  Apr.-Oct.,  Jan.  4-Mar.  31 .  817  02 

Lineman,  H.  Broaden,  12  m.  at  $75 .  900  00 

Meat,  $77.50;  horse  hire,  $42;  labour,  $8;  coal  oil,  $6;  fare  $4.25 .  137  75 

Blaekwater  ($2,397.35) — 

Operator,  D.  Mitchell,  Apr. -Mar. at  $75;  board,  June-Mar.,  $300 .  1,200  00 

Lineman  at  $70  salary  and  $30  board:  R.  M.  Spaulding,  $92.58,  R.  A.  Clarke  $396.55,  II.  L. 

Carnie,  $233.34,  G.  M.  Regan  $359.13,  R.  A.  Gooding  $74.20 .  1,155  80 

Freight,  $23.20;  coal  oil,  $16.50;  lamp,  $1.85 .  41  55 

Bobtail  Lake  ($1,744.89) — 

Operator  at  $75:  L.  R.  Seldon,  $515.32,  R.  A.  Gooding,  $394.35 .  909  67 

Lineman  at  $70:  C.  E.  McWha,  $81.29,  It.  M.  Spaulding,  $686.45,  G.  M.  Regan,  $51.94.  . .  819  68 

Horse  hire,  $5;  fare  $3.04;  sundry  $7.50 .  15  54 

Buckley  Summit:  agent,  M.  F.  Handsaker,  20%  commission .  86  63 

Burns  Lake  ($1,266.42) — 

Operator,  S.  A.  Courtenay,  Apr.-Mar.  at  $75 .  900  00 

Lineman,  W.  A.  Gow,  Apr.  1-Sept.  2  at  $70 .  354  67 

Repairs,  $10;  nails,  $1.75 .  11  75 

C'anoe  Crossing:  agent,  W.  D.  Stephenson,  commission .  0  56 

Carcross  ($1,527.50) — 

Operator  at  $82.50  salary  and  $40  board:  R.  C.  Ewing,  $181.78;  S.  E.  Chambers, $1,288. 22  1,470  00 

Driving,  $45;  gasoline,  $7;  coal  oil,  $5.50 .  57  50 

Carmacks  ($1,280.90)— 

Operator,  H.  McMillan,  12  m.  at  $82.50,  board,  Apr.  1-Sept.  5,  $158 .  1,148  00 

Kitchen  utensils,  etc.,  $32.15;  meat,  $29;  linework,  $23;  stove,  $15;  sundry,  $33.75 .  132  90 

Cedar  River  ($535.26) — 

Operator  at  $75:  F.  D.  Wilson,  Apr.  1-July  20,  $273.39;  C.  D.  Garrity,  July  21-31,  $26.61; 

less  fare,  $21.80 .  278  20 

Lineman  at  $70:  Thos.  Mart,  Mar.  22-May  31,  $162.58;  E.  W.  Murray,  July  21-31,  $24.84. .  187  42 

Flooring,  $20;  stove,  $16;  sash,  $6;  sundry,  $27.64  .  69  64 

Cedarvale  ($32.01) — 

Agent,  Mrs.  J.  W.  Graham,  25%  commission .  26  74 

Linework,  $3;  spikes,  $1.25;  freight,  $1.02 .  5  27 

Chilanco  Forks:  agent,  A.  Knoll,  commission . .• .  0  50 

Clinton  ($839.25) — 

Operator,  E.  LeBourdais,  Apr.-Mar.  at  $60 .  720  00 

Rent,  13  m.  at  $5;  labour,  $19;  horse  hire,  $14.50;  meals,  etc.,  $14.25;  postage,  $6.50 .  119  25 


Carried  forward .  47,369  18 
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Brought  forward .  47,369  18 

Coffee  Creek  ($2,016.50)— 

Operator,  G.  McDonald,  12  m.  at  $82.50;  lineman,  A.  Morrison,  12  m.  at  $75 .  1,890  00 

Meat,  $75;  wood,  $37.50;  meals,  etc.,  $8;  coal  oil,  $6 .  126  50 

Copper  River:  agent,  S.  W.  Dobbie,  commission .  22  65 

Coronation  ($45.81) — 

Agent,  C.  L.  Copp,  25%  commission .  20  31 

Line  work,  4.7  d.  at  $3.50,  with  horse,  2d.  at  $4.50 .  25  50 

Cottonwood:  agent,  Mrs.  J.  F.  Boyd,  25%  commission,  $11.65;  outlay,  $5.50 .  17  15 

Dawson  ($12,958.12)— 

Manager,  W.  Brownlow,  12  m.  at  $150,  board,  12  m.  at  $100 .  3,000  00 

Night  operator,  G.  A.  McLachlan,  12  m.  at  $125,  board,  12  m.  at  $100 .  2,700  00 

Cashier:  J.  P.  Champagne,  Apr.  1-June  4,  $266.67,  board  $213.34,  3  m.  retiring  allowance, 

$375;  A.  Fraser,  June  5-Mar.  31,  $1,233.33,  board,  $986.66 .  3,075  00 

Line  foreman,  C.  A.  Couture,  12  m.  at  $125,  board,  Apr.  1-June  5,  Sept.  10-Mar.  31,  $886.67  2,386  67 

Lineman,  J.  H.  Dixon,  June  6-Sept.  9,  $250.67,  board,  $313.33 .  564  00 

Lineman,  J.  H.  Grant,  D*ec.-Mar.,  $360;  messenger,  C.  Albert,  Apr. -Dec.,  $735 .  1,095  00 

Dawson  Electric  Light  &  Power  Co.,  electric  light,  Mar.-Oct .  77  15 

Freight  and  cartage,  $17.30;  linework,  $12;  coal  oil,  $7.50;  sundry,  $23.50 .  60  30 

Dead  Tree  Point:  agent,  W.  T.  Hillier,  Dec.-Mar.,  $40;  freight,  $6 .  46  00 

Decker  Lake:  agent,  F.  T.  Bowness,  20%  commission .  167  79 

Dougherty’s:  agent,  Mrs.  E.  Dougherty,  25%  commission .  15  15 

Echo  Lake:  operator,  W.  S.  Simpson,  12  m.  at  $100;  lineman,  J.  Huston,  365  d.  at  $3 .  2,295  00 

Fairhaven:  agent,  W.  W.  Jones,  25%  commission,  $13.10;  linework,  $22.75 .  35  85 

Fort  Fraser  ($2,747.14)— 

Operator  at  $75  salary  and  $1  a  day  board:  M.  L.  Burnett,  $483.55;  R.  A.  Gooding,  $197.74; 

L.  R.  Seldon,  $527.68;  R.  M.  Spaulding,  $92.32 .  1,301  29 

Lineman,  H.  Worthington,  12  m.  at  $70,  board,  $365 .  1,205  00 

Dominion  Stock  and  Bond  Co.,  rent,  12  m.  at  $5 .  60  00 

Linework,  $64.75;  wood,  $35;  cartage,  $34.50;  freight,  etc.,  $26.60;  stage  fare,  $20 .  180  85 

Forty  Mile  (-S1 ,202.09) — 

Operator,  W.  Lafontaine,  Apr  .-Mar.  at  $82.50 . * .  990  00 

Northern  Com.  Co.:  meat,  $90;  transportation,  $28.50;  stove,  $12.50;  sundry,  $16.09....  147  09 

Linework,  $55;  freight,  $10 .  65  00 

Fraser  Lake  ($79.10) — 

Agent,  J.  R.  Tannock,  commission .  57  10 

Coal  oil,  $8;  rent,  $5;  repairs,  $5;  cartage,  $4 .  22  00 

Georgetown  ($40.54) — 

Agent,  25%  commission:  G.  L.  Peck,  $19.72;  C.  Y.  Evitt,  $5.82 .  25  54 

Repairing,  $14;  dry  cells,  $1 .  15  00 

Goose  Bay  ($602.45) — 

Operator,  J.  G.  Bryclen,  Apr -July  at  $75;  board,  $120 .  420  00 

Granby  Cons.  Mining,  Smelting  &  Power  Co.,  rent,  12  m .  180  00 

Hardware,  $1.95;  order  books,  50c .  2  45 

Government  Ranch:  operator,  G.  Barrett,  Apr.  1-July  28 .  377  45 

Graveyard  Point  ($1,194.57) — 

Operator  at  $75  salary  and  $25  board:  P.  V.  Hargitt,  $338.71;  C.  W.  Bingham,  $411.29; 

G .  T.  Wynes,  $440 . . .  1 , 190  00 

Hardware . 4  57 

Halfway  House:  agent,  W.  Jones,  25%  commission . 2  75 

Hanceville:  agent,  Mrs.  O.  T.  Hance,  25%  commission,  $42.41;  linework,  $7 .  49  41 

Harper’s  Camp  ($791.00) — 

Operator  and  lineman  at  $60:  A.  J.  Patenaude,  $398.71;  H.  L.  Walters,  $319.35 .  718  06 

Rent,  $45;  linework,  $13;  meals,  etc.,  $11;  horse  hire,  $4 .  73  00 

Hat  Creek:  agent,  F.  Duttweiler,  25%  commission . . .  28  43 

Haysport  ($1,940.40) — 

Operator,  J.  W.  Ferguson,  12  m.  at  $75,  board,  12  m.  at  $25 .  1,200  00 

Adams,  J.,  launch  hire,  12  m.  at  $50;  Haysport  Proprietor,  rent,  12  m.  at  $10 .  720  00 

Rent,  $10;  coal  oil,  $7.40;  postage,  $3 .  20  40 

Hazelton  ($16,339  90)— 

Local  manager,  E.  R.  Cox:  12  m.  at  $110;  board,  365  d.  at  $1 .  1,685  00 

Night  operator  at  $100  and  $1  a  d.  board:  G.  W.  McKay,  $176.49;  R.  O.  Fulton,  $1,388.51  1,565  00 

Day  operators  at  $85  and  $1  a  d.  board:  W.  E.  Asson,  $300;  T.  N.  Campbell,  $840.68; 

R.  O.  Fulton,  $156.16;  J.  G.  Halloren,  $167.39,  less  $18  fare;  J.  M.  Kelly,  $1,217.39; 

G.  W.  McKay,  $1,228.84;  W.  W.  Wrathall,  $57.22 . 3,949  68 

Clerk  anti  messenger,  R.  O’Brien,  12  m.  at  $100 .  1,200  00 

Line  foreman,  J.  A.  Thorne,  12  m.  at  $100;  lineman,  W.  Blackstock,  12  m.,  $1,265 .  2,465  00- 

Brown,  Mrs.  M.,  rent,  $60;  Hazelton  Hospital,  allowance,  14  m.  at  $30 .  480  00 

Larkworthy,  W.  J.:  linemen,  labourers,  etc.,  1 14  d.  at  $4,  433  at  $3  75,  36  at  $3  50,  72  at  $3; 
team  and  driver,  66  d.  at  $15;  3  pack  horses,  17  d.,  $102;  6  mules,  18  d.,  $210;  checking 
supplies,  19  d.  at  $4;  freighting,  $498  50;  provisions,  $142  75;  fares,  $34;  sundry, 

$135  72 . .  4,616  72 


Carried  forward . 1 .  90,005  99 
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Hazelton — Concluded. 

Meals,  S 136 . 84;  freighting,  $75;  fares,  $50.55;  labour,  etc.,  $50.31;  moving  camp,  $40; 

sundry,  $25.80 .  378  50 

Hole-in-Wall  (S1.227.C2) — 

Operator,  C.  W.  Mitchell:  12  m.  at  $75;  board,  12  m.  at  $25 .  1,200  00 

Hardware,  etc.,  $19.02;  labour,  $7;  fare,  $1 .  27  62 

Hootalinqua  ($1,070.50) — 

Operator  at  $82.50:  R.  T.  McDonald,  $577.50;  J.  Withrow,  $172.98;  J.  Ward,  $239.52 _  990  00 

Meat,  $40;  meals  and  lodging,  $19  59;  wood,  $14;  coal  oil,  $6;  axe,  $1 .  80  50 

Hydraulic:  agent,  Quesnel  Hydraulic  Cold  Mining  Co.,  50  p.c,  commission .  33  11 

Indian  Village:  agent,  A.  Russ,  25  p.c.  commission .  0  94 

Iskoot:  operator,  G.  W.  Hughes,  $1,200;  lineman,  J.  W.  Makemson,  $1,095 .  2,295  00 

Kersley:  Barlow,  Mrs.  J.,  meals,  etc.,  $5;  Shepherd,  J.,  meals,  etc.,  $12 .  17  00 

Kispiox:  agent,  H.  Taylor,  25  p.c.  commission . 26  10 

Kitselas  ($1,330.11) — 

Operator:  M.  C.  Harrison,  Apr.  1-Nov.  15  at  $80  salary  and  $25  board,  $787.50;  C.  W. 

Bingham,  Nov.  16-Mar.  31  at  $75  salary  and  $25  board,  $450 .  1,237  50 

Agent  of  Indian  Affairs,  rent,  15  m.  at  $5 .  75  00 

Coal  oil,  $13;  nails,  $3.75;  freight,  86c .  17  61 

Kitsumkalum  ($44  54) — 

Eby,  E.  &  Co.,  coal  oil,  etc .  5  30 

G.  T.  P.  Ry.  Co.,  cross  arms,  etc.,  for  loop  between  Kitsumkalum  and  Terrace .  39  24 

Kitwangar  ($1,316.82) — 

Operator,  H.  A.  Mclsaac:  12  m.  at  $75;  board,  12  m.  at  $25 .  1,200  00 

Linework,  29  d.  at  $3;  wood,  $15.75;  heater,  etc.,  $10.07;  meals,  $4 .  ■  116  82 

Klunakluna  ($1,373.35) — 

Operator,  R.  B.  Demorest:  12  m.  at  $75;  board,  12  m.  at  $25 .  1,200  00 

Render,  F.:  work  on  office,  31  d.  at  $3.50;  hauling  logs,  $14 .  122  50 

'  Linework,  $19. 25;  cartage,  etc.,  $26. 60;  horse  hire,  $5 .  50  85 

Lees,  25%  commission:  N.  Lee,  $11.46;  P.  J.  Temple,  $16  47 .  27  93 

Lillooet  ($2, 147 .89) — 

Operator  at  SS5:  S.  A.  Mac-farlane,  $296. 13;  Chas.  Watt,  $680 .  976  13 

Tosh,  G.  S.:  messenger  at  $40,  $128.68;  lineman  at  $75,  $638.71 .  767  39 

Linework,  etc.,  26  d.  at  $4,  \7l  at  $3  50,  9  at  $3;  rent,  12  m.  at  $6;  fares,  etc.,  $52 . 50;  freight, 

etc.,  $33.05;  wood,  $14.50;  meals,  etc.,  $9.75;  sundry,  $30.32 .  404  37 

Livingstone  Creek:  agent,  D.  G.  Snure,  25  p.c.  commission,  $14.03;  repairs,  $30 .  44  03 

Lome  Creek  ($1,223.18)— 

Operator,  A.  J.  Morrison:  12  m.  at  $75;  board,  12  m.  at  $25 .  1,200  00 

Kaien  Hardware  Co.:  heater,  $10;  sundry,  $13.18 .  23  18 

Lower  Labarge  ($1 , 086  55) — 

Operator  at  $82.50:  G.  C.  Walker,  $440;  W.  C.  Fraser,  $558.25 .  998  25 

Meat,  $60;  freighting,  $13.80;  linework,  $8;  coal  oil,  $6;  files,  50c .  88  30 

Lownes:  agent,  T.  Lownes,  25  p.c.  commission .  0  50 

Lyne’s:  agent,  Mrs.  W.  Lyne,  25  p.c.  commission .  21  07 

Lytton:  agent,  W.  C.  Krcble,  25  p.c.  commission .  25  41 

Maple  Bay  ($962)— 

Operator,  H.  B.  Birch:  Nov.  19-Mar.  31  at  $75,  $330;  board,  $132 .  462  00 

Linemen  at  $70  salary  and  $30  board:  H.  A.  MacMartin,  $140;  A.  J.  Martin,  $300 .  440  00 

Rent,  W.  Noble,  12  m.  at  $5 .  60  00 

Massett  ($575  50) — 

Operator  and  lineman,  L.  A.  Graef,  Nov. -Mar.  at  $75,  $375;  board,  $125 .  500  00 

Rent,  12  m.  at  $5;  linework,  $10.50;  wood,  $3;  stamps,  $2 .  75  50 

McHugh’s  (SI ,  235  10) — 

Operator,  H.  P.  Large,  12  m.  at  $75  salary  and  $25  board .  1,200  00 

Linework,  $27;  hardware,  $6.25;  express,  $1 .85 .  35  io 

Moffatt’s:  agent,  H.  Moffatt,  25  p.c.  commission,  $7  61;  meals,  etc.,  $10  25 .  17  86 

Moricetown:  operator,  J.  Muir,  1 2  m.  at  $75;  linework,  $7 .  907  00 

Mosher’s  ($969) — 

Operator  at  $75:  R.  E.  Mosher,  Apr.-Aug.;  R.  Edwards,  Sept. -Mar .  900  00 

Erecting  shelter  cabins,  20  d.  at  S3;  snowshoes,  $9 .  69  00 

Naldin  ($1,772  66) — 

Operator,  J.  T.  Pilling,  Apr  .-Mar.  at  $82.50 .  990  00 

Lineman  at  $75:  C.  W.  Vance,  $187.50;  A.  Johnson,  $595.16 .  782  66 

Nakina  (SI ,  087  19) — 

Operator,  E.  Barrett,  12  m.  at  $82  50,  less  $6  20  excess  freight .  983  80 

Lineman,  J.  A.  Galliers,  June  9-July  20  at  $75 .  103  39 

Nechacco  ($1,468) — 

Operator,  A.  Ferland,  12  m.  at  $75;  lineman,  J.  Charleson,  Apr. -Nov.  at  $70 .  1,460  00 

Cartage,  etc .  8  00 


Carried  forward .  112,690  45 
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New  Hazelton  (SI, 4 17. 09) — 

Operator  at  $75  salary  and  $30  board:  T.  N.  Campbell,  $370.96;  C.  E.  McWha,  $819.34; 

G.  E.  Germain,  $29.04 . .' .  1,219  34 

Union  Bank,  rent,  Aug.-Mar.  at  $20 .  160  00 

Fare,  etc.,  $20;  meals,  etc.,  $9.25;  express,  $6.50;  stamps,  $2 .  37  75 

Nicholl  ($984.75) — 

Operator  at  S75  salary  and  S25  board:  J.  C.  Overbeck,  $161 .29;  J.  Wrathall,  $538.71;  M.J. 

Smith,  $150 — . .  900  00 

Linework,  $48;  cutting  wood,  $30;  sundry,  $6.75 . 84  75 

North  Buckley  ($749.50) — 

Operator,  E.  G.  AylifFe,  Sept.-Feb.  at  $75 .  450  00 

Latta  Bros.:  board  of  operator  and  rent,  Sept.  5-Feb.  28 .  264  00 

Fares,  $25  50;  meals,  etc.,  $10 . (. .  35  50 

North  Pacific  ($1,056.35) — 

Lineman,  Paul  Wicks,  Apr.-Mar.  at  $85 .  1,020  00 

Board,  $24;  fares,  $6.35;  hardware,  etc.,  $6 .  36  35 

Ogilvie  ($1,034) — 

Operator  at  $82. 50:  W.  C.  Fraser,  $412.50;  N.  P.  Hansen,  $532.25,  less  $30  fare,  Vancouver- 

Skagway .  914  75 

Meat,  $60;  linework,  $40;  meals,  etc.,  $10.75;  coal  oil,  etc.,  $8.50 .  119  25 

Onward  Ranch:  agent,  C.  A.  Moore,  25  p.c.  commission .  33  65 

Pacific  ($329.88)— 

Operator,  M.  J.  Smith,  Jan.-Mar.  at  $75  salary  and  $25  board .  300  00 

Thompson  Hardware  Co.:  roofing,  $7.50;  heater,  $4;  sundry,  $18.38 .  29  88 

Pavilion:  agent,  Mrs.  M.  I.  Bryson,  50  p.c.  commission .  73  18 

Pioneer:  agent,  P.  Ferguson,  25  p.c.  commission .  3  19 

Port  Essington:  agent,  G.  A.  Taylor,  Mar. -Mar.  at  $10 .  130  00 

Port  Simpson  ($559.75) — 

Agent,  H.  C.  Flewin,  Apr.-Mar.  at  $30 .  360  00 

Rent,  Mar.  10,  1913-Mar.  31,  1914,  $190.65;  freight,  etc.,  $4.10;  sundry,  $5 .  199  75 

Portage:  agent,  W.  J.  Page,  25  p.c.  commission .  11  79 

Prince  Rupert  ($9,871.05) — 

Dowling,  F.  W.:  local  manager,  Apr.  1-Sept.  14  at  $150,  $820;  district  superintendent, 

Sept.  15-Mar.  31  at  $175,  $1, 143.33;  travel,  $183.65 . . .  2, 146  98 

Waugh,  L.  W.:  operator,  Apr.  16-Sept.  14,  including  overtime,  $575.66;  local  manager, 

Sept.  15-Mar.  31  at  $150,  $980;  less  fare,  $18 .  1,537  66 

Operators  at  $1 10:  F.  Auld,  $276.78,  less  fare  $18;  J.  E.  Germain,  $492. 1 1;  J.  M.  Kellv,  $55; 

F.J.  Ladden,  $137.09,  less  fare  $18;  R.  T.  Pollard,  $152. 58;  J.  Wrathall,  $204.29;  E.  I. 

Young,  $585.48 . „ .  1,867  33 

.  Clerk,  H.  McMillan,  12  m.  at  $100 .  1,200  00 

Messenger:  A.  D.  Campbell,  $13.33;  F.  Dowling,  $5;  J.  Dowling,  $143.48;  H.  Green, 

$95.95;  C.  Hal varson,  $224.52 .  482  28 

Davis,  F.  M.,  launch  hire,  $165;  Smith  &  Wilson,  freight  and  cartage,  $96.73 .  261  73 

Stephens,  M.  M.  &  Co.:  rent  of  officq  and  storeroom,  Mar.,  1913-Mar.,  1914,  at  $100;  rent 
of  district  superintendent’s  office,  Oct.  4-Mar.  31  at  $17.50,  $103.31;  water,  1912, 

1913  $24.  .  1  427  31 

Tite,  G.  D.:  desk,  $65;  chairs,  $20,  $18;  cork  carpet,  iaid,  $19.35;  sundry,  $14.95 .  137  30 

Linework,  4  d.  at  $4,  63)  at  $3.50,  635  at  $3;  stamps,  $86.50;  rent  of  telephone,  $60  10; 
electric  light,  $46  59;  electric  supplies,  etc.,  $36.15;  lumber,  $25.75;  boat  hire,  $20; 

sundry,  $92.92 . . .  796  76 

Legal  services,  Carss  &  Bennett,  Prince  Rupert .  13  70 

Queen  Charlotte  City  ($610.85) — 

Operator,  W.  N.  Giegcrich,  Nov  .-Mar.  at  $85 .  425  00 

Girard,  E.,  rent,  6  m.  at  $20 .  120  00 

Use  of  pack  horse,  $30;  meals,  etc.,  $21.75;  stamps,  $2.50;  sundry,  $11.60 .  65  85 

Queenstown  ($607) — 

Operator  and  lineman,  V.  F.  Dunn:  Nov.-Mar.  at  $75;  board,  $125 .  500  00 

Rent,  4  m.  at  $15;  linework,  $42;  launch  hire,  $5 .  107  00 

Quesnel  (S2, 351.33) — 

Operator  at  $85:  C.  H.  Preston,  Apr.  1-Aug.  6;  G.  Grasett,  Aug.  7-Mar.  31 .  1,020  00 

Messenger  at  $30:  L.  Preston,  $125.80;  A.  C.  Grasett,  $234.20 .  360  00 

Fraser,  J.  A.  &  Co.:  stove,  $40;  coal  oil,  $26.25;  -wood,  $21;  sundry,  $60 .  147  25 

Grasett,  G.,  fare,  Vancouver-Prince  Rupert-Vancouver,  July .  52  50 

Johnston  Bros.:  wood,  3  cords  at  $4,  3  at  $6,  4  at  $8;  sawing,  $6.45;  horse  hire,  $138  50. .  206  95 

Horse  hire,  $207  75;  linework,  39)  d.  at  $2  50;  sundry  labour,  $38.25;  meals,  etc.,  $118.56; 

freight,  etc.,  $33  45;  tent,  $18;  sundry,  $49  87 .  564  68 

Quesnel  Forks:  operator,  G.  Grinder,  Apr.-Mar.,  $800;  rent,  $65;  sundry,  $15 .  880  00 

Rose’s:  agent,  T.  F.  Rose,  25  p.c.  qommission . 0  62 

Rosswood  ($1,490  48) — 

Operator,  C.  D.  Garrety,  Aug.-Mar.  at  $75 .  600  00 

Lineman  at  $70:  Thos.  Mart,  $25  66;  E.  W.  Murray,  $560 .  585  66 


Carried  forward .  134,580  09 
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Rosswood — Concluded. 

Ross,  R.  H.,  packing  supplies  from  Terrace,  5,354  lb.  at  4c .  214  16 

Linework,  d.  at  $4,  6  at  $3.50;  heater,  $14;  sundry,  $17.66 .  90  66 

Rowed’s:  agent,  Mrs.  M.  E.  Rowed,  25  p.c.  commission .  0  80 

Selkirk  ($1,076.50) — 

Operator,  R.  P.  Hall,  Apr. -Mar.  at  $82.50 .  990  00 

Meat,  $60.;  linework,  $10;  meals,  $8;  coal  oil,  $6;  wall  paper,  $2.50 .  86  50 

Shepherd’s:  agent,  J.  Shepherd,  25  p.c.  commission . 1  19 

Shesley:  operator,  F.  N.  Jackson,  Apr  .-Mar.  at  $82.50;  less  excess  freight,  55c .  989  45 

Skidegate:  agent,  B.  C.  Fisheries,  25  p.c.  commission .  2  71 

Smithers:  operator,  R.  Barker,  Mar.  $75;  board,  $30 .  105  00 

Soda  Creek  ($1, 192.97) — 

Operator  and  lineman,  II.  D.  Lang,  Apr.-Mar.  at  $85 .  1,020  00 

Linework,  $60;  meals,  etc.,  $45.85;  wood,  $30;  horse  hire,  $20.50;  sundry,  $16.62 .  172  97 

South  Bulkley  ($1,837.07)— 

Operator  at  $75:  Win.  Mitchell,  $747.57;  C.  E.  McWha,  $170.50 .  918  07 

Lineman,  W.  N.  Clark,  Apr.-Mar.  at  $70 .  840  00 

Meals,  etc.,  $57.75;  fares,  $15.50;  freight,  $5.75 .  79  00 

Stanley:  agent,  Mrs.  H.  J.  Gardiner,  25  p.c.  commission,  $58.71;  linework,  $14 .  72  71 

Stella:  operator,  H.  LeDuke,  Apr.-Mar.  at  $75,  board  $365. .  1,265  00 

Stewart,  B.C.,  ($2,369.84)— 

Operator,  H.  B.  Birch,  Apr.-Nov.  18  at  $110 .  836  00 

Lineman  at  $75:  H.  A.  McMartin,  $495;  A.  J.  Martin,  $75 .  570  00 

Rent:  R.  Boyd  Young  Co.,  Jan.-Oct.,  $250;  Stewart  Trust  Co.,  Nov.  19-Mar.  31,  $220. . .  470  00 

Falconer,  T.  W.:  gasoline,  293  gal.  at  45c.;  sundiy,  $21.15 .  153  00 

Provisions,  $120.52;  gasoline,  $48.19;  freight  and  cartage,  $46.80;  linework,  $46.50;  coal, 

$39;  lighting,  $26.83;  sundry,  $13 .  340  84 

Stewart,  Y.T.  ($1,162.50) — 

Operator,  B.  D.  Dewitt,  Apr.-Mar.  at  $82.50 .  990  00 

Meat,  $60;  hauling  and  piling  wood,  $54;  linework,  $50;  sundry,  $8.50 .  172  50 

Stuart  Lake  ($84.01) — 

Agent  on  commission:  P.  B.  Macleod,  $44.10;  A.  Kynock,  $26.91 .  71  01 

Hudson’s  Bay  Co.,  linework .  13  00 

Tagish  ($2,047.54)— 

Operator  at  $82.50:  D.  Allen,  $769.12;  C.  C.  Walker,  $220.88 . 990  00 

Lineman  at  $75;  B.  Kelly,  $7.50;  J.  Morrison,  $32.50;  A.  Dickson,  $778r79 .  818  79 

Dickson,  A.,  foreman  of  repair  gang,  June  14-July  16  at  $3.50 .  115  50 

Meat,  $90;  hauling  wood,  $20;  coal  oil,  $8.50;  sundry,  $4.75 .  123  25 

Tatla  Lake:  agent,  R.  Graham,  25  p.c.  commission .  2  52 

Telegraph  Creek  ($4,038) — 

Operator,  A.  S.  Gillespie,  Apr.-Mar.,  at  $100,  board  $365 .  1,565  00 

Line  foreman,  A.  J.  Charleson,  12  m.  at  $150,  board  $365 .  2,165  00 

Callbreath,  J.  L.,  rent,  19  m.  at  $10;  horse  hire,  $28 .  218  00 

Telegraph  Creek  Hospital,  departmental  allowance,  Apr.-June .  90  00 

Telegraph  Point  ($1,236.02) — 

Operator  at  $75  salary  and  $25  board:  V.  F.  Dunn,  $246.67;  E.  L.  Davies,  $950 . 1,196  67 

Board,  $25;  coal  oil,  $3.70;  stamps,  $2;  sundry,  $8.65 .  39  35 

Telkwa:  operator,  J.  E.  Limna,  12  m.  at  $75,  board  $360;  wood,  $30;  stamps,  $7 .  1,297  00 

Terrace  ($2,496.75) — 

Operator  at  $75  salary  and  $25  board:  M.  R.  Grimes,  $246.67;  V.  F.  Dunn,  $53.33,  P.  V. 

Hargitt,  $600.34;  J.  Wrathall,  $264.28 .  1,164  62 

Lineman  at  $70  salary  and  $25  board:  G.  Minchin,  $1,092.50;  J.  Jones,  $47.50 .  1, 140  00 

Morrison,  J.  L.,  rent,  9  m.  at  $6,  5  at  $10 .  104  00 

Linework,  $29.75;  wood,  $24;  freight,  etc.,  $13.83;  man  and  boat,  $10;  sundry,  $10,55... .  88  13 

Tl-Ell:  lineman,  B.  Burns,  Dec.  30-Mar.  31,  at  $75 .  229  84 

Tow  Hill:  agent,  J.  K.  Anderson,  25  p.c.  of  commission .  0  51 

Tyanghton:  agent,  G.  White,  25  p.c.  commission,  $10.63  ;  linework  $26.25.. .  36  88 

Wayside:  agent,  D.  C.  Paxton,  25  p.c.  commission .  3  31 

White  River  ($255.05)— 

Operator,  W.  C.  Fraser,  Sept.  1-7  at  $82.50,  $19.25;  J.  E.  Philps,  Oct.-Feb.,  20  p.c.  com¬ 
mission,  $83.92;  N.  P.  Hansen,  Mar.  8-31  at  $82.50,  $63.88 .  167  05 

Northern  Com.  Co.,  hardware,  $1;  Smith,  T.  G.,  2  cabins  and  contents,  $75 .  76  00 

Legal  services,  J.  P.  Smith,  Dawson . . .  12  00 

Wiggins:  agent,  Mrs.  J.  Wiggins,  25  p.c.  commission .  1  26 

Williams  Lake:  agent  on  commission:  H.  Boening,  $6  03;  A.  Maisonneuve,  $1  48 .  7  51 

Windts:  agent  bn  commission:  G.  Windt,  $4.54;  E.  Windt,  $1  •  31 .  5  85 

Wingdam:  agent  on  commission:  P.  M.  Hamlin,  $21.45;  T.  Barlow,  $1.32 . * .  22  77 

Woden:  agent,  C.  C.  Grange,  25  p.c.  commission .  0  57 

Yorston’s:  agent,  J.  M.  Yorston,  25  p.c.  commission .  16  92 


Carried  forward 
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Yukon  Telegraphs:  Maintenance — Continued.  $  cts. 

Brought  forward .  156,742  96 

Yukon  Crossing  ($2,158.59) — 

Operator,  R.  Young,  Apr.  6-Mar.  31  at  $82.50 .  97G  25 

Lokken,  H.  O.:  lineman  at  $75,  Apr.  1-June  7,  Sept.  28-Mar.  31,  $625;  foreman  of  repair 

gang  at  $125,  June  8-Sept.  27,  $458.34 .  1,083  34 

Meat,  $77.50;  meals,  etc.,  $15.50;  coal  oil,  $6 .  99  00 

1st  Cabin:  operator,  P.  E.  Smith!  12  m.  at  $75,  board  $365 .  1,265  00 

2nd  Cabin  ($1,747.26)— 

Operator  at  $75:  C.  A.  Eby,  Apr.  1-July  28,  Aug.  26-Mar.  31,  $832.26;  E.  G.  Ayliffe,  Aug.  907  26 

Lineman  at  $70:  L.  T.  Kenney,  Apr.;  A.  Johnson,  May-Mar .  840  00 

3rd  Cabin  ($1,550.40)— 

Operator  at  $75:  E.  G.  Ayliffe;  Apr.-July:  J.  Chilvers,  Aug.-Mar .  900  00 

Lineman  at  $70:  J.  Chilvers,  $88.14;  J.  W.  Morin,  $562.26 .  650  40 

4th  Cabin  ($1,754.51) — 

Operator  at  $75:  W.  H.  Blake,  $7.50;  C.  L.  D.  Maxwell,  $777.01;  J.  Chilvers,  $130 .  914  51 

Lineman  at  $70:  C.  L.  D.  Maxwell,  $7;  J.  Veale,  $833 .  840  00 

5th  Cabin  ($2,295)— 

Operator,  J.  J.  Dore,  Apr  .-Mar.  at  $100 .  1,200  00 

Lineman  at  $3:  E.  L.  Kelly,  $90;  L.  T.  Kenney,  $903;  C.  Jepsen,  $102 .  1,095  00 

6th  Cabin  ($2,304)— 

Operator,  J.  R.  Barker,  Apr.-Mar.  at  $100 .  1,200  00 

Lineman  at  $3:  C.  E.  Ellaby,  $498;  C.  Jepsen,  $606 .  1,104  00 

7th  Cabin:  operator,  W.  T.  Weekes,  12  m.  at  $100;  lineman,  W.  H.  Blake,  362  d.  at  $3 .  2,286  00 

8th  Cabin  ($2,269 .60)— 

Operator,  R.  Todd,  Apr  -Mar.  at  $100 .  1,200  00 

Lineman,  A.  McKay,  Apr.  1-Aug  2,  Sept.  3-Mar.  31,  at  $3 .  1,002  00 

Blankets,  6  pr.  at  $6;  stove,  $6.50;  cooking  utensils,  etc.,  $25.10 .  67  60 

9th  Cabin  ($2,320.85)— 

Operator,  G.  W.  Smith,  12  m.  at  $100;  lineman,  L.  Mason,  365  d.  at  $3 .  2,295  00 

Sargent,  R.  S.,  hardware,  etc .  25  85 

25  Mile  Cabin  ($2,073) — 

Operator,  G.  T.  Waring,  Apr.-Mar.  at  $100 . T . ;  1,200  00 

Lineman,  at  $3:  J.  Williams,  Apr.  1-June  18;  C.  Vance,  Sept.  1-Mar .  873  00 

59  Mile  House:  agent  on  commission:  A.  M.  Ryder,  $1.81;  A.  G.  Ryder,  $5.20 .  7  01 

70  Mile  House  ($85.38) — 

Agent  on  commission:  J.  D.  Boyd,  $5.07,  S.  J.  Boyd  $30.31 .  35  38 

Fares,  $27;  man  and  horse,  $17;  linework,  $3;  meals,  etc.,  $3 .  50  00 

74  Mile  House:  agent,  Mrs.  M.  Cunningham,  25  p.c.  commission .  17  51 

83  Mile  House:  agent,  D.  A.  Stoddard,  25  p.c.  commission .  23  25 

100  Mile  House:  agent,  W.  H.  Buse,  25  p.c.  commission .  25  48 

105  Mile  House:  agent,  B.  H.  McNeil,  25  p.c.  commission .  34  78 

108  Mile  House:  agent,  P.  Newman,  25  p.c.  commission .  0  62 

115  Mile  House  ($1,267.80) — 

Operator  and  lineman,  J.  Foster,  12  m.  at  $85 .  1,020  00 

Horse  hire,  etc.,  $115;  meals,  beds,  etc.,  $85;  wood,  $24;  lumber,  $12;  sundry,  $11.80 _  247  80 

122  Mile  House:  agent,  G.  Forbes,  25  p.c.  commission .  19  28 

134  Mile  House:  agent,  J.  H.  Ross,  25  p.c.  commission. .  1  12  31 

141  Mile  House:  agent,  J.  P.  Murphy,  25  p.c.  commission .  58  77 

150  Mile  House  ($1,296.39} — 

Operator  and  lineman,  J.  B.  Rutledge,  Apr.-Mar.  at  $85 .  1,020  00 

Rent,  12  in.  at  $10;  linework,  $63.75;  express,  etc.,  $24.85;  carpentry,  $20;  stove,  $19  04; 

wood,  $11;  stamps,  $7;  sundry,  $10.75 . . . . V .  276  39 

153  Mile  House:  agent,  L.  J.  Crosina,  25  p.c.  commission .  12  70 

158  Mile  House:  agent,  F.  Nason,  25  p.c.  commission .  22  08 

Repairs,  Clinton- Quesnel:  labour,  at  $3:  H.  E.  Grove,  43  d.,  J.  E.  Grove,  47  d .  270  00 

Repairs,  Fraser  Lake-Quesnel,  June  25-Oct.  7  ($2,402.25) — 

Taggart,  R.,  with  team,  86  d.  at  $12 .  1,032  00 

Labourers  at  $3.50:  A.  Beer,  44},  J.  Bush  89,  E.  Doyle  81,  G.  McMillan  86,  J.  Ryan  91. .  1,370  25 

Repairs,  Quesnel-Moffatt’s  ($554  75) — 

Man  and  team,  19}  d.  at  $14;  labourers,  80}  d.  at  $3.50;  less,  $70.55  board .  484  20 

Worthington,  H.,  board  of  men .  70  55 

Repair  party  under  C.  A.  Couture  ($1,682.76) — 

Linemen,  days  at  $3  50:  E.  Arnold,  45,  J.  D.  Lawrence  29,  W.  Lawrence  1,  J.  H.  Manzie 

69,  A.  W.  Morrison  97,  M.  Vukeich  9  .  875  00 

Dixon,  J.  H.,  linework,  3}  d.  at  $6;  Nor.  Com.  Co.,  provisions,  $628.40 .  649  40 

Fares,  $57.50;  hardware,  $54  45;  freight,  $18.25;  cartage,  $10.50;  sundry,  $17.66 .  158  36 

Repair  party  under  A.  Dickson,  June  12-July  14  ($473.71) — 

Linemen,  days  at  $3  50:  G.  Bidding  31,  J.  Jensen  31,  F.  McLennan  33 .  332  50 

Provisions,  $114 .61;  hardware,  $19. 10;  meals,  etc.,  $7  50 .  141  21 


Carried  forward 


187,034  00 
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Yukon  Telegraphs:  Maintenance — Concluded.  $  cts. 

Brought  forward .  187,034  00 

Repair  party  under  H.  Lokken,  June  10-Sept.  24  ($2,377.16) — 

Linemen,  etc.,  days  at  $3.50:  S.  Bellman  75,  H.  J.  Cooke  79,  C.  Johnson  103,  B.  Whitman 

79,  M.  Woodruff  106 .  1,547  00 

Lineman,  R.  McLean,  8  d.  at  $5 .  40  00 

Provisions:  Arctic  Trading  Co.,  $228.45;  H.  E.  Brown,  $115.21;  Pedlar  &  Co.,  $124.50; 

Whitney  &  Pedlar,  $70.90;  small  payments,  $166.70 .  705  76 

Meals,  etc.,  $57.50;  fares  and  freight,  $24.90;  cartage,  $2 .  84  40 

House,  J.  A.,  and  party,  installing  telephoned,  etc.  ($3,835  97) — 

House,  J.  A.,  foreman,  Apr.,  Sept.-Jan.,  183  d.at  $5;  Tonman,  D.,  sub-foreman,  29  d.  at  $4  1,031  00 

Linemen,  etc.:  78  d.  at  $3.50,  208^  at  $3,  48  at  $2.75 .  1,030  50 

Team  and  driver,  30  d.  at  $10,  80  at  $6:  paid  as  follows:  Little  Bob,  $150;  W.  Simmons, 

$564;  small  payments,  $66 .  780  00 

I.  &  L.  Transportation  Co.,  moving  camp,  $100,  $75 .  175  00 

McDonald  &  McGillivray:  spikes,  8  kegs  at  $5.50;  sundry,  $35.75 .  79  75 

Meals,  beds,  etc.,  $537.60;  fares,  $164.60;  sundry,  $37.52 .  739  72 

Leave  of  absence  ($783.28) — 

Gooding,  C.  E.,  Ashcroft,  June  11-July  22,  1913 .  103  78 

Gooding,  It.  A.,  Bobtail  Lake,  Dec.  15,  1912-Feb.  14,  1913 .  150  00 

Mitchell,  Wm.,  South  Bulkley,  May  14-July  13,  1913 .  150  00 

Taylor,  A.  B.,  Atlin,  Dec.  6-Jan.  31,  1914 .  214  50 

Walker,  G.  C.,  Lower  Labarge,  Sept.  11-Nov.  10,  1913 .  165  00 

Arctic  Trading  Co.,  Whitehorse:  provisions,  $315.55;  sundry,  $18.90 .  334  45 

Beirnes,  G.  M.,  Hazelton:  freighting  supplies,  6,757  lb.  at  11c.,  35,858  at  17c .  6,839  13 

Brew’er,  T.  W.,  freighting  supplies,  860  lb.  at  14c.,  96  at  20c .  139  60 

B.  C.  Express  Co.:  fares,  1  at  $37,  4  at  $33,  3  at  $7,  sundry  $29;  express,  $109.20 .  328  20 

Burns  &  Cairns,  Vancouver:  bluestone,  6,247  lb.  at  10c.;  cartage,  $16.50 .  641  20 

Callbreath,  J.  F.,  Telegraph  Creek:  packing  supplies,  3,125  lb.  at  20c.,  4,505  at  17c.,  4,490  at  13c. 

4,456  at  12c.,  4,711  at  10c.,  3,757  at  5c.;  hire  of  horses,  273  d.  at  $2 . •  3,714  22 

Caux,  Jean,  Hazelton:  packing  supplies,  34,199  lb.  at  132C.;  less,  $78.03  goods  not  delivered, 

and  $120.40  paid  T.  Brewer .  4,418  44 

Fraser,  J.  A.  &  Co.,  Vancouver:  provisions,  $2,443  58;  soap,  etc.,  $72.40;  hardware,  $86.12; 

sacks,  etc.,  $17.80;  freighting,  1,430  lb.  at  9c . . .  2,748  60 

Hudson’s  Bay  Co.:  freight,  $988.70;  cash  advanced  linemen,  $421;  snowshoes,  2  pr.  at  $10, 

6  at  $9;  coal  oil,  $30;  sundry,  $68.83 . . . . . .  1,582  53 

Hvland  &  Belfry,  Telegraph  Creek:  wages  of  linemen,  378  d.  at  $3;  provisions,  hardware, 

etc.,  $264.43' .  1,398  43 

Larkworthy,  W.  J.,  Hazelton  ($1,928.21) — 

Wages  of  repair  party:  team  and  driver,  30  d.  at  $15;  labourers,  160  d.  at  $3.75 .  1,050  00 

Tents,  stove  and  camp  outfit,  $170;  hire  of  pack  horse,  $34 .  204  00 

Snowshoes,  25  pr.  at  $9;  filling,  $49.20;  gasoline,  $58;  coal  oil,  $19 .  351  20 

Wood,  8§  cords  at  $10;  sundry  hardware,  provisions,  etc.,  $238.01 .  323  01 

McLennan,  McFeely  &  Co.,  Vancouver:  cook  stoves,  4  at  $21.50;  camp  stoves,  4  at  $5.50,  3 

at  $6;  heaters,  3  at  $3.75,  1  at  $6.50,  3  at  $7.50;  roofing,  $69;  lineman’s  tools,  etc.,  $555.02  790  27 

Merchants’  Cartage  Co.,  Vancouver:  storage  on  zincs,  etc.,  Feb. -Sept.,  $48.66;  freight,  $43.33; 

cartage,  $17.80 . .... . . .  109  79 

Merryfield  &  Co.,  Prince  Rupert:  provisions,  oil,  etc.,  $13,412.56;  cases,  etc.,  $1,285.95;  blue- 

stone,  12,391  lb.  at  10c .  15,937  61 

North  Coast  Electric  Co:  batteries,  $27.50;  coppers,  $22;  sundry,  $69.55 . .  119  05 

Northern  Electric  &  Mfg.  Co.,  Vancouver:  telephone  sets,  19,  $385.25;  wire,  $351.99;  brackets 

$118.28;  jars,  222  at  40c.;  coppers,  975  at  9c.;  sundry  material,  $508.26 .  1,540  33 

Puckett,  W.  A.,  Whitehorse:  tent,  $19;  stoves,  $19,  $15;  sundry,  $107.35 .  160  35 

Smith  (Mackay)  Blair  &  Co.,  Vancouver:  blankets,  42  pr.  at  $6;  sundry,  $29.05 .  281  05 

White  Pass  &  Yukon  Route:  fares  and  freight .  1,697  83 

Small  payments:  bluestone,  $39.85;  fares,  $35.50;  freight,  $30.35;  coppers,  $30;  sundry,  $14.28  149  98 

King’s  Printer,  $18.25;  Stationery  Office,  $37.83;  advertising,  $56.10 .  112  18 

To  be  accounted  for,  J.  T.  Phelan .  284  00 


239,285  86 

Less — refunds  of  transportation,  $58.08;  and  less  charged  to  1914-5,  $6,242.85  .  6,300  93 


Total,  carried  to  page  V — 4 .  232,984  93 


Telegraph  Service:  Generally. 

liskaming  Line  ($2,106.33) — 

Dumulon,  Jos.:  services  as  local  superintendent  and  general  repairer.il  m.  to  Feb.  28, 

1914,  at  $65;  assistants,  $149.75,  horse  hire  $382.50,  sundries  $264.23 .  1,511  48 

Agents:  commission  on  receipts,  etc.,  10  m.  to  Jan.  31,  1914. . . .' . . .  213  46 

Gobeil,  J.  E.:  installing  switches  on  telephone  system,  labour  of  assistants,  etc.,  $54.75; 

travel  and  outlay,  $282.65 .  337  40 

Small  payments:  making  telephone  booth,  $34;  sundry,  $9.99 .  43  99 


Carried  forward .  2,106  33 
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Telegraph  Service:  Generally— Concluded.  $  cts. 

Brought  forward .  2,106  33 

Pelee  Island  Telephone  Line  ($530.62) — 

Selkirk,  J.  McR.:  services  as  district  superintendent  at  Leamington,  $50,  as  repairer, 

24$  d.  at  $5,  as  agent,  commission  on  receipts,  $28.55;  assistants,  $185.25;  sundries 

$74.75 .  461  05 

Agents,  commission  on  receipts,  etc.,  12  m.  to  Mar.  31,  1914 .  28  89 

Small  payments:  use  of  tug,  Id.,  $20;  rent  of  right  of  way,  1  y.  to  Sept.  12,  1913,  $10  ; 

sundries,  $10.68 . . .  40  68 

Edmonton  Agency:  postage  stamps .  75  00 

Generally  ($5,812.67) — 

C.  P.  Ry.  Co.:  cables  interchanged  with  Halifax  and  Bermuda  Cable  Co.,  Pacific  Cable 

Board,  Commercial  Cable  Co.,  and  Newfoundland,  Jan.-April,  1913 .  279  60 

Garden,  Chas.  A.:  compiling  statistical  information  regarding  cable  business  of  G.  N.  W. 

Tel.  Co.  for  years  1902-1911,  125  h.  at  50c .  62  50 

Express:  Can.  Ex.  Co.,  $23.22;  Dom.  Ex.  Co.,  $189.03 .  212  25 

Telegrams:  C.  P.  Ry.  Co.  Tel.,  $338.79;  G.N.W.  Tel.  Co.,  $132.54 .  471  33 

Small  payments:  supervision  of  C.  A.  Garden’s  report,  $30;  sundries,  $12.80 .  42  80 

King’s  Printer’s  Account,  $3,253.01;  Stationery  Office,  $535.03 .  3,788  04 

Travel  and  outlay:  P.  G.  Burgess,  $328.65;  D.  McR.  Minard,  $527.50 .  856  15 

Advance  to  be  accounted  for,  D.  H.  Keeley .  100  00 


Total  carried  to  page  V — 4 .  8,524  62 
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1912-13. 

Public  Works  Dept.:  Revenue 

$  cts. 

Summary. 

114,632  27  Casual  Revenue _ 

47,727  51  Graving  Docks.... 
110, 108  34  Slides  and  Booms. . 
215,520  11  Telegraph  Revenue 


487,994  23 


Graving  Docks. 

9,563  96  Esquimalt . 

10,000  00  Kingston . 

28,163  55  Levis . 


47,727  51 


Slides  and  Dooms. 

Ottawa  District. 


7,514  46  Black  River _ 

4,059  69  Cheneaux  Boom.. . 
4,557  35  Coulonge  River... 

200  63  Dumoine  River _ 

5.748  83  Gatineau  Boom _ 

2,327  38  Hull  Slides . 

269  12  Madawaska  River 
18,224  99  Petewawa  River.. 


42,902  45 

61,020  91  St.  Maurice  District 
2,838  86  Newcastle  District. 
3,346  12  Saguenay  District.. 


110,108  34 


Page. 
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V— 432 


V— 438 
V— 439 


V— 439 
V— 439 
V— 439 
V— 440 
V— 440 
V— 440 
V — 440 
V— 440 


V— 440 
V— 440 


1912-13. 


$  cts. 


Telegraph  Revenue. 


3,118  34  Anticosti . 

515  38  Bay  of  Pundy . 

3,544  62  Cape  Breton . 

142  25  Chemainus  (a) . 

220  04  Escuminac . 

50  04  Gaspe . 

2,555  95  Golden  and  Windermere. 

22,481  50  Kamloops-Okanagan . 

69  22  Laval-Beauport . 

1,019  22  Magdalen  Islands . 

. Malahat-Saanich . 

5,054  52  North  Shore,  E.B . 

1,607  78  North  Shore,  W.B . 

25,435  87  North  West  Lines. . 

556  25  Orleans . 

251  15  Pelec  Island . 

303  72  Quarantine . 

1,363  06  Salt  Springs  (a) . 

113  57  Sidney-Sidney  Island  (a) 

.  Stoneham  Telephone. 

203  39  Temiscamingue . 

14,228  53  Vancouver  Island . 

132  691  11  Yukon . 


$215,526  11 


1913-14. 

Increase. 

Decrease. 

$  cts. 

$  cts. 

$  cts. 

150,971  82< 

36,339  55 

59,786  20 

12,058  69 

76,883  22 

33,225  12 

253,112  27 

37,586  16 

540,753  51 

52,759  28 

19,451  53 
10,000  00 
30,334  67 

9,887  57 

2,171  12 

59,786  20 

12,058  69 

2,542  91 

4,971  55 

3,910  46 

149  23 

4,312  75 

244  60 

148  20 

52  43 

5,525  04 

223  79 

2,129  89 

197  49 

61  29 

207  83 

5,924  53 

12,300  46 

24,555  07 

18,347  38 

50,029  66 

10,991  25 

12  00 

2,826  86 

2, 2S6  49 

1,059  63 

76,883  22 

33,225  12 

1913-14 

Increase. 

Decrease. 

$  cts. 

$  cts. 

$  cts. 

3, 144  67 

26  33 

845  13 

329  75 

4,059  01 
22  35 

514  39 

119  90 

308  69 

88  05 

52  72 

2  68 

2,748  55 
21,592  74 
97  48 

192  60 

888  76 

28  26 

1,311  76 

292  54 

94  70 

94  70 

5,429  86 
1,419  66 
35,499  82 
622  37 

375  34 

188  12 

^  10,063  95 
66  12 

148  55 

102  60 

271  41 

32  31 

665  42 

. 

697  64 

43  82 

. 

69  75 

214  79 

211  79 

321  30 

117  91 

16,323  45 

2,094  92 

157,874  02 

25, 182  91 

253,112  27 

37,5.86  16 

. 

(a)  The  receipts  for  last  seven  months  of  the  year,  included  with  Vancouver  Island. 
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Casual  Revenue. 


Sales . 

Rents . 

Refunds,  previous  years’ expenditure.. . . 

Refunds  of  advanecs . 

Sundries . 


Sales. 

Old  dump  scows  and  dredges,  B.C . 

Hay,  Last  Mountain  Lake,  J.  P.  Kelly 
“  “  “  L.  McDougail 

Piles  to  Dept.  Marine  and  Fisheries, 

Dec.,  1913 . 

Old  supplies  from  Temiscaminguc  Dam 

.Jones  &  Girouard . 

Teiniscamingue  Nav.  Co . 

Scrap  iron  to  Regina  Foundry . 

Old  stove  at  Grand  Prairie . 

Old  junk  to  L.  Block . 

Flans  of  work  at  Wellington,  Ont., 

R.  A.  Brigham . . 

Blue  prints  to  Dept.  Marine  and  Fish¬ 
eries . 

Catalogues  of  National  Art  Gallery _ 

Scrap  iron,  F.  C.  Garson . 

Logs  to  Wallaceburg  Cooperage  Co . 

Piles  to  Dept.  Militia  and  Defence, 

Kingston  Harbour . 

Coal  to  Capt.  Geo.  Both  well,  Bucking¬ 
ham  . 

Schooners,  Rutherford  &  Luff . 

Timbers  and  old  planks  from  Cobourg 

Harbour . 

Old  smoke  stack  to  S.  Crooks . 

Cement  sold  at  Cape  Bald  N.  B . 

Logs  to  W.  M.  Drader,  Riv.  Thames. . 
Scrap  iron  and  steel  from  Testing  Lab. . . 

Land  at  Sudbury,  to  C.  McCrea . 

Files  to  Dept.  Marine  &  Fisheries,  from 
Victoria  Old  Custom  House  wharf.. 
Creosoted  timber  to  N.B.  Telephone 
Co . 

<  )ld  plank  from  wharf  at  Annaudale, 

P.E.I . 

Old  chandelier,  Pub.  Bigs.,  Dawson  Y. 

Old  safe,  Halifax,  P.0 . 

Old  building,  Mill  town,  N.B . 

Grass,  St.  John’s  Detention  Hospital.. 
Gravel  and  sand,  North  Arm  Burrard’s 

Inlet . ., . 

Scrap  iron  to  Beaver  Stove  &  Machine 
Co . . 

<  >ld  building  to  Major  &  Cie.,  from  site 

Mont,  new  exam,  warehouse . 

Water  to  Str.  Chieftain . 

G  ravel  to  Maefarlane  Pratt  &  Hanley, 

Port  Burwell  Harb . 

( )ld  lumber,  etc.,  Ste.  Angele  de  Laval 
Wharf . . . 

<  )!d  planking,  Tracadie,  N.B.  wharf., 
old  building  to  S.  P.  Pitcher  on  site 

Newr  Pub.  Big.,  Brantford . 

Empty  bags,  Canada  Cement  Co . 

Scrap  metal  to  John  McGoldrick 

Dredges,  Mar.  Prov . 

Old  stone  fence,  Barrie  Pul).  Big . 

Lot  adjoining  Pub.  Big.,  Maple  Creek, 

Sask . 

Timber  to  Bell  Tel.  Co.,  Kingston  Har. 
Water  to  “Mudlark41  Govt.  Wharf,  Vic¬ 
toria,  B.C . 


Carried  forward 

1— 28v 


$  cts. 


29,970 

10 

116,584 

50 

1,452 

20 

1,047 

62 

1,917 

40 

150,971 

82 

530 

00 

13 

80 

45 

00 

OO 

Oi 

40 

36 

00 

69 

34 

16 

00 

5 

00 

30 

98 

20 

00 

695 

19 

94 

25 

10 

63 

22 

49 

31 

13 

31 

80 

1,810 

00 

55 

29 

8 

00 

26 

45 

87 

83 

25 

00 

23,101 

00 

OO 

HO 

50 

1 

56 

1 

80 

15 

00 

20 

00 

310 

00 

5 

oo 

463 

70 

14 

89 

'  250 

00 

2 

00 

225 

00 

105 

00 

10 

00 

100 

00 

7 

90 

57 

09 

205 

00 

1. 125 

00 

10 

88 

3 

00 

29,941 

90 

Casual  Revenue— Con. 
Brought  forward . 


Sales — Con. 


Old  plank,  Murray  Harb.,  P.E.I . 

Old  Imp.  Big.,  Prince  Albert,  Sank., 


Rents. 


Ottawa— 

Sussex  street . , . 

Spark  st.,  Egan  Block . 

Wellington  st. — 

Block  A . 

Block  B . 

Block  C.  &  D . 

Block  E.  F.  &  G . 

Chaudiere,  Hydraulic  rents... 
Experimental  Farm  .. 

Montreal . 

Toronto . 

Province  of  Manitol)a . 

Province  of  Saskatchewan _ 

Province  of  Alberta . 

Province  of  British  Columbia 
Sundry  places . 


Sussex  Street. 


F.  Cossette . 

Thos.  J.  Egan . 

Miss  Hart . 

J.  C.  Kearns . 

Le  Temp.  Printing  &  Pub.  Co 

A.  J.  Leger . 

Mrs.  Lesieur . 

Miss  Leger . 

E.  E.  A.  O’Connor . 

Ottawa  Jobbing  Co . 

J.  H.  Ouimet . 

Mrs.  M.  Ross . 

A.  E.  Rea  &  Co . 

A.  Trottier . 

A.  Theriault . 


Sparks  Street — E{]an  Block. 

Canadian  Express  Co . 

Canadian  General  Electric  Co. . 

W.  J.  Code . 

Egan,  Scott  &  Chambers . 

W.  J.  Irvine . • 

W.  J.  Kidd . 

McDougail  &  Cowans . 

Standard  Bank . 


Wellington  Street  Block  A. 

S.  A.  Barlow . 

Harry  Brouse . 

J.  Bowen . 

George  Bowman . 

Thos.  W.  Chisnall . 

Civil  Service  Club . 

F.  Chilcott . 

Carried  forward . 


§  cts. 
29,911  90 

3  20 
25  00 

29,970  10 


2,309  20 
8,001  63 

9,027  62 
23,762  10 
14,167  13 
6,291  50 
3,140  00 
150  00 

— m — 

21,935  83 
3,355  35 
5,928  00 
561  00 
11,395  10 
5,647  10 


116,584  50 


216  00 
160  00 
199  00 
57  00 
41  70 
198  00 
231  00 
216  00 
195  50 
«  100  00 
87  00 
234  00 
50  00 
108  00 
216  00 


2,309  20 


2,691  66 
1,600  00 
300  00 
800  04 
199  94 
300  00 
510  00 
1,599  99 


8,001  63 


,1 . 020  00 
900  4)0 
40  00 
20  00 
114  85 
650  00 
209  50 


2,954  35 


V  -A34 
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Casual  Revenue — Con.  $  cts. 

Brought  forward .  2,954  35 

Rents — Con. 

Wellington  Street — Bloch  .1 — Con. 

F.  J.  Cracknall . 32  00 

J.  Coffrcy .  50  00 

F.  F.  Dier .  10  00 

J.  J.  Enright . .  1, 100  00 

L.  G.  Fournier  .  137  50 

D.  Gamble .  210  00 

Miss  A.  Grant .  .  90  00 

W.  H.  Hefferfnan .  150  00 

S.  P.  Hemphill .  017  80 

T.  E.  Hopson .  150  00 

S.  Jarvis .  20  00 

Miss  Johnston. . .  40  00 

S.  Kier . 220  00 

Kennedy  &  Co..  .  1,200  00 

F.  W.  lvlock .  180  00 

Miss  Levesseur. . .  120  00 

H.  Larocque .  113  00 

Alex.  Muir . 300  00 

D.  J.  McDonald..  390  00 

Miss  G.  McDonald  515  97 

N .  M  •  Perkins  210  00 

Mrs.  Revenell...  10  00 

Geo.  Taylor .  10  00 

Mrs.  Wilson . .  72  00 

G.  Watters .  125  00 

9,027  62 


Wellington  Street — Block  B. 

Mrs.  K.  Ash  field .  300  00 

N.  W.  Bcaven . ". .  276  00 

Mrs.  J.  Brennan.  . 238  20 

T.  A.  Brown . 2,825  00 

Burwash  &  McDonald .  540  00 

Mrs.  C.  Bishop .  59  14 

Miss  Childerhose .  420  00 

W.  H.  Craig .  256  82 

Geo.  Clelland,  84  Vittoria  .  90  00 

J.  Delaney .  240  00 

Mrs.  Filteau. .  .  59  00 

A.  A.  Fournier  .  .  999  96 

A.  A.  Fournier .  4,999  92 

L.  G.  Fournier  . 1,000  00 

A.  Fournier .  .  95  00 

Goodall  Bros .  825  00 

Peter  Gorman . .  370  65 

Mrs.  Houde .  300  00 

E.  J.  Jones.  196  00 

F.  Kaufman .  600  00 

Mrs.  Lindsay .  20  00 

Mrs.  A.  F.  Low .  300  00 

Langelicr  &  Martel .  132  00 

E.  H.  Low .  280  00 

James  Law .  .  20  00 

J.  Meehan .  .  209  00 

E.  Matthews .  250  (X) 

K.  McDonald  &  Son .  114  22 

Geo.  McDonald . .  360  00 

G.  B.  McEachren .  300  00 

Mrs.  McMinn .  278  00 

Mrs.  McLean .  259  75 

P.  I.  Neville .  300  00 

P.  O’Connor .  120  00 

R.  E.  Powell .  137  50 

C.  B.  Pratt .  605  00 

John  Pearson . .  72  00 


Carried  forward .  18,448  16 


Casual  Revenue — Con.  $  c*s. 

Brought  forward .  18,448  16 

Rents — Con. 

Wellington  Street — Block  B —  Con. 

John  Robertson .  132  00 

A.  E.  Rea  &  Co .  696  00 

Geo.  B.  Reid .  160  00 

L.  E.  Stanley  &  Co .  92  74 

Vandome  Hotel .  2,081  92 

James  Wigmore .  307  73 

A.  Workman  &  Co .  1,536  00 

Mrs.  C.  Young .  307  55 


23,762  10 


Wellington  Street — Blocks  C  and  1). 

W.  Allen .  195  00 

Mrs.  Atkinson .  36  00 

J.  J.  A’Hcarn . .• .  5  00 

Mrs.  Barber . 16  00 

Baker  Laundry  Co .  100  00 

Mrs.  Clelland .  88  00 

Miss  Cook .  60  00 

F.  Dier .  185  00 

Mrs.  Griffith .  12  00 

W.  Griffith .  60  00 

M.  F.  Hart .  284  50 

Home  Steam  Laundry .  1,725  00 

W.  J.  Kearns .  125  00 

John  Kane .  310  00 

A.  King .  2  00 

Miss  Lesperance .  208  00 

Lockeberg-I verson  Co .  250  00 

P.  J.  McFaul .  24  00 

J.  W.  McKav .  473  50 

J.  W.  McKay .  180  00 

National  Brewing  Co .  1,000  00 

Jas.  Oliver .  1,500  00 

Ottawa  Brass  Mfg.  Co .  203  00 

Perley  Home .  527  00 

L.  Richards .  260  00 

J.  Rose . .  823  75 

Robt.  Spencer .  40  00 

Mrs.  F.  Stover .  156  00 

Barnet  Shapero .  200  00 

Violet  Dust  Lay  Co . . .  170  00 

Mather  &  Finnie .  4,948  38 


14,167  13 

Wellington  Street — Blocks  E,  F  and  G. 


Francis  Ayl win .  310  25 

Mrs.  G.  Blyth  (charged  to  property)... 

A.  Bourgeau .  246  15 

J.  C.  Creighton .  409  05 

G.  Delahey .  360  00 

R.  C.  Douglas .  691  29 

F.  Gauthier .  96  00 

;  C.  F.  Hamilton .  480  00 

Mrs.  Hough tby .  290  41 

D.  A.  Mason .  360  00 

A.  Mat  hie .  154  00 

G.  P.  Mortimer .  214  85 

Geo.  May .  75  00 

Mrs.  McDougall .  450  00 

R.  P.  Sparks .  660  00 

i  Thos.  Shore .  221  00 

J.  G.  Taylor .  325  00 

Wm .  Thompson .  194  50 


Carried  forward .  5,537  50 


PUBLIC  WORKS  DEPARTMENT:  REV  EX  IE 
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SESSIONAL  PAPER  No.  1 


Casual  Revenue — Con.  $  cts. 

Brought  forward .  5,537  50 

Rents — Con. 


Wellington  Street-Blocks  E.  F  and  G-Con 


R.  B.  Walker . . . '. . .  305  00 

Mrs.  E.  Wilson .  144  00 

Miss  Yielding. .  305  00 


0,291  50 


Hydraulic  and  other  Rents  on  Chaudiere. 


Booth,  J.  R.- — 

Reserve  head  of  slide . . .  '  208  00 

Ottawa  Electric  Co.— 

Piece  land,  Victoria  Island . .  5  00 

Covering  over  slides .  1  00 

Lot  1*11,  South  Head .  20  00 

Ottawa  Electric  Ry.  Co.,  Lot  S .  100  00 

Ottawa  Power  Co. — 

Lots  U.,  V.,  W.,  X.,  Y.,  Z .  000  00 

Royal  Trust  Co. — 

Lots  B.,  C.,  D.f  E.,  F.,  G.,  IL,  I.  &  .J.  900  00 

Lots  K.,  L.  M.,  N.,  O.,  P.,  Q.,  R.  &  T.  900  00 

Bridge  over  slides . 10  00 

Land,  Amelia  Island .  200  00 

Reserve  Head,  Chaudiere .  96  00 

Slide  and  two  dams,  Little  Chaudiere  50  00 

Land  Victoria  Island .  50  00 


3,140  00 

Experimental  Farm.  ■ - - 

Dr.  W.  F.  King .  150  00 


Montreal. 

Duford,  A.,  Postal  Station  site .  912  94 


Toronto. 


Eno  property . 

Warden  King  property. 
Dovercourt  Lands  Co.. 
McPherson  property.. . 
Marshall  A  Phippen. .  . 
Excelsior  Life  property 


Spadina  Ave 


Eno  property — 

George  &  Moorehouse. . . . 

Goldberg,  Jacob . 

Hutchinson,  T . 

Lindsay  &  Bryden . 

Mutual  Life  Ins.  Co . 

McEaehren,  W.  N. 

Orford,  F . 

Ross  A  Wright- . 

Scott,  Hammond  A  Pratt 

Sorley,  A.  B . 

Sturgeons,  Ltd . 


Less  Disbursements 


3.248  59 
3,271  90 
7.308  34 
2,580  40 
1 . 163  04 
4,073  56 


21,645  83 
290  00 


21,935  83 


150  00 
12  50 
25  00 
315  00 
150  00 
(530  00 
1.215  00 
252  00 
580  00 
175  00 
50  00 


3,554  50 
305  91 

3.248  59 


Casual  Revenue— Con. 

Brought  forward . 

Rents — Con. 
Toronto — Con. 

Warden  King  Property — 

Adam  Shoe  Co . 

Carneille  David  Co . 

Hambly  Bros . 

Home  Pattern  Co . 

Warden  King . 


Less  commission,  etc 


Dovercourt  Land  Co. — 

i  Arohambault,  A . 

Bailey  &  Dieble . 

Beaumont,  B.  B . 

Booth,  J.  E . 

Can.  Tobacco  Utilities  Co.  . 

Cartwright,  H . 

Choate,  A.  P .  . 

Courtrice,  James  A . 

Davidson  &  Henderson . 

Dovercourt  Land  Co . 

Dovercourt  Standard  Loan  ( 'o 

Forth,  II.  L . 

Henderson  A  Small . 

Hopkins,  C.  F . 

Kingsford,  Miss . 

Land  Corp  of  Ontario . 

Loring,  Miss . 

McKinlay,  E.  R . 

Neilson,  H.  Ivan . 

Oak  Cigar  Store . 

Poucher,  John . 

Savigney,  R.  J . 

Stonehouse,  W.  D . 

Sturgeons,  Ltd . . 

Turner  A  Alexander . 

Wilton,  H.  R . 


Less  disbursements 


McPherson  property — 

Arehambault,  A.  E 

Atkinson,  W.  G . 

Beatty,  J.  W . 

Buckland,  H.  G.. . . 

Cameron,  D.  O . 

Credit  Foncier  Co.. 
Hagarty,  Miss  B... . 
Kalmeger,  Miss  M. 
Markle,  W.  B.  . 

Mickle,  A.  E . 

McFadden,  M . 

Owens,  E.  W.  J . 

Thomas,  Joseph... . 

Turtle,  K.  S . 

Wilson,  Thomas. . . . 


Less  disbursements 


$ 


-cts. 


691 

65 

375 

00 

791 

65 

713 

04 

844 

42 

3 

.415 

76 

143 

86 

3; 

,271 

90 

138 

99 

300 

00 

461 

33 

200 

00 

80 

00 

173 

00 

346 

00 

376 

66 

426 

66 

207 

00 

511 

12 

150 

00 

568 

89 

247 

00 

60 

00 

1. 

730 

00 

83 

00 

75 

00 

45 

00 

1. 

316 

67 

37 

50 

1. 

091 

86 

15 

00 

500 

00 

220 

00 

230 

67 

9, 

591 

35 

2, 

283 

01 

7, 

308 

34 

500 

00 

37 

00 

60 

00 

596 

60 

360 

00 

625 

00 

75 

00 

60 

00 

225 

00 

85 

00 

12 

50 

650 

00 

25 

(X) 

250 

00 

12 

50 

3,573 

(X) 

993 

20 

2,580  40 
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AUDITOR  OK'S  Eli  Ah'S  RETORT,  1918-191', 
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C  asual  Revenue— Con. 

Rents — Con.. 

Toronto — Con. 

Marshall  &  Phippcn — 

Ellis,  H.  T . 

Mutual  Realty  Co . 

Pape,  Mrs.  James . 

Punlos,  F.  L . 

Russel,  J.  L . 

Schoales,  Nicholson . 

Stonehouse,  W.  D . 

Sturgeons,  Ltd . 


Less  disbursements 


Excelsior  Life  Property — 

AEtna  Ins.  Co . 

Angus  A  Stonehouse . 

Gallagher,  Z . 

Hodgins  A  Hughington . 

Ridout  «fc  Strickland . 

Rowan,  Jones  &  Somerville 

Slattery,  T.  Frank . 

Smith,  F.  J . 


Less  disbursements 


Manitoba. 


Winnipeg — 

Dept,  of  Interior 
Dauphin — 

('ode  Samuel. ... 


Province  of  Saskatchewan. 

Prince  Albert —  , 

Agnew,  T.  D . 

( ,'ourt  House,  14  m . 

Regina — 

Sheriff’s  Office,  14  m  . 


Province  of  Alberta 
Edmonton — 

Land  Titles  Office,  10  m  . 
Yukon  Pacific  Railway. . . 


Province  of  British  Columbia. 
Victoria 

( >ld  Post  Office  Big . 

Bowes,  C.  H . 

Dope  Jack . 

Hail,  Richard. . 

I.arrigan,  G.  H . 


$  c 

ts. 

54 

00 

74 

78 

140 

00 

120 

00 

240 

00 

220 

53 

175 

00 

375 

56 

1 . 399 

87 

236 

83 

CO 

I  o  1 

04 

675 

00  ! 

338 

39 

320 

55 

1 . 025 

80 

1 , 303 

39 

998 

80 

80 

00 

607 

64 

5,349 

57 

1,270 

01 

4,073 

50 

441 

00  i 

2,914 

o  c  ! 
ob  j 

3,355 

35 

20 

00  ' 

.  3,850 

00 

$  1 

O  1 

CM 

00  i 

5,928 

00 

500 

00 

1 

00 

561 

oo  : 

3.000 

| 

oo  i 

1 . 800 

00 

36 

00 

480 

00  I 

5,310 

00  | 

Casual  Revenue — Con.  $  cts. 

Brought  forward .  5,316  00 

Rents — Con. 


Province  of  British  Columbia — Con. 


Victoria — Con. 

Pearson,  P.  H . 

Pomfret,  P.  R . 

Price,  W.  II . 

Sayer,  Fulbrooke  A  Co 

Unitarian  Church . 

New  Westminster — 

Kennedy,  Robert . 

Reid,  John . 

Can.  Pac.  Ry . 

Victoria  Harbour — 
Lennon  Gounason  Co... 

Taylor,  John . 

Spratt,  Joseph . 

Sumas  River — 

Huff,  Geo . 

Prince  Rupert — ■ 

Bain  ter,  (’.  E . 

Williams  Head — ■ 

Reid,  J.  D . 

Yale— 

Croucher,  Rev.  C . 


Sundry  Places. 

Bath  &  Amherst — 

N.  Am.  Tel.  Co . 

Brook  Village — 

Wm.  Pidwell . 

Calumet  Island — 

A.  Rousseau . 

Cat  harinestown — 

Heir,  J.  Robert . 

Collingwood — 

Gt.  Northern  Transit  Co. 
Grand  Mere — ■ 

Bruno  Charron . 

J.  A.  Carignan . 

M.  Javalos . 

Hamilton — • 

Ham.  Power  Lt.  &  G.  Co 
Ingorsoll — 

C.  Firth . 

Kingston — 

Frontenac  Cereal  Co . 

Corp.  of  City . 

Kingsville — 

Lake  Erie  Fish  Co . 

Levis— 

Can.  Gen.  Shoe  Mfg.  Co.. 

S.  Paradis . 

C.  Robitaille . 

McNair’s  Cove,  N.S.- 

Burnham  Morrell  Co . 

Newmarket — 

A.  A.  McNab . 

Pembroke — 

Electric  Light  ( 'o . 

Petit  Rocher,  N.B. — 

J.  H.  Corbitt . 

Pond  ( ’reek — 

Beloni  Fournier . 

Alphonse,  Julien . 

A.  Paquette . 

II.  A.  Trudel . 

Arial  &  Dufresne . 

Carried  forward . 


120  00 
45  32 
1 , 200  00 
040  00 
150  00 

2,210  00 
1,500  25 
1  00 


12 

50 

12 

50 

25 

00 

5 

00 

127 

87 

12 

00 

5 

00 

1 1 , 395 

10 

1 

•00 

5 

00 

12 

50 

1 

00 

1 

00 

13 

50 

65 

60 

418 

00 

1 

00 

40 

00 

375 

00 

1 

00 

5 

00 

4.000 

00 

240 

00 

2 

00 

10 

00 

44 

00 

50 

(HI 

5 

00 

1 

50 

2 

00 

1 

00 

1 

00 

2 

00 

(  arried  forward 


5,304  10 
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Casual  Revenue— Con.  $  cts. 

Brought  forw  ard .  5,304  10 

Rents — Con. 

Sundry  Places — Con. 


Port  Morien,  N.S. — - 

Go wrie  &  Blockhouse . .  1  00 

Quebec — 

Harbour  Com .  1  00 

Corpora t  ion .  2  00 

Rondeau  Harbour — 

School  Trustees .  1  00 

Sault  Ste.  Marie — 

Mrs.  Hutchinson .  30  00 

Sydenham,  Riv — 

Grand  Trunk  Railway...  .  2  00 

St.  Charles  ltiver — 

Narcisse  Blais .  1  00 

St.  Maurice  River- 

Union  Bay  Co .  100  00 

J.  H.  Dansereau .  125  00 

V.  Burrill .  50  00 

Templeton — 

Alf.  Desjardin .  1  00 

Walkerton — - 

D.  Robertson .  2  00 

Wiarton  Dock — • 

Grand  Trunk  Railway .  25  00 

Winnipeg — 

Winnipeg  Beach  Club .  2  00 


5,647  10 

Refunds  previous  years’  Expenditure. 


Pub.  Bigs.  Gen.,  1912-13 — 

J.  A.  Thompson .  33  00 

(J.  N.  Hutchison .  1  25 

Chk.  44,223,  $7-87;  Chk.  50,023  ,$7.87. .  15  74 

Dorn.  Big.,  1912-13,  Can.  Pac.  Ry .  105  00 

Levis  Dry  Dock,  Bell  Tel.  Co .  2  05 

Survey,  1912-13,  Andrew  McGillivray.  50  00 
North  Saskatchewan  Survey,  1912-13. .  0  26 

Costs  incurred  re  Seizure  of  pulpwood. .  349  10 

Dredging,  Ont.  &  Que.,  1912-13 —  — — 

A.  McCullam,  wages  over-entered..  13  00 

J.  B.  Barbeau,  wages  refused .  14  40 

G.  Cassidy,  wages  unclaimed .  12  33 

W.  Fullerton,  “  9  33 

H.  C.  Harrison,  “  19  20 

L.  Butler,  “  7  90 

F.  Dupont,  “  3  39 

F.  Thomas,  “  28  23 

.las.  Hunter,  “  70  00 

Ed.  Harris.  “  56  45 

R.  Gordon,  “  9  33 

O.  Lacombe,  “  7  00 

C.  Lambert,  “  61  33 

J.  E.  Buteau,  “  53  67 

E.  Par6,  “  53  67 

E.  Brinkinan,  “  14  67 

N.  Ramsay,  “  36  87 

E.  Boucher,  “  6  77 

L.  Beaulieu,  “  7  90 

D.  West,  “  22  17 

F.  Larch,  “  8  75 

Jas.  Hunter,  “  70  00 

Thom.  Shaw,  “  36  98 

J.  Haskell,  “  5  33 

N.  Lethbridge,  “  2  67 

P.  Harkins,  “  4  00 


Carried  forward .  1,192  34 


Casual  Revenue — Con.  $  cts. 

Brought  forward .  1,192  34 


Refunds  of  previous  years  Expen¬ 
diture — Con. 


Ottawa  Geological  Museum,  1912-13 — 

Albert  Smith .  9  20- 

Trois  Pistoles  Landing  Pier — 

T.  Boucher,  unclaimed  wages .  6  75 

Sol.  Dion,  “  .  (}  7,5 

Frs.  Damour,  “  .  i  oo 

Rideau  Hall — 

D.  Lefranc .  i  75 

J.  Bourgeois .  [  75. 

Ottawa  Buildings  Repairs,  1912-13 — 

E.  Nelligan .  0  95 

Laprairie  Protection  Work,  1912-13 — 

J.  Hebert .  is  80 

H.  Lefrancois .  13  00 

J.  B.  Barbeau .  II  80 

Dept.  Contingencies,  1912-13 — 

Miss  M.  M.  Peterkin,  saiary,  Apr.  '12  41  60 

Ottawa  Bigs.  Tel.  Serv.,  Bell.  Tel.  Co.  60  65 

Montmagny  Pub.  Big.,  “  10  00 

Fox  Island,  N.S.,  Jas.  Simmonds .  0  96 

Ottawa  Printing  Bureau,  T.  C.  Brigham  6  30 

Dredge  Mastodon,  Can.  Gen.  Electric 

Co.,  previously  paid .  20  11 

Cal.  &  Kootenay  ltiv.,  P.  Burns  &  Co., 

/paid  twice .  29  33 

/>oin.  Express  Co.,  overcharge .  7  80 

(Can.  N.  Ry.,  overcharge .  5  30 


1,452  20 


Refunds  of  Advances — 

A.  R.  Shehyn,  1910-11 .  8  06 

S.  A.  D.  Bertrand,  Yukon  Bigs .  44  70 

A.  Tesseur,  Dredging  Ont.  &  Que _  3  50 

W.  E.  Earle,  Cape  Breton,  new  tel. 

lines . . v . .  100  00 

H.  A.  Bayfield,  New  Westminster, 

B.C .  .  99  90 

D.  A.  Hewitt,  Peterborough  P.  Office  25  00 

Walkcrville  Pub.  Big...  14  55 

Pub.  Bigs.,  Gen .  1  85 

L.  B.  Elliott,  Harb.  Sask.,  &  Alta, 

1910- 11. . 150  00 

L.  B.  Elliott,  Surveys  &  Inspections, 

1911- 12 .  200  00 

J.  Tibbitts,  Surveys  &  Inspections, 

1911-12 .  100  00 

F.  J.  Graham,  Surveys  &  Inspections, 

1911-12 .  150  00 

R.  C.  Macdonald  Tel.  Mtc.,  Sask. 

&  Alta .  150  00 


1,017  62 

Sundries. 


Canadian  Pacific  Ry. — 

Piece  oak  lost  in  transit .  9  04 

Unused  ticket,  J.  B.  Hunter  .  2  50 

Temiscamingue  Navigation  Co. 

Damage  to  dredge  Quern,  July,  191 1.  236  91 

F.  R.  Cunningham — 

Window  broken,  Victoria  Museum...  5  00 

Conscience  money .  12  50 

Carried  forward .  266  55 
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Casual  Revenue — Con.  $  ets. 

Brought  forward .  266  55 

Sundries  ("on. 

Gilles,  Don*  &  Tansiey — 

Hire  of  pile  driver,  Aug.,  1913 .  1 10  00 

Intercolonial  Ry.,  casting  lost  in  transit  5  00 

St.  John  Sand  ( 'o..  hire  2  scows  9  weeks.  81  00 

N.  B.  Telephone  Co.,  use  of  scow  at 

Shippegan .  5  00 

R.  II .  Larue,  Nakusp,  B.C.,  1  day 

wages  overpaid .  4  00 

J.  H.  Thompson,  for  driving  piles, 

Harbour,  B.C.. . . .  30  00 

M.  L.  Walker,  for  driving  piles,  Harbour 

B.C . 30  00 

V.  T.  Bartram ,  rent  of  scow .  47 1  00 

Kalem  C.,  New  York,  hire  barge 
Ruth  ’ford.  Sept.,  1913.  100  00 

Rent  of  house  on  Government  Reserve, 

Dawson .  15  00 

Rent  of  pile  driver,  Harbours,  B.C .  112  50 

Hire  of  scow,  Dredge  Vessels,  B.C .  80  00 

Use  of  plant  at  Cape  Bald,  N.S.,  E.  A. 

Wallberg . _ .  110  62 

Services  Dredge  Ni  pissing  and  plant, 

Vaudreuil  Spring  Syndicate .  196  73 


1,917  40 

Ksquimalt  Grating  Bock. 


S.S.  Princess  Adelaide,  Apr.  3  5 — 

Docking  and  first  day .  400  00 

2  days,  2,000  tons  at  4c .  160  00 

2  days,  1, 100  tons  at  2e .  44  00 

Sp.  Fingal,  Apr.  8 — 

Docking  for  cleaning  and  painting.  .  .  .  200  00 

Water . .  2  40 

S.S.  Lord  Derby,  Apr.  6  June  7 — 

Docking  and  first  day. . 400  00 

Redocking . 75  00 

52  days,  2,000  tons  at  4c .  4, 160  00 

1  day,  3,500  tons  at  2c .  70  00 

51  days,  1,800  tons  at  2c  .  1,836  00  j 

Pumping .  230  00 

Water .  256  80 

Storing  coal .  125  00 

S.S.  Princess  Charlotte,  June  10  12 — 

Docking  for  cleaning  and  painting. . . .  200  00 

1  day,  3,844  tons  at  5c  192  20 

Water .  15  00 

S.S.  Rainbow,  June  16-20- 

Charges . .  608  (X) 

Less — overcharge,  Oct.,  191 1.  98  11 

-  509  89 

Barge  Oregon,  June  21  -23- 

Docking  for  cleaning  and  painting..  200  00 

1  day,  1,314  tons  at  5c .  65  70 

Water .  1  80 

H.M.S.  Shearwater,  June  23-27 — 

Expenditure  docking,  pumping,  etc.. .  84  63 

Salaries  of  staff,  4  days  .  120  00 

S.S.  Prince  Rupert,  July  2 — 

Docking  to  change  propeller  blades. .  200  00 

S.S.  Dolaura,  July  3 — 

Docking  for  cleaning  and  painting.. . .  200  00 

Water . 1  20 

S.S.  Ileraklos,  Aug  4-7 — 

Docking  and  first  day.  . .  400  (X) 

2  days,  2,000  tons  at  4c .  160  00 

2  days,  2,350  tons  at  2c .  94  00 

Water .  2  40 


Carried  forward .  .  10,406  02 


Ksquimalt  Graving  Dock — Con.  S  cts. 

Brought  forward .  10,406  02 

Sp.  llicart  de  Solar,  Aug.  14-16 — 

Docking  for  cleaning  and  painting. .  .  200  00 

1  day,  2,631  tons  at  5c .  131  55 

Water . 5  40 

S.S.  Prince  George,  Aug.  16-18 — 

Docking  and  first  day .  400  00 

1  day,  2,000  tons  at  4c .  80  00 

1  day,  1,400  tons  at  2c.. . .  28  00 

Pumping  twice .  150  00 

Water .  11  40 

H.M.S.  Algerine,  Oct.  7-23 — 

Charges .  670  68 

Sp.  Poltalock,  Oct.  24-26 — 

Docking  and  first  day .  400  00 

1  day,  2,000  tons  at  4c .  80  00 

1  day,  300  tons  at  2c .  6  00 

Water . ' .  1  20 

C. G.S.  Estevan— 

Charges  for  water . 34  20 

D. G.S.  Malaspina,  Nov.  25-26 — 

Docking  and  first  day .  300  00 

1  day,  392  tons  at  5c .  19  60 

Water .  1  80 

H.M.S.  Algerine,  Nov.  27-Dec.  8— 

11  days,  charges .  463  48 

S.S.  Oceano,  Dec.  15-18 — 

Docking  and  first  day .  400  00 

2  days,  2,000  tons  at  4c .  160  00 

2  days,  2,700  tons  at  2c .  108  00 

Water .  2  40 

S.S.  Prince  George,  Dec.  22-Jan.  23 

Docking  and  first  day .  400  00 

4  days,  2,000  tons  at  4c .  320  00 

4  days,  1,400  tons  at  2c .  112  00 

Pumping .  150  00 

Redocking .  75  00 

22  days,  2,000  tons  at  4c .  1,760  00 

22  days,  1,400  tons  at  2c .  616  00 

Water .  184  80 

S.S.  Princess  Sophia,  Jan.  29-Feb.  1 — 

Docking  and  first  day .  400  00 

2  days,  2,000  tons  at  4c .  160  00 

2  days,  350  tons  at  2c .  14  00 

Water .  30  60 

S.S.  Leona,  Feb.  25-28 — 

Docking  and  first  day .  200  00 

3  days,  700  tons  at  $50 .  150  00 

Water .  I*  20 

S.S.  Princess  May,  Mar.  4-9 — 

Docking  and  first  day .  200  00 

3  days,  1,717  tons  at  5c .  257  55 

Water .  13  20 

( 'able  Ship  Restorer,  Mar.  16-19 — 

Docking  and  first  day .  200  00 

3  days,  3, 179  tons  at  5c .  476  85 

Water . 23  40 

S.S.  Prince  Rupert,  Mar.  20-23 — 

Docking  and  first  day .  400  00 

2  days,  2,000  tons  at  4c .  160  00 

2  days,  1,400  tons  at  2c .  56  00 

Water .  3  60 

D.G.S.  Estevan,  Mar.  24-28— 

Docking  and  first  day .  300  00 

4  days  at  $50 .  200  00 

Water .  9  60 


Carried  forward .  20,933  53 
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Esquimau  (Graving  Dock — Con.  $  cts. 

Brought  forward .  20,933  53 

S.S  Arna — 

Entrance  foe .  200  00 

21,133  53 

Less — Refund — 

S.S.  Lord  Derby .  1,682  00 


19,451  53 

Levis  Graving  Dock. 


Wintering  Charges — 

SS.Lord  Sirathcona .  200  00 

SS.  Cascapedia . . .  800  00 

Dredge  International .  600  00 

Dredge  Progress .  400  00 

Tug  Storm  King .  400  00 

Tug  Archie  Stewart .  400  00 

Tug  Monitor .  300  00 

SS.  Cartier .  300  00 

Supplies,  etc. — 

Dredge  International .  171  90 

Dredge  Progress .  125  25 

Dredge  Otto  tea .  3  75 

Tug  Storm  King .  35  94 

Dredge  Galveston,  Apr.  28-May  13 — 

Docking  and  first  day .  350  00 

14  d.,  1,271  tons  at  4|c .  800  73 

SS.  Wacousta,  May  15-20 — 

4  d.,  3,521  tons  at  5c .  704  20 

Pumping .  50  00 

Electric  light .  2  00 

SS.  Lady  Grey,  May  22-June  12 — 

Docking  and  first  day .  30^00 

18  d.  at  $50 .  900  00 

Pumping .  3  00 

SS.  Montcalm,  May  22-June  12 — 

Docking  and  first  day .  350  00 

18  d.,  1,432  tons  at  4-Jc .  1, 159  92 

Pumping .  18  00 

SS.  Champlain — 

Docking  and  first  day .  300  00 

18  d.,  at  $50 .  900  00 

Pumping .  4  00 

S.S.  Wabana,  June  13-July  28 — 

Docking  and  first  day .  '  400  00 

37  d.,  2,000  tons  at  4£c .  3,330  00 

37  d.,  2,804  tons  at  2c .  2, 074  96 

Electric  light .  40  35 

Pumping .  51  50 

SS.  Crown  of  Cordova ,  July  30- Aug.  18 — 

Docking  and  first  day .  400  00 

15  d.,  2,000  tons  at  4|c. . .  1,350  00 

15  d.,  1,472  tons  at  2c .  441  60 

Pumping .  14  00 

SS.  Montmagny ,  July  30- Aug.  18 — 

Docking  and  first  day .  350  00 

12  d.,  1,269  tons  at  4Jc .  685  26 

SS.  Lady  of  Gaspe,  Aug.  18-25 — 

Docking  and  first  day .  350  00 

5  d.,  1,209  tons  at  4£c .  272  03 

Electric  light .  1  00 

Barque  Stormont,  Aug.  25-Sept.  16 — 

Docking  and  first  day .  350  00 

18  d.,  1,955  tons  at  4 Jc .  1,583  54 

Pumping .  7  00 

Electric  light .  4  00 


Carried  forward. .  21,283  93 


Levis  Graving  Dock— Con.  $  cts. 

Brought  forward .  21 , 283  93 

SS.  Colomb.,  Aug.  25-Sept.  16 — 

Docking  and  first  day .  300  00 

18  d.  at  $50 .  900  00 

SS,  Whakatane,  Sept.  17-20 — 

Docking  and  first  day .  400  00 

3d.,  2,000  tons  at  4§c .  270  00 

3  d.,  3,754  tons  at  2c .  225  24 

Pumping . . . .  10  40 

SS.  Canada — 

Wintering,  1913-14 .  200  00 

SS.  Plessis,  Sept.  17-Oct.  2 — 

Docking  and  first,  day .  300  00 

10  d.  at  $50 .  500  00 

SS.  Saguenay,  Sept.  23-Oct.  2 — 

Docking  and  first  day .  400  00 

9  d.,  2,000  tons  at  4§c _  810  00 

9  d.,  777  tons  at  2c .  139  86 


949  86 

Less,  1  Sunday .  105  54  844  32 

Dredge  Beaujeu,  Oct.  4-18 - 

Docking  and  first  day .  400  00 

11  d.,  2,000  tons  at  4|c .  990  00 

11  d.,  49  tons  at  2c .  10  78 

SS.  Druid,  Oct.  4-18 — 

Docking  and  first  day .  300  00 

9  d.  at  $50 .  450  00 

Dredge  Progress,  Nov.  7-30 — 

Docking  and  first  dav .  300  00 

22  d.  at  $50 .  1,100  00 

SS.  Bellechasse,  Nov.  10-17 — 

Docking  and  first  day .  300  00 

5  d.  at  $50 .  250  00 

SS.  Lady  Grey,  Nov.  17-25 

Docking  and  first  day .  300  00 

6  d.  at  $50 . ' .  300  00 


30,334  67 


Slide  and  Boom  Dues. 


Black  River. 

Sawlogs,  13,981,281  ft.  at  18c.  per  M.. . .  2,516  62 
B.  &  D.  timber  146,066  ft.  at  18c.  per  M  26  29 


2,542  91 


Chexeaux  Boom. 


Sawlogs  164,244,751  ft.  at  2c.  per  M ... .  3, 284  88 

B.  &  D.  timber  3,248,889  ft.  at  2c.  per  M  64  96 

Railroad  ties  565,850  ft.  at  2c.  per  M.  . .  11  32 

Pulpwood  54,930  cords  at  lc .  549  30 


3,910  46 

Coulonge  River. 

Sawlogs  23,205,570  ft.  at  18c.  per  M . . . .  4, 177  00 


B.  A  D.  timber  644,600  ft.  at  18c.  per  M  116  03 

Cedars  202,283  ft.  at  9c.  per  M .  18  20 

Fence  posts  8,462  ft.  at  18c.  per  M .  1  52 


4,312  75 


V  -440 


AUDITOR  GEXEIiAL'S  REPORT,  1913-191J, 


5  GEORGE  V.,  A.  1915 


Slide  and  Boom  Dues — Con. 

$  cts. 

Dumoixe  River. 

From  above  High  Falls — • 

Sawlogs  5,407,660  ft.  at  2c.  per  M - 

B.  &  I),  timber  99,464  ft.  at  2c.  per  M 
Lower  Improvements — - 
Sawlogs  3,773,752  ft.  at  lc.  per  M. . . 

B.  &  D.  timber  29,086  ft.  at  lc.  per  M 
Cedars  7,346  ft.  at  *c.  per  M . 

108  15 

1  98 

37  74 
0  29 
0  04 

148  20 

Gatineau  Boom. 

Sawlogs,  40,603,678  ft.  at  12c.  per  M. . . . 

B.  &  D.  timber,  4,371,994 ft.  at  12c  perM 

Pulpwoods,  1,261  j  cords  at  6c . 

Cedars,  4,126  ft.  at  6c.  per  M . 

Railroad  ties,  355,625  ft.  at  12c.  per  M. 
Fence  posts,  78,002  ft.  at  12.  per  M . 

4,872  44 
524  63 
75  69 
0  25 
42  67 
9  36 

5,525  04 

Hull,  Slides. 

Sawlogs,  42,755,239  ft.  at  4*c.  per  M.. . . 
B.  &  D.  timber,  1,787,895  ft.  at  4§c.  per 

M . 

Pulpwood,  5,495-8  cords  at  2|c . 

Interest . 

1,923  98 

80  45 
123  64 
1  82 

2,129  89 


Madawaska  River. 


High  Falls  to  Calabogie — 

Sawlogs,  292,720  ft.  at  12c.  per  M .  35  12 

B.  &  D.  timber,  2,820  ft.,  at  12c.  per 

M .  0  33 

Pulpwood,  320  cords  at  6c .  19  20 

Cedars,  43,960  ft.  at  12c.  per  M .  •  5  27 

Railroad  ties,  5,000  ft.  at  12c.  per  M..  0  60 

Fence  posts,  6,488  at  12c.  per  M .  0  77 


61  29 


Petewawa  River. 

From  Cedar  Lake — 

Sawlogs,  10,111,438  ft.  at  40c.  per  M..  4,044  57 

B.  &  D.  timber,  136,203  ft.  at  40c.  per 


M .  54  48 

From  Trout  Lake — 

Sawlogs,  5,300,760  ft.  at  34c.  per  M. . .  1 , 802  26 

B.  &  D.  timber,  68,298  ft.  at  34c.  per 
M .  23  22 


5,924  53 

Ottawa  District. 


By  whom  paid — 

Booth,  J.  R .  1,397  67 

Bronson  &  Co .  52  16 

Davidson,  est.  James .  527  10 

Dempsey  &  Wilson .  24  69 

Eddy,  E.  B.  &  Co .  764  88 


2,766  50 


Slide  and  Boom  Dues — Con.  $  cts. 

Brought  forward .  2,766  50 

Ottawa  District — Con. 

By  whom  paid — 

Edwards,  W.  C.  &  Co .  6,790  77 

Foster  Bennett  Co .  72  89 

Fraser  &  Bryson .  431  01 

Fraser  &  Co .  172  15 

Gillies  Bros . .  1,044  74 

Gilmour  &  Hughson .  1,555  72 

Grier,  Est.  Brock . . .  117  45 

Hawkesbury  Lumber  Co .  3,169  87 

McLachlin  Bros .  7,344  57 

O’Brien,  M.  J .  36  60 

Papineauville  Lumber  Co .  174  89 

Ritchie,  R.  &  T .  590  35 

Shepherd-Morse  Lumber  Co .  287  56 


21,555  07 

St.  Maurice  District. 


From  Grand  Piles  to  Three  Rivers — 

Sawlogs,  539,548  at  2^c .  13,488  70 

Pulpwood,  165,119-6  cords  at  10c .  16,511  97 

Cedars,  279  at  2Jc .  G  98 

From  Grand  Piles  to  Shawinigan — 

Sawlogs,  71,157  at  l|c .  1,067  35 

Pulpwood,  126,650-06  cords  at  6c .  7,599  04 

From  Grand  Piles  to  Grand  Merc — 

Sawlogs,  204,847  at  lc .  2,048  47 

Pulpwood,  186,792 - 5  cords  at  4c .  7,471  70 

From  Shawinigan  to  Three  Rivers — 

Sawlogs,  48,179  at  l^c .  722  68 

Pulpwood,  10,309  cords  at  6c .  618  55 

Boom  at  Three  Rivers — 

Sawlogs,  2,341  at  lc.. .  23  41 

Pulpwood,  495-3  at  4c .  19  81 

Services  Alligator  tug .  451  00 


50,029  66 


By  whom  paid — 

Baptiste,  Alex .  357  66 

Belgo-Canadian  Pulp  and  Paper  Co. .  8,965  49 

Bellemare,  Arthur .  5  00 

Burritt  Lumber  Co, .  158  18 

Dansercau,  J.  H .  2,562  64 

Desilets,  Madame  E .  10  00 

Dugris,  Louis .  5  00 

Gres.  Falls  Co .  9, 123  21 

Lambert,  H .  1  00 

Laurentide  Paper  Co .  9,788  02 

Page,  Charles .  10  00 

Quebec  &  St.  Maurice  Ind.  Co .  824  16 

St.  Maurice  Riv.  Boom  &  Driv.  Co  210  82 

St.  Maurice  Lumber  Co .  i9,706  38 

Wagagamack  Pulp  &  Paper  Co .  7,302  10 


50,029  66 


Saguenay  Boom. 

Sawlogs  under  8  in.,  304,041  at  jc .  1,520  20 

Sawlogs  over  8  in.,  63,422  at  fc .  475  65 

Long  timber,  43  at  3c .  1  29 

Railway  ties,  737  at  {c .  1  85 

Services  Alligator  tug .  287  50 


Carried  for  ward 


2,286  49 
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Slide  and  Boom  Dues — Con.  $  cts. 

Saguenay  Boom— Con. 

By  whom  paid — 

Chicoutimi  Pulp  Co .  1,665  62 

Continental  Dredging  Co .  5  00 

Dept.  Marine  and  Fisheries .  17  50 

Tremblay  &  Gagnon .  598  37 


2,286  49 


Slide  and  Boom  Dues — Con.  $  cts. 

Newcastle  District  (a) 

Cameron  Lake  to  Sturgeon  Falls — 

Sawlogs,  225  at  fc .  1  69 

Railroad  ties,  2,500  at  .  4  69 

Fence  posts,  6,000  at  .  5  62 

'  12  00 

By  whom  paid — 

John  Carew  Lumber  Co .  12  00 


(a)  Note  by  Collector  E.  T.  Smith. — The  works  at  Burleigh  Falls  were  so  badly  wrecked  by  high  water 
in  spring  of  1913  as  to  be  unserviceable.  No  dues  were  charged  up. 


Audit  Office,  Ottawa,  December  16,  1913. 

Re  Telegraph  Lines,  Prince  Edward  Island. 

Sir, — In  the  Supplementary  Estimates  passed  last  session,  $17,000  is  voted 
to  pay  half  cost  of  telegraph  lines  jointly  owned  by  Anglo-American  Telegraph 
Company  and  the  Government. 

No  revenue  from  these  lines  has  ever  come  to  account. 

Please  explain. 

I  am,  sir,  your  obedient  servant, 

The  Deputy  Minister,  Public  Works  Department.  J.  FRASER,  A.G. 


Public  Works  Department,  Ottawa,  December  17,  1913. 

Dear  Sir, — Replying  to  your  favour  of  the  16th  instant,  re  Telegraph 
Lines  in  Prince  Edward  Island,  I  beg  to  state  that  under  an  agreement  with 
the  Prince  Edward  Island  Railway,  the  telegraph  line  required  for  the  operation 
of  the  railway,  as  well  as  for  general  commercial  business,  was  built  at  the  joint 
expense  of  the  Anglo-American  Telegraph  Company — -which  has  the  telegraph 
franchise  for  the  island — and  the  Railway  Department.  This  was  many  years 
ago,  and  the  condition  of  the  line  now  is  such  that  it  requires  to  be  reconstructed, 
and  the  provision  in  the  current  year’s  Estimates  is  for  that  purpose. 

There  is  no  revenue  to  the  Government  from  this  joint  line  but,  on  the 
contrary,  the  Public  Works  Department  pays  an  annual  subsidy  of  $7,000  to 
the  Anglo-American  Telegraph  Company  for  maintaining  a  telegraph  service 
on  Prince  Edward  Island. 

Yours  truly, 

The  Auditor  General.  J.  B.  HUNTER,  D.M. 


1—  29v 
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Re  Wharfs  and  Piers  erected  by  Public  Works  Department,  and  not 
transferred  to  Marine  and  Fisheries  Department. 

Public  Works  Department,  Ottawa,  June  12,  1914. 

Sir, — I  beg  to  enclose  herewith  in  compliance  with  your  request  of  the 
19th  December  last,  a  list  of  wharfs,  etc.,  constructed  or  acquired  by  the  Depart¬ 
ment  oT  Public  Works,  and  which  have  not  been  transferred  to  the  control  of 
the  Department  of  Marine  and  Fisheries  up  to  1st  April,  1914. 

I  have  the  honour  to  be,  sir,  your  obedient  servant, 

The  Auditor  General.  A.  C.  DESROCHERS,  Secretary. 


Audit  Office,  Ottawa,  October  19,  1914. 

Sir, — On  July  12,  1910,  I  called  the  attention  of  the  Treasury  Board  to 
the  number  (some  126)  of  wharfs  and  piers,  erected  by  the  Department  of  Public 
Works,  and  not  transferred  to  the  Department  of  Marine  and  Fisheries. 

On  June  12,  1914,  the  Department  of  Public  Works  furnished  another 
statement  of  wharfs  and  piers  completed  to  date,  erected  in  the  provinces  as 
follows,  and  not  transferred: — 


Nova  Scotia .  175 

New  Brunswick .  51 

Prince  Edward  Island .  13 

Quebec .  157 

Ontario .  78 

Manitoba .  9 

Saskatchewan .  1 

Alberta .  1 

British  Columbia .  96 


581 

No  fees  are  collected  from  these  wharfs. 

This  is  a  matter  which  would  seem  to  call  for  the  action  of  the  Treasury 
Board. 

I  am,  sir,  your  obedient  servant, 

The  Secretary  of  the  Treasury  Board.  J.  FRASER,  A.G. 


Public  Works  Department,  Ottawa,  October  20,  1914. 

Sir, — I  beg  to  acknowledge  receipt  of  your  favour  of  the  19th  instant, 
with  further  reference  to  wharfs  and  piers  not  transferred  to  the  Department 
of  Marine  and  Fisheries,  and  note  that  you  propose  referring  this  matter  again 
to  Treasury  Board. 

In  this  connection,.  I  may  say  that  on  your  letter  of  February  22,  1912,  I 
made  quite  a  full  memorandum  to  the  Minister  regarding  this  question  (copy 
of  which  I  enclose  for  your  information — {see  Audit  Report  1911-12  page  V  435) 
with  a  view  to  amending  the  Harbours  and  Piers  Act,  but  so  far  no  action  that 
I  am  aware  of  has  been  taken  in  that  direction. 

I  am,  sir,  your  obedient  servant, 

J.  B.  HUNTER,  D.M. 


The  Auditor  General. 
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1914-15:  Public  Works:  Summary  of  Expenditure. 


Civil  Government. 


Salary  of  Minister . : . 

Civil  Government  salaries . 

Civil  Government  contingencies 


Chargeable  to  Capital. 


Ottawa  buildings — 

Astronomical  Observatory . 

Eastern  departmental  block:  addition,  etc . 

New  departmental  block  and  site 'therefor . 

Royal  Mint:  addition  to  refinery . 

Victoria  Memorial  Museum . 

Toronto  New  Dominion  Buildings . 

Esquimalt  dry  dock . 

French  River  waterway  improvements . 

Halifax  dry  dock . 

Port  Arthur  and  Fort  William:  harbour  and  river  improvements 

Quebec  Harbour:  deep  water  wharf  at  Levis . 

Quebec  Harbour:  Lauzon  dry  dock . 

Quebec  Harbour:  River  St.  Charles,  improvements . 

St.  John  Harbour:  improvements . : . 

Toronto  Harbour:  improvements . 

Vancouver  Harbour:  improvements . 

Victoria,  B.C.,  Harbour:  improvements . . 

Chargeable  to  Income. 

Public  Buildings:  construction  and  improvements — 

Nova  Scotia . 

Prince  Edward  Island . . . 

New  Brunswick . 

Quebec . 

Ontario . 

Manitoba . 

Saskatchewan . 

Alberta . *. . 

British  Columbia . 

Dominion  Note  cancelling  machines . - . 

Experimental  Farms:  new  buildings  and  improvements,  tobacco 

curing  station,  renewals  and  repairs,  etc . 

Fire  escapes  for  Dominion  public  buildings . 

Flags  for  Dominion  public  buildings . 

Immigration  buildings:  construction  and  repairs . 

Public  buildings  generally . ........... . 

Ottawa  public  buildings:  repairs  and  maintenance . 

Dominion  public  buildings:  maintenance  and  repairs . 

Dominion  Immigration  Buildings:  maintenance  and  repairs . 

Dominion  Quarantine  Stations:  maintenance . 

Yukon  Public  Buildings:  maintenance . 

Harbours  and  Rivers:  Improvements — 

Nova  Beotia . 

Prince  Edward  Island . 

New  Brunswick . , . 

Quebec . 

Ontario . 

Manitoba . 

Saskatchewan  and  Alberta . 

British  Columbia . . . 

Generally . 

New  Dredging  Plant — 

Maritime  Provinces . 

Ontario  and  Quebec . . . . . 

Manitoba,  Saskatchewan  and  Alberta . 

British  Columbia . . 

Generally . .  ... 


Carried  forward 


Page 

in 

Pt.  V. 

$  cts. 

$  cts. 

12 

7.000  00 

12 

491 , 647  88 

13 

62,429  16 

561,077  04 

14  . 

68,683  31 

- 

15 

75,(507  62 

18 

705,675  22 

19  • 

30,739  31 

19  . 

27,216  54 

20 

306,727  68 

1,214,144  68 

20 

40,702  77 

21 

68,354  43 

21 

144  88 

23 

1,497,212  32 

23  - 

42,298  f 8 

23 

296,206  34 

24 

135,912  91 

25 

2,999,950  20 

26 

806,056  17 

27 

999,734  72 

27 

1,054,269  77 

7,940,843  09 

28 

177,494  99 

29 

27,580  47 

30 

341,663  43 

32 

2,177,704  82 

41 

2,432  419  40 

51 

661,687  39 

53 

208,114  96 

56 

621,518  09 

58 

890,047  24 

63 

1,986  73 

71 

185,935  98 

71 

1,495  00 

71 

3,285  60 

71 

2,444  67 

72 

17,555  27 

78 

722,544  38 

115 

1,761,927  15 

182 

12,732  71 

182 

474  65 

184 

62,033  67 

10,310,646  60 

186 

584,468  42 

199 

223,681  05 

203 

352, 190  63 

211 

878,429  62 

241 

1,751,662  32 

260 

249,603  45 

262 

66,114  95 

265 

886,368  68 

576 

34,813  48 

5,027,332  60 

277 

26,987  37 

277 

71,841  18 

277 

24,113  01 

277 

69,604  37 

277 

16,140  47 

208,686  40 

25,054,044  01 
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Brought  forward . 

Chargeable  to  Income — Concluded. 


Dredging — 

Maritime  Provinces . 

Ontario  and  Quebec . 

Manitoba,  Saskatchewan  and  Alberta 

British  Columbia . . .  ^ 

Generally . . 


Slides  and  Booms:  Improvement  and  Repairs  . 

Roads  and  Bridges . 

Telegraph  Lines,  Construction,  Repairs,  etc . 

Accounts  Branch,  Outside  Service,  salaries,  etc . 

Architectural  Branch,  Outside  Service,  salaries . 

Monument  to  the  memory  of  Baldwin  and  Lafontaine . 

Monument  to  His  late  Majesty,  King  Edward  VII . 

Monument  to  Madeline  de  Vercheres . 

National  Gallery,  Ottawa..* . 

Chief  Engineer’s  Staff,  Outside  Service,  salaries . 

Construction  and  operation  of  storage  dams,  etc.,  on  the  river 

Ottawa . 

Dry  docks,  generally,  inspection . 

Georgian  Bay  Ship  Canal  Commission . 

International  Commission,  River  St.  John . , . 

International  Deep  Waterways  Commission . 

Lake  Winnipeg  Inspection  Tug . 

Operation  and  Maintenance  of  Inspection  Boats . 

River  gaugings . . . 

River  St.  Lawrence  and  Great  Waterways  Commission . 

St.  Lawrence  River  metering . 

Surveys  and  inspections . 

Gratuities,  specially  voted . 

Subsidies  to  dry  docks,  specially  voted . 

Exchequer  Court,  award  to  W.  D.  Morris . 


Collection  of  Revenue. 

Collection  of  Public  Works  revenue . 

Slides  and  Booms,  maintenance  and  repairs _ 

Graving  Dock,  maintenance  and  repairs . 

Harbours  and  Rivers,  maintenance  and  repairs... 

* 

Telegraph  Lines,  maintenance — 

Prince  Edward  Island  and  Mainland . 

Lower  St.  Lawrence  and  Maritime  Provinces 

Saskatchewan  and  Alberta . 

British  Columbia . - . 

Yukon  Territory . 

General  Service . : . 


Miscellaneous. 


Gratuities . . 

Cost  of  Proceedings  before  the  International  Joint  Commission.  .  . 

international  Joint  Commission . . 

Investigations  under  the  Inquiries  Act . . . 

Unforseen  Expenses,  River  aux  Renards  wharf . 

War  account . 


Total 


Page 

in  $  cts. 

Pt.  V. 


208,680  40 


AUOj  UOi)  *11/ 

277 

582.470  17 

277 

-  492,453  46 

277 

75,056  82 

277 

693,541  15 

277 

2,426  78 

327 

232,087  91 

328 

73,921  03 

330 

339 

19,237  06 

340 

46,057  78 

340 

4,006  00 

340 

410  52 

340 

1,834  00 

341 

99,761  09 

341 

421,608  92 

345 

231,877  13 

345 

9,991  63 

346 

15,026  37 

346 

1,061  59 

346 

30,000  00 

347 

5,399  45 

347 

54,231  62 

354 

24,085  89 

355 

2,546  04. 

355 

23,759  17 

355 

144,251  59 

356 

416  66 

356 

137,278  00 

356 

1,153  17 

■ 

356 

1,454  25 

356 

100,076  54 

368 

37,775  88 

369 

27,170  66 

309 

6,946  66 

369 

170,385  99 

383 

89,934  40 

380 

110,140  86 

395 

240, 196  06 

396 

15,070  41 

396 

5,168  50 

396 

600  00 

397 

74,882  02 

398 

1,285  69 

398 

2,159  76 

398 

12,865  45 

$  cts. 


25,054,044  01 


2,054,634  78 


300,008  94 
370,915  15 


1,273,994  28 


166,477  33 


632, 674  98 


96,962  02 
29,955,711  49 
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1911-15:  Public  Works:  Summary  of  Expenditure. 

$  cts. 

S  cts. 

Adjustment  with  Public  Accounts. 

Civil  Government . 

561,077  04 
9,154,987  77 
19,343,532  35 
799,152  31 
90,962  02 

Capital  (excluding  expenditure  by  Marine  Department) . 

Income . . ; . 

Collection  of  Revenue . 

Miscellaneous . 

Total,  as  above . . . . 

29,955,711  49 
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Abate¬ 

ments. 


Public  Works:  Salaries  at  Ottawa 


$  cts. 


250  00 

190  00 
200  00 

131  25 

120  00 
105  00 

80  00 

45  63 
56  25 

55  00 
33  75 
55  00 
48  13 
60  00 
52  50 

10  00 
40  00 

42  50 
25  00 
40  00 
40  00 
14  85 
40  00 


Minister. 

Hon.  R-obert  Rogers,  12  m.  to  Mar.  31 . 

Deputy  Minister's  Staff. 

Deputy  Minister,  J.  B.  Hunter,  12  m.  to  Mar.  31 . 

Div.  1A—  v 

G.  W.  Dawson,  6  m.  at  $3,750,  6  m.  at  $3,850 . 

A.  St.  Laurent,  12  m.  to  Mar.  31 . 

Div.  IB — 

G.  F.  Buskard,  9  m.  at  $2,600,  3  m.  at  $2,700 . 

G.  F.  Buskard,  private  secretary,  12  m.  to  Mar.  31 

Miss  L.  Sarault,  12  m.  to  Mar.  31 . 

K.  G.  Spangenburg,  12  m.  to  Mar.  31 . 

Div.  2 A — 

N.  M.  Mathe,  12  m.  to  Mar.  31 . 

Div.  2B — 

Georges  Guimond,  9  m.  at  $900,  3  m.  at  $950 . 

A.  B.  Muddiman,  6  in.  at  $1,100,  6  m.  at  $1,150 _ 

Div.  3 A — 

Miss  A.  Belanger,  12  m.  to  Mar.  31 . 

W.  P.  Harrell,  9  m.  to  Mar.  31  at  $900 . 

*  Miss  A.  E.  Johnson,  12  m.  to  Mar.  31 . 

Miss  C.  Ross,  9  m.  at  $950,  3  m.  at  $1,000 . 

R.  A.  Sauriol,  12  m.  to  Mar.  31 . 

Miss  E.  L.  Snelling,  12  m.  to  Mar.  31 . 

Div.  3B — 

W.  P.  Harrell,  3  m.  to  June  30,  at  $800  (promoted). 

Miss  F.  Plunkett,  12  m.  to  Mar.  31 . 

Messengers — 

A.  Bray,  12  m.  to  Mar.  31 . 

S.  M.  Couch,  12  m.  to  Mar.  31 . 

J.  A.  Dumoulin,  12  m.  to  Mar.  31 . 

J.  Fahey,  12  m.  to  Mar.  31 . 

J.  F.  P.  Foster,  Aug.  28  to  Mar.  31  at  $500 . 

F.  Twamley,  12  m.  to  Mar.  31 . 


Civil 

Govern¬ 

ment. 


$  cts. 
7,000  00 


5,000  00 

3,800  00 
4,000  00 

2,625  00 
600  00 
2,400  00 
2,100  00 

1,600  00 

912  50 
1,125  00 

1,100  00 
675  00 
1,100  00 
962  50 
1,200  00 
1,050  00 

200  00 
800  00 

850  00 
500  00 
800  00 
800  00 
297  03 
800  00 


Secretary's  Branch. 


*63  50 
t*50  00 

*72  00 
110  00 
138  75 
120  00 
120  00 
110  00 
138  75 
*66  00 
112  50 

82  50 
80  00 
t68  25 
86  25 
52  50 

85  00 
*19  50 

79  52 
73  75 

80  00 
40  00 
40  00 
77  89 


3,701  52 


Div.  1A — 

R.  C.  Desrochers,  3  m.  at  $3,100,  9  m.  at  $3,2C0 . '. . 

E.  T.  Smith,  12  m.  to  Mar.  31 . 

Div.  IB — 

A.  E.  Belleau,  12  m.  to  Mar.  31 . 

O.  Bourget,  12  m.  to  Mar.  31 . 

J.  A.  Chasse,  6  m.  at  $2,750,  6  m.  at  $2,800 . 

L.  H.  Colman,  12  m.  to  Mar.  31 . 

J.  E.  Cusson,  12  m.  to  Mar.  31 . 

N.  Desjardins,  12  m.  to  Mar.  31 . 

T.  N.  Doody,  6  m.  at  $2,750,  6  m.  at  $2,800 . 

E.  J.  Smith,  12  m.  to  Mar.  31 . 

A.  Trudel,  6  m.  at  $2,200,  6  m.  at  $2,300 . 

Div.  2A — 

A.  H.  Beaubien,  12  m.  to  Mar.  31 . •. . 

J.  A.  Drouin,  Jr.,  12  m.  to  Mar.  31 . 

H.  J.  Guppy,  12  m.  to  Mar.  31 . 

L.  J.  Mackay,  6  m.  at  $1,700,  6  m.  at  $1,750...: . 

D.  A.  McLaughlin,  12  m.  to  Mar.  31,  ($1,050  paid  by  Railways  and 

Canals) . 

J.  St.  Denis,  12  m.  to  Mar.  31 . 

J.  A.  Theriault,  6  m.  to  Sept.  30  at  $1,950  (deceased) . 

Div.  2B — 

L.  Belanger,  12  m.  to  Mar.  31  at  $1,600  (less  2d.  in  Feb.) . 

J.  A.  Ethier,  6  m.  at  $1,450,  6  m.  at  $1,500 . 

F.  X.  Gagne,  12  m.  to  Mar.  31 . 

G.  Gosselin,  12  m.  to  Mar.  31 . 

G.  Hill,  12  m.  to  Mar.  31 . 

E.  R.  Lafleche,  6  m.  at  $1,550,  6  m.  at  $1,600  less  4  d.  in  Get.) . 

Carried  forward . 


3,175  00 
3,000  00 

2,400  00 
2,200  00 
2,775  00 
2,400  00 
2,400  00 
2,200  00 
2,775  00 
2,200  00 
2,250  00 

1 , 650  00 
1,600  00 
1,950  00 
1,725  00 

1,050  00 
1,700  00 
975  00 

1,590  48 
1,475  00 
1,600  00 
800  00 
800  00 
1,557  80 


88,545  31 
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Abate¬ 

ments. 


$  ets. 
3,701  52 


61  88 
78  89 
51  88 
54  03 
t47  25 

51  25 
40  00 
CO  63 
56  25 
42  96 

47  50 
60  00 
60  00 

52  50 
60  00 
52  50 
45  00 
00  00 
5p  36 
69  00 
60  00 
52  50 
45  00 

*  50  38 
52  50 
60  00 
52  50 
52  59 
49  96 

29  38 
33' 97 

25*  63 
7  18 
40  00 
28  75 
33  13 
26  83 
40  00 
40  00 
25  63 

*10  00 
31  25 
40  00 
40  00 
40  00 
*11  97 

30  00 
33  13 
40  00 


105  00 
115  00 
115  00 
115  00 


6  GEORGE  V,  A.  1916 


Public  Works:  Salaries  at  Ottawa 


Civil 

Govern¬ 

ment. 


Secretary's  Branch — Continued. 

Brought  forward . .' . 

I 

Div.  2B — Continved. 

L.  Lafontaine,  3  m.  at  SI, 200,  9  m.  at  $1,250 . 

L.  J.  Latour,  12  m.  to  Mar.  31,  at  $1,600  (less  5  d.  in  June) . 

A.  A.  Rivard,  3  m.  at  $1,000,  9  m.  at  $1,050 . . 

D.  T.  Robichaud,  May  7  to  Mar.  31  at  $1,200 . 

L.  St.  Denis,  12  m.  to  Mar.  31 . -. . 

V.  A.  Taillefer,  6  m.  at  $1,000,  6  m.  at  $1,050  - . 

R.  A.  Taplcy,  12  m.  to  Mar.  31 . ' . 

W.  II.  Tracey,  9  m.  at  $1,200,  3  m.  at  $1,250 . 

A.  Tremblay,  6  m.  at  $1,100,  6  m.  at  $1,150 . 

M.  L.  Waine,  9  m.  at  $850,  3  m.  at  $900  (less  1§  d.  in  Aug.) . 

Div.  3 A — • 

J.  Bedard,  12  m.  to  Mar.  31 . ' . 

A.  Belanger,  12  m.  to  Mar.  31 . . . 

N.  Belanger,  12  m.  to  Mar.  31 . 

O.  Belanger,  12  m.  to  Mar.  31 . 

T.  G.  Bell,  12  m.  to  Mar.  31 . 

J.  B.  Bessette,  12  m.  to  Mar.  31 . 

Miss  V.  O.  Brown,  12  m.  to  Mar.  31 . 

I.  Champagne,  12  m.  to  Mar.  31 . ‘ 

T.  Costigan,  12  m.  to  Mar.  31  at  $1,200  (less  4  d.  in  Jan.) . . 

A.  Day,  12  m.  to  Mar.  31 . 

J.  Delaney,  12  m.  to  Mar.  31 . 

J.  H.  Deruchie,  12  m.  to  Mar.  31 . 

Miss  I.  Dowling,  12  m.  to  Mar.  31 . . . 

Miss  M.  L.  Duplessis,  11  m.  to  Feb.  28  at  $1,100 . 

Miss  A.  Guilmont,  12  m.  to  Mar.  31 . . . 

E.  Leveque,  12  m.  to  Mar.  31 . 

Miss  II.  G.  McPherson,  12  m.  to  Mar.  31 . 

Mrs.  C.  Nutting,  12  m.  to  Mar.  31 . 

Mrs.  M.  Purvis,  12  m.  to  Mar.  31  at  $1,050  (less  15  d.  in  Nov.  and  2\  d.  in  Jan).. 

Div.  3B — 

Miss  E.  M.  Belliveau,  3  m.  at  $550,  9  m.  at  $600 . 

Miss  B.  Boucher,  12  m.  to  Mar.  31  at  $800  (less  9  d.  in  Nov.  and  Jan.  1  to 

Feb.  14) . . . 

Miss  J.  M.  Brownlee,  9  m.  at  $500,  3  m.  at  $550 . 

R.  S.  Burton,  Jan.  5  to  Mar.  31  at  $600 . 

Miss  B.  Chene,  12  m.  to  Mar.  31 . 

Miss  B.  Hebert,  6  m.  at  $550,  6  m.  at  $600 . 

J.  A.  Lynch,  9  m.  at  $650,  3  m.  at  $700 . 

Miss  M.  A.  Macdonald,  3  m.  at  $500,  9  m.  at  $550 . 

Miss  Y.  Parent,  12  m.  to  Mar.  31 . 

M.  Roy,  12  m.  to  Mar.  31 . 

Miss  R.  E.  Stanley,  9  m.  at  $500,  3  m.  at  $550 . 

Messengers — 

E.  McG.  DesRivieres,  12  m.  to  Mar.  31 . 

J.  Gauthier,  6  m.  at  $600,  6  m.  at  $650 . . ‘ . 

W.  Gosselin,  12  m.  to  Mar.  31 . . 

J.  E.  Hetu,  12  m.  to  March  31 . . 

G.  Laramee,  12  m.  to  Mar.  31 . 

V.  Lepage,  9  m.  to  Dec.  31  at  $800  (deceased) . 

A.  Lorrain,  12  m.  to  Mar.  31 . 

M.  McGrath,  9  m.  at  $650,  3  m.  at  $700 . 

W.  H.  Scrim,  12  m.  to  Mar.  31 . 


$  cts. 
88,545  31 


1,237  50 
1,577  78 
1,037  50 
1 , 080  64 
1,350  00 
1,025  00 
800  00 
1,212  50 
1 , 125  00 
859  07 

950  00 
1 . 200  00 
1 , 200  00 
1,050  00 
1,200  00 
1,050  09 
900  00 
1.200  00 
1,187  10 
1,209  00 
1 , 200  00 
1,050  00 
900  00 
1,008  26 
1,050  00 
1,200  00 
1,050  00 
1,050  00 
999.  19 


587  50 


679  93 
512  50 
143  55 
800  00 
575  00 
662  50 
537  50 
800  00 
800  00 
512  50 

800  00 
625  00 
800  00 
800  00 
800  00 

599  94 

600  00 
662  50 
800  00 


Accountant's  Branch. 


Div.  1A — 

A.  G.  Kingston,  3  m.  at  $3,450,  9  in.  at  $3,550 
Div.  IB — 

P.  E.  Gagnon,  12  m.  to  Mar.  31 . 

D.  McR.  Minard,  12  m.  to  Mar.  31 . 

A.  Pare,  12  m.  to  Mar.  31 . 

J.  B.  St.  Laurent,  12  m.  to  Mar.  31 . 


3,525  00 

2,100  00 
2,300  00 
2,300  00 
2,300  00 


6,341  64 


Carried  forward 


146,118  27 
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Abate¬ 

ments. 


Public  Works:  Salaries  at  Ottawa. 


S  cts. 
6,341  64 


80  00 
87  50 
82  50 
80  00 
87  50 
82  50 


76  25 
19  98 
65  63 
.  80  00 
41  25 
80  00 

62  50 

63  75 
43  13 
80  00 
41  25 
45  00 
22  84 
19  57 
80  00 

45  00 
>  35  64 
60  00 
60  00 
55  00 

35  63 
28  13 
22  50 
33  75 
33  75 
26  25 
40  00 
35  63 
25  00 


31  25 
3  94 


140  00 
200  00 
175  00 
31  26 

125  00 
110  00 
138  75 
138  75 
110  00 
138  75 
125  00 
105  00 
115  00 
115  00 
120  00 
111  25 
110  00 
110  00 
121  25 


10,574  27 


Accountant' s  Branch — Continued. 
Brought  forward . 


Div.  2 A — 

G.  R*  Barthe,  12  m.  to  Mar.  31 . . . '. . 

J.  B.  E.  Bedard,  12  m.  to  Mar.  31 . 

J.  Gordon,  12  m.  to  Mar.  31 . 

J.  Johnstone,  12  m.  to  Mar.  31 . . . 

C.  S.  A.  Mackay,  12  m.  to  Mar.  31 . 

J.  H.  Stewart,  12  m.  to  Mar.  31 . 

Div.  2B — 

E.  E.  Bartlett,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

*  M.  R.  Boe,  6  in.  to  Sept.  30  at  $800  (resigned). .  . . 

H.  B.  Borbridge,  9  m.  at  $1,300,  3  m.  at  $1,350.  .  . 

Joseph  Bruchesi,  12  m.  to  Mar.  31 . 

M.  Cadogan,  6  m.  at  $800,  6  m.  at  $850 . 

L.  J.  T.  Dube,  12  m.  to  Mar.  31 . 

B.  F.  Hart,  12  m.  to  Mar.  31 . . . 

N.  Hay,  6  m.  at  $1,250,  6  m.  at  $1,300 . 

'  F.  E.  Jones,  9  m.  at "$850,  3  m.  at  $900 . 

R.  Keeley,  12  m.  to  Mar.  31 . 

A.  Macdonald,  6  m.  at  $800,  6  m.  at  $850 . 

Herve  Pratte,  12  m.  to  Mar.  31 . 

L.  C.  Purvis,  April  1  to  Oct.  14  at  $850. . . 

v  C.  A.  Schofield,  Oct.  5  to  Mar.  31  at  $800 . 

J.  A.  Thivierge,  12  m.  to  Mar.  31. . . . 

Div.  3 A — 

Mis3  E.  L.  Anderson,  12  m.  to  Mar.  31 . 

*  Miss  M.  Casey,  9  m.  to  Dec.  31  at  $950  (resigned) 

H.  Langlois,  12  m.  to  Mar.  31 . 

*  J.  A.  Morin,  12  m.  to  Mar.  31 . ; . 

*  Miss  A.  Valade,  12  m.  to  Mar.  31 . 

Div.  SB— 

Miss  M.  K.  Allen,  9  m.  at  $700,  3  m.  at  $750 . 

*  Miss  A.  L.  Allison,  9  m.  at  $559,  3  m.  at  $600 . 

Miss  E.  M.  Dunham,  9  m.  to  Mar.  31  at  $800 . 

Miss  N.  A.  Keating,  6  m.  at  $650,  6  m.  at  $709 _ 

Miss  E.  Lesperance,  6  m.  at  $650,  6  m.  at  $700. . . . 
Miss  A.  Marchand,  6  m.  at  $500,  6  m.  at  $550 . 

*  Frank  McGovern,  12  m.  to  Mar.  31 . 

Miss  G.  H.  Slack,  9  m.  at  $700,  3  m.  at  $750 . 

Miss  L.  J.  Smith,  12  m.  to  Mar.  31 . 

Messengers — 

J.  H.  Lemay,  6  m.  at  $600,  6  m.  at  $650 . 

*  A.  Nicholson,  Feb.  4  to  Mar.  31  at  $500 . 

Chief  Architect’s  Branch. 


Div.  1A— 

Eric  Brown,  12  m.  to  Mar.  31 . 

David  Ewart,  12  m.  to  Mar.  31 .  . 

E.  L.  Horwood,  6  m.  to  Mar.  31  at  $7,000 . 

R.  C.  Wright,  2  m.  to  May  31  at  $3,750  (resigned) 

Div.  IB— 

•  J.  Bain,  12  m.  to  Mar.  31 . 

C.  Baudry,  12  m.  to  Mar.  31 . 

W.  R.  Billings,  6  m.  at  $2,750,  6  m.  at  $2,800 . 

T.  W.  Fuller,  6  m.  at  $2,750,  6  m.  at  $2,800 . 

P.  S.  Gregory,  12  m.  to  M  ir.  31 . 

C.  H.  Hunter,  6  m.  at  $2,750,  6  m.  at  $2,800 . 

G.  N.  Hutchinson,  12  m.  to  Mar.  31 . 

James  Johnston,  12  m.  to  Mar.  31 . 

F.  X.  Paquet,  12  m.  to  Mar.  31 . . 

J.  S.  J.  Routhier,  12  m.  to  Mar.  31 . 

J.  Shearer,  12  m.  to  Mar.  31 . 

C.  D.  Sutherland,  9  m.  at  $2,200,  3  m.  at  $2,300. . . 

J.  A.  Thomson,  12  m.  to  Mar.  31 . 

Wm.  Wiley,  12  m.  to  Mar.  31 . 

D.  A.  Williamson,  9  m.  at  $2,400,  3  in.  at  $2,500. . 

Carried  forward . 


V 


Civil 

Govern¬ 

ment. 


$  cts. 
146,118  27 


1,600  00 
1,750  00 
1,650  00 
1,600  00 
1,750  00 
1,650  00 


1,525  00 
399  96 
1,312  50 
1 , 600  00 
825  00 
1,600  00 
1,250  00 
1,275  00 
862  50 
1,600  00 
825  00 
900  00 
456  97 
391  39 
1,600  00 

900  00 
712  53 
1,200  00 
1,200  00 
1,100  00 


712  50 
562  50 
450  00 
675  00 
675  00 
525  00 
800  00 
712  50 
500  00 

625  00 
78  86 


2,800  00 
4,000  00 

3.500  00 
625  00 

2.500  00 
2,200  00 
2,775  00 
2,775  00 
2,200  00 
2,775  00 
2,500  00 
2,100  00 
2,300  00 
2,300  00 
2.400  00 
2,225  00 
2,200  00 
2.200  00 
2.425  00 


230,770  48 
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AUDITOR  GEXERAL'S  REPORT,  191Jr1915 


6  GEORGE  V, 


Public  Works:  Salaries  at  Ottawa. 


Chief  Architect's  Branch — Continued. 

Brought  forward . 

Div.  2A — 

A.  D.  Anderson,  6  m.  at  $1,600,  6  m.  at  $1,650 . 

A.  J.  Barclay,  3  m.  at  $1,700,  9  m.  at  $1,750 . 

J.  C.  G.  Brault,  Jan.  14  to  Mar.  31  at  $1,600 . 

Louis  Charron,  12  m.  to  Mar.  31 . . . . . . 

Robt.  Dawson,  6  m.  at  $2,000,  6  in.  at  $2,050 . 

J.  A.  Ferguson,  12  m.  to  Mar.  31 . . 

James  Foulis,  12  m.  to  Mar.  31 . 

H.  Gale-Legg,  12  m.  to  Mar.  31 . 

G.  F.  Hennessey,  12  m.  to  Mar.  31 . 

D.  A.  Hewitt,  6  m.  at  $2,000,  6  m.  at  $2,059 . 

D.  H.  Hunter,  6  m.  at  $1,600,  6  m.  at  $1,650 . 

Wm.  King,  12  m.  to  Mar.  31 ...  . . 

J.  B.  Lamb,  6  m.  at  $2,000,  6  m.  at  $2,050 . . 

P.  A.  Lefort,  12  m.  to  Mar.  31 . 

T.  J.  McLaughlin,  12  m.  to  Mar.  31 . 

D.  J.  Mullurkey,  12  m.  to  Mar.  31 . ! . . 

J.  A.  II.  Pelletier,  6  m.  at  $1,800,  6  m.  at  $1,850 . 

T.  D.  Rankin,  6  m.  at  $1,750,  6  m.  at  $1,800 . 

J.  S.  Richard,  12  m.  to  Mar.  31 . - . 

Alfred  Scott,  9  m.  at  $1,600,  3  m.  at  $1,650 . 

F.  O.  Smith,  6  m.  at  $1,600,  6  m.  at  $1,650 . 

E.  E.  Temple,  6  m.  at  $1,600,  6  m.  at  $1,650 . ' . 

H.  S.  Tremaine,  3  m.  at  $1,600,  9  m.  at  $1,650 . 

David  Williams,  9  m.  at  $1,600,  3  m.  at  $1,650 . ' . 

D.  C.  Winter,  3  m.  at  $1,700,  9  m.  at  $1,750 . 

Div.  2B. — 

Chas.  Antcliffe,  6  m.  at  $1,300,  6  m.  at  $1,350 . . 

Wm.  Arnold,  12  m.  to  Mar.  31 . . . 

T.  R.  Balmer,  9  m.  at  $850,  3  m.  at  $900 . 

A.  E.  Barratt,  6  m.  at  $1,300,  6  m.  at  $1,350 . 

A.  Barsalou,  12  m.  to  Mar.  31 . 

W.  A.  Beaton,  12  m.  to  Mar.  31 . 

S.  Belanger,  12  m.  to  Mar.  31 . •. . 

Antonio  Boucher,  6  m.  to  Mar.  31,  at  $800  (less  12  d.  in  Jan.) . 

G.  T.  Byshe,  6  m.  at  $800,  Oct.  1  to  Nov.  19,  at  $850  (resigned) . 

T.  R.  Cameron,  Sept.  24  to  Mar.  31,  at  $800 . 

P.  Canty,  12  m.  to  Mar.  31 . 

W.  C.  Chalmers,  6  m.  at  $1,300,  6  m.  at  $1,350  (less  5  d.  in  Jan.) . 

A.  S.  Davis,  6  m.  at  $1,300,  6  m  at  $1,350 . 

H.  F.  G.  Dawson,  12  m.  to  Mar.  31 . . . . . . 

Pierre  de  Donceel,  3  m.  to  June  30,  at  $1,400 . . . 

J.  G.  Dionne,  6  rn.  at  $1,300,  6  m.  at  $1,350 . 

B.  A.  Dore,  6  m.  at  $1,300,  6  m.  at  $1,350 . 

G.  S.  Dorval,  12  m.  to  Mar.  31 . . . 

Div.  2B. — 

W.  A.  Dube,  6  m.  at  $1,500,  6  m.  at  $1,550 . 

Alf.  Dubois,  12  in.  to  Mar.  31 . 

A.  Fortin,  3  m.  at  $1,400,  9  m.  at  $1,450 . 

J.  C.  B.  Fulleylove,  9  m.  at  $1,300,  3  m.  at  $1,350 . 

F.  O.  Hamel,  6  m.  at  $1,300,  6  m.  at  $1.350 . 

J.  A.  Heisler,  6  m.  at  $1,000,  6  m.  at  $1,050 . *. 

W.  J.  Hickey,  12  m.  to  Mar.  31 . 

Wm.  Huber,  12  m.  to  Mar.  31 . 

M.  W.  Hutchinson,  3  m.  at  $1,100,  9  m.  at  $1,150 . 

W.  M.  Hutchison,  12  m.  to  Mar.  31 . 

J.  T.  E.  Lavoie,  April  11  to  Mar.  31,  at  $1,300 . 

Donald  McDonald,  3  m.  at  $1,350,  9  m.  at  $1,400 . 

F.  Mesnard,  7  m.  to  Oct.  31,  at  $1,600  (deceased) . 

E.  E.  U.  Montandon,  6  m.  at  $1,300,  6  m.  at  $1,350 . 

John  Owen,  6  m.  at  $1,300,  6  m.  at  $1,350 . 

P.  D.  Reinhardt,  12  m.  to  Mar.  31 . . 

G.  G.  Rogers,  9  m.  at  $850,  3  in.  at  $900 . 

Frank  Ross,  12  rn.  to  Mar.  31 . 

Thomas  Sawyer,  6  m.  at  $1,400,  6  m.  at  $1,450 . . 

J.  Sharp,  12  m.  to  Mar.  31 . . . 

I . Carried  forward . 
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PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


vJAL  PAPER  No.  1 


V— 9 


Public  Works:  Salaries  at  Ottawa. 


Chief  Architect's  Branch — Continued. 

Brought  forward . 

Div.  2B. — (Continued) — 

A.  It.  Shehyn,  12  m.  to  Mar.  31 . 

W.  L.  Smith,  6  m.  at  SI, 300,  0  m.  at  .$1,350 . 

I.  E.  Stewart,  Oct.  15  to  Mar.  31  at  $800 . 

J.  G.  Taylor,  12  m.  to  Mar.  31 . 

J.  W.  D.  Thompson,  12  m.  to  Mar.  31 . . 

O.  B.  Von  Staffeldt,  6  in.  at  $850,  6  m.  at  $900 . 

R.  Winter,  12  m.  to  Mar.  31 . 

A.  B.  Wright,  12  m.  to  Mar..  31 . 

Div.  3 A. — 

Miss  W.  Fyles,  8  m.  to  Mar.  31,  at  $900 . 

C.  H.  Graham,  12  m.  to  Mar.  31 . 

Mrs.  E.  Lemoyne,  12  m.  to  Mar.  31 . 

J.  H.  Ralph,  12  m.  to  Mar.  31 . 

R.  Rouleau,  12  m.  to  Mar.  31 . 

Div.  3B. — 

Miss  L.  M.  Bates,  9  m.  to  Mar.  31,  at  $500 . 

H-  M.  Bradley,  April  29  to  Mar.  31,  at  $700 . 

Miss  B.  Brousseau,  12  m.  to  Mar.  31 . 

M.iss  A.  M.  E.  Burns,  9  m.  at  $600,  3  m.  at  $650 . 

Miss  L.  W.  Cardill,  Mar.  8-31  at  $500 . 

Miss  M.  R.  Cascadden,  Feb.  15  to  Mar.  31,  at  $500 . 

M  iss  E.  M.  Cassidy,  6  m.  at  $500,  0  m.  at  $550 . 

Miss  M.  French,  12  m.  to  Mar.  31 . 

Miss  W.  Fyles,  July  1-31  at  $700  (promoted) . 

Miss  A.  St.  C.  Irwin,  8  m.  to  Nov.  30  at  $800  (resigned) 

T.  W.  Kenny,  9  m.  at  $550,  3  m.  at  $600. . 

Miss  H.  P.  Kent;  6  m.  at  $000,  0  m.  at  $050 . 

Miss  N.  C.  Lampman,  0  m.  at  $600,  6  m.  at  $650 . 

Miss  M.  L.  Larcher,  July  3  to  Mar.  31,  at  $500 . 

Miss  M.  L.  Laurin,  July  6  to  Mar.  31,  at  $500 . 

Miss  G.  Leyden,  9  m.  at  $500,  3  m.  at  $550 . 

Miss  L.  E.  Mahon,  6  m.  at  $500,  6  m.  at  $550 . 

Miss  M.  P.  Manchester,  12  m.  to  Maar.  31 . 

Miss  K.  M.  McGee,  9  m.  at  $500,  3  m.  at  $550 . 

W.  L.  McLean,  Jan.  4  to  Mar.  31,  at  $500 . 

Miss  M.  O’Donnell,  9  m.  at  $500,  3  m.  at  $550 . 

Miss  J.  Schryburt,  9  m.  to  Mar.  31,  at  $500 . 

Messengers — 

E.  Delage,  12  m.  to  Mar.  31 . 

W.  Dudley,  Aug.  4  to  Mar.  31  at  $500 . 

F.  P.  Harbour,  3  m.  at  $600,  9  m.  at  $650 . 

G.  J.  Harbour,  12  m.  to  Mar.  31 . 

J.  J.  S.  Rice,  6  m.  at  $500,  6  m.  at  $550 . 

W.  H.  Scrim,  6  m.  at  $500,  6  m.  at  $550 . 

C.  D.  Tasse,  12  m.  to  Mar.  31 . 


Chief  Engineer's  Branch. 


Div.  1A — 

L.  A.  Desrosiers,  12  m.  to  Mar.  31 . 

A.  R.  Dufresne,  12  m.  to  Mar.  31 . 

E.  D.  Lalleur,  12  m.  to  Mar.  31 . 

U.  Valiquet,  6  m.  at  $3,450,  6  m.  at  $3,550 . 

Div.  IB. — 

K.  M.  Cameron,  3  m.  at  $2,600,  9  m.  at  $2,700 . 

J.  M.  Chalifour,  12  m.  to  Mar.  31 . 

C.  F.  X.  Chaloner,  12  m.  to  Mar.  31 . 

R.  de  B.  Corriveau,  6  m.  at  $2,750,  6  m.  at  $2,800 . 

E.  B.  Godwin,  12  m.  to  Mar.  31 . 

Angus  Kastella,  May  20  to  Mar.  31,  at  $2,000 . 

Joseph  Lamoureux,  12  m.  to  Mar.  31... . . 

E.  S.  Miles,  6  m.  to  Sept.  30,  at  $2,300  (resigned).  . .  ., . 

G.  E.  Perley,  12  m.  to  Mar.  31 . 

R.  J.  Robillard,  12  m.  to  Mar.  31 . . 

J.  R.  Roy,  6  m.  at  $2,750,  6  in.  at  $2,800  (less  4  d.  in  Sept.). 


Civil 

Govern¬ 

ment. 


$  cts. 
321,263  95 


1,600  00 
1,325  00 
369  89 
1,600  00 
800  00 
875  00 
1,350  00 
850  00 

600  00 
1 , 200  00 
1,100  00 
1,200  00 
1,050  00 

375  00 
645  52 
550  00 
612  50 
32  25 
62  49 
525  00 
500  00 
58  33 
533  28 
562  50 
625  00 
625  00 
372  31 
368  28 
512  50 
525  00 
600  00 
512  50 
120  93 
512  50 
375  00 

800  00 
329  29 
637  50 
800  00 
525  00 
525  00 
800  00 


2,900  00 
4,000  00 
4,000  00 

3.500  00 

2,675  00 
2,300  00 
2,800  00 
2,775  00 
2,800  00 
2,250  54 
2,300  00 
1,149  96 

2.500  00 
2,. 500  00 
2,74-1  44 


Carried  forward 


-90,401  46 
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6  GEORGE  V,  A.  1916 

I 


Abate¬ 

ments. 


$  cts 


Public  Works:  Salaries  at  Ottawa. 


Chief  Engineer's  Branch — Continued. 


Civil 

Govern¬ 

ment. 


$  cts. 


IS, 392  96 


115  00 
*54  50 


87  50 
85  00 
91  88 
105  00 
87  50 
87  50 
105  00 
100  00 
87  50 
87  50 
85  00 
82  28 
90  00 
103  75 

47  50 
80  00 

48  13 
79  08 
03  13 
SO  00 
60  63 

70  00 

71  25 
71  88 
71  25 
03  13 
43  75 
19  39 
78  75 

50  00 
52  50 
55  14 
52  50 
52  50 
00  00 

47  50 
50  00 
55  00 
39  08 
45  00 

48  20 
47  50 
00  00 
55  00 
52  50 
00  00 
00  00 
00  00 


18  55 
30  00 

25  09 
40  09 
30  00 
28  13 
20  88 
'  3  54 

26  25 
33  13 
23  25 


22,087  09 


. Brought  forward . 

Div.  IB — Continued. 

J.  M.  Somerville,  12  m.  to  Mar.  31 . 

J.  C.  Tache,  3  m.  at  $2,650,  9  m.  at  $2,750 . 

Div.  2 A. — 

H.  Bance,  12  m.  to  Mar.  31 . 

J.  U.  Bray,  12  m.  to  Mar.  31 . 

E.  V.  Burwell,  3  m.  at  $1,800,  9  m.  at  $1,850 . 

E.  Dansereau,  12  m.  to  Mar.  31 . 

V.  Denis,  12  m.  to  Mar.  31 . 

H.  J.  Dunne,  12  m.  to  Mar.  31 . 

E.  F.  Gingras,  12  m.  to  Mar.  31 . 

A.  B.  Maeklin,  12  m.  to  Mar.  31 . 

J.  E.  Marion,  12  m.  to  Mar.  31 . 

E.  M.  Mavaut,  12  m.  to  Mar.  31 . 

P.  E.  Moffet,  12  m.  to  Mar.  31 . 

C.  C.  Patterson,  12  m.  to  Mar.  31,  at  $1,650  (less  1  d.  in  Dee.) 

E.  Viens,  12  m.  to  Mar.  31 . 

H.  McD.  Walters,  6  m.  at  $2,050,  6  m.  at  $2,100 . 

Div.  2B. — 

C.  W.  Ball,  12  m.  to  Mar.  31 . 

W.  L.  Cameron,  12  m.  to  Mar.  31 . . . 

Rene  Dumoulin,  9  m.  at  $950,  3  m.  at  $1,000 . 

L.  V.  Gadbois,  12  m.  to  Mar.  31,  at  $1,000  (less  1|  d.  in  Dee.). 

J.  R.  Grant,  9  m.  at  $1,250,  3  m.  at  $1,300 . 

C.  C.  Hampshire,  12  m.  to  Mar.  31 . 

E.  Huot,  9  m.  at  $1, 200,  3  m.  at  $1,250 . 

•I.  E.  Larochelle,  12  m.  to  Mar.  31.: . 

S.  T.  McEvoy,  6  m.  at  $1,400,  0  m.  at  $1,450 . <. . . . 

J.  H.  Munro,  3  m.  at  $1,400,  9  m.  at  $1,450 . 

C.  Pinard,  0  m.  at  $1,400,  6  m  at  $1,450 . 

J.  H.  ltidgway,  9  m.  at  $1,250,  3  m.  at  $1,300 . 

H.  R.  Sims,  0  m.  at  $850,  6  m.  at  $900 . 

S.  G.  Tackaborry,  Dec.  14  to  Mar.  31,  at  $1,300 . 

J.  P.  Valiquet,  6  m.  at  $1,550,  6  m.  at  $1,600 . 

Div.  3A. — 

Mrs.  M.  L.  Belanger,  12  m.  to  Mar.  31 . 

Miss  B.  Blais,  12  m.  to  Mar.  31 . •. . . 

T.  D.  Caldwell,  12  in.  to  Mar.  31,  at  $1, 200  (less  30  d.) . 

Miss  M.  Connery,  12  m.  to  Mar.  31 . 

D.  Desjardins,  12  m.  to  Mar.  31 . 

P.  Drapeau,  12  m.  to  Mar.  31 . 

Harold  Godwin,  12  m.  to  Mar.  31 . 

A.  Laframboise,  12  m.  to  Mar.  31 . . 

M.  Laframboise,  12  m.  to  Mar.  31 . . . 

Miss  M.  B.  Mayhew,  May  14  to  Mar  31,  at  $900 . 

Miss  J.  H.  McElroy,  12  m.  to  Mar.  31 . 

Nap.  Moffctte,  12  m.  to  Mar.  31  at  $1,200  (less  72 h  d.) . 

Miss  F.  O’Hanly,  12  m.  to  Mar.  31 . , . . . . . . 

R.  Rondeau,  12  m.  to  Mar.  31 . 

Mrs.  M.  L.  Roy,  12  m.  to  Mar.  31 . , . 

J.  A.  Tapley,  12  m.  to  Mar.  3 . 

Allan  Taylor,  12  m.  to  Mar.  31 . 

V.  D.  Tilley,  12  m.  to  Mar.  31 . „ . 

G.  H.  Wattsford,  12  m.  to  Mar.  31 . 

Div.  3B— 

Miss  E.  M.  Barnes,  July  4  to  Mar.  31,  at  $500 . 

Wm.  Burrows,  12  m.  to  Mar.  31 . 

Miss  E.  J.  Denault,  12  m.  to  Mar.  31 . 

J.  E.  Evans,  12  m.  to  Mar.  31 . 

Miss  C.  E.  Gardner,  12  m.  to  Mar.  31 . 

Miss  F.  X.  Kelly,  9  m.  at  $550,  3  m.  at  $600  . 

Miss  C.  Langlois,  3  m.  at  $500,  9  rn.  at  $550 . 

Miss  M.  B.  Mayhew,  April  1  to  May  13,  at  $600  (promoted).  . . 

M is i  .1.  T.  Russell,  0  m.  at  $500,  0  m.  at  $550 . 

Miss  A.  E.  Seharfe,  9  m.  at  $650,  3  m.  at  $700 . 

Miss  M.  B.  E.  Slater,  6  m.  at  $500,  6  m.  at  $550 . 

. Carried  forward . 


390,401  46 


2,300  00 
2,725  00 

1,750  00 
1 , 700  00 
1,837  50 
2, 100  00 
1,750  00 
1,750  00 
2,100  00 
2,000  00 
1,750  00 
1,750  00 
1,700  00 
1,045  56 
1,800  00 
2,075  00 

950  00 
1,600  00 

962  50 
1,593  55 
1,262  50 
1,600  00 
1,212  50 
1,400  00 
1,425  00 
1,437  50 
1,425  00 
1,262  50 

875  00 
387  90 
1,575  00 

1,000  00 
1,050  00 
1,102  53 
1,050  00 
1,050  00 
1,200  00 
950  00 
1,000  00 
1,100  00 
793  55 
900  00 

963  71 
950  00 

1,200  00 
1,100  00 
1,050  00 
1,200  00 
1,200  00 
1,200  00 

370  97 
600  00 
500  00 
800  00 
000  00 
562  ro 
537  50 
70  97 
525  00 
662  50 
525  00 


465,917  70 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE 
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Abate¬ 

ments. 


Public  Works:  Salaries  at  Ottawa. 


$  ets. 
22,087  89 


10  76 
27  50 


26  25 
40  00 
28  72 
11  02 


*93  00 


*46  00 


87  50 


80  00 

60  00 
8  76 
60  00 
52  50 
52  50 
45  00 
55  00 

29  38 

30  00 

40  00 


150  00 

89  38 

105  00 
105  00 

33  12 

52  50 
47  50 

27  50 
11  63 


Chief  Engineer's  Branch — Concluded. 

Brought  forward . 

Div.  3B — Concluded. 

Miss  N.  E.  Thorburn,  Oct.  27  to  Mar.  31,  at  $500 . 

Miss  M.  E.  Welch,  12  m.  to  Mar.  31 . 

Messengers — 

Wm.  Boucher,  6  m.  at  $500,  6  m.  at  $550 . 

J.  P.  Labelle,  12  m.  to  Mar.  31 . 

F.  Lepage,  3  m.  at  $550,  9  m.  at  $600  (less  8  d.) . 

Joseph  Pageau,  April  1  to  Sept.  9,  at  $500 . . 

Parliamentary  Estimates  and  Geodetic  Levelling  Staff. 

Div.  1A — 

S.  E.  O’Brien,  12  m.  to  Mar.  31 . 

Div.  IB — 

Joseph  Vincent,  12  m.  to  Mar.  31 . 

Div.  2 A — 

J.  A.  Cantin,  12  m.  to  Mar.  31 . 

Div.  2B — 

W.  E.  O’Brien,  12  m.  to  Mar.  31 . 

Div.  3A — 

D.  Couture,  12  m.  to  Mar.  31 . 

Mrs.  V.  G.  DeGrosbois,  2  m.  to  May  31,  at  $1,030  (deceased) 

Mrs.  C.  D.  Houde,  12  in.  to  Mar.  31 . . . 

Miss  M.  Kavanagh,  12  m.  to  Mar.  31 . 

Miss  C;  H.  Moffatt,  12  m.  to  Mar.  31 . „ . 

Miss  M.  N.  Stewart,  12  m.  to  Mar.  31 . 

Miss  E.  Sylvain,  12  m.  to  Mar.  31 . 

Div.  3B — 

Miss  C.  M.  Beatty,  3  m.  at  $550,  9  m.  at  $600 . 

Miss  M.  M.  Peterkin,  12  m.  to  Mar.  31 . 

Messengers — • 

E.  R.  Launiere,  12  m.  to  Mar.  31 . 


Telegraphs. 


Div.  1A — 

D.  H.  Keeley,  12  m.  to  Mar.  31 . 

Div.  2A — 

P.  G.  Burgess,  3  m.  at  $1,750,  9  m.  at  $1,800 . 

M.  W.  Crean,  12  m.  to  Mar.  31 . 

J.  E.  Gobeil,  12  m.  to  Mar.  31 . 

Div.  2B — 

C.  O.  Lambert,  3  m.  at  $850,  6  m.  to  Dec.  31,  at  $900 . 

Div.  3A — 

J.  E.  Bray,  12  m.  to  Mar.  31 . 

Miss  E.  McCloskey,  12  m.  to  Mar.  31 . 

Div.  3B — 

Miss  F.  A.  Ranger,  12  m.  to  Mar.  31 . . . 

Miss  F.  M.  G.  Watterson,  6  m.  to  Mar.  31,  at  $500  (less  13  d.  in  Oct.) 


Civil 

Govern¬ 

ment. 


$  cts. 
465,917  70 


215  05 
550  00 


525  00 
800  00 
574  30 
220  80 


3, 100  00 
2,300  00 


1,750  00 


1,600  00 

1,200  00 
175  00 
1,200  00 
1,050  00 
1,050  00 
900  00 
1,100  00 

587  50 
600  00 

800  00 


3,000  00 

1,787  50 
2, 100  00 
2, 100  00 

062  50 

1,050  00 
950  00 

550  00 
232  53 


Temporary  Employees  ($10,465 .03). 


Clerks  ($9,637.39)— 

«  F.  G.  Ashton,  April  1  to  Sept.  30,  1914  at  $500 . 

Miss  L.  M.  Bates,  April  29  to  June  30,  1914  at  $500 . 

Miss  B.  Batterton,  Oct.  14,  1914  to  Mar.  31,  1915  at  $500 . 

A.  Boucher,  Feb.  18  to  Sept.  30,  1914  (less  14  d.)  at  $800 . 

Miss  M.  Bruden,  Oct.  14,  1914  to  Mar.  31,  1915  (less  4  d.)  at  $.500 

Miss  A.  Burnett,  April  1  to  Sept.  30,  1914  at  $500 . 

G.  It.  Cameron,  July  7  to  Sept.  23,  1914  at  $800 . . 


23,592  61 


Carried  forward 


250  00 
86  10 
232  49 
461  70 
227  11 
250  00 
171  53 


500,326  81 
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Abate¬ 

ments. 


Public  Works:  Salaries  at  Ottawa. 


Civil 

Govern¬ 

ment. 


$  cts. 


T e m porary  E mployees — Concl  uded . 


$  cts. 


23,592  61 


Brought  forward 


500,326  81 


Clerks —  Concluded . 

Miss, J.  Cantin,  Oct.  14,  1914  to  Mar.  31,  1915  at  $500 . 

Miss  F.  Cook,  April  1  to  Sept.  30,  1914  at  $500 . 

Miss  S.  Corkery.  April  1  to  Sept.  30,  1914  (less  1  d.)  at  $500 . 

Miss  E.  M.  Costello,  Aug.  7,  1914  to  Feb.  0,  1915  at  $500 . 

Miss  A.  Daley,  Oct.  14,  1914  to  Mar.  4,  1915  at  $500 . 

O.  Demers,  Oct.  9  to  31,  1914  at  $500 . 

Miss  E.  M.  Dunham,  May  28  to  June  30,  1914  at  $500 . 

Miss  S.  Edmond,  Oct.  14,  1914  to  Mar.  31,  1915  at  $500 . 

Miss  K.  Enright,  July  14  to  Oct.  31,  1914  (less  8  d.)  at  $500 . 

Miss  E.  Finlayson,  April  1  to  Sept.  30,  1914  at  $500 . . 

N.  B.  Forbes,  June  4  to  Sept.  30,  1914,  (less  4  d.)  at  $800 . 

Miss  B.  Girard,  June  22  to  July  22,  1914  at  $500 . 

Miss  O.  Goodell,  Oct.  10,  1914  to  Mar.  31,  1915  at  $500 . 

Miss  E.  Hollinsworth,  April  1  to 'Sept.  30,  1914  at  $500 . 

Miss  A.  R.  Hudson,  April  1  to  Sept.  30,  1914  at  $500 . 

W.  S.  Kidd,  May  22  to  Sept.  26,  1914  at  $800 . 

Miss  II.  C.  King,  May  18  to  Nov.  17,  1914  at  $500 . . 

Miss  B.  Lcmoyne,  Oct.  14,  1914  to  Mar.  31,  1915  (less  1  d.)  at  $500 

Miss  H.  Lunny,  Oct.  14,  1914  to  Mar.  31,  1915  at  $500 . 

W.  R.  Me  Do  wall,  April  14  to  Oct.  13,  1914  (less  6  d.)  at  $1,000. . . . 
R.  I.  McLaren,  Nov.  24,  1914  to  Mar.  31,  1915  (less  3  d.)  at  $S00... 

C.  A.  Narraway,  Oct.  22,  1914  to  Mar.  31,  1915  at  $800 . 

J.  E.  H.  Paisley,  May  12  to  Sept.  22,  1914  (less  15§  d.)  at  $800 . 

G.  N.  Pennock,  Nov.  16,  1914  to  Mar.  31,  1915  at  $500 . 

W.  E.  Raley,  May  4  to  Sept.  9,  1914  at  $800 . 

Miss  E.  M.  Rebb,  Oct.  10,  1914  to  Mar.  31,  1915  (less  7  d.)  at  $500. 

L.  Rouleau,  May  4  to  Nov.  3,  1914  at  $S00 . 

Miss  K.  Ryan,  April  1  to  Sept.  30,  1914  at  $500 . 

Miss  N.  Schimmens,  April  6  to  June  23,  1914  at  $500 . 

Miss  G.  M.  Seeber,  May  19  to  Nov.  18,  1914  at  $500 . 

Miss  N.  L.  Simpson,  April  1  to  Sept.  30,  1914  at  $500 . 

V.  A.  E.  Steele,  April  9  to  Oct.  19,  1914  (less  101  d.)  at  $800 . 

Miss  M.  Sunstrum,  Aug.  4  to  Oct.  3,  1914  at  $500 . 

Miss  F.  VVatterson,  April  1  to  Sept.  30,  1914  at  $500 . 

Messengers,  Sorters  and  Packers  ($827.64) — 

L.  A.  Angel,  June  10  to  Sept.  30,  1914  at  $500 . 

W.  B.  Beck  worth,  Nov.  23,  1914  to  Mar.  31, 1915  at  $500 . 

P.  J.  Fahey,  June  16,  1914  to  Mar.  31,  1915  at  $500 . 

J.  A.  Grace,  June  19  to  Aug.  31,  1914  at  $500 . 


23,592  61 


Totals 


Charged  as  follows — 

Minister . 

Civil  Government:  Salaries . 

Civil  Government:  Contingencies 


232  49 
250  00 
248  62 
250  00 
196  21 
30  91 
47  04 
232  49 
138  41 

250  00 

251  38 
42  07 

237  87 
250  00 
250  00 

279  25 
250  00 

231  15 

232  49 
482  14 
275  74 
354  80 
257  95 
187  47 

280  19 
228  15 
400  00 
250  00 
108  32 
250  00 
250  00 
400  00 

83  32 
250  00 

154  14 
177  75 
395  77 
99  98 


509,112  91 


7,000  00 
491,647  88 
10,465  03 


^Superannuation  Fund  No.  1. 
J35  years’  service  complete. 


fSuperannuation  Fund  No.  2. 
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Public  Works  Department:  Civil  Government  Contingencies. 


$  cts. 


Salaries  at  Ottawa . . (Page  V — 12) 

Stationery  Office  supplies,  12  m.  to  Mar.  31,  1915  ($6,584.56) — 

Books  printed  and  maps,  $549.90;  fountain  pens,  8,  $43.64 . 

Blank  books  and  scratch  pads,  $262.82;  sundry  baskets,  11,  $11.21 . 

Typewriters,  9,  $1,084;  less  $65  for  old  ones . 

Typewriter  repairs  and  supplies,  $360.97;  typewriter  stands,  3,  $53.50 . 

Travelling  case  for  typewriters,  1,  $10;  tabulator,  1,  $20 . 

Paper  and  envelopes,  $1,686.17;  perforators,  9,  $11.87 . 

Vandyke  linen,  2  rolls,  $70;  numbering  machine,  1,  $5.10 . 

Binders,  files,  etc.,  $66.25;  index  cards,  $58.75 . 

Guides  and  folders,  $24.27;  file  pockets,  3,250,  $300 . 

Drawing  instruments,  1  box,  $33.62;  copy  holders,  4,  $9.04 . 

Waco  pen  attachments,  4  boxes,  $48;  sundry  bags,  2,  $19 . ■ . 

Transparent  ambro  set  railroad  curves,  1,  $60;  dater,  1,  $8.40 . 

Burrough’s  electric  adding  and  listing  machine,  1 . 

Butcher’s  covers,  6,  $8.10;  pencil  sharpener,  1,  $4.40;  inkstands,  5,  $18.10.  .  , . 

Sundry  stationery  supplies,  $899.81;  parliamentary  publications,  $171.14 . 

King’s  Printer’s  account;  printing,  binding,  etc . _..... 

Telegrams,  $4,964.77;  telephone  messages,  $799.11;  postage,  $76.15 . 

Subscriptions  to  newspapers  and  publications . 

Express  charges,  $14.30;  street  car  fares,  $111.04;  soap,  $16.55 . 

Tumblers,  34,  $4.38;  matches,  $6.89;  sundry  gratuities,  $11.50 . 

Towels,  24  doz.,  $54;  cuspidors,  3,  $4.50;  sundry  small  items,  $5.73 . 

Washing  towels:  Mrs.  M.  L.  Bray,  12  m . 

Travelling  expenses:  Hon.  Robt.  Rogers,  $1,000;  A.  J.  Barclay,  $63.70;  G.  R.  Barthe,  $105.75; 

C.  Baudry,  $198.05;  H.  Bance,  $118;  J.  B.  E.  Bedard,  $116.20;  J.  Binns,  $83.65;  R.  Blais, 
$786.95;  O.  Bourget,  $75.70;  J.  U.  Bray,  $157.30;  G.  M.  Brown,  $9.05;  J.  Bruehesi,  $40.10; 
P.  G.  Burgess,  $160;  G.  F.  Buskard,  $365.10;  K.  M.  Cameron,  $50.60;  J.  M.  Chalifour, 
$475.06;  S.  J.  Chaplgau,  $1,002.48;  J.  A.  Chasse,  $86.50;  R.  de  B.  Corrivdau,  $404.57;  C.  R. 
Coutlee,  $138.15;  M.  W.  Crean,  $127.80;  R.  O.  Croll,  $228.40;  A.  E.  Cross,  $284.95;  J.  I. 
Cummings,  $671.43;  J.  E.  Cusson,  $101.40;  E.  Dansereau,  $847.55;  G.  H.  Davidson,  $23.55; 

G.  W.  Dawson,  $401.19;  R.  Dawson,  $22.05;  V.  Denis,  $641.50;  R.  C.  Desrochers,  $100.65; 
L.  J.  T.  Dube,  $37.60;  A.  R.  Dufresne,  $645.15;  D.  Ewart,  $492.40;  .T.  A.  Ferguson,  $89.80; 
S.  Fortin,  $16.10;  J.  Foulis,  $93.50;  T.  W.  Fuller,  $438.65;  P.  E.  Gagnon,  $117.45;  J.  E. 
Gobeil,  $781.31;  C.  H.  Graham,  $42.60;  A.  Gray,  $228.69;  P.  S.  Gregory,  $530.72;  F.  O. 
Hamel,  $90.65;  G.  F.  Hennessey,  $72.15;  D.  A.  Hewitt,  $286.55;  W.  J.  Hickey,  $455.85;  E. 
L.  Horwood,  $100;  B.  F.  Howe,  $881.22;  W.  Huber,  $6.60;  C.  H.  Hunter,  $398.10;  E.  Huot, 
$78.20;  G.  N.  Hutchison,  $8.10;  W.  M.  Hutchison,  $50;  J.  Johnston,  $332.35;  S.  B.  Johnson, 
$211.03;  A.  Kastella,  $1,558.95;  D.  H.  Keeley,  $35.70;  Wm.  Kerr,  $454.52;  A.  G.  Kingston, 
$142.58;  J.  S.  Kingston,  $66.31;  J.  Lamoureux,  $10.60;  A.  Langlois,  $12.25;  H.  Langlois, 
$111.70;  J.  E.  Larochelle,  $286.25;  P.  A.  Lefort,  $82.80;  H.  G.  Legg,  $34.05;  G.  S.  A. 
Mackay,  $2,100.04;  P.  MacLuckie,  $875.55;  R.  I.  McLaren,  $29.45;  D.  A.  McLaughlin,  $50; 
R.  McNab,  $79.55;  A.  B.  Macklin,  $270.65;  W.  Mansfield,  $583.55;  E.  S.  Miles,  $485;  D. 
McR.  Minard,  $218.71;  D.  J.  Mullarkey,  $796.66;  F.  X.  Paquet,  $413.07;  A.  Pare,  $15.90; 

H.  Pelletier,  $73.70;  G.  E.  Perley,  $17.95;  W.  D.  Powell,  $94.15;  J.  H.  Ralph,  $408.35;  T. 

D.  Rankin,  $50.10;  G.  B.  Reid,  $56.15;  J.  S.  Richard,  $69.55;  R.  J.  Robillard,  $258.50; 

J.  B.  O.  Saint  Laurent,  $109.25;  A.  St.  Laurent,  $290.10;  J.  B.  St.  Laurent,  $243.42;  J. 
Shearer,  $18.35;  A.  R.  Shehyn,  $312.18;  E.  T.  Smith,  $1,153.40;  J.  M.  Somerville,  $77.85; 

K.  G.  Spangenburg,  $656.25;  J.  H.  Stewart,  $27.94;  C.  I).  Sutherland,  $551.09;  J.  A. 

Tapley,  $102.30;  J.  A.  Thivierge,  $1,830.97;  J.  A.  Thomson,  $23.10;  J.  R.  Tobin,  $96.25; 
J.  P.  Valiquet.  $681.15;  I".  Valiquet,  $758.80;  H.  McD.  Walters,  $22.15;  D.  A.  Williamson, 
$213.75;  R.  C.  W  right,  $144.05 . . 


10,465  03 

593  54 
274  03 
1,019  00 
414  47 
30  00 
1,698  04 
75  10 
125  00 
324  27 
42  66 

67  00 

68  40 
751  50 

30  60 
1,070  95 
5,960  88 
5,840  03 
641  68 
141  89 
22  77 
64  23 
281  30 


32,426  79 


Total,  carried  to  page  V — 2 


62,429  16 


Ottawa  Astronomical  Observatory:  Additional  Buildings,  etc. 

\ 

McGillivray,  W.  IL:  contract  complete*  for  construction  of  Geodetic  Survey  building,  $61,948; 
additions  to  building,  $4,372;  altering  ceiling  of  draugh ting-roc m,  $92;  changing  heating 
main,  $32.20;  total,  $66,444.20;  less  $105  retained  for  inferior  material  and  less  paid  in 


1913-14,  page  V-13,  $12,370 .  53,969  20 

Barrett  Bros.:  37-94  t.  stone,  $62.60;  wood,  $2.25 .  64  85 

Brooks,  H.  W.:  360  bags  cement,  $198;  11  loads  sand,  $33;  less  525  bags  returned,  $52.50 .  178  50 

Capit  d  Office  Supply  Co.:  cabinet,  $29;  6  desks,  $180.85;  section,  $23.10;  2  tables,  $27.25. . .  260  20 

Carnochan,  John:  water-proofing  as  per  specifications .  230  00 

Coldrey  &  Chapman,:  4  globe  valves,  $40;  nozzles,  $14;  sundry,  $14.72 .  68  72 

Collie-Cockerill  Mfg.  Co.:  2  letter  cabinets,  $43.20;  6  vert,  cabinets,  $129.15;  2  pr.  ends,  $16.20; 

sundry,  $4.50 .  193  05 

Currier,  T.  W.  &  Co.:  r.  t.  desk . ' . .  54  00 

Garrioch-Godard  &  Co.:  200  ft.  conduit,  $16;  electric  heater,  $19;  transformer,  $10;  2,165  ft. 

d.  b.  r.  e.  wire,  $45.95;  sundry,  $118.90 . 209  85 

General  Utilities  Co.:  watchman's  twelve-station  control  clock .  62  50 


Carried  forward .  55,290  87 
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Ottawa  Astronomical  Observatory:  Additional  Buildings,  etc. — Concluded.  %  cts. 

Brought  forward . . .  65,290  87 

Higman,  Geo.  A  Sons:  20  gal.  boiled  oil,  $17;  32  Its.  glass,  $57.10;  260  lb.  lead,  $24.75;  10  gal. 

turpentine,  S9;  sundry,  $16.86 .  124  71 

Langley,  Jas.  A.:  “Spencer”  turbine  vacuum  cleaner .  1,695  00 

Lawson,  Thos.  A  Sons:  caps,  $3;  hydrant,  $58 .  61  00 

Mason,  Geo.  M.,  Ltd.:  898  ft.  lumber,  $21.57;  95  pcs.  pine,  $59.82;  2,704  ft.  pine  joint,  $89.62; 

2,580  ft.  white  pine,  $81.18;  3  screen  doors,  $22.25;  sundry,  $70.85 .  345  29 

McGillivray,  Wm,  H.:  3  oak  doors,  frames,  etc .  135  52 

McKinley  &  North  wood:  75  elbows,  $14;  radiator,  $13.95;  2*  doz.  towel  bars,  $15.19;  sundry, 

$12.40 .  55  54 

McLennan,  J.  R.:  4  basins,  $40.10;  85  bibbs,  $37;  500  ft.  galv.  pipe,  $21.90;  lead,  $23.13;  roll 

rim  sink,  $15.65;  24  valves,  $27;  50  lb.  wiping  solder,  $14;  sundry,  $94.98 .  273  76 

Office  Specialty  Mfg.  Co.:  4  desks,  $116;  2  steel  cases,  $346;  24  steel  sections,  $531;  8  sections, 

bases,  tops,  etc.,  $226;  sliding  ladder,  $25;  3  tops  and  3  bases,  $36;  sundry,  $39.30 .  1,319  30 

Oliver,  J.  &  Sons:  25  folding  tables . .  100  00 

Ottawa  Electric  Co.:  transformer  house .  1,025  00 

Phillips,  J.:  copper  roof  for  camera  hut,  $323;  sundry,  $32.05 . 355  05 

Rankin,  W.  A.:  26  cupboard  locks,  $27.90;  9  door  checks,  $37;  7  night  latches,  $10.50;  roller, 

$11;  2  rolls  screen  cloth,  $33.28;  water  cooler,  $14.50;  sundry,  $208.81 .  342  99 

Rea,  A.  E.  Co.:  90  shades  as  per  estimate . ■ .  70  00 

Skuce,  Wm.:  drilling  well,  25  ft . .' .  50  00 

Slack,  J.  H.:  10  loads  dust,  $26.94;  5  loads  stone,  $24.87 . : .  51  81 

Spence,  E.  D.:  stone,  46-155  t.  at  $1.65 .  76  15 

Standard  Electric  Time  Co.:  12  clocks . . .  144  00 

Steel  Equipment  Co.:  moving  steel  cases,  $57;  repairing  cases,  $5 .  62  00 

Stewart,  P.:  650  11).  lead,  $56.75;  1 ,400  ft.  oak  moulding,  $24.50;  15 gal.  oil,  $11.25;  5  gal.  shellac, 

$10;  sundi'y,  $165.47 . . .  267  97. 

Stewart  &  Co.:  59  book  units,  $208.22;  22  leg  bases,  $32.40;  16  tops,  $28.80 . .  269  42 

Small  payments:  bulbs,  etc.,  $20.75;  18  yd.  carpet,  $33.30;  customs  duty,  $43.20;  drain  pipe, 

$12.50;  electrical  supplies,  $27.95;  foundation  for  photographing  machine,  $46;  200  ft. 

hose,  $32;  soap,  $9;  wood,  $7.50;  sundry,  $167.93 .  400  13 

Wages,  detailed  under  Ottawa  Buildings  Repairs,  Page  V— 88 .  6,012  47 

Voucher  outstanding,  R.  6845,  C.  S.  A.  Mac-kay .  161  70 


Total .  68,639  68 

Less — Discounts  for  cash  (Page  V — 108) .  1  37 


Total,  carried  to  page  V — 2 . .  68,688  31 


Ottawa:  Eastern  Departmental  Block:  Addition. 

Dominion  Radiator  Co.:  on  account  $10,200  contract  for  supplying  materials  for  heating 

system . _ . . . . .  7,800  00 

Doran  A  Devlin:  contract  complete  for  extension  to  boiler  house,  $9,000,  less  paid  in  1912-13, 

V — 29,  $8,000;  contract  for  addition  complete,  $222,800,  less  previous  payments  1910-11, 

V— 23,  $32,210,  1911-12,  V— 28,  $122,870  and  1913-14,  V— 29,  $62,720,  and  $786  retained  for 

toilet  rooms  uncompleted .  5,214  00 

Goldie  A  McCulloch  Co.:  vaults,  $85,736;  additions  to  currency  vault,  $7,354;  bins  for  vaults, 

$2,825;  vault  door  and  steel  grill,  $587;  less  paid  in  1913-14,  V — 14,  $74,680 .  21,822  00 

Office  Specialty  Mfg.  Co.:  vault  fittings  for  Finance  Department .  5,665  00 

Otis-Fensom  Elevator  Co.:  contract  complete  for  freight  elevator .  1,700  00 

Royles,  Ltd.:  5  automatic  steel  control  attachments  and  5  of  2-in.  Class  “A”  Syphonias. . . .  366  83 

American  Bank  Protection  C’o.:  installing  electric  burglar  alarm  system,  $1,935;  freight  and 

drayage,  $53.94 . ; . .*/. .  1 , 988  94 

Barrett  Bros.:  570  bags  cement,  $313.50;  ton  hydrated  lime,  $14;  '2  tons  paristone,  $22.50; 

sundry,  $14.81;  less  530  bags  returned,  $53 .  311  81 

Brooks,  H.  W.:  28  loads  sand . .  58  80 

Cantin,  N.  M.:  3  “Presto”  heaters . r . '. .  4,800  00 

Coldrey  &  Chapman:  3  automatic  bubblers,  $33;  237  11).  iron,  $5.92;  48  elbows,  $9.36;  245  ft. 

pipe,  $29.87;  radiators,  $21;  tin,  $10;  sundry,  $104.85 .  214  00 

Dominion  Machine  P.nd  Supply  Co.:  hot  water  heater . 110  00 

Dominion  Radiator  Co.:  45  brass  gate  valves,  $119.18;  48  buckles,  $53.61;  4  iron  gate  valves, 

818.60;  912  ft.  pipe,  $57.98;  “Safford”  steam  boiler,  $84.75;  5  water  gauges,  $18.81;  sundry, 

$10.64 .  363  57 

Fire  Prevention  Co.  of  Canada,  Ltd.:  replacing  windows  in  stair  well .  1,835  00 

Fleck,  Alex.,  Ltd.:  angle  iron  frame,  $24.73;  200  forgings,  $30;  labour,  42$  h.  at  70c. ;  6  tanks, 

$193;  15  window  gratings.  $412.50;  sundry,  $19.45 . .  709  43 

Garrioeh-Godard  A  Co.:  8  condulets,  $10.40;  150  ft.  galvaduct,  $10.50;  530  ft.  r.  c.  wire,  $11.66; 

•  sundry,  $56.72 .  89  28 


Carried  forward .  53,048  66 
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$  cts. 
53,048  GO 


GG3  80 
1,084  00 
218  40 

789  85 
66  50 
68  04 
225  00 


1,544  62 

864  21 
3,007  35 
110  10 


483  28 
109  20 
2,833  73 


Total . .  .  75,116  80 

Less — Discounts  for  cash,  page  V — 108 . .  19  is 

Total,  carried  to  page  V — 2 .  75,097  62 


Ottawa:  New  Departmental  Buildings. 

Sites  West  of  Bank  Street  ($633,495.45). 

Baker,  Mrs.  Jeannette  and  Mrs.  Hemsley,  393-5  Wellington  St,:  paid  on  account . 

Bate,  Sir  Henry  N.  Realty  Co.,  Ltd.:  lot  3,  north  side  Wellington  St.:  on  account  purchase 

price . ’. . 

Blyth,  Mrs.  Jennie  et  al.,  No.  3  Kent:  valuation,  $22,000;  interest  at  5  p.e.,  Mar.  9,  1912  to 
Sept.  12,  1914,  $2,145.87;  less,  mortgage,  $1,839.48,  and  less  paid  in  1912-13,  V — 30,  $5,000 
Blyth,  Miss  M.  A.,  No.  57-59  Vittoria  St.:  valuation,  $2,655;  interest  at  5  p.c.,  Mar.  9,  1913, 

to  Aug.  26,  1914,  $246.47;  less  paid  in  1913-14,  page  V — 15,  $2,000 . 

Blyth,  Miss  Margaret  and  Miss  M.  A.,  No.  13  Kent  and  No.  59  Vittoria:  valuation,  $18,977; 

interest  at  5  p.c.,  Mar.  9,  1912-Aug.  22,  1914,  $2,326.79 . 

Brennan,  J.  C.,  north  half  lot  56  and  NE.  quarter  lot  37,  north  side  Vittoria  St.:  valuation, 
$42,000;  interest  at  5  p.c.,  Mar.  9,  1912,  to  May  15, 1915,  $3,976.70;  less  paid  in  1912-13,  V  -30 

$30,000 . '. 

Browne,  Mrs.  E.:  3575  Wellington  St.:  valuation,  $24,295:  interest  at  5  p.c.,  Mar.  9,  1912,  to 

Sept.  22,  1914,  $2,524.29;  less  paid  in  1913—14,  page  V — 15,  $10,000 . 

Bunnell,  F.  E.  and  C.  W.,  363-5  Wellington  St.:  valuation,  $20,000;  interest  at  5  p.c.,  Mar. 

9,  1912,  to  June  30,  1914,  $2,308.39;  less  paid  in  1913-14,  V— 15,  $20,000 . 

Burke,  Mrs.  Mary  Grace  and  Miss  Julia  A.  O’Boyle,  No.  39-41  Kent  St.:  valuation,  $7,936.50; 

interest  at  5  p.c.,  Mar.  9,  1912,  to  Oct.  14,  1914.  $1,032.83 . 

Cleave,  Win.,  No.  125-127  Vittoria  St.:  valuation,  $9,592;  interest  at  5  p.c.,  Mar.  9,  1912,  to 

Nov.  19,  1913,  $815.98;  less  pud  in  1913-14,  page  V— 15,  $8,000 . 

Devlin,  Mrs.  Katherine  H.,  No.  41  Cliff  St.:  valuation  $56,000;  less  paid  in  1913-14,  page 

V— 15,  $45,000 . 

Fournier,  A.  A.,  327-333  Wellington  St.:  valuation,  $171, 93T;  compensation  for  disturbance 
of  business.  $17,193;  store  fixtures,  $7,000;  paid  on  account,  $188,302.50;  less  paid  in  1912-13, 

V— 30,  $18,302.50.  and  in  1913-14,  V— 15,  $100,000 . . . 

Gemmill,  Mrs.  Emily,  part  lot  No.  22,  Vittoria  St.:  valuation  $47,000;  paid  on  account, 
$30,500;  less  paid  in  1912-13,  page  V — 31,  $25,000  and  paid  in  1913-14,  page  V — 15,  $10,000 
Goodall,  Misses  Mary  A.  and  Violetta  and  Messrs.  E.  N.  and  E.  I...  No.  305-7  Wellington  St.: 
valuation,  $43,752;  interest  at  5  p.e.,  M;ir.  9,  1912,  to  Oct.  17,  1914,  $5,192.55;  less  paid  in 

1913-14.  page  V— 15.  $30,000  . 

Goodall,  Messrs.  E.  N.  and  E.  L.,  305-307  Wellington  St.:  compensation  for  disturbance  of 
business.  * . 


15,000 

00 

10,000 

00 

17,306 

\ 

39 

901 

47 

21,303 

79 

V 

15,976 

70 

16,819 

29 

2,308 

39 

8,969 

33 

2,407 

98 

11,000 

00 

70,000 

00 

1,500 

00 

18,944 

55 

3,248 

00 

Ottawa:  Eastern  Departmental  Building:  Addition— Concluded. 

Brought  forward . 

)ply  Co.  of  Car 
7  gate  .valves,  $: 
pipe  wrenches,  $ 

S18.04;  sundry,  $167.82. 

Goldie-McCulloch  Co.:  2  steel  grills,  $1,080;  sundry,  $4 . 

Hadrian  Flooring  Co.  of  Canada,  Ltd.:  laying  resiient  floor,  624  ft.  at  35c . 

Hall,  John  H.  &  Sons,  Ltd.:  No.  4  standard  pipe  lathe  with  single  phase  motor  attached, 

$759;  set  of  dies,  $20;  sundry,  $19.85 . * . 

Luke,  S.  A.:  davenport,  $62;  sundry,  $4.50 . 

Maass  Bros.:  20  claw  supports,  $60;  sundry,  $8.04 . 

McC-dlum,  W.  R.:  650  ft.  lead-covered  cable,  100  ft.  terminal  wire,  etc.,  as  per  contract  .  .  . 
McKinley  &  Northwood:  250  ft.  of  24  in.  bolts  and  nuts,  $25;  pipe  tees,  etc.,  $10.05;  duplex 
pump  receiver,  $240;  ventilating  treasury  vaults:  fitting  galv.  iron  vent  pipes,  motor  and 
switches  as  per  tender,  $1,207;  350  lb.  galv.  pipe,  $24.50;  sheet  iron  plates,  $20;  labour, 
374?  h.  at  70c.;  360  ft.  iron  pipe,  $14.40;  sundry,  $261.34;  total  $2,061.62,  less  galv.  pipe 

returned  $20,  and  less  $500  paid  in  1913-14,  V — 15 . 

McLennan,  J.  R.:  8  heavy  marine  steam  cocks,  $128;  pipe  covering,  4,449  ft.,  $713.58;  sundry, 

$22.63 . 

Office  Specialty  Mfg.  Co.:  steel  fittings  for  vault,  $2,975;  sundry,  $32.35 . 

Pringle*  &  Cameron:  duty  on  boilers,  $35.40,  on  3  cases  of  valves,  $70.60;  sundry,  $4.10 . 

Small  payments:  6  asbestos  gaskets,  $9;  58  anchors,  $42;  bale  waste,  $11.25;  500  ft.  brick 
flooring,  $27.50;  2  die  stocks,  $40;  2  dust  covers,  $8.80;  electrical  supplies,  $8.90;  freight, 
$15.46;  30  pcs.  galv.  wire  netting,  $14.50;  12  holophone  shades,  $13.80;  2  lock  sets,  $33; 

500  lead  seals,  $10.50;  labour,  $36;  plumbing  material,  $28.75;  12  tungsten  lamps,  $8.40; 

sundry,  $175.42 . . . 

Advertising . . . . 

Wages,  detailed  with  Ottawa  Buildings  Repairs,  Page  V— 88 .  1 


Carried  forward 


215,685  SO 
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Ottawa:  New  Departmental  Buildings — Continued.  $  cts. 

Brought  forward .  215,085  89 

Sites  on  the  West  side  of  Bank  Street — Concluded. 

Graham,  Misses  M.  M.  L.  and  S.  L.  C.,  No.  1  Cliff  St,:  purchase .  19,525  00 

Grant,  Francis,  391  Wellington  St.:  valuation,  £10,000;  interest  at  5  p.c.,  £2,186.25;  paid  on 

.  16,000  00 

Holbrook,  J.  A.  D.,  No.  25  Cliff  St.:  valuation,  $42,250;  less  paid  in  1913-14,  V— 16,  £30,000. .  12,250  00  ^ 

Holland,  Mrs.  Alice,  116  Vittoria  St.:  valuation,  £28,066.50;  paid  on  account,  $26,007.90;  less 

paid  in  1912-13,  V— 30,  $18,507.90,  and  in  1913-14,  V— 16,  $5,000 . . .  • .  2,500  00  y 

Holland,  Andrew,  Wellington,  north  side,  3§  acres  and  2  houses:  valuation,  $87,862.99;  less  >• 

paid  in  1912-13,  V— 30,  $71,000,  and  in  1913-14,  V— 16,  $4,000 . .* .  12, ,862  99  X"" 

Lawson,  Thos.  &  Sons,  No.  367  Wellington  St.:  valuation,  $16,956;  interest  at  5  p.c.,  Mar.  9,  ✓ 

1912,  to  Nov.  9,  1914,  $2,267 . . . . .  19,223  00  ^ 

Manuel.  .Tames,  executor  of  John  Manuel,  deceased:  Vittoria  Bowling  Club  property,  paid  on 
account,  $32,000;  Ottawa  Curling  Club  property,  paid  on  account,  $43,000;  residence 

property,  paid  on  account,  $80,000 . 155,090  00 

Martin,  Mrs.  A.  J.  and  W.  H.,  south  half  lot  23,  east  side  Kent  St.:  valuation,  $18,000;  less  paid 

in  1912-13,  V— 31,  $14,000 . . .  4,000  00 

Mather  &  Finnic,  343-345  Wellington  St.:  valuation,  $75,000;  interest  at  5  p.c.,  Mar.  9,  1912,  to 
May  4,  1914,  $6,158;  less  paid  in  1913-14,  V — 16,  $69,948.38,  and  less  Stewart  mortgage, 

paid  in  1913-14,  V— 16,  $6,452.50 . . .  4,757  12 

Matheson,  R.  F.,  72  Vittoria  St.:  valuation,  $7,920;  interest  at  5  p.c.,  Mar.  9,  1912,  to  Sept. 

28.  1914,  $298.08;  less  paid  in  1912-13,  V— 31,  $7,688 . .  530  08^ 

McCarthy,  Hannah:  taxes  and  water  rates,  1912,  $104.69,  1913,  $187.32;  additional  interest 

at  5  p.c.  on  purchase  price,  $144.42.  '. .  436  43  l^'"' 

McLean,  S.  J.,  No.  21  Cliff  St.:  valuation,  $20,000;  less  paid  in  1912-13,  V — 31,  $7,000,  and  in 

1913-14,  V— 16,'$4, 000..,.- .  9,000  00  . 

Moodie,  John,  223-229  Wellington  St.:  valuation,  $60,000;  less  paid  in  1912-13,  V — 31,  $22,662.50, 

less  court  costs,  $260.55,  and  less  water  rates,  1913—14,  $127.87 .  36,949  08 

Poulin,  Mrs.  Mary,  95  Vittoria  St.:  valuation,  $9,900;  interest  at  5  p.c.,  May  9,  1912,  to  Oct. 

15,  1914,  SI, 019.30;  less  paid  in  1913-14,  V— 16,  $7,000 .  3,919  30 

Seaton,  T.  J.,  309-311  Wellington  St.:  valuation,  $36,000;  interest  at  5  p.c.,  Mar.  9,  1912,  to 

Aug.  25,  1914,  $3,852.45;  less  paid  in  1913-14,  V— 16,  $4,200 . 35,652  45  '• 

Sinclair,  Duncan  A.,  217-221  Wellington  St.,  allowance  for  disturbance  of  business .  3,000  00 

Sinclair,  Margaret  A.,  217-221  Wellington  St.:  valuation,  $41,844;  interest  at  5  p.c.,  Mar.  9, 

1912,  to  July  31,  1914,  $5,015.55 .  46,859  55 

Wilson,  F.  J.,  117  Vittoria  St.:  valuation,  $50,000;  interest  at  5  p.c.,  Mar.  9,  1912,  to  Aug.  10.  , 

1914,  $5,344.56;  less  paid  in  1913-14,  V— 16,  $20,000 .  35,344  56  V 

Ottaua  City:  Taxes  mid  Water  Rates  for  1911,  West  of  Bank  St.  (S 21,838.73 ). 

Allen.  Mrs.,  28  Lyon  St.,  $21.51;  Mrs.  Ashfield,  28  Kent  St.,  $79.23 .  100  74 

Aylwin,  F.  B.,  4  Cliff  St.,  $78.74;  R.  B.  Baker,  395  Wellington  St.,  $297.16 .  375  90 

Rarber,  Mrs.,  46  Lyon  St.,  $85.81;  S.  A.  Barlow,  229  Wellington  St.,  $154.89 .  240  70 

Beaven,  X.  W..  88  Vittoria  St.,  $79.72;  Borden  Club,  21H  Wellington  St.,  $40.73 .  120  45 

Bourgeau,  A.,  83  Vittoria  St.,  $105.37,  215  Wellington  St.,  $105.38 .  210  75 

Bowman,  Geo..  85  Vittoria  St.,  $62.78;  Brennan,  Mrs.,  46  Kent  St.,  $163.02 .  225  80 

B rouse,  H.,  255-9  Wellington  St.,  $308.17;  Brown,  E.  B.,  357§  Wellington  St.,  $267.05 .  575  22 

Brown,  T.  A.,  319  Wellington  St.,  $538.24;  D.  Brunette,  297  Wellington  St,.,  $976.94 .  1,5,15  18 

Bunnell,  F.  &  C.,  363-5  Wellington  St.,  $251.03;  Burke,  Mrs.,  41  Kent  St.,  $48.34 .  299  37 

Butterworth/E.  W.,  115  Vittoria  St.,  $222;  Capital  Brewing  Co.,  385  Wellington  St.,  $1,053.31  1,275  31 

Chileott,  F.,  2C3  Wellington  St.,  $238.11;  Childerhouse,  Miss,  279  Wellington  St.,  $42.72 .  280  83 

C'hisnall,  T.  W.,  253  Wellington  St.,  $99.79,  375  Wellington  St.,  $280.06 .  379  85 

Choquette,  Miss,  365  Wellington  St.,  $53.76;  Cleland,  Mrs.,  253  Wellington  St.,  $90.75 .  144  51 

Cleave,  J.,  303  Wellington  St.,  $125.78;  W.  T.  Cleave,  125  Vittoria  St.,  $81.70 .  207  48 

Crac-knall,  F.  J.,  211§  Wellington  St.,  $19.04;  Conlon,  Mr.,  28  Lyon  St.,  $21.52.. .  40  56 

Creighton,  J.  C\,  12  Cliff  St.,  $72.82;  Geo.  Delahaye,  89  Vittoria  St.,  $96.84...! .  169  66 

Delaney,  John,  279  Wellington  St.,  $39.26;  Mrs.  Delorme,  84  Vittoria  St.,  $86.27 .  .25  53 

Devlin,  R  J.,  41  Cliff  St.,  $537.63;  F.  Dior,  28  Lyon  St.,  $21.51 .  5 59  14 

Douglas,  R.  C.,  49  Lyon  St.,  $99.79;  J.  J.  Enright,  211  Wellington  St.,  $157.53 .  257  32 

Filteau,  Mrs.,  279  Wellington  St.,  $43.21;  M.  Finkelstein,  349J-  Wellington  St.,  $46.67 .  89  88 

Fournier,  A.  A.,  325-9  Wellington  St.,  $1,591.47;  Miss  M.  Fraser,  5  Kent  St.,  $75.78 .  1,667  25 

Fournier,  L.  G.,  49  Kent  St.,  $148.61,  265  Wellington  St.,  $292.66 .  441  27 

Gemmill,  Miss,  22  Vittoria  St.,  $662.30;  J.  Gorman,  22  Kent  St.,  $62.12 .  724  42 

Goodall,  E.  N.,  305  Wellington  St.,  $177.62;  E.  N.  and  E.  L.  Goodall,  305  Wellington  St., 

$261.82 .  439  44 

Graham.  Miss,  3  Cliff  St.,  $176.93;  Miss  A.  Grant,  39  Kent  St.,  $48.33 .  225  26 

Grant.  F..  389J-391  Wellington  St.,  $252.10;  F.  C.  Hamilton,  8  Cliff  St..,  $72.80 .  ,324  90 

Hart,  M.  F.,  part  lot  No.  1.  Wellington  St.,  $171.40;  S.  P.  Hemphill,  247  Wellington  St.,  $324.14  495  54 

Holbrooke,  J.  A.,  25  Cliff  St.,  $329.24;  Horne  for  Friendless  Women,  401-3  Wellington  St., 

$59.26 . • .  388  50 


Carried  forward .  645,396  21 
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Brought  forward .  645,396  21 


Ottawa  City:  Taxes  and  Water  Rates  for  1914,  West  of  Bank  St. — Concluded. 


Hopson,  T.  E.,  213  Wellington  St.,  S100.78;  Hoy,  C.,  261-3  Wellington  St.,  842.72 . 

Holtby,  H.,  107  Vittoria  St.,  $89.25;  F.  H.  Houde,  32  Kent  St.,  $94.58 . ; 

Johnston,  Miss,  209  Wellington  St.,  $32.68;  Jones,  Miss  E.,  $80.70 . 

Kane,  J.,  50  Lyon  St.,  $123.41;  S.  K.  Jean,  49  Kent  St.,  $43.70 . 

Kaufman,  R.  Co.,  281  Wellington  St.,  $88.77;  J.  P.  Kearns,  20  Lyon  St.,  $87.35 . 

Kennedy,  W.  J.,  101  Vittoria  St.,  $143.17,  261-3  Wellington  St.,  $357.48 . 

Langelier,  Jos.  A.,  331  Wellington  St.,  $41.77;  E.  Leblanc,  24  Kent  St.,  $24.63.. . 

Leclair,  W.  G.,  261-3  Wellington  St.,  $48.93;  Miss  Lesperance,  28  Lyon  St.,  $25 . 

Levasserer,  Mrs.,  21 1§  Wellington  St.,  $88.35;  A.  F.  Low,  34  Kent  St.,  $79.23 . 

Lowe,  Mrs.,  36  Kent  St.,  $131.86;  I).  A.  Mason,  95  Vittoria  St.,  $91.24 . 

Matthews,  E.,  110  Vittoria  Ave.,  $80.71;  A.  H.  Mather,  75  Vittoria  St.,  $56.70 . 

May,  Geo.,  79  Vittoria  St.,  $66.73;  J.  Manuel,  36  Vittoria  St.,  $860.17 . 

Mather  &  Finnie,  343-5  Wellington  St.,  $918.69;  J.  Meehan,  86  Vittoria  St.,  $87.35 . 

McCarthy,  Mrs.  H.,  37  Kent  St.,  $189.93;  G.  McDonald,  20  Kent  St.,  $61.79 . 

McDonald,  D.  J.,  205-7  Wellington  St.,  $112.79;  McDonald  &  Burwash,  291  Wellington  St., 
$141.89 . . 


McDonald,  Miss,  14  Vittoria  St.,  $335.16;  E.  McDougall,  47  Vittoria  St.,  $357.20 . 

McEachern,  G.  B.,  30  Kent  St.,  $93.98;  J.  W.  McKay,  345|  and  347  Wellington  St.,  $133.84. . 

McLean,  J.  D.,  74  Vittoria  St.,  $54.72;  S.  J.  McLean,  21  Cliff  St.,  $210.98 . 

McMinn,  Mrs.,  114  Vittoria  St.,  $80.70;  Mitchell,  J.,  209  Wellington  St.,  $42.70 . 

Moodie,  J.,  223-5  Wellington  St.,  $732.18;  G.  Mortimer,  81  Vittoria  St.,  $92.72 . 

Muir,  A.,  211-2  Wellington  St.,  $73.80;  National  Breweries,  383  Wellington  St.,  $435.86 . 

Neville,  J.  P.,  279  Wellington  St.,  $66.97;  W.  Nixon,  part  of  lot  No.  1,  Wellington  St.,  $64.75. 

Oliver  &  Sons,  353  Wellington  St.,  $298.14;  L.  O’Connor,  102  Vittoria  St.,  $150.86 . 

Ottawa  Brass  Manufacturing  Co.,  367-9  Wellington  St.,  $230.05;  Ottawa  Curling  Club,  96 

Vittoria  St.,  $334.78 . 

O’Hara,  John,  349f  Wellington  St.,  $46.67;  Perley  Home,  415  Wellington  St.,  $215.46 . 

Pannalee,  Jas.,  3  Kent  St.,  $75.75;  N.  H.  Perkins,  209  Wellington  St.,  $57.68 . 

Powell,  11.  E.  Co.,  285-7^  Wellington  St.,  $207.03;  C.  B.  Pratt,  277  Wellington  St.,  $217.06. . . . 

Rea,  A.  E.  &  Co.,  34  Kent  St.,  $88.77;  Mrs.  M.  Richards,  345|  Wellington  St.,  $47.65 . 

Robertson,  J.,  70  Vittoria  St.,  $29.72;  T.  J.  Seaton,  309-11  Wellington  St.,  $318.21 . 

Shapero,  B.,  359-61  Wellington  St.,  $197,  371  Wellington  St.,  $57.38 . . 

Sharp,  Miss,  303  Wellington  St.,  $147.82;  S.  D.  Sinclair,  217-221  Wellington  St.,  $524.63 . 

Stanley  &  Rice,  271-3  Wellington  St.,  $382.36;  F.  Stover,  371  Wellington  St.,  $90.74 . 

Sparks,  R.  P.,  3  Kent  St..  $92.72;  J.  G.  Taylor,  109  Vittoria  St.,  $89.27 . 

Thorne,  Thos.,  261-3  Wellington  St.,  $54.72;  A.  H.  Todd,  13  Kent  St.,  $116.89 . 

Vittoria  Bowling  Club,  37  Kent  St.,  $234;  Violet  Dust-Lay,  349  Wellington  St.,  $90.74 . 

Walker,  R.  E.,  Ill  Vittoria  St.,  $89.27;  Mr.  W'arner,  30  Cliff  St.,  $37.62 . 

Walters,  C.,  209  Wellington  St.,  $35.64;  L.  Williams,  36  Vittoria  St.,  $26.60 . 

Wilson,  F.  J.,  117  Vittoria  St.,  $335.16;  Mrs.  Whlson,  17  Vittoria  St.,  $66.73 . 

W'ilson,  Miss,  209  Wellington  St.,  $24.63;  Workman  &  Co.,  299-301  Wellington  St.,  $613.78 _ 

Yielding,  Miss,  16  Cliff  St..,  $72.81;  Mrs.  D.  H.  Young,  50  Kent  St.,  $66.72 . 


Ottawa  City:  T axes  and  Water  Rates  for  1914  on  Egan  Block  {$£,388.87). 


Canadian  Express  Co.,  21  Sparks  St.,  $648.81;  Canada  General  Electric  Co.,  23-27  Sparks  St., 

$584.15 . 

Code,  W.  J.,  25  Sparks  St.,  $112.78;  Egan,  Scott  &  Chambers,  27  Sparks  St.,  $288.12 . 

Kidd,  W.  J.,  25  Sparks  St.,  $85.81;  Standard  Bank  Chambers,  29  Sparks  St.,  $657.84 . 

Extra  water . 


143  50 
183  83 
113  38 
167  11 
176  12 
500  65 
66  40 
73  93 
167  58 
223  10 
137  41 
926  90 
1,006  04 
251  72 

254  68 
692  36 
227  82 
265  70 
123  40 
824  90 
509  66 
131  72 
449  00 

564  83 
262  13 
133  43 
424  09 
136  42 
347  93 
254  38 
672  45 
473  10 
181  99 
171  61 
324  74 
126  89 
62  24 
401  89 
638  41 
139  53 


1,232  96 
400  90 
743  65 
11  36 


Commissions  on  Collection  of  Rents  ($2,445-82). 


Acres,  Messrs.  A.  G.  &  Co.,  5  per  cent  commission  on  $23,739.20 .  1,186  86 

Argue,  F.  C.,  5  per  cent  commission  on  $5,385.50 .  269  28 

Beach  &  Argue,  5  per  cent  commission  on  $477.50 .  23  87 

Browne,  W.  J.,  5  per  cent  commission  on  $9,808 .  490  40 

Scrivens,  W.  E.,  5  per  cent  commission  on  $8,086.80 .  404  26 

Scrivens  &  Stokes,  5  per  cent  commission  on  $1,423 .  71  15 

Competition  for  New  Departmental  Buildings  ( 86,353.57 ). 

Canadian  Express  Co.:  express  on  plans  for  competition,  $72.75;  harbour  dues  on  plans  sent  to 

England,  $10 . . . : .  82  75 

Colcutt,  Thos.  Edward,  London  .England:  fee  as  assessor,  $2,500;  travelling  expenses,  $1,025.50  3,525  50 

Dominion  Express  Co.:  express  on  plans  for  competition,  $330.83;  wharfage,  etc.,  $32.60 .  363  43 

Marchand  A  Haskell,  Montreal:  judging  plans,  3  d.,  $150;  preparing  program  for  competition, 

$250;  travel,  etc.,  $97.70 .  497  70 


Carried  forward .  667,633  25 
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$  cts. 


Brought  forward .  667,633  25 

Competition  for  Nciv  Departmental  Buildings — Concluded. 

Pringle  &  Cameron,  exporting  and  warehousing  plans .  48  00 

Russell,  J.  G.  G.,  Winnipeg:  services,  30  d.,  §1,500;  travel,  $326.95 .  1,826  95 

Small  payments,  customs,  etc .  9  24 

Legal  services  ($3,282.25 ). 

Bray,  Chas.  L.:  legal  services,  $78.05;  on  account  legal  services,  $141.70;  less  paid  in  1913-14, 

V— 17,  $59.10  . .  160  65 

Christie,  Green  and  Hill,  $84.82;  Hogg  &  Hogg,  $2,773.48;  H.  A.  Percival,  $136.85 .  2,995  15 

Gemmil  &  May,  on  account  legal  services .  50  70 

May  A.  F.,  on  account  legal  services .  25  75 


Survey  of  sites,  valuation  of  Property,  etc.,  ($1 1 ,004-85 ). 


Acres,  A.  G.,  agent  re  Wellington  St.  expropriations:  on  account  services,  $14,000,  less  paid  in 

1912-13,  V— 32,  $5,500  and  in  1913-14,  V— 18.  $4,5Q0  . . 

Browne,  W.  J.:  appraising  Cleave  property  aniTgiving  evidence . 

Davis,  S.  J.:  appraising  property  and  attending  Exchequer  court . 

Dunlop,  F.  C.  A.:  attending  Exchequer  court — . . . . 

Farley,  R.  W.  &  S.  E.:  making  surveys,  calculating  areas,  preparing  descriptions,  etc . 

Fransom,  F.  J.:  attending  court  and  giving  evidence . 

Hopewell,  Chas.:  appraising  property . 

Kemp,  M.  A.:  serv  ices  as  witness . 

Meredith,  Colborne  P.:  attending  Exchequer  court,  and  appraising  property . 

Porter,  Nelson,  D.:  attending  Exchequer  court  and  appraising  property . 


4,000  00 

50  00 
1,925  00 
25  00 
300  00 
25  00 
775  00 
104  85 
1,925  00 
1,875  00 


Sundry  repairs,  maintenance  of  buildings,  ($21 ,972.82 ) 


Superintendent:  J.  S.  Featherston,  Apr.  -March,  loss  5  d.  in  January . 

Wages  detailed  with  Ottawa  Building  Repairs,  page  V — 88 . . 

Cameron,  J.  R.:  installing  2  furnaces . : . 

Canadian  Express  Co.:  fixtures  at  21  Sparks  St . 

Canadian  Inspection  and  Testing  Laboratories:  services  of  experts  in  connection  with  case  of 
King  vs.  Capital  Brewery:  L.  A.  Amos,  architect,  5  d.,  $500;  Chas.  Bishop,  refrigeration 
engineer,  5  d.,  $250;  A.  Boyer,  consulting  engineer,  5  d.,  $250;  Percy  Scott,  brewery  expert 
5  d.,  $500;  A.  G.  Spencer,  chemist,  5  d.,  $125;  travel,  etc.,  $345.52;  services  of  Percy  Scott 

and  A.  Boyer,  $100;  chemical  analysis  of  artesian  well  water,  $15 . 

Canadian  I’acific  Railway  Co.:  repairing  steam  derrick . 

Carson,  W.  J.:  papering,  tinting,  painting  as  per  tenders . 

Douglas,  Garnet:  laying  pine  floor,  $50;  repairing  roof,  $21 . . . 

Johnson,  Miss  B.:  cleaning  Wellington  Apartments . 

Marshall,  A.  J.:  repairing  and  papering  as  per  contract,  $147;  sundry,  $10 . 

McKinley  &  Northwood,  3  boilers,  $18.50;  2  sets  grate  bars,  $27.50;  labour,  $16.80;  sundry 
$33  58 

Neville,  J.  P.:  attending  furnace,  279  Wellington  St.,  $98.20;  fixing  lights,  $12 . 

Nielsen,  Theodor  H.:  papering,  and  painting  as  per  tender . 

Ottawa  City  Electric  Dept.:  electric  lighting,  211§  Wellington  St.,  Jan.  31,  1914  to  Mar.  3, 

1915,  15-61  k.w.  at  3sc . 

Ottawa  Electric  Co.:  electric  lighting,  279  Wellington  St.:  5  of  16c.  p.  lights,  Apr  .-Mar.,  at  $1.75 

per  1.  per  ann.;  Mar.  28,  1914  to  Jan.  9,  1915,  271  k.w.  at  6-3c.;  supplies,  $1.66 . 

Storr,  J.:  painting  and  papering  as  per  contract . 

Straclian,  W.:  21  squares  3-ply  ready  roofing,  $57.75;  sundry,  $61.08 . 

Small  payments:  attending  furnace,  $55.05;  cleaning  basement;  $15;  covering  stairs  with 
matting,  $10;  decorating  room,  $18;  express  and  freight,  $29.06;  electrical  supplies,  $23.53; 
gla>s,  $15;  hardware,  $29.46;  inspection  of  boilers,  $25;  lumber,  1,400  ft.,  $58.35;  sundry 
lumber,  $14.91;  medical  services  of  Dr.  J.  W.  Shillington,  $13;  201  ft.  pipe,  $9.83;  painting 
and  tinting,  $40;  plumbing,  $70.68;  repairing  ice  house,  $25;  smoke  pipe,  $18.43;  3  cords 

woods,  $14.50;  sundry,  $226 . . 

Vouchers  outstanding:  R.  8511,  J.  A.  Grace,  $30  . 


1,797  58 
13,631  36 
290  00 
1,800  00 


2,085  52 
50  68 
432  82 
71  00 
64  00 
157  00 


96  38 
110  20 
288  50 

54  65 

27  50 
156  00 
118  83 


710  80 
30  00 


Total 


705,727  36 


Less — 

Refunds  of  previous  years:  W.  H.  Martin,  taxes,  1912,  $10.09,  Ottawa  City 

Electric  Dept.:  whiteway  lighting,  1912-13,  $40.05 . 

Discounts  for  cash,  V — . 


$50  14 
2  00 

52  14 


705,675  22 


Total,  carried  to  page  V — 2 
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Ottawa:  Royal  Mint  Refinery:  Additional  Story  to  Building.  $  cts. 

Bourque,  Jos.:  contract  complete  for  construction  of  addition  to  refinery,  $25,500;  extra 

work,  frosting  windows,  etc.,  $841;  9  transoms,  $225 .  26,566  00 

Vhearn  &  Soper:  3  h.  p.  200  volt  type  c.c.l.  motor,  $85;  sundry,  $2.16 .  87  16 

iaird  &  Tatlock,  London,  Eng.:  76  ft.  pressure  tubing,  etc .  53  25 

C  ameron,  Chas.  G.:  labour,  33  h.  at  90c.;  4  pairs  tongs,  $16.50;  sundry,  $12.20.. .  58  40 

Castings  of  Ottawa,  Ltd.:  8  crucible  stands,  $169;  9  moulds,  $15.09;  truck,  $11.25;  sundry, 

$8.04 .  203  38 

Coldrey  &  Chapman:  122  ft.  galv.  pipe,  $18.30;  100  gal.  range  boiler,  $76.80;  sundry,  $15.80...  110  90 

Doulton  &  Co.,  Ltd.,  London,  Eng.:  pipes,  bends,  junctions,  etc .  77  08 

Eclipse  Plating  Co.:  260  ft.  conduit,  1,100  ft.  cable,  5  fuse  blocks,  etc.,  $166.10;  3  motor 

starters,  $54.75 . .  220  85 

Fletcher,  Russell,  &  Co.:  6  of  No.  16  furnaces,  blower,  2  extra  burners,  etc .  425  59 

Fuorst  Bros.:  3  doz.  porcelain  rests .  15  33 

Graham,  Chas.,  Chemical  Pottery  Works:  24-in.  exhaust  fan,  $316.40;  sundry,  $12.10 .  328  50 

Lymans,  Ltd.:  boiling  tray  for  gold  assay,  $657.49;  192  lb.  chlorine  gas,  $38.40;  2  cylinders, 

$40;  freight  and  duty,  $14.30 .  750  19 

McKinley  &  North  wood:  installing  ventilating  system  as  per  contract .  335  00 

Metropolitan  Supply  Co.:  lOf  in.  disk  fan  connected  with  motor .  56  50 

Morgan  Crucible  Co.:  patent  “Battersea”  muffle  furnace,  vent  tubes,  spare  doors,  etc.,  $200.38; 

35  muffle  rings.  $18.86 . .  219  24 

Pringle  &  Cameron:  customs  duty  on  blower,  flange,  etc.,  $15;  exhaust  fan,  $95.10,  furnace,  $51; 

sundry,  $31.41 .  192  51 

Small  payments:  5  beams,  $18.43;  cartage,  $7.75;  12  yd.  cork  carpet,  $12;  electrical  supplies, 

$18.71;  freight,  $20.47;  hardware,  $24.22;  labour,  13  h.  at  60c.;  marble  slab,  $19.50;  5 

oiling  hangers,  $22.50;  rope,  $12.75;  4  split  pulleys,  $10.75;  sundry,  $170.85 .  345  73 

Advertising . . . . ; .  9  00 

Wages,  detailed  with  Ottawa  Building  Repairs,  page  V —  88  .  687  36 


Total .  30,741  97 

Less — Discounts  for  cash,  page  V —  .  2  66 


Total,  carried  to  page  V — 2 .  30,739  31 


Victoria  Memorial  Museum. 

Electrician:  A.  Hudon,  12  m.  to  Mar.  31,  1915  at  $95 .  1,140  0ft 

Ackroyd,  P.:  16-in.  fan,  $25;  3  of  5  It.  fixtures,  $31.50;  97  fuses,  $16.77;  15  holophane  shades, 

$22.05;  15  sunbeam  lamps,  $17.70;  sundry,  $2.81 .  115  83 

Campbell  Steel  &  Iron  Works:  2  slate  copying  boards,  $240;  sundry,  $3.15 .  243  15 

Collie-Cockerill  Mfg.  Co.:  112  bookcase  sections . 331  20 

Colonial  Art  Glass  Co.:  placing  re-inforcing  bars  in  windows,  and  replacing  broken  lights, 

$250;  repairing  leaded  glass  windows,  $100 .  350  00 

Ellacott,  J.  A.  L.:  17-in.  “Amazon”  shade,  $30;  2  of  3  It.  fixtures,  $9;  semi-indirect  fixtures,  $24  63  00 

Garrioch-Godard  &  Co.:  electroliers,  one  4-lt.  $14.60,  3  of  3-lt.  $38.25;  15  holophane  shades, 

$27.30;  15  ‘Mazda’  lamps,  $19.05;  4  It.  tungstolier,  $13;  sundry,  $1.80 .  114  00 

Gravelle,  J.  Geo.  &  Co.  12  ‘Lyhn’  lamps,  $72;  semi-indirect- fixtures  as  per  contract,  $289; 

sundry,  $12.30 . ; .  373  30 

Hill,  Jas.:  300  1.  ft.  cedar,  $19.50;  2,000  ft  fir,  $64;  pine,  $32;  sundry,  75cts .  116  25 

Library  Bureau  of  Canada  Ltd . :  chairs,  4  r.  and  t.  $74.80;  office,  $7.15;  desks,  4  f.t.  $180,  t.w.$35  296  95 

Marshall,  A.  G.:  3*  tons  asbestic,  $26.25:  60  bags  cement,  $33;  expanded  metal,  $10.72;  200 
ft.  flooring,  $14;  floor  tile,  450  ft.,  Si 03  50;  85  bags  hydrated  lime,  $29.75;  labour,  carpen¬ 
ters,  342  h.  at  55c.,  labourers,  938  h.  at  60c.,  1,357  h.  at  40c.,  plasterers,  1,870  h.  at  65c., 
team,  25  h.  at  70c.;  lumber,  115  pcs,  $64.62;  115  ft  marble,  $172.50;  1£  bags  marble  mosaic, 

$12:  120  yd.  metal  cloth,  $18;  nails,  bolts,  etc.,  $21.90;  16  bags  plaster,  $43.20;  repairing 
roof,  $95.95;  repairing  glass,  $10;  taking  down  coils,  $15.50;  59  ft.  Rouge  Triotte,  $118; 

sundry,  $51.22;  overpaid,  $1.00 . . .  3,467  81 

McLennan,  J.  R.:  plumber’s  time,  168  h.  at  80c.,  20  h.  at  60c.;  remodelling  heating  system  as  per 

contract,  $2,459;  sundry,  $38.70 .  2,644  10 

Snead  &  Co.  Iron  Works:  10  museum  cases,  of  extended  bronze  and  glass .  .  950  00 

Sf.eel  Equipment  Co.:  3  double  front  metal  cases  and  2  wall  cases,  $5,440;  70  cases  as  per  spe¬ 
cifications,  $4,475;  metal  fittings,  $2,639;  49  storage  cases,  $3,136;  1,000  storage  trays, 

$1,280:  steel  insect  cases,  $850 . _ . . .  17,820  00 

Small  payments:  56  yd.  burlap,  $22.40;  50  bags  cement,  $22.50;  7  chairs,  $29.30;  electrical 
supplies,  $29.65;  express,  $33.49;  lock  set,  $27.50;  400  ft.  pine  $12;  plate  glass,  $23510; 

sundry,  $112.23 .  312  17 

Wages,  detailed  with  Ottawa  Building  Repairs,  page  V — 88  .  27  75 


Less —  28,365  51 

Discounts  for  cash,  see  page  V — •  .  8  97 

Charged  to  Ottawa  Buildings  Repairs,  page  V — .  1. 140  00  1,148  97 


Total,  carried  to  page  V — 2 .  27,216  54 


1—  2jv 
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Toronto  New  Dominion  Buildings. 


$  cts. 


Purchase  price  of  site:  Dovercourt  Land  Co.,  award,  $277,970,  interest,  $15,831.18,  costs 
$402.11,  less  $219,717  paid  in  1913-14,  V — 20;  Mrs.  M.  P.  Eno,  award,  $128,500,  interest 
$6,686.56,  less  $90,000  paid  in  1913-14,  V — 20;  F.  M.  Holland  et  al,  award,  $5,000,  interest 
$307.25,  costs,  $891.28;  W.  King,  award,  $96,761.32,  interest,  $5,133.49,  costs,  etc.,  $2,526.7£ 
less  $81,850  paid  in  1913-14,  V — 20;  W.  M.  McPherson  et  al,  award,  $100,000,  interest 
$5,598.32,  costs,  $241.50,  less  $100,000  paid  in  1913-14,  V— 20;  detailed  in  1913-14,  V— 20 

Excelsior  Life  Assurance  Co.,  $73,859.18,  Marshall  &  Phippen,  $26,665.52 . 

Compensation  for  interruption  to  business,  etc.:  Adams  Shoe  Co.,  award,  $3,500,  interest 

$33.28;  Hambly  Bros.,  $2,000;  Home  Pattern  Co.,  award,  $3,750 . 

Williams,  H.  H.,  on  account  services . 

Beattie,  G.  J.,  electrical  supplies,  $57.34;  Day  Sign  Co.,  lettering,  etc.,  $59.80  . 

Burns,  P& Co.:  coal,  105- 23  tons  egg,  $757.65,  67-55  tons  soft,  $371.05;  slabs,  $7.50 . 

Butcher,  N.  R.  &  Co.,  typewriting  1,735  folios . 

Cahoon,  A  &  Son:  refinishing  old  partition  in  p.  o.  etc.,  $42.70;  cleaning,  etc.,  $50.50 . 

Consumers  Gas  Co:  labour,  $129.17;  material,  $39.60 . 

Dennis,  R.  &  Son:  lumber,  etc.,  $96.88;  labour,  $50.05 . 

Dominion  Coal  &  Wood:  coal,  101-37  ton  egg,  $628.47  ;  62-662  tons  lump,  $288.25;  pine,  $19.50. 

Elevator  Specialty  Co.:  labour,  579j  h.,  $347.70;  material,  $167.99 . 

Fiddes  &  Hogarth,  plumbing,  $85.30;  Harris,  E.  Co.,  glass,  etc.,  $133.93 . 

Gearing,  T.  V.:  erecting  sky  light,  $915;  making  12  wire  compartments,  complete,  $843.30 

installing  shelving,  $215;  labour,  1,457  h.,  $799.31;  sundry,  $9 . 

Gibson,  S.  J.:  installing  5  sinks  and  2  lavatories:  labour,  $204.30;  material,  $147.56 . 

Gould  &  Malcolm:  painting  and  decorating  parcel  post  room,  $710;  decorating  large  office 

$124,  hall,  etc.,  $36;  cleaning  partitions,  etc.,  $71.55;  sundry  paint,  etc.,  $145.53 . 

Hewlett,  Jas.:  services  re  collection  on  $17,259.17 . 

Hook,  T.,  services:  re  collections  on  $5,387,  $269.36;  as  rental  agent,  $262 . 

Lyon,  J.  I):  putting  in  pipe,  etc.:  labour,  $101.35;  material,  $148.27 . 

Maxson,  W.  D.,  drilling  test  holes  at  p.  o.  site . 

Maxwell,  F.  R.  &  Co.,  plumbing,  $78;  Morrison,  J.,  Brass  Mfg.  Co.,  fixtures,  $58.62  . 

Ovens,  T.  A.:  repairing,  kalsomining  and  painting  walls  and  ceiling  of  p.  o.,  $1,533;  extra  work 
$95.10;  repairing  walls,  etc.,  of  registration  room,  $158;  painting  and  papering,  $80;  sundry 

labour,  etc.,  $330.04 . 

Rathbone,  G.,  lumber,  1,932  ft.,  $78.83,  sundry,  $42.47 . 

Registrar  of  the  Exchequer  Court  of  Canada,  fees . 

Rogers  Electrical  Co.,  supplies,  $304.83;  Yokes  Hardware  Co.,  hardware,  $263.81 . 

Speight  &  Van  Nostrand,  making  plans,  tracings,  etc. . . 

Stewart,  W.  T.  &  Son.,  putting  on  roofing  on  main  extension . 

Toronto  City:  share  of  taxes  on  purchased  properties,  $6,584.39;  elevator  license  fees,  $20 _ 

Walker,  S.  &  Son:  repairing  chimneys,  etc.,  labour,  171  h.,  $102.60;  cleaning  yard.,  $41 . 

Williams,  H.  H.,  disbursements  re  expropriation  site,  witness  fees,  &c.:  J.  Brandon,  $350;  J 
H.  Boyce,  $300;  H.  T.  Canniff,  $359.05:  Sir  Mortimer  Clark,  $200;  R.  S.  Hudson,  $20( 

Gordon  &  Helliwcll,  $280;  sundry,  $633.26 . 

Williamson,  ffm.:  pine,  1,011  ft.,  $51.12;  cartage,  75c . 

Small  payments:  cartage,  etc.,  $56.20;  electrical  supplies,  $49.13;  lumber,  $47.15;  hardware 
$37.67;  smithwork,  $36.88;  repairing  drill,  $25.30;  repairing  locks,  etc.,  $25.25;  beaver- 
board,  34  sheets,  $23.22;  stenographers’  fees,  $20.50;  transportation  of  drill,  etc.,  $17.50 
brass  sign,  $15.50;  graphite,  50  lb.,  $15;  making  and  connecting  radiator,  $14.02;  sundry 


$130. 


Professional  services  re  expropriation  of  properties:  Clarkson,  Gordon  &  Dilworth,  $1,220 
Gordon  &  Helliwell,  $265;  J.  H.  Hammill,  $50;  National  Trust  Co.,  $1,500;  D.  Ponton 

$500;  Unwin,  Murphy  &  Esten,  $269 . 

Legal  services:  E.  E.  A.  Duvernet,  Toronto . 

Voucher  outstanding,  R.  No.  19,276,  I.  F.  Hellmuth . 


T otal .  . 

Less  interest  allowed  by  Union  Bank  on  deposit  for  Dovercourt  Co. 


254,267  49 

9,283  28 
12,000  00 
117  14 

1,13620 
242  75 
93  20 
168  77 
146  93 
936  22 
515  69 
219  23 

2,781  61 
351  86 

1,087  08 
862  90 
531  36 
249  62 
201  25 
136  62 


2,196  14 
121  30 
58  40 
568  64 
126  41 
175  00 
6,604  39 
143  60 


2,322  31 
51  87 


513  32 


3,804  00 
6,000  00 
300  00 


308,314  58 
1,586  90 


Total,  carried  to  page  V — 2 . . .  306,717  68 


Esquimau  Dry  Dock. 


Bullen,  H.  F.,  purchase  price  of  site,  2,232-75  ft.  frontage  at  $135;  proportion  of  taxes,  $931.78; 

less  $263,495  paid  in  1913-14,  V— 21 . 

Survey  of  site:  Gillespie  &  Bagshaw,  $730;  D.  R.  Harris,  $404.10 . 

Legal  services,  MacKay  &  Miller,  Victoria . 

King’s  Printer . 


38,858  03 
1,134  10 
592  00 
118  64 


40,702  77 


Total,  carried  to  page  V — 2 
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French  River  Waterways  Improvement.  $  cts. 

Construction  of  dam  across  south  channel: 

Jennings  &  Ross,  on  account .  3,400  00 

Engineer,  D.  M.  McLennan:  services,  y.,  $1,800;  travel  and  outlay,  $322.24 .  2,122  24 

Asst,  engineers:  A.  A.  Anderson,  y.,  $1,500;  W.  E.  Blue,  April-Sept.,  $750;  It.  R.  Jones,  June- 
Mar.,  $000;  C.  King,  June-Mar.,  $879;  W.  J.  Moore,  Nov.-Mar.,  $000;  J.  C.  Norwell,  April- 
Nov.,  Jan.,  $1,040.40;  A.  R.  Simpson,  June-Mar.,  (less  Oct.),  $655;  C.  J.  Steers,  June-Mar., 

$1,220.56;  R.  W.  Powell,  June-Mar.,  $1,220.84;  sundry,  $2,245.22 .  11,011  02 

Instrument  man,  J.  Graham,  y.,  $1,200;  stenographer,  A.  Smith,  y.,  $499.92 .  1,699  92 

Summer  students,  $1,013.32;  rodmen,  chainmen,  etc.,  $5,888.37;  axemen,  handymen,  etc., 

$6,738.99 .  13,640  68 

Work  on  dam,  Oct.-Mar. — 

Construction  superintendent,  A.  Graham:  services,  Oct.  7-Mar.  31,  SS70.97;  outlay, 

board,  etc.,  of  men,  $1,171.55;  hardware,  etc.,  $1,272.21;  travel,  $593.33 .  3,908  06 

Foremen,  $868.80;  carpenters,  labourers,  etc.,  $11,104.88;  less  board  and  store  accounts, 

$3,791.90 .  8,181  78 

British  American  Oil  Co.:  gasoline,  619-75  gal.,  $120.94;  sundry,  $40.32 .  161  26 

Campbell  Steel  &  Iron  Works,  Ltd.:  automatic  water  gauge,  $88.52;  sundry,  $7.96 .  96  48 

Cochrane  Hardware,  Ltd.:  gasoline,  272-86 gal.,  $82.87;  3  stoves,  $48,  $36.25,  $14;  refrigerator, 

$25;  4  fire  extinguishers,  $42;  hardware,  etc.,  $575.17 .  823  29 

Cockburn,  A.  E.:  2  boats,  25  ft.,  $37,  24  ft.,  $35;  sundry,  $9.20 .  81  20 

Crombie,  J.  E.,  transportation,  $131.15;  Lawson,  T.  &  Sons,  foundry  work,  $84.97 .  216  12 

Crowe,  G.  N.,  moving  from  Corry  Building .  125  00 

Darling,  T.  V.:  services  of  tug  and  scow,  18  d.,  $450;  loading  and  unloading  coal,  etc.,  $61.97. . .  511  97 

General  Supply  Co.  of  Canada:  15  h.p.  boilers,  2  at  $193;  No.  43  Rand  drill  complete,  $252; 

sundries,  $184.59 .  822  59 

Gordon,  Geo.  &  Co.:  lumber,  2,750  ft.,  $58.10;  cartage,  $2 .  60  10 

Grant-Holden-Graliam:  4  tents  with  flys,  $127.15;  40  camp  beds,  $110;  4  floor  cloths,  $55.40; 

16-ft.  canoe,  $38;  6  pr.  blankets,  $36;  5  pr.  snow  shoes,  $30;  21  pr.  pillows,  $28.35;  sundry, 

$169.08 .  593  98 

Graves-Big  wood  &  Co.:  3,778  ft.  lumber,  $112.12;  sundries,  $59.54 .  171  66 

Hudson’s  Bay  Co.:  6  dogs,  $150;  set  dog  harness,  $30;  toboggan,  $15;  sundries,  $47.63 .  242  63 

Jacques,  J.;  coal  delivered,  103-75  tons  at  $8;  transportation,  etc.,  $371.02 .  1,201  02 

Jennings  &  Ross:  erecting  office  and  cookery  building,  $1,131;  sheeting  same,  $185;  plumbing, 

$25;  board  of  men,  $112.75;  sundries,  $28.60 . ; .  1,482  35 

Kahlenberg  Bros.  Co.:  36-h.p.  engine,  less  shaft  and  stern  pipe,  $809;  sundries,  $90 .  899  00 

Ketchum  Bros.:  canoes,  2  freight  at  $68,  18-ft.,  $49,  chestnut,  $45;  freight,  $46.59;  19  extra 

paddles,  $28.50;  sundries,  $39.30 . 344  39 

Lindsay  &  McCluskey:  coal,  103-75  tons  Youghiogheny,  $617.31;  128-1  tons  soft,  $653.31; 

11  tons  nut,  $98.75;  in  bags,  $26.25;  freight,  etc.,  $18.17 .  1,413  79 

Mallory  Bros.,  lumber,  4,581  ft... .  109  85 

Mussens,  Ltd.:  3  in.  Holman  steam  drill,  $243;  sundries,  $173.37 .  416  37 

Parker,  J.:  lumber,  800  ft.,  $20.80;  sash,  doors,  etc.,  $52.20 .  73  00 

Prieur,  J.  F.,  hardware,  etc.,  $5'„4.S5;  Smith,  J.  B.  &  Son.,  wood,  40  cord,  $100 .  694  £5 

St.  Lawrence  Engine  Co.:  36  ft.  x  9  ft.,  cruiser,  $S00;  work  on  cruiser,  200  h.,  $100;  loading 

cruiser,  $50;  18  ft.  work  boats,  2,  $550;  fittings  for  launch,  etc.,  $188.08 .  1,688  08 

Sewell,  J.  W.:  building  gauge  house . ; .  50  00 

Structural  Engineering  Co.:  services  preparing  plans,  etc.,  for  lock  gates,  $1,500;  less  $800  paid 

in  1913-14  V — 21  and  $300  retained  to  cover  inspection .  400  00 

Thornton  &  Truman:  4-1,000  ft.  wire  cables,  with  floats,  etc.,  $239.70;  sundry,  $57.88 .  297  58 

Board  of  men,  lodging,  etc.:  180  d.  $301.35;  sundry,  $64.55  (see  Jennings  &  Ross):  Balmoral 

Hotel,  $58.85;  Kirkup  Hotel,  $153;  Mrs  Miller,  $48.45;  C.  Sandrelli,  $105.60 .  365  90 

Provisions,  etc.:  J.  S.  Cockburn,  $127.31;  D.  C.  Dumouchelle,  $335.23;  J.  Lawrence,  $247.82; 

F.  K.  McConnell,  $235.28;  J.  B.  Moore,  $511.56;  Star  Grocery,  $320.10;  D.  Udy,  $188.65; 

S.  A.  Wabb,  $59.14;  F.  H.  Wright  &  Co.,  $223.01;  Young,  $3,739.47;  sundry,  $116.81 .  6,104  38 

Freight,  G.  T.  Ry . _ . . .  157  64 

Small  payments:  transportations,  etc.,  $120.85;  ice,  $45.93;  launching  government  launch,  $40; 
laundry,  $40;  electrical  supplies,  $38.73;  desk,  $36.45;  12  boxes,  $36;  plumbing 
$35.45;  table  ware,  $35;  freight,  $30.63;  coal,  $30;  inspection  of  plates,  $27.75;  repairing 

canoes,  8  d.,  $16;  hardware,  $15.82;  tripod,  $12.50;  map  case,  $9;  sundries,  $85.85 .  655  96 

Outlay  of  officials:  A.  A.  Anderson,  $246.75;  A.  E.  Cross,  $407.60;  S.  B.  Johnson,  $71.31;  J. 

C.  Norwell,  $402.85;  C.  J.  Steers,  $154.13;  R.  W.  Powell,  $29.10;  sundry  assistants,  $597.58; 

rodmen,  etc.,  $976.51 .  2,885  83 

Advertising,  $661.95;  King’s  Printer’s  account  $27.91;  Stationery  Office  at  Ottawa,  $321.44. . .  1,011  30 

Vouchers  outstanding:  B.,  83050,  $8.03;  B.  83051,  $7.25;  B.  pt.  86068,  $4.03;  advances  to  be 

accounted  for  G.  Smith,  $40;  C.  S.  A.  MacKay,  $113.85 .  173  16 


Total,  carried  to  page  V — 2  .  68,354  43 


Halifax  Dry  Dock. 

Valuing  properties  in  Dartmouth:  S.  W.  Allison,  $50;  M.  C.  Grant,  $50 .  100  00 

Davy,  H.  M.,  travel,  $26.10;  King’s  Printer  $18.78 .  44  88 


Total,  carried  to  page  V — 2 .  144  88 
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AUDITOR  GENERAL'S  REPORT,  191  ',-1915 


Q  GEORGE  V,  A.  1916 


Port  Arthur  and  Fort  William:  Harbour  and  River  Improvements.  $  cts. 

Port  Arthur  Construction  Co.:  est.  No.  10  to  Aug.  1,  1915  on  contract  for  construction  of  second 

extension  to  new  breakwater,  $4 19,209;  less,  $19,920  drawback  and  $172,240  paid  in  1915-16  257,040  00 
Thunder  Bay  Contracting  Co.:  contract  for  improvement  at  mouth  of  Mission  River  com¬ 
plete — 

Timber  supplied  and  framed  in  crib,  4,347,294  ft .  195,628  23 

Filling:  31,379  cu.  yd.  stone,  $40,792.70;  34,121  cu.  yd.  earth,  $9,553.88 .  50,346  58 

Concrete:  2,974-42  cu.  yd.  footing  blocks,  $28,256.99;  5,089-48  cu.  yd.  mass,  $36,171.10....  66,428  09 

Machine  bolts  and  washers,  155,310  lb .  9,318  60 

Iron  drift  bolts,  260,590  lb.,  $10,423.60;  rings,  18,773  lb.,  $1,314.11 .  11,737  71 

Waling,  bollards,  etc . .  6,219  50 

Thunder  Bay  Contracting  Co.:  est.  No.  26  to  Aug.l,  1915  on  contract  for  construction  of  break¬ 
water  at  Bare  Point,  $537,860;  less  $16,750  drawback  and  $18,510  paid  in  1915-16  and  pre¬ 
vious  payments  shown  at  page  V — 22,  1913-14,  $394,920 .  107,680  00 

Purchase  of  land  required  for  improvements — 

Blanchard  &  Hiebert:  purchase  price,  $4,590;  interest,  $613.68 .  5,203  68 

Clark,  C.  W.:  purchase  price,  $3,060;  interest,  $404.50  .  3,464  50 

Crombie,  M.  G.;  purchase  price,  $13,230;  interest,  $1,582.16 .  14,812  16 

Deacon,  D.  &  E.:  purchase  price,  $2,850;  interest,  $338.88 .  3,188  88 

Deacon,  Margaret:  purchase  price,  $3,630;  interest,  $432.20 .  4,062  20 

Ferguson,  J.  H.  &  Lindsay,  C.  V.:  purchase  price,  $14,100;  interest,  $1,607.95 .  15,707  95 

Graham,  G.  A.:  purchase  price,  $1,750;  interest,  $481.57;  costs,  $150 .  2,381  57 

Great  Lakes  Dredging  Co.:  purchase  price,  $2,430;  interest,  $292.96 .  2,722  96 

Hamilton,  W.  H.  &  Dunsford,  C.R.:  purchase,  $6,060;  interest,  $742.14 .  6,802  14 

Keene,  II.:  purchase  price,  $4,230;  interest,  $512.82 .  -4,742  82 

McKellar,  P.  &  D.:  purchase  price,  $4,170;  interest,  $478.69  .  4,648  69 

Metcalfe,  T.  L.:  purchase  price,  $11,880;  interest,  $1,413.15 . 13,293  15 

Estate  of  the  late  J.  M.  W-dsh:  purchase  price,  $18,955;  interest,  $4,923.92;  costs,  $729.92; 

less  $1,569.90  paid  in  1915-16 .  23,038  94 

Detailed  with  Contract  Dredging . (Page  V — . . . ).  651,270  74 

Inspection  of  dredging,  d.  at  $4:  A.  Bates,  146;  W.  PI.  Bottum,  47;  W.  Buttars,  187;  J.  W. 

Cousins,  124;  W.  Hancock,  45;  M.  Manion,  188;  R.  McCulloch,  168;  N.  McNair,  159; 

W.  Metcalfe,  187;  T.  Stewart,  187 .  5,752  00 

Inspection  of  dumping,  d.  at  $3:  J.  Armstrong,  190;  J.  Atkinson,  190 .  1,140  00 

Inspection  of  wharf  work,  timber,  etc.,  d.  at  $4:  B.  F.  Comer,  113;  D.  F.  Ferguson,  107;  W. 

Hancock,  144;  B.  Hey,  164;  T.  Johnson  142;  A.  Miller,  162;  G.  Neale,  143;  II.  West,  85. .  4,240  00 

Launch  at  Port  Arthur— 

Boatman,  Percy  Page:  services  Apl. -Dec.  237  d .  711  00 

Dunn  Hardware  Co.:  gasoline,  485-3  gal.,  $121.37;  sundries,  $13.85 .  135  22 

Tripp,  W.  B.:  14  h.  p.  engine,  $405;  installing  same,  $15 .  420  00 

Wells  &  Emmerson,  hardware,  paint,  etc .  84  05 

Small  payments:  building  canopy,  etc.,  $25.20;  repairing  covering  board,  etc.,  $24.10; 

4  blankets,  $16.50;  sundries,  $78.16 .  143  96 

Launches  at  Fort  William:  Coslett  Hardware  Co.;  St.  Lawrence  Fay-Bowcn  4  cycle  marine 

engine,  $725;  reverse  gear,  $79.20;  gasoline,  1,337  gal.  $334.25;  sundries,  $236.48 .  1,374  93 

Soundings  at  Port  Arthur:  labour,  Jan.-Mar.  $2,246.50;  hardware,  etc.,  $51.75 .  2,298  25 

Survey  of  Fort  William  Harbour- 

Foremen,  d.  at  $3:  F.  Gray,  287  d.;  sundry,  207  d .  1,482  00 

Transitman,  W.  Hancock,  Dec.-Mar.,  120  d.  at  $4 .  480  00 

Boatmen,  labourers,  etc .  7,600  75 

Great  Lakes  Dredging  Co.:  labour  $100.95;  hardware,  etc.,  $21.29 .  122  24 

Hamilton,  J.  A.:  p  tinting  hubs,  2,827  at  3c.;  sundries,  $86.65 .  171  46 

Hardware,  etc.:  Coslett  Hardware  Co.,  $54.20;  A.  McDonald,  $95.80;  W.  S.  Piper,  $56.65  206  65 

Small  payments:  54  prints,  $27;  3  pr.  mitts,  $15;  repairing  instruments,  $10.50;  sundries, 

$6.32. .  58  82 

Office  at  Fort  William — 

Assistant  engineers  at  $100  per  m.;  R.  L.  Dunsmore,  $349.99;  McPherson,  A.  W.,  $356.66, 

II.  E.,  $356.66  .  1,063  31 

Travel  and  outlay:  L.  J.  Bisson,  $214.50;  R.  L.  Dunsmore,  $59.30;' J.  A.  Laniel,  $26.65; 

McPherson,  A.  W.,  $45,  PI.  E.,  $45:  W.  P.  Merrick,  $370.23  .  . .  760  68 

Care  of  office,  12  m.  to  Mar.  31,  $S4;  repairing  transit,  $63;  telephone  exchange,  yr.  to  June 

20,  $48;  photographic  work,  $42.95;  8  dr.  section,  $18;  lighting,  $6.30 .  262  25 

Office  at  Port  Arthur— 

Summer  assistants  at  $100  per  m.:  O.  Kelly,  $449.99;  C.  R.  McCort,  $390;  R.  B.  Suther- 

land  LOG  .  ...  ....  1,076  65 

Travel  and  outlay:  W.  M.  Everall  $138.48;  F.  Y.  Harcourt,  $556;  O-  Kelly,  $67.75;  R.  A. 

McAllister,  $728.85;  C.  R.  McCort,  $95.55;  J.  E.  St.  Laurent,  $366.15  .  1,952  78 

Care  of  office,  yr,  $65;  telephone  exchange,  yr.  to  June  20,  $36;  blue  prints,  $67.75;  photo¬ 
graphic  work,  $37.05;  labour,  $14;  sundries,  $8.50 .  228  30 

Supervising  engineer,  G.  de  G.  Languedoc:  services  yr.  $2,400;  outlay,  $115.75 .  2,515  75 

.Affidavits,  $249;  launch  hire,  $65.50;  smith  work,  $25.12;  sundries,  $40.55 .  380  17 

Advertising,  $390.19;  King’s  Printer’s  account,  $8.57 .  398  76 

Travel  and  outlay  of  Ottawa  official,  J.  C.  Stewart . .  155  15 


Carried  forward 


1,494,954  22 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Port  Arthur  and  Fort  William:  Harbour  aud  River  Improvements — Concluded.  $  cts. 

Brought  forward . 1,494, 954  22 

Legal  services:  Dowler  &  Dowler,  Fort  William,  $1,398.99;  Wm.  McBrady,  Port  Arthur, 

$53.46;  Morris  &  Babe,  Fort  William,  $845.65 .  2,298  10 


Total . . . 1,497,252  32 

Less  sale  of  old  engine .  40  00 


Total,  carried  to  page  V — 2 . 1,497,212  32 


Quebec  Harbour:  Levis  Deep  Water  Wharf. 

Dussault  Co.:  estimate  17  to  Feb.  25,  1915 — 

Excavation  common,  20,939  c.  yd.  at  25c.,  rock,  12,778  c.  yd.  at  $3.50,  shale,  35,164  c.  yd. 

at  $1.50 .  102,703  75 

Removing  old  wharves,  $7,642.80;  filling  171,067  c.  yd.  at  25c . 50,409  55 

Cribwork,  stone  filled,  37,070-75  c.  yd.  at  $4.05;  15  mooring  rings,  $150 .  150,286  53 

Stone  filling  behind  cribs,  8,616  c.  yd.  at  $1.20;  17  bollards,  $1,205.30 .  11,544  50 

Concrete  superstructure,  7,686-5  c.  yd.  at  $6.75;  37,981  c.  ft.  macadan,  $1,899.05 .  53,782  92 

Material  on  site:  15,620  c.  ft.  oak,  59,750  c.  ft.  spruce,  iron,  etc .  13,520  30 


Total . , .  382,247  55 

Less  paid  in  1910-11,  $48,780;  in  1911-12,  $209,130;  in  1912-13,  $78,390  336,300  00 
Drawback .  1,007  55  346,307  55 


Paid  to  Dussault  Co.  in  1914-15 .  35,940  00 

Inspectors:  C.  A.  Demers,  July  13-March  31,  $780.50;  H.  Paquette,  July  15-March  31, 

$1,275 .  2,055  50 

Watchmen:  A.  Charrier,  $657;  J.  Gosselin,  $730;  P.  Nolet,  $714 .  2,101  00 

Mercicr  Machine  Co.,  plumbing,  $119.40;  Paquet  &  Son,  39  ton  coal,  $264.75 .  384  15 

Shaienks  &  Frere:  labour,  $74.90;  sundry,  $24.77 .  99  67 

Stein,  L  ,  survey  of  property,  etc.:  self,  27  d.  at  $10;  preparing  description, $100;  assistance, 

outlay,  etc.,  $164.55 .  534  55 

Hardware,  .35.09;  labour,  $51.75;  firemen,  $134;  removing  snow  from  roofs,  $75;  telephone 

exchange,  one  year,  $24;  sundry,  $17 . .  336  84 

Legal  services:  L.  Audet,  $30.50;  Drouin  &  Drouin,  $282.37 .  312  87 

Detailed  with  Quebec  Harbour,  Lauzon  Dock  $446.50,  River  St.  Charles  Improvement  $87.50  534  00 


Total,  carried  to  page  V — 2 .  42,298  58 


Quebec  Harbour:  Lauzon  Dry  Dock. 

Davis,  M.  P.  &  J.  T.:  Estimate  7,  to  Dec.  31,  1914 — 

Cofferdam,  $50,000;  dredging,  423,262  c.  yd.  at  35c . . .  198,141  70 

Excavation  :  earth,  18,638  c.  yd.  at  20c.;  rock,  13,498  c.  yd.  at  75c.,  17,500  at  $1.15 .  33,976  10 

Concrete,  8,160  c.  yd.  at  $0.50;  4  in.  c.i.  pipe,  770  ft.  at  $1 .  53,810  00 

Materials  delivered,  1,969,571  ft.  pitch  pine,  201,020  ft.  hardwood .  24,954  40 


Total .  310,882  20 

Less  drawback . . .  28,592  20 


Paid  to  M.  P.  &  J.  T.  Davis  in  1914-15 .  282,290  00 

Engineering  and  inspection  Staff:  A.  Bailey,  asst,  engineer,  yr.,  $1,999.94,  outlay,  $94  20; 

Nap.  Emond,  book-keeper,  $1,500;  J.  K.  Laflamme,  resident  engineer,  yr.,  $2,018.29,  out¬ 
lay,  $290.14;  concrete  inspector,  R.  Synard,  Junc-March,  $1,137;  dredge  inspectors, 

$1,499;  chainmen,  $877;  rodman,  $813;  messenger,  $660 .  10,888  57 

Inspector,  A.  McMurray:  Dec.-March,  $600;  outlay,  travel,  etc.,  $243;  less  $446.50,  charged 

to  Quebec  Harbour,  Levis  wharf .  396  50 

Belanger,  J.,  painting,  $205;  Boissinat,  J.,  plumbing,  $72... ; .  277  00 

Canadian  Inspection  Laboratory:  mill  inspection  of  material .  465  18 

Charest,  Jos.,  aqueduct  and  sewer,  $300;  Labrecque,  A.,  woodwork,  $500 .  800  00 

Falardcau,  A.  A.:  8  chairs,  $10,  4  chairs,  $17.50;  2  desks,  $65;  sundry,  $26 .  118  50 

Coal,  $38.60;  chair,  $9.75;  desk,  $31;  electric  installation,  $21;  hardware,  $82.40;  lumber, 

$16.72;  stove,  $20;  telephone  rental,  $34  44;  sundry,  $8.65 .  262  56 

Advertising:  Canada,  $224.68;  England,  $165.83 .  390  51 

King’s  Printer,  $133.50;  Stationery  Office,  $184.02 .  317  52 


Total  carried  to  page  V — 2 .  296,206  34 
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AUDITOR  (J  EX  URAL'S  REPORT,  1914-1915 


6  GEORGE  V,  A.  1916 


Quebec  Harbour:  River  St.  Charles:  Improvement  to  Navigation.  $  cts. 

Quinlan  &  Robertson:  cofferdam  and  unwatering,  $23,500;  excavation  on  site  of  dam,  14,092 
c.  yd.  at  S3;  steel  sheet  piling,  driven  706  ton  at  $60;  concrete  in  dams,  195  c.  yd.  at  $7, 

8,583  at  SO. 40;  excavation,  west  of  dam,  $1,001.50;  round  bearing  piles,  5,580  1.  ft.  at  40c.; 
crib  cutting,  $3,000;  material  delivered,  $45,233.50;  less  $17,066.57,  drawback  and  less 

$83,200  paid  in  1913-14,  V— 24 . . ^ .  115,032  63 

Engineering  staff:  R.  Adam,  April  -  March,  $1,999.99,  outlay,  $13 .09;  C.  A.  Buford,  May-Dec., 

$525.80,  outlay,  $S;  P.  Dessane,  May-Dec.,  $550,  outlay,  $8;  E.  A.  Hoare,  resident  engineer 

yr.,  $2,500.08,  outlay,  $39.63;  T.  Kinsella,  inspector,  yr.,  $1,277.50,  outlay,  $6 .  6,928  09 

Bell  Telephone  Co.:  exchange  service,  April-Dee.,  $35. 25,  Jan.-March,  $23.50;  tolls,  $3 .  61  75 

Bergeron,  J.  S.:  rent  of  office  for  E.  A.  Hoare,  yr.,  to  Feb.,  1915,  $350;  less  $87.50  charged  to 

Quebec  Harbour,  Levis  Wharf .  262  50 

Ohanticr  Maritime  dc  St.  Laurent:  wintering  a  scow,  1913-14 .  100  00 

Roy  &  Baillaigeon:  voucher  outstanding .  166  90 

Watching  building,  $29.70;  sundry,  $2.55 .  32  25 

Legal  services,  Dupre,  Gagnon  &  Champoux,  Quebec .  135  00 

Detailed  in  1913-14,  V— 24 .  9,485  34 

Stationery  Office. .. : .  114  80 

Gobeil,  Antoine:  preparation  of  report  on  harbour:  salary,  10  m.  to  Jan.,  $2,366.60;  outlay, 

travel,  cab  hire,  etc.,  $203.85;  89  d.  hotel,  $226.50;  typing,  $122;  voucher  out,  $74.70 .  2,993  65 


Total,  carried  to  page  V — 2 .  135,912  91 


St.  John  Harbour:  Improvements. 


Can.  Pac.  Railway  Co.:  laying  railway  tracks  to  temporary  shed . 

Maritime  Dredging  &  Construction  Co.  ($1,891,909.24) — 

Estimate  11  to  Feb.  28,  1915  on  contract  No.  10122  for  deep  water  wharves:  cribwork, 
13,371-09  c.  yd.  at  $4.60;  stone  foundation,  17,549-7  c.  yd.  at  $2;  mass  concrete, 
18,882-1  c.  yd.  at  $6.70;  work  on  15  p.c.  basis,  levelling  cribs,  etc.,  $149,052.50,  15  per 

cent,  $22,357.88 . . . . 

Estimate  11  to  Feb.  28,  1915  on  contract  No.  10123,  for  pier  at  west  St.  John:  cribwork, 
113,779-5  c.  yd.  at  $4.40;  stone  foundation,  55,048-9  c.  yd.  at  $1.75;  mass  concrete, 

16,651-6  c.  yd.  at  $6.70 . _ . 

Extra  allowance  for  substituting  yellow  pine  for  ordinary  timber:  yellow  pine,  357,516  ft. 
at  $30,  4,336,426  ft.  at  $24.50;  surveying  timber,  $900.49;  handling  and  storing, 

$7,040.90;  less  portion  to  be  paid  by  contractors,  4,693,942  ft.  at  $14 . 

Foundations  for  wharf  sheds:  actual  cost,  labour  and  materials,  $35,686.59,  15  per  cent 

for  superintendence,  $5,352.99 . 

Filling  Beacon  Bar  flats:  1,539,554  c.  yd.  material  at  15c.;  less  $62,796.60,  paid  in  1913-14, 

V — 25,  $23,093.31,  drawback,  and  $8,361  held  by  Department . 

Detailed  with  Contract  Dredging . 

Norton  Griffiths  Co.:  estimate  37  to  June  30,  1915:  dredging  in  channel,  2,742,816  c.  yd. 
at  31c.,  in  basin,  1,754,830  c.  yd.  at  24c.,  rock,  in  channel,  391  c.  yd.  at  $8;  pile  groynes, 
600  ft.,  $36,000;  mass  concrete  in  breakwater,  621  c.  yd.  at  $8;  reinforced  concrete,  203 
e.  yd.  at  $18;  large  stone  covering  slope,  25,260  c.  yd.  at  $3.80;  small  stone,  485,706  c. 
y.  at  $2.50;  100  piles  in  pier  head,  $1,500;  8,880  ft.  timber  caps,  $488.40;  material  on  site, 
$1,564.65;  less  $407,920  paid  in  1912-13,  $667,910  paid  in  1913-14,  $275,370  paid  in  1915—16 

West  St.  John  staff:  asst,  engineers,  H.  D.  Macaulay,  May-March,  $770.19;  J.  H.  McKinney, 
April-June,  $225;  rodman,  C.  S.  Cunningham,  6  m.  to  Sept.  30  (enlisted)  $349.98;  student 
assistants,  $1,592.31;  inspectors  of  concrete,  $1,790.35;  inspectors  of  timber,  $2,582.22; 

boat  in-  n,  etc.,  $2,576.21 . v  . . y/f- . **'?. . . 

Courtenay  Bay  staff:  asst,  engineers,  J.  T.  Duke,  $1,500,  J.  M.  Lamb,  $900,  F.  W.  Van  Wart, 
$1,080;  student  assistants,  $1,153.03;  4  rock  checkers,  $3,600;  draftsmen,  J.  McG.  Burgess, 
2  m.,  S1S3.32,  H.  M.  Barnes,  8  m.,  $800;  dredge  inspectors,  $15,792.30;  boatmen,  $455; 

carpenter,  $346.50 . 

Galleries  ($11,810.64) — 

Metcalfe  Co.:  alterations  to  grain  conveyor  galleries,  $1,000;  supplying  and  installing 
necessary  connections,  poles,  etc.,  from  C.P.R.  Power  House  to  Tower  B., 

$2,640;  7  steel  sheeted  fire  partitions,  $450;  detailed  in  1913-14,  V — 25,  $5,000 . 

O’Leary,  W.  J.:  wiring  for  telephone  and  signal  service . 

Hardware,  $16.64;  light,  Oct.  20-Jan.  2,  $54 . . 

C.  P.  R.  Elevator:  Vaughan  Electric  Co.:  switch  board,  $1,050;  4  magneto  telephones,  $175; 

extending  line  to  new  elevator  and  supplying  2  telephones,  $77 . 

Foul  Ground:  diving  and  assistance,  Aug.  8-19,  $200.50,  Oct.  6—14,  $148 . 

Pipe  line  ($7,259.92) — 

Maritime  Dredging  &  Construction  Co.:  labour,  $4,946.24;  lumber,  $113.75;  15  p.c.  for 

superintendence,  $759 . 

St.  John  City:  pipe,  $702.60;  2  fire  hydrants,  $110;  sundry,  $60.45 . 


5,160  77 

394.530  59 

708.531  10 

59,194  11 

41,039  58 

136,682  19 
551,931  67 


,018,640  00 
11,317  80 


9,886  26 


25,810  15 


9,090  00 
2,650  00 
70  64 

1,302  00 
348  50 


5,818  99 
873  05 


Carried  forward 


2,982,877  40 
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St.  John  Harbour:  Improvements— Concluded.  $  cts. 

Brought  forward . 2,9S2,877  40 

Pipe  line  ($7,259.92) — Concluded. 

Thorne  &  Co.:  pipe,  §363.25;  pig  lead,  $60;  sundry,  $126.85 .  550  10 

Union  Foundry  &  Machine  Co.:  hardware,  etc .  17  78 

Sheds  ($1,999.05)— 

Can.  Cons.  Rubber  Co.:  300  ft.  fire  hose,  $157.50;  sundry,  $6 .  163  50 

Goodyear  Rubber  Co.:  300  ft.  hose,  $154.35;  sundry,  $5.86 .  160  21 

Magee  &  Co.:  labour,  $104;  pitch,  $70;  sundry,  $37.53 .  211  53 

Maritime  Dredge  &  Construction  Co.:  labour,  $69;  lumber,  etc.,  $22.60;  15  p.c.,  $13.74. .. .  105  34 

Vaughan  Electric  Co.:  wiring  shed,  $30;  electric  light  system  for  temporary  shed,  $1,095; 

inspection  and  changes,  wiring  on  grain  conveyor,  $132.59 .  1 , 257  59 

Light,  Nov.  28-Dec.  8,  $17.90;  balance  wiring  No.  6  and  No.  7  sheds,  $82.98 .  100  88 

Survey  and  Soundings  ($6,074.17) — 

Foreman,  F.  T.  Belyea,  yr.,  $1,440;  boatmen,  $1,244;  leadman,  etc.,  $1,268 .  3,952  00 

Can.  Oil  Co.:  624?  gal.  gasoline,  $135.15;  oil,  etc.,  $25.35 .  160  50 

Colwell,  S.,  boathire,  $99;  Cowan,  J.  E.,  attestations,  $52.50 .  151  50 

Driscoll,  J.  M.,  lumber,  etc.,  $167.29;  Thorne  &  Co.,  hardware,  $361.44 .  528  73 

Mayes,  S.  H.:  piling,  $144.12;  driving  17  piles,  $88 .  232  12 

McLcllan,  H.  H.:  tug-hire,  Oct.  1-Dec.  8 .  675  00 

Union  Foundry  &  Machine  Co.:  hardware,  etc . 277  49 

Coal,  $9.50;  hardware,  $14.53;  lumber,  $25.90;  sundry  $46.90 .  96  83 

Supplies  for  boring  scow:  six  pr.  oil  skins,  $15;  six  pr.  boots,  $27;  hardware,  etc.,  $68.20;  lumber, 

$31.72 .  141  92 

Generally  ($8,289.78)— 

Croft,  R.  W.,  chainman  and  sounder,  Jan.,  1915 .  60  00 

Metal  Shingle  &  Siding  Co.:  4  grain  leading  spouts .  220  00 

St.  John  Board  of  Trade:  rent  of  office,  one  year .  300  00 

Tughire  :  H.  H.  McLellan,  76  d.,  $1,140;  J.  W.  Sullivan,  249  d.,  $1,992;  R.  S.  Woodley, 

311  d.  $2,488 . 5,620  00 

Travel  and  outlay:  A.  R.  Crookshanks,  $1,290.68;  E.  A.  Thomas,  $357.64 .  1,654  32 

Attestations  of  paylists,  $31.20;  labour,  $9;  cabinet,  etc.,  $44.75 .  84  95 

King’s  Printer,  $194.34;  Stationery  Office,  $156.17 .  350  51 


Total,  carried  to  page  V — 2 . 2,999,950  20 


Toronto  Harbour:  Improvements. 


Can.  Stewart  Co.,  on  account  construction  of  sea  wall,  turning  basin,  etc.,  $747,140;  less  $8,970 

paid  in  1913-14 . 

Weddell  &  Co.,  S14.508.96: — 

Contract  for  construction  of  new  western  entrance,  complete,  $495,000,  and  extras, 

$14,330;  less  previous  payments  shown  at  page  V — 26,  1913-14,  $507,149.04. . 

Contract  for  reconstruction  of  part  of  superstructure  of  east  pier,  complete,  $13,398;  less 

$1,070  paid  in  1913-14 . . . 

Stationary  engineer,  E.  Morrison:  services,  Jan.-Mar.,  at  $4 . 

Asst.  Engineer,  W.  E.  Bonn:  services,  Sept. -Mar.,  at  $5 . 

Summer  students,  $2,065.30;  watchman,  $451.48;  labourers,  etc.,  $1,376.62 . 

Inspection:  at  $4  per  d.,  E.  Farquhar,  $104,  J.  Shone,  $1,152;  at  $3.50  per  d.,  D.  L.  Burke, 
$91-  F.  Crump,  $808.50;  G.  Dodd,  $766.50;  E.  Farquhar,  $1,055.50;  F.  R.  Gregory,  $525; 
W.  'll.  Hutton,  $815.50;  A.  Newell,  $507.50;  S.  G.  Robins,  $777;  R.  J.  Stewart,  $1,042; 

outlay,  J.  Shone,  $536.47,  R.  J.  Stewart,  §188.12 . 

Canadian  Inspection  &  Testing  Laboratories:  inspection:  lumber,  9,296,323  ft.  at  20c.  per  M 
(short  paid  $13.85);  sundry,  $285.21;  services  of  Inspector  Bates,  11  d.,  $82.50,  outlay 


$13.80 . . . . . 

Beattie,  G.  J.,  electrical  supplies,  $51.07;  Fenwick,  W.  H.,  cartage,  $57. 75_. . 

Bell  Telephone  Co.  of  Canada:  exchange  service,  No.  332,  Jan.  1-Mar.  31,  1915,  $13,  No.  7,177, 

Jan.  5-Mar.  31,  1915,  $15.23;  tolls,  $11.50 . 

Canadian  Allis-Chalmcrs:  3$  in.  pipe,  40  ft.,  $40;  sundry,  $11 . 

Confederation  Life  Association:  rent  of  office,  3  m.  to  Mar.  31,  1915. . . 

Eaton,  T.  Co.:  2  transits,  $510;  20  ft.  motor  boat,  auto  top  and  chairs,  $475;  cork,  45  yd., 

$40.50;  rug,  $22.50;  sundry,  $43.82 . . . 

Herron  Bros.:  meals,  112  at  30c.;  cartage,  etc.,  $29.10 . 

Leckie,  J.:  boots,  9  pr.,  $38.35;  sundry,  $43.47 . 

Lindsay,  G.  £.:  cabinet,  $75;  cable,  etc.,  $25.70 . 

Meredith  T.  &  Co.:  beaver  board,  3,2821  sq.  ft.,  $90.27;  hardware,  etc.,  $344.34 . 

Office  Specialty  Mfg.  Co.:  2  desks,  $45,  $40;  2  glass  tops,  $20;  two  9-drawer  cabinets,  $33; 

cupboard,  $21;  chairs,  tilter,  $12.50,  arm,  $10.25,  4  asst.,  $21.75;  sundry,  $46.75 . 

Standard  F uel  Co.,  coal,  12  ton . . . .  •  • 

Williamson,  Wm.:  lumber,  13,339  ft.,  $383.25;  doors,  sashes,  etc.,  $159.02 . 


738,170  00 


2,180  96 

12,328  00 
266  00 
870  00 
3,893  40 
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51  00 
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Carried  forward 


771,218  14 
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Toronto  Harbour:  Improvements — Concluded.  $  cts. 

Brought  forward .  771,288  14 

Small  payments:  foundry  work,  $42.03;  3  second  hand  row  boats,  $40;  lumber,  1,563  ft.,  $33.20; 
hauling  ice,  5  d.,  $25;  attending  fires  in  office,  $25;  repairing  wheel,  $20;  professional 
services  re  E.  L.  Morrison,  $19;  water  service,  Jan.-Feb.,  $18;  blue  print  paper,  250  yd., 

$17.94;  photographic  work,  $17.38;  2  chairs,  $13;  screens,  6  windows,  $12,  2  door,  $9; 

sundries,  $67.64 .  359  79 

Reconstruction  of  East  Pier  ($24,062-42) — • 

Inspector  R.  S.  D.  Hartrick:  services,  May-Aug .  400  00 

Foreman,  E.  G.  Baggs:  services,  June-Nov.,  Jan.,  $600;  outlay,  $20.36 .  620  36 

Carpenters,  labourers,  etc .  7,568  37 

Barber,  T.  W.:  coal,  87-74  ton,  $407.46;  Meredith,  T.  &  Co.;  hardware,  $386.52 .  793  98 

Leckie,  J.:  manilla  rope,  231  lb.,  $34.89;  cable,  400  ft.,  $34;  rubber  boots,  6  pr.,  $21....  89  89 

McCord,  S.:  stone,  813-375  ton,  $1,098.07;  sundry,  $3 .  1,101  07 

Lewis,  Rice,  &  Son,  hardware,  etc.,  $62.60;  Mussens,  Ltd.,  bucket,  $74.60 .  137  20 

Pike,  D.  W.:  tarpaulins,  20  ft.  x  30  ft. ,  $48;  2  12  ft.  x  22  ft.,  $26.40;  diving  jacket,  $75; 

sundry,  $41.50 .  190  90 

Reid  &  Co.:  lumber,  31,916  ft.,  $1,112.97;  cement,  190  bags,  $289.75;  sundry,  $11.83  ...  1,414  55 

Russell,  J.  E.:  hire  of  plant,  etc.,  tug  and  crew,  118  d.  at  $25,  64  h.  at  $3,  derrick,  142  d. 

at  $25,  diving  outfit,  173  d.  at  $5,  concrete  mixer,  47  d.  at  $4.50,  tools,  etc.,  106  d.  at 

$3,  scows,  etc.,  $407.50;  cement,  81?  brls.,  $122.25 .  8,616  25 

Stockwell,  S.:  smithwork,  rods,  etc.,  18,931  lb.,  $719.61;  sundry,  $30.04 .  749  65 

Thor  Iron  Works:  plates,  etc.,  7,316  lb.,  $319.76;  labour,  $25.20 .  344  96 

Union  Cement  Co.:  cement,  945  brls . . .  1,417  50 

W(?ddell,  R.:  removal  of  rubble  stone,  $196;  cement,  380  bags,  $171;  stone,  105  c.  yds. 

at  $1.30 . 503  50 

Small  payments:  portable  house,  $40;  repairing  shovel,  $36.15;  foundry  work,  $18.62; 

sundries,  $19.47 .  114  24 

Island  Shore  Protection  ($7,686.33) — • 

Carpenters,  labourers,  etc.,  Aug.-Dee.,  Jan .  1,995  31 

Barber,  T.  W.,  coal,  50-895  ton,  $267.20;  Lewis,  Rice  &  Co.,  hardware,  etc.,  $80.04....  347  24 

Reid  &  Co.,  lumber,  7,239  ft.,  $259.95;  sundry,  $40.10  .  300  05 

Russell,  J.  E.:  rent  of  derrick,  placing  stone,  82  d.,  $2,050;  towage,  35*  d.,  $1,420;  stone, 

828-15  ton,  $1,167.05;  use  of  pile  driver,  etc.,  $187.35 . - . ' .  4,824  40 

Thor  Iron  Works:  storage,  11  m.  to  Oct.  13,  1914,  $66;  labour,  etc.,  $68.80 .  134  80 

Whitfield  Co.:  foundry  work .  60  48 

Small  payments:  2  pr.  boots,  $12;  sundry,  $12.05 .  24  05 

Travel  and  outlay  of  officials:  W.  E.  Bonn,  $6.10;  C.  H.  Mathewson,  $955.70;  W.  A.  McRae, 

$171.10;  E.  G.  O’Kelly,  $86.75 .  1,219  65 

King’s  Printer’s  account,  $105.07;  Stationery  Office,  Ottawa,  $1,334.77 .  1,439  84 


Total,  carried  to  Page  V — 2 .  806,056  17 


Vancouver  narbour:  Improvements. 

Capilano  Dam  ($16,594.18) — 

Foreman,  R.  H.  Gibson:  services,  yr.,  $1,800;  outlay,  $3.80 .  1,803  80 

Labourers,  April-Mar.,  2,957§  d.  at  $3.50 . . . .  10,351  25 

Armstrong,  Morrison  &  Co.:  hire  of  hoist  and  engineer,  yr.,  $3,000;  transportation, 

$31.50 .  3,031  50 

Duff,  Geo.  F.,  97  pcs.  cedar,  4,265  1.  ft.  at  10c . .  426  50 

Lonsdale  Coal  &  Supply  Co.:  53  tons  coal,  $450.50;  6  sacks  smith  coal,  $8.25 .  458  75 

Wood,  Vallance  &  Leggat:  1,000  ft.  steel  cable,  $52.50;  sundry  hardware,  etc.,  $408.31 .  460  81 

Cartige,  $15;  lumber,  $37.82;  powder,  etc.,  $8.75 .  61  57 

False  Creek  Dredging  ($165,176.94) — 

Pacific  Dredging  Co.:  detail  with  Contract  Dredging . . ; .  151,362  16 

Asst,  engineer,  E.  D.  Bellew,  April  1-Aug.  16,  $460;  Aug.  17-Mar.  31,  on  active  service,  $764; 

F.  J.  Turner,  Aug.  17-Mar.  31,  $806  .  2,030  00 

Foremen:  W.  Cooke,  $234;  T.  Foster,  $459;  C.  Ralston,  $639 .  1,332  00 

Labourers,  $5,878.25;  night  watchmen,  $297.50 .  6,175  75 

Travel  and  outlay  of  engineers:  E.  D.  Bellew,  $21.55;  G.  M.  Peters,  $72;  F.  J.  Turner, 

$32.50 . . . . _ .  126  05 

Inspectors  of  dredging:  B.  F.  Andrews,  services,  yr.,  $1,555,  outlay,  $24.15;  H.  C.  Clarke, 

services,  $1,550,  outlay,  $30;  R.  Hetherington,  services,  $170  .  3,329  15 

B.C.  Telephone  Co.:  exchange  service,  $66;  tolls,  $8.60 .  74  60 

Owen  &  Morrison:  305  ft.  black  pipe,  $88.26;  Challenge  pump,  $45;  1,200  ft.  wire  rope,  $60; 

sundry,  $157.60 .  350  86 

Turner,  Wm.:  18  ft.  boat,  $65;  repairs,  etc.,  $6;  oars,  $3 .  74  00 

Vancouver  Engineering  Works:  pipe  driving  machine,  two  drive  heads  and  2  shoes....  114  00 

Wallace  Shipyards:  supplying  and  fitting  sounding  gear  to  lifting  scow  .  120  25 

Care  of  scow,  $30;  8  months’  towel  supply,  $16;  towing,  $27;  sundry,  $15.12 .  88  12 


Carried  forward .  181,771  12 
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Vancouver  Harbour:  Improvements — Concluded.  $  cts. 

Brought  forward .  181,771  12 

Wharf  (S739,766.84) — 


Construction ,  Henry,  McFee  &  McDonald:  excavation,  120,277  c.y.  earth  at  85c.,  199,672 
c.  y.  rock  at  $3,275;  allowance  for  rock  drilled  and  blasted,  but  not  removed,  $15,- 
343.38;  21  cribs  in  place,  95,647  c.y.  at  S3.25§;  allowance  for  cribs  not  complete, 
$19,871.78;  concrete  sheathing,  10,766  c.  y.  at  $10;  mass  concrete,  7,238  c.y.  at  $6.75; 
grano.  concrete,  379  c.y.  at  $10.51;  556  tons  reinforcing  steel,  $45,592;  filling,  92,000 
c.y.  at  70c.,  rubble  stone  under  cribs,  13,900  c.y.  at  $4.15;  broken  stone,  3,800  c.y. 
at  $3.83;  fir  waling,  14,000  ft.  b.m.  at  $43.85;  c.i.  bollards,  24  tons,  $2,760;  less 


$144,882.09  drawback,  $59,840  paid  in  1913-14,  V — 26  and  $516,070  paid  in  1915-16....  728,020  00 

Instrument  men:  J.  P.  MacKenzie,  $64;  G.  A.  Nelson,  $1,194 .  1,258  00 

Resident  engineer,  A.  W.  G.  Vassar:  services,  yr.,  $1,999.92;  outlay,  $78.50 .  2,078  42 

Inspectors:  I.  R.  Brigham,  $558.50;  A.  Calder,  $629.50;  J.  A.  Mackay,  $969.50;  R.  Weir, 

$997.50 .  .  3,155  00 

Labourers,  April-Mar.,  859  d.  at  $3.50 .  3,036  50 

B.  C.  Telephone  Co.:  exchange  service,  12  m.,  $66;  tolls,  $7.60..-. .  73  60 

Can.  Inspection  Laboratories:  inspection  of  steel,  $236.04,  of  cement,  $252,  of  timber, 

$1,239.62 . ; . .  .  . . ,. .  1,727  66 

Ironside,  J.,  supplying  and  driving,  1,245  1.  ft.  piling .  312  85 

Mowat  Bros.,  cartage,  $3;  Owen  &  Morrison,  hardware,  $131.81 .  134  81 

Generally  ($78,196.76) — 

Investment  Corporation:  Exchequer  Court  award,  $464,640;  interest,  $7,603.92;  taxed  costs, 

$401.11;  less  previous  payments,  page  V — 42,  1912-13,  $340,000  and  $56,000,  and  less 

costs  of  appeal,  dismissed,  $644.24 .  76,000  79 

Valuation  and  report  on  site:  C.  R.  Drayton,  $200;  Macaulay  &  Nichols,  $200  .  400  00 

Legal  services,  Maitland,  Hunter  &  Maitland,  $995.97,  voucher  outstanding,  $S00 .  1,795  97 


Total,  carried  to  Page  V — 2 .  999,734  72 


Victoria,  B.C.:  Harbour  Improvements. 


Grant,  Smith  &  Co.,  and  MacDonald:  estimate  11  to  Mar.  31,  1915,  on  contract  for  wharves: 
stone  in  rubble  mound,  334,510  tons  at  94c.;  broken  stone  in  rubble  mound,  1,617  cu.  yd.  at 
$3.90;  concrete  in  cribs  in  place,  2,417-56  cu.  yd.,  $27,178.85;  200-239  tons  steel  bars, 

$15,618.64;  material  on  site,  593-25  tons  steel,  3,778  brl.  cement,  $17,084.40;  less  $36,357.59, 

drawback .  344,270  00 

Jackson,  Sir  John,  Ltd.:  estimate  23  to  Mar.  31,  1915,  on  contract  for  breakwater:  core  stone, 

241,925  tons  at  86c.;  rubble  stone,  602,986  tons  at  94c.;  granite  blocks,  29,040  tons  at  $4; 

18  in.  concrete  facing,  1,268  cu.  yd.  at  $9.50;  concrete,  5,256  cu.  yd.  at  $8;  levelling  land 
at  Ogden  Point,  54,847  cu.  yd.  at  $2;  concrete  in  joining  wall  to  approach,  113  cu.  yd.  at  $11; 
extra  work,  $489.17;  material  onsite,  2,493  brl.  cement,  2,113  tons  granite  blocks,  $7,061.79; 

less  drawback,  $60,949.30,  and  less  $318,570  paid  in  1913-14,  V — 27 .  684,085  00 

Assistant,  engineer,  T.  G.  Bolitho:  June-Mar.,  $1,257.73;  outlay,  $2.80 .  1,260  53 

Inspectors:  A.  L.  Brin,  services,  $1,470;  A.  Halkett,  $1,560;  A.  B.  Irving,  April-Nov.,  $970 
(Dec. -Mar.  charged  to  War  Account),  outlay,  $3.20;  H.  Irving,  services,  $1,404.16, 
outlay,  $50.25;  G.  Penketh,  services,  $1,567.50,  outlay  $2.75;  H.  B.  Sargison,  services, 

$1,370;  R.  M.  Smith,  services,  $88.71;  F.  W.  Stubbs,  services,  $1,394.03,  outlay,  $17.90. .  9,898  50 

Clerk,  L.  G.  Ellis,  services,  May-Mar .  972  58 

Launch  ($1,680.24) —  __  * 

Engineer,  J.  A.  Price,  services,  1  y.  to  Mar.  31 .  1,080  00 

Hickman-Tye  Co.,  hardware,  $54;  McQuade  <fc  Son,  hardware,  $03.50 .  117  50 

Jameson  &  Ralfe:  installing  Bosch  magneto,  $55;  sundry  repairs,  etc.,  $68 .  123  00 

Spragge  &  Co.:  114  cases  gasoline,  $267.60;  28  gal.  Siberian  auto  oil,  $42;  sundry,  $6.65. . .  316  25 

Hardware,  $3.76;  lumber,  $14.40;  repairs,  $25.33 .  43  49 

Labour,  April  to  Mar.:  test  borings,  763|  d.  at  $3;  at  wharves,  519  d.  at  $3 .  3,847  50 

Anderson,  H.,  diver,  services,  April  to  Mar.,  307  d.  at  $10 . 3,070  00 

Canadian  Inspection  Laboratories:  inspection  of  material,  cement,  $453.25,  steel,  $762.36. . . .  1,215  61 

Hickman-Tye  Co.:  air  pump  with  diving  outfit,  $1,145;  5  anchors,  $42;  1,500  ft.  manilla 

rope,  $90.78;  sundry  hardware,  $128.61 .  1,406  39 

Hughes  Owens  Co.,  repairs  to  two  transits .  78  00 

McQuade  &  Son:  2,500  ft.  wire  rope,  $62.50;  sundry,  $23.76  .  86  26 

Robinson,  Mrs.  A.,  janitress,  12  m.  to  Mar.  31,  1915 .  210  00 

Thompson,  A.  J.:  building  shed,  $150;  repairing  boat,  $26.03 . 176  03 

Victoria  Tug  Agency:  hire  of  sounding  boat,  92  d.,  $92;  diving  boat,  $400;  sounding  boat,  $80.  572  00 

Cartage,  $13.75;  coal,  $45;  blue  prints,  $16.58;  2  pr.  boots,  $14.50;  hardware,  $46.32;  gasoline, 

$29.40;  labour,  $33;  lumber,  $51.01;  sand  test  sieves,  $61;  stamps,  $15;  sundry,  $33.13. .  358  69 

Travel  and  outlay  of  engineer,  J.  S.  MacLachlan .  141  80 

Advertising,  $898.82;  King’s  Printer,  $41 .82 .  940  64 


Total,  carried  to  page  V — 2 . 1,054,269  77 


V — 28 


AUDITOR  GEXERAL'S  REPORT,  1914-1915 


6  GEORGE  V,  A.  1916 


Public  Buildings:  Nova  Scotia:  Summary.  $  cts. 

Amherst  Drill  Hall . 68,248  60 

Amherst  New  Post  Office .  10,904  60 

Canning  Public  Building . 112  05 

Canso  Public  Building,  Improvement  and  Repairs .  1,343  17 

Chester  Public  Building .  120  97 

Dartmouth  Public  Building .  28,901  99 

Glace  Bay  Public  Building,  Repairs,  etc .  1,502  00 

Halifax  Citadel,  New  Quarters  for  single  men  and  recreation  room .  2,000  00 

Halifax  Customs  Examining  Warehouse . 8,800  00 

Halifax  Custom  House  and  Post  Office,  to  pay  contractor’s  claim,  inclusive  of  interest .  10,484  35 

Halifax  Dominion  Public  Building .  5,001  44 

Halifax  Postal  Station  at  North  End .  8,441  55 

Halifax  Quarantine  Station,  Lawlor’s  Island . , . . .  1,550  00 

Hantsport  Public  Building .  121  12 

Middleton  Public  Building .  8  82 

New  Glasgow  Public  Building,  furnaces,  etc .  1,062  67 

North  Sydney  Public  Building,  improvement .  603  25 

Pictou  Custom  House,  new  furnaces,  etc .  300  00 

Pictou  Post  Office,  new  furnaces,  etc .  900  00 

Shelburne  Public  Building,  claim  of  Hood  &  Brooks .  2,900  00 

Springhill  Public  Buildings,  improvement  and  repairs .  3, 155  18 

Stewiacke  Public  Building .  1,526  55 

Truro  Public  Building .  17,000  00 

Wolfville  Public  Building .  2,506  68 


Total,  carried  to  page  V — 2 .  177,494  99 


Public  Building:  Nova  Scotia. 

Amherst  Drill  Hall  ($68.248 . 60) — 

Construction :  Rhodes  Curry  C’o.:  contract  complete,  $81,100;  extra  work  as  per  revised 
drawings,  $14,514;  bevelled  wood  strip  in  main  hall,  $125;  less  paid  in  1913-14,  V-28, 

$28,480  .  67,259  00 

Insoection,  J.  A.  Allen,  April-Dee.,  235  d.  at  $4 .  940  00 

Eight  tons  coal,  $39.60;  4  negatives  and  prints,  $10 .  49  60 

Amherst  New  Post  Office  ($10,904.60) — 

Purchase  of  site:  H.  G.  Hagen,  exchequer  court  award,  $30,000;  taxed  costs,  $267.93; 

less  $20,000  paid  in  1913-14,  V— 28 .  10,267  93 

Legal  services,  F.  L.  Milner,  Amherst .  280  63 

Advertising,  $246.38;  King’s  Printer,  $109.66 .  356  04 

Canning  Public  Building  ($112.05) — 

Legal  services,  F.  A.  Masters,  $84.55;  survey  and  plans,  C.  Hogan,  $27.50 .  112  05 

Canso  Public  Building  ($1,343.17) — 

Carter,  Robt.,  painting  interior  and  exterior .  494  00 

Whitman  &  Bon:  950  brick,  $14.25;  lumber,  $38.90;  sundry,  $24.83 .  77  98 

Bricklayer,  $195;  labourers,  $100.50;  brick,  $23.55;  sundry,  $10 .  329  05 

Advertising,  $23;  King’s  Printer,  $19.14 .  42  14 

Voucher  outstanding,  R  30382,  W.  R.  McCallum . . . . . .  400  00 

Chester  Public  Building,  King’s  Printer .  120  97 

Dartmouth  Public  Building  ($28,901.99)— 

Construction,  Thomson  and  Theakston,  on  account,  $48,228  contract .  27,630  00 

Inspection,  E.  H.  Whelplcy,  June  to  Mar.,  249  d . 996  00 

Legal  services,  Murray  &  McKinnon,  $171.50,  outstanding,  $56.60 .  228  10 

Advertising,  $27.63;  King’s  Printer,  $10.26;  photographs,  $10 .  47  89 

Glace  Bay  Public  Building  ($1,502) — 

Cameron,  H.,  4  doors,  $150;  painting,  repairing,  etc.,  $1,352 .  1,502  00 

Halifax  Citadel,  Quarters  for  Single  Men.,  etc.  ($2,000)— 

On  account  of  plans,  etc.,  S.  P.  Dumaresq,  no  voucher . .•  2,000  00 
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Halifax  Custom  House  and  Post  Office,  contractor’s  claim:  Keefe,  M.  E.:  allowed  on  Custom 
House  extras,  $5,181.74;  interest,  $2,369.69;  allowed  on  Post  Office  extras,  $2,413.93; 

interest,  $518.99 .  10,484  35 

Halifax  Dominion  Buildings  detailed  with  Dominion  Buildings,  Mtce .  5,001  44 

Halifax,  Lawlor’s  Island  Quarantine  Station  ($1,550) — 

Sherry,  J.  P.,  equipping  plant  wth  O’Neill  system  of  smoke  burners  and  fuel  savers .  1,550  00 

Halifax,  Postal  Station  at  North  End  (SS,44 1 .55) — 

Parcha.se  of  site,  Mrs.  M .  A.  Mason . ; .  8, 294  00 

Legal  services,  Jas.  A.  Macdonald,  Halifax .  147  55 

Hantsport  Public  Building:  King’s  Printer,  $97.72;  E.  J.  Morse,  legal  services,  $23.40 .  121  12 

Middleton  Public  Building,  advertising .  8  82 


Carried  forward .  147,540  66 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 29 

SESSIONAL  PAPER  No.  1 


Public  Buildings:  Nova  Scotia —Concluded.  $  cts. 

I 

Brought  forward .  147,540  60 

New  Glasgow  Public  Building,  New  furnaces,  etc.  ($1,062.67) — 

Macdonald,  J.  G.,  painting  and  kalsomining .  106  50 

Stewart,  Jos.:  2  boilers,  headers  and  valves,  $685;  labour  and  hardware  installing, 

^  $271.17 . . . .  956  17 

North  Sydney  Public  Building  ($603.25) — 

Chappell  Bros.:  alterations  to  p.o.  fixtures,  $375;  sundry,  $18.25 .  393  25 

Macpherson,  A.,  laying  hardwood  floors .  100  00 

Concrete  floor,  $48;  painting,  $62 .  110  00 

Pictou  Custom  House,  W.  D.  McKenzie,  two  new  radiators  and  changes .  300  00 

Pictou  Post  Office,  W.  D.  McKenzie,  two  new  boilers,  pipe,  fittings,  etc .  900  00 

Shelburne  Public  Building,  Claim  of  Hood  and  Brooks,  etc.  ($2,900) — 

Hood  &  Brooks,  substituting  Ashlar  work  in  lieu  of  rubble,  5,800  sup.  feet .  2,900  00 

Springhill  Public  Building  ($3,155.18) — 

Neville,  L.,  inspector,  2|  m . ,  $233.33;  Springhill  Mfg.  Co.,  retaining  wall,  $2,921.85 .  3,155  18 

Stewiacke  Public  Building  ($1,526.55) — 

Site,  L.  Taylor,  $1,500;  legal  services,  A.  J.  Campbell,  $26.55 .  1,526  55 

Truro  Public  Building,  site:  M.,  M.  L.  &  C.  P.  Bent,  $12,000;  F.  Dexter,  $5,000  .  17,000  00 

Wolfville  Public  Building  ($2,506.68)— 

Hales  &  Co.,  matting,  etc.,  $72.06;  Herbin,  J.  F.,  installing  clock,  $100 .  172  06 

Hood,  A.,  balance  of  contract,  $160;  Reid,  W.  A.,  559  ft.  Page  fence,  $449.25 .  609  25 

Record  Foundry  &  Machine  Co.,  4  five  cluster  light  posts .  220  00 

Starr,  C.  R.  H.,  concrete  sidewalk,  228  sq.  yd.,  $513,  concrete  walks  and  grading,  $1,471.94; 

sundry,  $67.75;  less  $1,200  paid  in  1913-14,  Y— 30 .  852  69 

Wallace,  T.  R.:  labour,  $152.50;  supplies,  $119.93 .  272  43 

Woodman,  A.  J.:  12  chairs,  $58.50;  3  desks,  $86;  clock,  $15;  3  tables,  $36.50;  25  yd. 

linoleum,  $28.75;  sundry,  $19 .  243  75 

Customs  duty  on  clock,  $117.80;  entry,  $1.50;  4  mats,  $12;  sundry,  $5.20 .  136  50 


Total,  as  on  page  V — 28 . * .  177,494  99 


Public  Buildings:  Prince  Edward  Island:  Summary. 

Charlottetown  Dominion  Buildings .  2,704  24 

Summerside  Public  Building .  22,554  11 

Tignish  Public  Building .  2,322  12 


Total,  carried  to  page  V — 2 .  27,580  47 


Public  Buildings:  Prince  Edward  Island. 

Charlottetown  Dominion  Buildings  ($2,704.24) — 

Bourke,  P.:  washing  walls  and  ceilings,  painting,  papering,  etc.,  Marine  Agency  and  old 

bank  building . 279  45 

Callaghan,  A.:  repairing  ornamental  stonework  and  rebuilding  basement  entrance .  200  00 

Committee  Queen  Square  Gardens:  allowance,  1913  and  1914 .  600  00 

Currie  &  Murnaghan,  sundry  plumbing,  $93.47;  Trainor,  F.  H.,  plumbing,  $107.46 .  200  93 

Harper,  W.  W.:  45  ft.  fence  and  two  new  gates,  $65;  sundry,  $9.09 .  74  09 

Huggins,  L.,  sundry  repairs,  etc .  Ill  15 

Stewart  &  Co.:  smoke  stack,  $105;  grate  bars,  etc.,  $62.30 .  167  30 

Trainor,  P.  H.  &  Son:  painting  Dominion  Building,  $950;  sundry,  $20 .  970  00 

Electrical  work,  $35.95;  repairs,  $29.40;  printing,  $23.67;  sundry,  $12.30 .  101  32 

Summerside  Public  Building  ($22,554.11) — 

Wood,  II.  P.:  alterations  and  additions  complete,  $16,200;  clock  tower,  $1,850;  four-inch 
tile  drain  around  building,  $346.20;  renovating,  shelving,  etc.,  $581;  copper  apron  at 
cornice,  $360;  taking  down  and  rebuilding  wall  at  south  end  of  east  wall,  $348;  sundry 

extra  works,  SOD. 40;  less  $250  held  by  Department .  20,352  60 

Huestis,  W.  N.,  inspector,  July-Feb.,  $832;  McDuff,  J.  J.,  clerk  of  works,  travel,  $86.35 —  918  35 

Rubenstein  Bros.:  669  p.o.  box  fronts,  $1,045.25;  4  brass  grills,  $95;  sundry,  $75.42 .  1,  215  67 

Advertising,  $18;  King’s  Printer,  $24.49;  repairs,  $25 . ; .  67  49 

Tignish  Public  Building  ($2,322.12)— 

Currie  &  Murnaghan,  plumbing,  $204.12;  Evans  &  Sons,  tower  clock,  $804.16 .  1,008  28 

Gaudet,  F.  S.,  labour  and  material  installing  clock .  145  91 

Hackett,  J.  A.:  laying  concrete  in  front  of  building. . . . .  480  00 

Leigh  &  Fitzgerald:  changing  wiring  and  installing  12  lights,  $100;  sundry  outlay,  $111.33. .  211  33 

Perry,  L.  S.:  setting  up  clock,  etc .  Ill  86 

Eight  sq.  yd.  corr.  rubber  matting,  $42;  4  shutters,  $24;  labour,  $45;  travel  and  outlay, 

$157.58;  sundry,  $96.16 .  364  74 


Total,  as  on  oage  V — 29 


27,580  47 


V— 30 


AUDITOR  GENERAL'S  REPORT,  191^-1915 


6  GEORGE  V,  A.  1916 


Public  Buildings:  New  Brunswick— Summary.  $  cts. 

Buctouche  Public  Building .  153  70 

Chatham  Public  Building:  Addition .  508  00 

Fredericton  New  Public  Building .  62,306  32 

Hampton  Public  Building .  15,093  56 

Milltown  Public  Building .  20,104  06 

St.  George  ^Public  Building .  1,848  77 

St.  John  Custom  House:  Improvement .  5,215  66 

St.  John  Dominion  Buildings . 3,482  84 

St.  John  Drill  Hall .  4;  982  42 

St.  John  New  Post  Office . _ .  180,992  42 

St.  John  Quarantine  Station,  Water  Service . " .  3,604  92 

St.  John  Quarantine  Station:  New  buildings,  repairs,  etc .  40,146  10 

Sussex  Public  Building:  Improvement. . .  1,977  99 

Tracadie  Lazaretto:  House,  etc .  1,156  67 


Total,  carried  to  page  V — 2 .  341,663  43 


Public  Buildings:  New  Brunswick: 

Buctouche  Public  Building:  G.  A.  Hutchinson,  legal  services .  153  70 

Chatham  Public  Building:  Chatham  Town:  reinforced  culvert .  598  00 

Fredericton  Public  Building  ($62,306.32) — 

Construction:  Falconer  &  McDonald:  contract  complete,  $133,700;  changing  site,  $750; 

sundry  extra  work,  $2,000;  less,  $75,250  paid  in  1913-14,  V — 31,  and  $1,450  paid  in  1915— 16  59,750  00 

Inspection,  A.  C.  Fleming:  April-March,  310  d .  1,240  00 

Fraser,  S.:  sundry  carpenter  work  re  installation  of  clock,  weights,  etc .  180  00 

Smith,  J.  &  Sons,  clock,  $834.27;  Smith  Foundry,  installing  clock,  etc.,  $72.98 . .  907  25 

Customs  duty  on  clock,  $165;  advertising,  $25.52;  King’s  Printer,  $21.12;  sundry,  $17.43.. .  229  07 

Hampton  Public  Building  ($15,093.56) — 

Construction:  British  -American  Const.  $o.:  contract  complete,  $25,000;  less  $13,930  paid  in 

1913-14,  V — 31,  and  $175  retained  for  work  not  done .  10,895  00 

Inspection,  H.  H.  Mott:  commission  on  main  contract,  $1,240,  on  fittings,  $10.17,  on  sundry 

works,  $211.45;  4  trips  to  building  with  architect,  $37.70;  less  $840.05,  paid  in  1913-14 .  ..  659  27 

Bates,  Ed.,  post  office  fittings,  $1,017;  Smalley  &  Son,  providing  and  fitting  up  clock, 

$1,683 .  2,700  00 

Rubenstein  Bros.:  208  box  fronts  and  label  holders,  $336.96;  4  grills,  $95;  sundries,  $62.65  . .  494  61 

Advertising,  $21.73;  bag  rack,  $50;  desk,  $40;  King’s  Printer,  $24;  21  shades,  $38.98;  sundry, 

$113.52 . 288  23 

Legal  services,  G.  H.  Adair,  Hampton . .' .  56  45 

Milltown  Public  Building  ($20,104.06) — 

Construction:  MacVay  &  Son:  on  account  $30,000  contract . 19,230  00 

Inspection,  J.  H.  Porter:  services,  May  5-Feb.  28,  $790.84;  outlay,  $12.69 .  803  53 

Advertising,  $34.24;  King’s  Printer,  $36.29 .  70  53 

St.  George  Public  Building  ($1,848.77) — 

Horwood  &  Taylor:  commission  for  plans,  etc.,  3  setts .  1,750  00 

Advertising,  $18.90;  King’s  Printer,  $79.87 .  98  77 

St.  John  Custom  House,  Improvements  ($5,215.66) — 

Anderson,  T.,  erecting  and  painting  flag  pole,  $190;  Wilson,  J.  E.,  plumbing,  $74.86 .  264  86 

Craig,  Jos.:  painting,  kalsomining  and  varnishing . 812  00 

Mooney  &  Sons:  electric  wiring,  boring  holes,  etc .  97  00 

Otis-Fensom  Elev.  Co.:  elevator,  $9,900;  less  $6,680  paid  in  1913-14,  V — 31 .  3,220  00 

Splanc,  J.  &  Co.:  steel  flag  staff,  85  ft.,  $400;  sundry,  $54  .  454  00 

Staples,  A.  G.,  renovating  7  rooms .  69  00 

Stephenson,  E.  S.  &  Co.:  enclosure  for  passenger  elevator .  84  00 

Advertising,  $52.92;  King’s  Printer,  $28.03. . . . .  80  95 

Nine  engraved  plates,  $55;  painting,  $23;  repairs,  etc.,  $55.85 .  133  85 

St.  John  Dominion  Buildings:  detailed  with  Dominion  Buildings  Maintenance .  3,482  84 

St.  John  Drill  Hall  ($4,982.42)— 

Boone,  F.  L.:  excavating  and  removing  465  c.  yd.  earth,  $279;  grading  and  seeding  ground, 

$210 . . .  489  00 

Can.  Buffalo  Forge  Co.:  heating  and  ventilating  system,  $2,700;  less  $1,500  paid  in  1912-13, 

V — 48,  and  $1,000  paid  in  1913-14,  V— 31 .  200  00 

Clarke  &  Son:  941  ft.  sidewalk,  $1,505.60;  262  1.  ft.  curb,  $170.30;  excavation,  $70.70 .  1,746  60 

Granite  Street  Pavement  Co.:  metalled  road  and  sidewalk,  $2,053.62;  concrete  coping, 

$438.75;  removing  earth,  $20;  less  refund  by  City  of  St.  John  for  proportion  of  cost  of 

sidewalk,  $311 . . . . .  2,20137 

Mott,  H.  M.:  plans,  etc.,  $15;  2  p.c.  on  $7,882.84,  commission  for  overseeing  work,  $157.64 —  172  64 

Labour,  $16.40,  repairing  pipes,  $11.27;  sundry,  $25.50 .  53  17 

Advertising,  $65.52;  King’s  Printer,  $54.12 .  119  64 


Carried  forward .  113,785  33 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 31 

SESSIONAL  PAPER  No.  1 


Public  Buildings:  New  Brunswick— Concluded.  $  .  cts. 

Brought  forward .  113,785  33 

St.  John  Post  Office  (§180,992.42) — 

Construction:  Rhodes,  Curry  Co.:  on  account  $381,850  contract,  $264,850;  less  $100,010 

paid  in  1913-14,  V— 31 . .  164,840  00 

Supervision,  G.  E.  Fairweather:  2  p.c.  on  $284,255.63,  estimate  23,  $5,685.11;  less  $1,390.32 

paid  in  1913-14 .  4,294  79 

Inspection  of  stone  work,  E.  S.  Hcnniger:  services,  203  d.  $812;  outlay,  $355.25 .  1, 167  25 

Ellis,  F.  B.:  purchase,  price  for  right  of  way .  1,500  00 

Erb,  I.  &  Son:  negatives  and  prints  of  building .  8  25 

Wilson,  J.  E.:  on  account  ventilating  system,  etc .  8,880  00 

Legal  services,  J.  E.  Cowan,  St.  John,  N.B .  199  60 

Advertising,  $81.23;  King’s  Printer,  $21.30 .  102  53 

St.  John  Quarantine  Station,  New  Buildings  ($40,146.10) — 

Construction,  Kane  &  Ring:  contract  complete,  $39,589;  335  ft.  sewer  and  95  ft.  water  main, 

$1,849;  grading  around  Dr.  Warwick’s  residence,  $250;  sundry,  $30.01;  less  $3,180  paid 

in  1913-14,  V— 32 .  .  38,538  01 

Inspection,  S.  R.  Belyea:  April  1-Jan.  7,  240  d . '. .  900  00 

Drury  &  Son:  iron  bar  and  wire  fencing  and  two  gates,  $406;  7  screen  doors  and  31  window 

screens,  $85 - _ . 491  00 

Hughes,  J.:  inspecting  plumbing,  $60;  sundry,  $19.50 .  79  50 

Advertising,  $9.30;  hardware,  $27.75;  lamps,  $31.79;  sundry,  $8.75 .  77  59 

St.  John  Quarantine  Station,  Water  Service  ($3,604.92) — 

Lancaster  Const.  Co.:  24  d.  use  of  hoisting  plant .  480  00 

Maritime  Dredging  &  Construction  Co.:  excavating  trench  for  pipe  line,  3,917-2  c.  yd  at 

49q .  1  919  43 

McAvity  &  Sons,  repairing,  hydrants,  $72.60;  McLellan,  H.  H.,  13  d  boat  hire,  $195 _  267  60 

Thorne  &  Co.:  133  lb  rope,  $21.28;  20  ft  rubber  hose,  $63;  sundry,  $74.57  .  158  85 

Hardware,  $116.70;  labour,  $615.23;  lumber,  $47.11 .  779  04 

Sussex  Public  Building  ($1,977.99) — 

Cripps,  A.  E.:  repairs  and  alterations  to  post  office,  $947;  sundry,  $50.30 .  997  30 

Maggs,  W.  A.:  rebuilding  gable  for  clock,  $225;  repairing  plaster,  etc.,  $3.75 .  228  75 

Poyas,  A.:  installing  tower  clock .  563  00 

Record  Foundry  &  Machine  Co.:  two  posts,  5  cluster,  $110;  freight,  $1.50 .  Ill  50 

Sussex  Mfg.  Co.:  2  whiteway  posts,  $55;  sundry,  $11.73 .  66  73 

Telephone  tolls,  50c.;  labour,  etc.,  $10.21 .  10  71 

Tracadie  Lazaretto,  House,  etc.  ($1,156.67) — 

McClary  Mfg.  Co.:  hotel  range,  $111.95;  installing,  etc.,  $14.52 .  126  47 

McGraw,  T.:  repairing  house,  painting,  plastering,  etc.,  and  repairing  fences,  etc .  872  00 

Soeur  Sormany:  ice,  $68.25;  labour,  $26.25 .  94  50 

Ladder,  $28.69;  varnish,  $10.16;  sundry,  $24.85 .  63  70 


Total,  as  Qn  page  V — 30 . . .  341 , 663  43 


Public  Buildings:  Quebec:  Summary. 

Beauport  Public  Building .  223  39 

Coaticook- Armoury . 19,828  29 

Coaticook  Public  Building,  Improvement .  4,764  02 

East  Angus  Public  Building . ". .  20, 108  03 

Gr&nd  Mere  Public  Building. . .  . .  1,403  33 

Grosse-Isle  Quarantine  Station,  Improvements,  &c .  24,142  49 

Grosse  Isle  Quarantine  Station,  New  buildings .  85,318  41 

Hochelaga  Post  Office,  Vaults,  etc . 2,983  65 

Joliette  Public  Building. .  16,788  13 

Jonquieres  Public  Building .  16,230  58 

L  ichine  Post  Office,  Addition  and  Improvements .  9,190  89 

Levis  Armoury  and  Gun-shed .  16,397  04 

Louiseville  Public  Building .  10,048  17 

Maisonneuve  Postal  Station .  2,530  30 

Matane  Public  Building . . 16,834  24 

Montreal  Customs  and  Examining  Warehouse .  848,515  63 

Montreal  Customs  and  Examining  Warehouse:  Exchequer  Court  Award .  6,281  45 

Montreal  New  Detention  Hospital . .  23,155  85 

Montreal  General  Post  Office,  Remodelling .  25,016  07 

Montreal  Inland  Revenue  Building .  2,700  00 

Montreal  Postal  Station  “A” . : . . .  221,725  52 

Montreal  Eastern  Postal  Station  “C” .  1,080  82 

Montreal  Postal  Station  “D”  Repairs .  1,150  00 

Montreal  Postal  Station  “F” .  33,956  94 

Montreal  Postal  Station  “G” .  3,039  95 


Carried  forward . 1,413,413  19 
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Public  Buildings:  Quebec:  Summary — Continued.  $  eta. 

Brought  forward . 1,413,413  19 

Montreal  Postal  Station  “H” .  78,220  50 

Montreal  Postal  Station  “L” .  71,987  83 

Montreal  Public  Buildings,  Repairs,  etc .  30,073  78 

Murray  Bay  Public  Building . . .  (5,  628  98 

Quebec  Customs  Examining  Warehouse,  Alterations,  etc . • .  7,203  19 

Quebec  Drill  Hall  Extension . ; .  90,915  12 

Quebec  Immigration  Building,  Louise  Embankment,  additional  storey,  etc .  165,969  79 

Quebec  Immigration  Hospital,  Savard  Park,  Repairs,  efc .  4,598  50 

Quebec  Isolated  Cottages,  for  contagious  diseases,  etc . . .  201  96 

Quebec  Observatory,  Roadway,  etc .  75  00 

Quebec  Post  Office,  Enlargement,  etc .  134,449  28 

ltigaud  Public  Building .  1,283  48 

Roberval  Public  Building .  2,991  06 

Rock  Island  Public  Building . 1,711  92 

Shawinigan  Falls  Public  Building . .v .  1,345  35 

Shawvillc  Public  Building .  1 , 223  84 

Sorel  Post  Office,  Improvements .  2,794  68 

Stanstead  Public  Building .  20  00 

Ste.  Agathe  des  Monts  Public  Building . 23,944  00 

St.  Gabriel  de  Brandon  Public  Building .  14,816  33 

St.  Jacques  dc  l’Achigan  Public  Building .  71  25 

St.  Jerome  Public  Building .  714  11 

St.  Lambert  Public  Building .  12, 184  70 

St.  Laurent  Public  Building .  15,994  09 

St.  Ours  Public  Building .  559  92 

St.  Romuald  d’Etchemin  Post  Office .  6,044  60 

St.  Sauvcur  dc  Quebec  Post  Office . 14,716  74 

Ste.  Th6r6se  Public  Building .  13,232  94 

Three  Rivers  Public  Building. .  51,051  99 

Valleyfield  Public  Building,  Claim  of  J.  F.  Bcique  for  damages  from  surface  water,  running 

from  Government  property  to  his  land .  500  00 

Verdun  Public  Building .  8,551  11 

Waterville  Public  Building .  215  59 


Total,  carried  to  page  V — 2 . 2,177,704  82 


Public  Buildings:  Quebec. 

Beauport  Public  Building:  advertising,  $216.08;  King’s  Printer,  $7.31 . .  223  39 

Coaticook  Armoury  ($19,828.29) — 

Construction:  W.  J.  Welch:  contract  complete,  $30,000;  666  yds  additional  filling,  $532; 
shearing  ceiling  of  main  hall,  $2,500;  sundry  extra  work,  $375.67;  less,  $14,507.67  paid 

in  1915-16 .  18,900  00 

Inspection,  C.  E.  Christie,  10  m.  to  Mar.  14,  $800;  King’s  Printer,  $128.29 .  928  29 

Coaticook  Public  Building  ($4,764.02) — 

Cummings  &  Son:  p.o.  fittings,  $2,650;  glazed  screen,  etc.,  $375;  sundry  repairs,  etc.,  $129.  3,154  00 

Electrical  Repair  &  Supply  Co.:  wiring  and  fittings,  $1,001.85;  less  $750  paid  in  1913-14, 

y gg  .  251  85 

Fisher  Bros.,  painting  interior,  $132.40;  Hall  &  Son,  painting  roof,  etc.,  $82.05 .  214  45 

Office  Specialty  Co.,  cabinet,  etc.,  $46.45;  Rubenstein  Bros.,  standard,  etc.,  $90.17 .  136  62 

Welch,  W.  J.:  entrance  porch,  $950;  extra,  $310;  2  door  checks,  $17;  8  kick  plates,  4  push 

plates,  etc.,  $76.50;  sundry,  $39;  less  $400,  paid  in  1913-14 .  992  50 

Advertising,  $12.45;  King’s  Printer,  $2.15 .  14  60 

East.  Angus  Public  Building  ($20,108.03)— 

Construction:  Loomis  Dakin  Co.:  on  account,  $32, 500  contract .  17,600  00 

Inspection,  J.  A.  Little:  Aug.  20-Fcb.  28,  164  d .  656  00 

Campbell  Steel  Iron  Works;  one  electric  light,  standard .  1 15  00 

Horwood  <fc  Taylor:  2  setts  of  drawings  for  public  building,  commission  3j  p.c.  on  $32,500, 

one  p.c.  on  $38,500 .  1,522  50 

Advertising,  $208.56;  King’s  Printer,  $5.97 . ' .  214  53 

Grand  Mere  Public  Building  ($1,403.33) — 

Site:  Paul  Douvet,  $15,000;  less  $4,035.99  paid  in  1913-14,  V-33,  and  $10,000  paid  in  1912-13, 

V-50 .  964  01 

Desroches,  J.  II.,  legal  services,  $35.25;  King’s  Printer,  $179.81 .  215  06 

Grande  Mere  Town,  taxes  1913  and  1914 .  224  26 

Gross  Isle  Quarantine  Station,  Repairs,  etc.  ($24,142.49) — 

Conductor,  Jos.  Thibault:  July-Sept.,  790  h .  276  50 

Timekeeper,  J.  Renault:  services,  July,  Aug.,  Mar .  232  50 


Carried  forward 
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Public  Buildings:  Quebec— Continued.  $  ctg. 

Brought  forward .  4G,  83G  06 

Gross  Isle  Quarantine  Station — Concluded. 

Blacksmith,  $157.50;  carpenters,  $3,044.50;  carters,  $730.35;  labourers,  $4,490.50;  painters, 

$1,001;  sundry,  $897.50 .  10,321  35 

Board  of  men:  H.  Bilodeau,  $1,709.50;  E.  Brochu,  $396.50;  C.  Talbot,  $704.50;  sundry, 

$397 .30 . 3,207  80 

Basin  Electric  Light  &  Power  Co.:  150  cross  arms,  $55;  7,500  ft.  w.p.  wire,  $232.50;  labour, 

$317.50;  sundry,  $63.26 . 068  26 

Belanger,  A.:  1,418  sacks  cement,  $822.85;  2  gate  valves,  $30;  sundry,  $1 14.23 .  907  08 

Boulang<  r  &  Fils:  lumber,  2,071  ft.  at  $45,  8,698  at  $35,  5,766  at  $30,  6,394  at  $29,  16,644  at  $25, 

ll,844at$22;  136  M  shingles,  $544;  freight,  $82;  sundry,  $111.83 .  2,170  51 

Campbell  Steel  &  Iron  Works:  one  electric  light  standard .  115  00 

CieChinie:  608  lb.  copper  wire  nails,  $212.80;  sundry,  $72.20 .  285  00 

Corriveau,  C.  A.:  308  lb.  green  paint,  $55.44;  70  gal.  oil,  $66.50;  2,000  1b.  wh.  lead,  $195; 

paper,  $29.25;  sundry,  $296.67 .  642  86 

Drouin,  U.  F.:  20  copper  fire  extinguishers .  220  00 

Dube,  M.,  hardware,  $709.74;  Gignac,  J.  H.,  4, 000  ft.  spruce,  $120 .  829  74 

Gravel,  A.:  one  art  dome,  $75;  two  5-light  electroliers,  $44;  25  lamps,  $11.50 .  130  50 

Lymans  Ltd.:  2  nine-foot  laboratory  tables,  $250;  cartage,  $5.35 .  255  35 

Office  Specialty  Mfg.  Co.:  cabinet,  $66.50;  desk,  $31.50;  sundry,  $17.97 .  115  97 

Picard  Co.,  steam  engine,  $125;  Price  Bros.,  dynamite,  etc.,  $78.40 .  203  40 

Proulx  &  Matliurin:  galv.  pipe,  $136.68;  gate  valves,  $100.45;  galv.  unions,  $84.30;  sundry, 

$401.15 .  722  58 

Union  Sand  Co.,  95  yd.  stone,  $194.52;  Trepanier,  P.,  46  yd.  sand,  $55.20 .  249  72 

Thibault,  Jos.:  30  doors,  $152;  lumber,  1 ,574  ft.  at  $30,  4,724  at  $29,  20,978  at  $28,  1,859  at  $25, 

2,886  at  $22.50;  75  M  shingles,  $292.50;  16  windows,  $87. 50;sundry,  $281.64 .  1,697  42 

Toronto  Laundry  Co.:  No.  56  washer,  $245;  No.  172  extractor,  $195 .  440  00 

Vtdliere,  Ed.:  35  brown  canvas  bags,  $78.75;  35  birch  stools,  $26.25;  36  mattresses,  $63;  48 

springs,  $99 .  267  00 

Lumber,  $33.54;  mirror,  $35;  2  posts,  $13;  sundry,  $42.41 .  123  95 

Grosso  Isle  Quarantine  Station,  New  Buildings,  ($85,318.41) — • 

Construction  of  foundation  walls  for  hospital:  J.  B.  Galibois:  on  account  $20,753  contract  18,920  00 
Construction  of  disinfecting  hospital:  P.  Lyall  &  Sons,  Const.  Co.:  on  account  $45,848 

contract .  36,250  00 

On  account  contract  for  installation  of  dynamo,  Ad.  Gravel  <fc  Co .  4, 160  00 

Inspection  of  construction  work:  E.  Bernier,  July  30-Dec.  22,  $438;  J.  Boulet,  May  1-Nov. 

19,  $609;  T.  Gendreau,  June  29-Oct.  31,  $375 .  1,422  00 

Labour,  May-Dec.,  Mar.:  conductor,  J.  Thibault,  April  24-June  30,  Oct. -Dec.,  $404.25; 
storekeeper,  $235.75;  carpenters  and  joiners,  $3,151.80;  carters,  $364.55;  plumbers, 

$1,853.15;  labourers,  etc,  $1,126.80 .  7, 136  30 

Timekeeper,  L.  Renault:  Mar.  1-June  30,  Sept.-Jan.  $685;  outlay,  $10.25 .  695  25 

Board  of  workmen,  etc.:  Mrs.  H.  Bilodeau,  $571.50;  J.  Fournier,  $149;  C.  Talbot, 

$565.50;  sundry,  $899.10 .  2,185  10 

Belanger,  A.:  546  brackets,  $81.90;  200  bags  cement,  $115;  14  douches,  $556.50;  2,000  ft. 
fence,  $400;  gates,  $34.10;  1,163  lb.  lead,  $84.17;  12,179  lb.  c.i.  pipe,  $341.01;  1,060 

ft.  soil  pipe,  $1,288.10;  Ts.,  Ys.,  joints,  bends,  etc.,  $384.16;  sundry,  $160.75 .  3,445  69 

Boulanger,  E.:  lumber,  5,317  ft.  at  $35,  2,979  at  $29,  3,011  at  $22;  sundry,  $58.22 .  396  95 

Charlands  &  Co.,  101  Venetian  blinds,  $540.35;  Cie  Chinic,  hardware,  $68.53 .  608  88 

Corriveau,  C.  A.,  glass,  etc.,  $59.74;  Dube,  M.,  hardware,  $69.57 .  129  31 

Lachance,  J.  L.:  mixer  with  gasoline  engine,  $1,050;  magneto  $25;  tank,  $27.50;  freight,  etc., 

$73.76 . .1,176  26 

Lyman’s  Ltd.:  2  laboratory  tables,  $245,  $237;  freight,  $8.92 .  490  92 

Proulx  &  Matliurin:  hot  water  heating  system,  $2,635;  5  ciosets,  $56.25;  5  fire  places, 
fenders,  etc.,  $177.70;  Hancock  inspirator,  $71.50;  7,349  lb.  galv.  iron,  $369.89;  723 
lb.  lead,  $48.27;  pipe,  367  lb.  copper,  $85.56,  531  ft,,  cast  iron,  $128.62,  932  ft.  galv. 

$95.03,  265  lb.  lead,  $27.52;  150  lb.  tin,  $53.50;  sundry,  $718.67.... .  4,467  51 

Rt.  Pierre,  It.:  painting  and  papering  Dr.  Cote’s  house,  $800;  sundry,  $22.27 .  822  27 

Usines  Generalcs  de  Chars  etde  Machineries’:  water  tank,  $2,900:20  gal.  asphalt  uni  paint, 

$47;  labour,  $113.40;  sundry  $100.58;  less,  $1,800  paid  in  1913-14,  V-39,  to  Montmagny 

Mfg.  Co .  1,360  98 

Valliere,  Ed.:  2  sofas,  7  chairs,  $175;  sundry  furniture,  $196.51..' .  371  51 

Coal,  $28.33;  cartage,  $19;  9  doors,  $39.25;  38  yd.  sand,  $45.60;  6  windows,  $9;  sundry, 

$7.60 .  14S  78 

Advertising,  $537.17;  King’s  Printer,  $593.53 .  1,130  70 

Hochelaga  Post  Office,  Vaults,  etc.,  ($2,983.65) — 

Major  &  Co.:  vaults,  etc.,  $2,937;  telephone  box,  $30;  sundry,  $16.65 .  2,983  65 

Joliette  Public  Building  ($16,788.13) — 

Construction:  Jos.  Archambault,  on  account,  $29,945  contract .  15,890  00 

Inspection:  J.  I).  Viau:  services,  2\  p.c.  comm,  on  estimate  one,  $265.90;  travel,  $30 .  301  90 

Robitaillc,  S.:  travel,  $41.06;  board  at  Joliette,  Nov. -Jan.  $84 .  125  06 


Carried  forward .  175,088  57 
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Brought  forward .  175,088  57 

Joliette  Public  Building — Concluded. 

Customs  duty  on  clock,  S153.80 ;  entry  fee,  $1.50;  sundry,  $5 .  160  30 

Advertising,  $214.04;  King’s  Printer,  $96.83 .  310  87 

Jonquieres  Public  Building  ($16,230.58) — 

Construction,  Marois  &  Girard:  on  account,  $20,850  contract .  14,960  00 

Inspection,  T.  Gauthier:  services,  July  8-Mar.  31 .  904  00 

Legal  services,  J.  G.  Veneault,  Jonquieres .  28  00 

Advertising  $249.64:  King’s  Printer,  $88.94 .  338  58 

Lachine  Public  Building  ($9.190.89) — 

Construction:  Ad.  Gauthier:  contract  complete,  $20,200;  extra  work,  $582;  less  $16,452 

paid  in  1913-14,  and  $2,910  held  for  the  completion  of  minor  works . . .  1,420  00 

Inspection,  J.  D.  Viau:  services  for  plans,  etc.,  1\  p.c.  on  $17,290;  less  $1,062.12  paid  in 

1913-14 . . .  234  63 

Brunet  &  Leclaire:  clock  tower,  $1,675;  wood  and  glass  partition  and  black  board,  $450; 

fences,  $905;  concrete  wall,  $310;  show  case,  $15;  extras  on  clock  tower,  $440.17....  3,795  17 

Evans  &  Son,  turret  clock,  $856.53;  Piette,  A.  E.,  installing  clock,  $147.05 .  1,003  58 

Lctourneux,  Son  &  Co.:  4  plate  glass,  $80;  sundry,  $27.10 . .  107  10 

Rubenstein  Bros.:  330  boxes  fronts  and  label  holders,  $500.06;  4  brass  grills,  $95;  6 

engraved  plates,  $34;  sundry,  $27.85 .  656  91 

Schell,  J.  T.  Co.:  post  office  fittings .  1,921  00 

Advertising,  $12;  4  doors,  $12;  linoleum,  $13;  sundry,  $15.50 .  52  50 

Levis  Armoury  and  Gun  Shed  ($16,397.04) — 

Construction:  Ideal  Construction  Co.:  contract,  $68,518;  extra  excavations  and  concrete, 

$2,233.76;  less  for  works  not  completed,  $1,600;  total  work,  $69,151.76;  paid  to 
contractors  prior  to  April  1,  1914,  $54,580,  paid  in  1914-15,  $14,571.76  (paid  to  other 
firms  for  completion  of  work,  $2,570.34;  to  the  Ideal  Co.,  $6,800;  to  creditors  of  the 

Ideal  Co.,  $12,854.73;  less,  $7,653.31,  security  deposit  refunded) .  14,571  76 

Inspection,  F.  Dorval:  services,  April-Mar .  1,408  50 

Caretaker,  IT.  Delisle:  Nov.-Mar.,  1915 .  294  00 

Furnace  grate,  $28.30;  hardware,  $41.64;  plumbing,  $33.69;  sundry,  $19.15 .  122  78 

Louiseville  Public  Building  ($10,048.17) — 

Construction:  Jos.  Bourque:  contract  complete,  $17,500;  extra  for  reinforced  concrete 

foundation,  $4,250;  less. $100  paid  in  1915-16,  $15,300  paid  in  1913-14,  V — 34 .  6,350  00 

Inspection:  P.  A.  Mousseau:  services,  April — Mar.,  $1,248;  outlay,  $17; .  1,265  00 

Damphousse,  D.:  10  chairs,  $35;  2  desks,  $70;  2  cupboards,  $30;  table,  $15;  5  blinds,  $7  157  00 

Desaulniers,  P.:  fire  escapes,  $338;  iron  grill  bars  at  the  mail  receiver,  $75 .  413  00 

National  Const.  Co.,  wiring,  $78;  Office  Specialty  Co.,  bag  rack,  etc.,  $50.90 .  128  90 

Rubenstein  Bros.:  234  box  fronts,  $379.08;  4  brass  grills,  $95;  2  receivers  $39;  5  engraved 

plates,  $27.50;  sundry,  $9.90 .  550  48 

Schell,  J.  T.  Co.:  post  office  fittings .  1,047  00 

Two  baskets,  $11.30;  clock,  $15;  labour,  $6;  sundry,  $18.52 .  50  82 

Advertising,  $31.86;  King’s  Printer,  $54.11 . \ .  85  97 

Maisonneuve  Postal  Station  M.,  Montreal  ($2,530.30) — 

Reeves,  C.  A.:  plans  and  specifications  for  building  and  revision  of  plans,  3j  p.c.  on 

estimated  cost,  $72,180 .  2,526  30 

Travel  of  clerk  of  works,  R.  L.  Deschamps .  4  00 

Matane  Public  Building  ($16.834.24) — 

Construction:  J.  H.  Morin  &  Son:  on  account,  $20,000  contract,  $17,870;  less  $3,680 

paid  in  1913-14,  V — 34 — . . .  14,190  00 

Inspection,  J.  Raymond:  services,  April  to  March . : .  1,080  00 

Rubenstein  Bros.:  234  p.o.  box  fronts  and  label-holders,  $379.08;  4  grills,  $95;  2  receivers, 

$36;  sundry,  $35.30  .  545  38 

Smith,  J.  &  Sons,  turret  clock,  $673.10;  custom’s  duty,  and  entry  on  clock,  $137.30 .  810  40 

Travel  of  clerk  of  works:  G.  S.  Gingras,  $19.02;  Jos.  Lamarche,  $60.75 . .  79  77 

Advertising,  $57.09;  King’s  Printer,  $57.30 .  114  39 

Opal  glasses  for  clock .  14  30 

Montreal  Customs  Examining  Warehouse,  Exchequer  Court  Award. 

Wright,  P.:  award  of  Exchequer  Court  for  lands  expropriated .  6,280  45 

Montreal  Customs  Examining  Warehouse  ($848,515.63) — 

Construction:  P.  Lyall  &  Sons,  Co.,  work  on  $999,000  contract  to  May  20,  1915,  $844,434; 
extra  caisson  work  as  per  Order  in  Council,  8229,856.82;  sinking  below  contract  level, 
excavating  and  concreting,  5,770  cu.  yd.  at  $43;  extra  concrete  in  piers,  above  contract 
level,  IOO5  cu.  yd.  at  $43;  extra  sinking  between  concrete  and  curb,  $1,892.66;  caisson 
work  on  foundations  for  extension  complete,  $459,507.01;  less  $25,562.77,  drawback 
on  main  contract  and  less  $39,170  paid  in  1912-13,  $715,182-21  in  1913-14,  V — 35,  and 

less  $190,010  paid  in  1915-16. .  818,197  01 

Inspection:  of  building,  It.  Lacroix,  2£  p.c.  comm,  on  $459,507.01,  estimate  five, 

$11,487.67,  less  $4,265.77  paid  in  1913-14;  of  steelwork,  Can.  Inspection  Co.,  $80.55; 

A.  H.  Lapierre,  on  account,  S20,0C0  less  $15,000  paid  in  1913-14  (no  voucher) .  12,302  45 


Carried  forward 
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Public  Buildings:  Quebec— Continued.  $  cts. 

Brought  forward . 1,083,571  87 

Montreal  Customs  Examining  Warehouse — Concluded. 

Harris  Construction  Co.:  12  No.  Six  Presto  heaters,  819,200;  less  812,000  paid  in  1913- 

14 .  7,200  00 

Nichols,  Harley  D.:  water  color  rendering  of  Custom  House .  230  00 

Otis-Fensom  Elevator  Co.:  on  account  elevators .  9,0C0  00 

Theriault  &  Co.:  plumbers,  SI  12.25;  hardware,  841.23 .  153  48 

Expenses  in  connection  with  expropriation  of  land:  services  and  outlay  of  witnesses,  Jas. 

Baillie,  8115;  E.  J.  F.  Markgraf,  8G9.50;  H.  J.  Ross,  $63.25;  legal  services,  F.  J. 

Curran,  8307.13 . . .  5.54  88 

Removing  snow,  $27.25:  sundry,  $4.50 .  31  75 

Advertising,  $392.25;  King’s  Printer,  $453.81 .  846  06 

Montreal  New  Detention  Hospital  ($23,155.85) — 

Construction:  C.  E.  Deakin:  contract  complete,  875,400;  2  additional  stories,  $47,500; 
extras  on  additions,  $11,673;  retaining  wall,  $1,518;  screens  outside  windows,  $590; 
changing  matron’s  room  to  linen  room,  $581;  drains  on  cast  side  of  building,  8268; 
push  buttons,  $375;  sundry,  $541.30;  total,  $138,446.30;  less  $1,000  paid  in  1912-13 

and  less  $125,500  paid  in  1913-14,  V — 35 .  11,946  30 

Inspection,  Ross  &  Macdonald:  5  p.c.  comm,  on  $144,499.34,  3  p.c.  on  $2,307;  less  $2,262 

paid  in  1912-13  and  less  $4,083.73  paid  in  1913-14 . . .  948  44 

Alaska  Feather  &  Down  Co.:  100  double  deck  bed^,  $790;  sundry,  $12.60 .  802  60 

Burns,  John  &  Co.:  steel  range,  $150;  sundry, '$14. 25 .  164  25 

Castle  &  Son:  19  birch  seats,  to  match  woodwork .  600  00 

Chapman,  J.  H.:  sterilizing  apparatus  installed .  1,464  00 

Deakin,  C.  E.:  painting  old  brick  wall,  $90;  193  tungsten  lamps,  $114.64;  204  sockets, 

$44.88;  sundry,  $180.36 .  429  88 

Leroux,  Daignault  &  Brault:  4  rugs,  $140;  sundry,  $10.40 .  150  40 

Library  Bureau  of  Canada:  4  four  drawer  sections  and  ends .  107  00 

Mitchell,  Robt.  Co.:  204  electric  light  fixtures,  installed,  with  glass  ware,  etc .  1,096  00 

Montreal  Architectural  Iron  Works:  iron  window  guards .  510  00 

Montreal  L.  H.  &  P.  Co.:  New  Idea  gas  stove,  $90;  perfect  gas  stove,  $21;  sundry,  $6.80  117  80 

Morgan,  H.  &  Co.:  making  and  putting  up  shades .  250  00 

Mott  Co.:  23  brass  paper  holders  for  roll  paper .  70  15 

O’Connell,  Thos.:  500  gal.  hot  water  tank,  $565;  changing  8  w.  c.  tanks,  $191;  2  slop 
sinks,  $110;  changing  boiler  sections  and  installing  steam  trap,  $297.20;  lavatory, 

sink  and  slop  sink,  $449;  sundry  plumbing,  $311.59 .  1,923  79 

Office  Specialty  Mfg.  Co.:  15  arm  chairs,  $48.75-;  13  plain  chairs,  $52;  20  revolving  chairs, 

$200;  cabinet  sections,  $277;  16  desks,  $549;  5  tables,  $104;  15  wardrobes,  $178.25; 

sundry,  $71.10 .  1,480  10 

Poirier,  J.  E.  &  Co.:  75  chairs,  $45;  8  mirrors,  $16;  10  tables,  $35 .  96  00 

Ronuk,  Ltd.:  treatment  of  floor  of  hospital .  100  82 

Walker  Hardware  Co.:  supplying  and  fitting  Burro wes  fly  screens .  664  40 

Wilders,  Ltd.:  refrigerator .  90  00 

Carpenter  work,  $34.45;  6  garbage  cans,  $30;  hardware,  $64.21;  sundry,  $15.26 .  143  92 

Montreal  General  Post-Office  ($25,016.07) — 

Bourque,  Jos.:  contract  complete,  $252,500;  sundry  extra  works,  alterations  to  old  build¬ 
ing,  etc.,  accounts  examined  and  passed  by  a  board  of  arbitrators,  appointed  through 
an  order-in-council,  $113,504.48;  extra  covering  cornice  with  lead,  $1,857.82;  basin 
in  basement,  $80.50;  less  $8,305.84  for  work  not  required,  less  previous  payments 
shown  on  page  V — 40,  1913—14,  $76,350,  $170,680  and  $75,670.50  and  less  $23,078.64  paid 

in  1915-16 .  13,857  82 

Inspection,  Marchand  &  Haskell,  on  account .  400  00 

Bourassa,  P.  E.:  cartage,  $8;  detailed  in  1913-14,  page  V — 40,  $2,745 .  2,753  00 

Magnet  Co.:  on  account  clocks .  2,000  00 

Office  Specialty  Mfg.  Co.:  fittings,  $5,995;  top  and  base,  $10.25 .  6,005  25 

Montreal  Inland  Revenue  Building  ($2,700.00) — 

Harris  Construction  Co.:  3  No.  4  Presto  heaters .  2,700  00 

Montreal  Postal  Station  “A”  ($221,725.52) — 

Site:  on  account  tendered  price  of  Carslake  Hotel  property,  $220,000;  credit  of  $256.45 

for  furniture  sold .  219,743  55 

Valuation  of  site:  J.  S.  Brown  &  Co.,  $325;  Cradock,  Simpson  Co.,  $250;  Ross  Realty 

Co.,  $284 .  859  00 

Firemen,  Jan. -March:  C.  Prudhomme,  $195;  J.  Quinn,  $210 .  405  00 

Evans,  Bros.:  coal,  one  ton,  $8,  18-35  tons  at  $7.75 .  150  22 

Cartage,  $4;  lighting,  Oct.  16  to  Jan.  30,  $50.60;  oil,  $1.50;  taxes  on  site,  $21.19;  water, 

$15.65 . - . '• .  92  94 

Advertising,  $312.53;  King’s  Printer,  $162.28 .  474  81 

Montreal  Postal  Station  “C”  ($1,080.82) — 

Birks  &  Son:  installing  dork,  $100;  4  special  pulleys,  $25 . . .  125  00 

Bowser  <fe  Co.:  gasoline  tank,  $556;  less  $300,  paid  in  1912-13,  page  V — 54;  and  less  half 

cost  of  repairs,  $57.19 .  198  81 


Carried  forward . 1,374,509  29 
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Brought  forward . 1,374,509  20 

Montreal  Postal  Station  “C” — Concluded. 

Lessard  &  Son:  repairing  asphalt  roof,  $95;  fitting  up  5  in.  c.  i.  traps  for  rain  water  pipe, 

$85;  sundry,  $33.92 . . .  213  92 

Mitchell,  Robt.  Co.:  24  light  fixtures .  1G3  50 

Perreault,  Jos.:  plans  and  detail,  $3,500.27;  superintendence  of  building  contract,  $1,521.99, 
of  fittings,  $380.70;  reporting  on  extra  works  ($4,784.43  and  $500)  $125;  travel  and 

outlay,  $09.40;  less  previous  payments  shown  at  page  Y — 34,  1913-14,  $5,437.40 .  225  90 

Bell,  $25;  lumber  $44.28;  repairing  tank  and  pump,  $00.48;  sundry,  $17.93 .  153  09 

Montreal  Postal  Station  “D”,  Repairs  ($1,150) — 

Lessard,  T.  &  Sons:  drain  in  cellar .  1,150  00 

Montreal  Postal  Station  “F”  ($33,950.94)— 

Construction,  Jos.  Bourque:  contract  complete,  $57,500;  less  $2,000  retained  for  the 

i  j  •  „  r _ •  _ l. . 1  l _ <?no  *7  An _ *  1  *  mi  o  i  4  _ \T  oc  oi  r\n 


Inspection,  D.  J.  Spence:  on  account  commission  of  5  p.  c.  on  contract  price,  $2,075.88, 

less  $1,437.50  paid  in  1913-14 .  1,238  38 

Rubenstein  Bros.:  435  box  fronts  and  label  holders,  $072.00;  cartage,  etc.,  $0 .  078  00 

Brass  curb  with  gas  log,  etc.,  $30;  30  pr.  curtains,  $70;  23  yd.  linoleum,  $12.05;  23  brass 

nosings,  $17.25;  snow  tax,  $7.00;  sundry,  $18.11 .  155  01 

Advertising,  $72.50;  King’s  Printer,  $51.85 .  124  35 

Montreal  Postal  Station  “G”  ($3,039.95)— 

Demers  &  Co.,  repairs,  $54.92;  Ross  &  Macdonald,  on  account  clocks,  $2,500 .  2,554  92 

Montreal  City:  taxes  on  property .  471  05 

Legal  services,  Bohemier  &  Dupont,  $10;  King’s  Printer,  $3.38 .  13  38 

Montreal  Postal  Station  “H”  ($78,220.50) — 

( 'obstruction,  C.  E.  Deakin:  contract  complete,  $248,000,  alteration  to  first  floor  partition, 

$4,835;  changing  position  of  switch  board,  $090;  work  on  plaster  cornice  of  ground 
floor,  $890.30;  panelled  bronze  doorjambs,  $300;  additional  excavation  and  concrete, 

$810.80;  new  concrete  sidewalk  on  St.  Catherine  St.,  $890;  change  in  office,  first  floor, 

$175;  special  moulding  for  wires,  $220;  sundry,  $570;  less  deductions  for  works  not 
done,  $9,0S1.08;  net.  total,  $248,300.08  (paid  to  contractor  in  1913-14,  page  V — 35, 

$184,470:  paid  to  contractor  in  1914-15,  $02,530;  paid  to  creditors  of  contractor  in  1914-15, 

$17,850.08;  held,  $1,250;  refunded  by  contractor  from  security  deposit,  $17,800) .  02,580  08 

Bourassa,  P.  E.  &  Son:  cartage,  24  loads,  $120;  labour,  $80 .  200  00 

Cox  &  Amos:  5  p.  c.  commission  as  architect,  $13,200rless  $0,000  paid  in  1913-14,  V — 35..  7,200  00 

Ford,  Thos.:  damages  due  to  demolition  of  building .  500  00 

Lessard  &  Sons.,  Lessard  filter,  $250;  Mitchell  Co.,  bronze  directory  board,  $250 .  500  00 

Melville  Office  Furniture  Co.:  5  cabinets,  $37.50;  30  oak  chairs,  $150;  8  easy  chairs,  $90; 

10  stacks  bookcases,  $194;  0  tables,  $180.50;  sundry,  $34.00 .  G92  00 

Montreal  City:  taxes,  $85.40;  permit ior  vault,  $4 .  09  40 

Morrison,  J.  &  W.:  alterations  to  Station  “El”,  $4,000;  new  door,  $80;  sundry,  $13.25 .  4,093  25 

Murray-Kay,  Ltd.:  cork  carpet  in  offices  and  passage . 575  05 

O’Connell,  Thos.:  one  reducing  pressure  valve .  112  00 

Rubenstein  Bros.:  340  box  fronts  and  label  holders,  $588.55;  packing,  etc.,  $5.50 .  594  05 

Wilders,  Ltd.:  75  Howard  desks  and  chairs .  487  50 

Cartage,  $11.50;  desk  with  glass  top,  $57.50;  electrical  work,  $73.25;  rubber  mat,  $30; 

Wilton  rug,  $43;  sundry,  $83.20 .  298  45 

Legal  services,  J.  E.  Lemire .  185  75 

„  Advertising,  $87.30;  King’s  Printer,  $45.07 .  132  37 

Montreal  Postal  Station  “L”  ($71,987.83) — 

Construction,  John  Quinlan:  contract  complete,  $104,000;  less  $34,790  paid  in  1913-14, 

page  V — 35 . 09,210  00 

Inspection,  A.  Piche:  commission  for  superintendence,  water  filter  and  switches,  $10.50; 

vouchers  out,  $2,004.41 .  2,014  91 

Gang  plate  with  9  switches,  $30;  cutting  weeds,  $10.50 .  40  50 

Adv(  rtising,  $74.64;  King’s  Printer,  $47.78 .  122  42 

Montreal  Public  Buildings,  Improvements,  etc.:  detailed  with  Dominion  Buildings  Main- 

.  30,073  78 

Murray  Bay  Public  Building  ($0,628.98) — 

Construction:  Alfred  Lapointe:  on  account,  $20,800  contract .  5,490  00 

Inspection:  Jos.  Forgues:  Aug. -March,  205  days,  $820;  outlay,  $2 .  822  00 

Advertising,  $233.52;  King’s  Printer,  $83.46 .  310  98 

Quebec  Custom  House  and  Examining  Warehouse  ($7,203.19) — 

Contract  for  alterations:  A.  B.  See  Co.:  on  account .  1,350  00 

Banks,  W.  J.:  raising  concrete  floors  in  basement  and  grading .  804  05 

Barbeau,  Nap.:  ventilators  and  sundry  repairs .  275  00 

Donati,  F.,  whitening  walls,  $45;  Gervais,  E.,  varnishing  entrance  door  and  porch,  $45  90  00 

Drouin,  U.  F.:  30  awnings  for  windows .  205  50 

Maranda,  D.:  alterations  to  elevator  pent-house .  827  00 

McKay,  Alex:  retubing  3  boilers .  295  00 


Carried  forward 
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Brought  forward . * . 1,604,170  83 

Quebec  Custom  House  and  Examining  Warehouse — Concluded. 

Picard  Machine  Shop:  raising  up  2  heating  boilers,  remaking  connections,  brick  work, 

2  new  grates,  new  steel  tank,  etc .  2,984  43 

Advertising,  $209.43;  King’s  Printer,  $162.78 .  372  21 

Quebec  Drill  Hall  ($90,915.12) — 

Construction :  Jinchereau  &  Lamonde:  on  account,  $130,050  contract,  $107,100;  less, 

$18,430  paid  in  1913-14,  page  V — 36 .  88,670  00 

Inspection:  Can.  Inspection  Co.,  $7.20;  Staveley  &  Staveley,  2£  p.  c.  cbmmission  on 

estimate  7,  $2,237.92  . .  f . . .  2, 245  12 

Quebec  Immigration  Buildings,  Louise  Embankment  ($165,969.79) — 

Dcakin,  C.  E.:  estimate  six  to  Dec.  8,  1914,  on  $129,000  contract  for  addition  to  building, 

$126,581.50,  less  drawback,  $501.50;  detailed  in  1913-14,  V — 36,  $25,343.80  (paid  to 

creditors  out  of  contractors  security  deposit,  $9,430) .  151,423  80 

Inspection,  Jos.  P.  Ouellet:  2\  p.c.  comm,  on  $126,581.50,  amount  of  estimate  6,  $3,164.34; 

1|  p.c.  comm,  on  $395,693.80,  final  estimate  of  main  contract,  on  $4,750  ventilation 

account  and  on  $695  extra  work,  $6,017.07;  less  $5,601.10  paid  in  1913-14,  V — 36 .  3,580  31 

Barbcau,  Nap.,  repairs,  $83.20;  Belleau,  Jos.,  floors  in  matrons’  rooms,  $692.50 .  775  70 

Boiteau,  O.,  sundry  repairs:  labour,  $283.62;  material,  $367.48 .  651  10 

Can.  Buffalo  Forge  Co.:  heating  and  ventilation,  $4,750;  less  $3,600  paid  in  1913-14, 

V— 36 . 1,150  00 

Deakin,  C.  E.:  alteration  and  changes  in  doctor’s  office,  $420;  swing  window  in  light  well 
and  sundry  alterations,  $275;  plumbing  work  for  boilers,  $1,101.90;  one  month  rent, 

2  boilers,  pump,  pipe,  etc.,  $230. .  2,026  90 

Gignac,  Nap.:  work  on  officers’  dining  room,  $1,400.93;  work  on  three  offices,  $716.01. . .  2, 116  94 

Jobin  &  Frere:  8  lockers,  $525;  cupboard,  $63.38;  entrance  steps,  $175.93;  3  coal  boxes, 

$69.88;  sundry,  $83.30 .  917  49 

Legare,  P.  T.:  chairs,  16  at  $6,  4  at  $3,  8,  $8;  2  couches,  $40;  2  desks,  $41.50;  4  mirrors,  $26; 

6  rugs,  $145;  2  stoves,  $80;  6  tables,  $108;  sundry,  $127.30 .  683  80 

Leonard,  B.:  painting  and  glazing  obscure  glass  in  light  well,  $60;  17  window  shades,  $24..  84  00 

Morency,  F.  X.:  26  numbers,  $26;  28  signs,  $57.40 .  83  40 

Noel,  P.,  sundry  plumbing,  $572.97;  Quebec  Transfer  Co.,  cartage  of  safe,  $116.50 .  689  47 

Plamondon,  J.  &  Son:  384^  yd.  linoleum,  $461.40;  21  copper  strips,  $54.60 .  516  00 

Quebec  Electric  Co.:  installing  motor  for  heating  system,  $142.84;  sundry,  $28 .  170  84 

Valliere,  Ed.:  chairs,  8  at  $4,  3  at  $5.50,  1  large,  $12;  5  desks,  $147.50;  3  desk  lamps,  $30; 

3  lounges,  $60;  10  wardrobes,  $40;  mirror,  $1.75 .  339  75 

Vezina,  L.  D.,  40  benches  10  ft.  long  and  90  12  ft.  long .  331  50 

Advertising,  $24.40;  2  chairs,  $16;  desk  and  chair,  $50;  53  boxes,  $15.90;  hardware, 

$127.53;  labour,  $37.20;  lumber,  $47.16;  printing,  $86.60;  12  soap  dispensers,  $24 .  428  79 

Quebec  Immigration  Hospital,  Savard  Park  ($4,598.50) — 

Chapman,  J.  H.,  disinfector  and  boiler .  1,530  00 

Drouin,  U.  F.:  repairing  chimney,  $14;  2  sets  furnace  grates,  $39;  grill,  $23 .  76  00 

Gagnon,  J.  B.  O.,  lumber,  $59.58;  Noel,  P.,  plumbing,  $50 .  109  58 

Giguere  Co.:  valve  for  regulation  of  water  pressure,  $84;  sundry,  $14.11 .  98  11 

Larose,  Ed.:  repairing  brickwork,  $900;  voucher  outstanding,  $1,600 .  2,500  00 

Electrical  supplies,  $48.98;  glazing,  $18;  hardware,  $127.68;  repairs,  $49.80;  sundry, 

$40.35 .  2S4  81 

Quebec  Isolated  Cottages  for  Contagious  Diseases  ($201.96) — 

King’s  Printer’s  account . ...... . •  •  •_ .  201  96 

Quebec  Observatory:  Leclerc  &  Co.,  3  lightning  rods  placed  on  buildings .  75  00 

Quebec  Post  Office:  Enlargement,  etc.  ($134,449.28) — 

Construction:  L.  Boivin,  Registered,  on  account  $385,000  contract,  $195,980;  less  previous 

payments  shown  at  page  V — 36,  1913—14,  $1,080  and  $68, 160 .  126,740  00 

Inspection:  of  steelwork,  Can.  Inspection  Laboratories,  $92.11;  of  construction,  E.  M. 

Talbot,  2  p.c.  comm,  on  $217,757.97,  amount  of  estimate  21,  $4,355.16,  less  $979.60 

paid  in  1913-14 .  3,467  67 

Gignac,  J.  H.,  Ltd.,  28  box  fronts,  $84;  Smith  &  Son,  tower  clock,  $1,020.13 .  1, 104  13 

Gravel  &  Co.,  sundry  electrical  supplies .  128  20 

Legare,  P.  T.:  3  chairs,  $30.50;  3  desks,  $69.25;  3  stools,  $14.50 .  114  25 

McGuire,  W.  J.  &  Co.,  on  account  installation  of  heating .  2,000  00 

Office  Specialty  Mfg.  Co.,  cabinet,  guides,  etc .  52  29 

Otis  Fensom  Elevator  Co.,  sundry  repairs  to  elevators,  etc .  83  35 

Legal  services:  Morand  &  Simard,  voucher  out,  $68.30;  Roy  &  Baillargeon.  $39.35 .  107  65 

Advertising,  $83.85;  3  blinds,  $12.60;  customs  duty  on  clock,  $205.60,  entry,  etc.,  $2.53; 
hardware,  $76.60;  lumber,  $36.65;  painting,  etc.,  $30.30;  repairs,  $117.87;  rubber 

mat,  $45;  sundry,  $40  74 .  651  74 

Rigaud  Public  Building  ($1,283.48) — 

Chevrier,  Edm.,  plumbing,  $474.28;  Montpetit,  E.,  installing  clock,  etc.,  $606.72 .  1,081  00 

Office  Specialty  Mfg.  Co.:  4  chairs,  $26;  desk,  $31;  sundry,  $14.34 . 71  34 

Smith,  John  &  Sons,  balance  due  on  clock .  20  65 

Lamps,  $17.50;  office  clock,  $11.15;  installing  lights  in  tower,  $49.99;  sundry,  $31.85 .  110  49 


Carried  forward . 2,005,020  60 
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Brought  forward- . 2, 005 , 020  60 

Bimouski  Public  Building  ($2,991.06) — 

Construction:  L.  B.  Lachance,  on  account  final  estimate  (see  page  V — 37,  1913-14) .  447  00 

Inspection:  A.  Parent,  services,  April  1-June  15 .  200  00 

Evans,  W.  F.  &  Sons,  clock,  $784.96;  Ford  &  Feathcrstone,  safe,  $169.85 .  954  81 

Laporte,  J.  G.:  installing  clock,  $575;  installing  light  in  clock  room,  $65;  office  clock,  $15; 

cupboard,  $20;  sundry,  $38.25 . 713  25 

Parent,  A.:  concrete  sidewalk,  $550;  drain  under  walk,  $35 .  585  00 

Cartage  and  freight,  $32.35;  2  chairs,  $19;  sign,  $10;  sundry,  $29.65 .  91  00 

Rock  Island  Public  Building  ($1,711.92) — 

Beach,  N.  A.:  sidewalks,  grading,  etc.,  $1, 675;  retaining  wall,  $38;  sundry,  $42;  less  $1,300 

paid  in  ll'll -14,  V— 37. . . .  455  00 

Cooper,  R.  H.,  installing  lights  in  clock  tower . .. . : .  109  00 

Gilmore,  Jas.  A.:  clerk  of  works,  Feb.  1-Aug.  15,  1914,  $680;  digging  up  and  relaying  sewer, 

$156;  sundry,  $232.47 .  1,003  47 

Hardware,  $26.30;  screens,  $44.75;  sundry,  $8.40 .  79  45 

Shawville  Public  Building  ($1,223.84) — 

Argue,  H.  T.,  acting  as  attorney  for  purchase  of  site .  44  65 

Sullivan,  F.  C.:  plans,  specifications,  etc.,  of  proposed  building,  4  p.c.  on  $19,000,  estimated 

cost .  760  00 

Advertising,  $255.94;  King’s  Printer,  $163.25 .  419  19 

Shawinigan  Falls  Public -Building  ($1,345.35) — 

Bedard  &  Co.,  32  window  blinds .  102  00 

Boisvert,  M.,  500  yd.  concrete  sidewalk .  1,125  00 

Drolet,  Jos.:  4  chairs,  $28;  clock,  $9;  desk,  $28;  rug,  $40;  sundry,  $4 .  109  00 

Blackboard,  $6;  express,  etc.,  $3.35 .  9  35 

Sorel  Post  Office  Improvements  ($2,794.68) — 

Metallurgic  Enterprises  Co.,  installing  4  additional  radiators  and  changing  position  of  two 

coils .  287  00 

Peloquin,  Delphis,  post  office  fittings . 2,423  00 

Electrical  work,  $13.95;  painting,  $15;  plumbing,  $16.25;  advertising,  $39.48 .  84  68 

Stanstead  Plain  Public  Building:  C.  M.  Thomas,  legal  services,  voucher  outstanding .  20  00 

Ste.  Agathe  des  Monts  Public  Building  ($23,944) — 

Construction:  J.  A.  &  R.  Grou,  on  account  $34,200  contract .  21,740  00 

Inspection:  J.  B.  Reid,  Aug.  18-Mar.  17,  178  d .  712  00 

Plans,  specification  and  detail:  Finley.  &  Gagnon:  plans,  $875;  detail,  1  p.c.  on  $34,800...  1,223  00 

Advertising,  $261.96;  King’s  Printer,  $7.04 .  269  00 

Bt.  Gabriel  do  Brandon  Public  Building  ($14,816.33) — 

Construction:  Brunet  &  Leclaire:  contract  complete,  $21,565;  increased  footings,  $261; 
increased  size  of  tower  wall,  S126;  sundry  extra  works,  $326.94;  less  $145  for  works  not 

done;  less  $8,320  paid  in  1913-14,  V — 37,  and  $2,873.94  paid  in  1915-16 .  10,940  00 

Inspection:  J.  R.  Hamelin,  April  1-Mar.  31,  315  d .  1,260  00 

Detail  of  plans,  Finley  &  Gagnon:  1  p.c.  on  $21,565;  less  $200  paid  in  1913-14 .  15  65 

Brunet  &  Leclaire:  fl  ig-pole,  etc.,  $175;  disconnecting  external  downpipes,  $25 .  200  00 

Joyce  &  Co.,  clock,  $478.36;  Office  Specialty  Co.,  bag-rack,  $92.40 .  570  76 

Itubenstein  Bros.:  270  box  fronts  and  label  holders,  $427.40;  4  grills,  $95;  2  receivers,  $36; 

sundry,  $35.02 .  593  42 

Schell,  J.  T.  Co.:  post  office  fittings,  $1,031;  sundry,  $7 .  1,038  00 

Advertising,  $39.96;  duty  on  clock,  $111.20;  printing,  $42.69;  sundry,  $4.65 .  198  50 

St.  Jacques  l’Achigan  Public  Building  ($71.25) — 

Laliberte,  D.:  fence,  $43.75;  sidewalk,  $27.50 .  71  25 

St.  Jerome  Public  Building  ($714.11) — 

Laflamine,  C.  E.,  grading,  etc.:  labour,  $281.80;  earth,  $410.95;  sundry,  $21.36 .  714  11 

St.  Lambert  Public  Building  ($12,184.70) — 

Church,  Jos.:  painting  exterior  and  interior  woodwork,  painting  plastered  walls,  oiling 

and  shellacing  floors  and  stair,  and  finishing  doors,  etc .  1,235  00 

Office  Specialty  Mfg.  Co.:  bag  rack,  $50;  4  w.  p.  baskets,  $9;  6  stools,  $30;  freight,  $2.04.  91  04 

Patenaude,  Eug.:  2,152)  ft.  retaining  wall,  $1,076.25;  concrete  sidewalk  and  driveway, 

$3,040;  wrt.  iron  fencing,  concrete  piers  and  2  iron  posts,  $1, 122.25;  35  c.  ft.  cut  stone 
steps,  $155;  2  piers,  cut  stone  and  foundation,  for  electric  lights,  $150;  seeding  ground, 

$135;  2  electric  light  standards,  $500;  grading  and  levelling  grounds,  1,474  c.  yd., 

$3,979.80;  sundry,  $13.70;  voucher  outstanding,  $107 .  10,279  00 

Rubenstein  Bros.:  348  box  fronts  and  label  holders,  $538.08;  sundry,  $4.68 .  542  76 

Architect’s  commission  on  Church  account,  $24.70;  repairs,  $9.30;  sundry,  $2.90 .  36  90 

St.  Laurent  Public  Building  ($15,994.09) — 

Bourassa,  P.  E.  &  Son:  p.o.  fittings,  $2,754;  less  $275  paid  in  1915-16 . .  2,479  00 

Grou,  J.  A.  &  R.:  electric  fixtures,  $329.30;  on  account  clock  tower,  $3,850;  on  account  filling, 
grading,  sodding,  $6,250;  on  account  additional  sidewalk,  $500;  detailed  in  1913-14, 

V— 37,  $1,802 .  12,731  30 

Office  Specialty  Mfg.  Co.:  bag  rack,  $50;  freight,  98c .  50  98 

Rubenstein  Bros.:  4  grills,  $140;  3  receivers,  $40.50;  sundry,  $35.50 .  216  00 


Carried  forward . 2,082,315  12 
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Brought  forward . 2,082,315  12 

St.  Laurent  Public  Building — Concluded. 

Sawyer,  Jos.:  on  account  architect’s  commission,  $1,500;  less  $1,100  paid  in  1913-14, 

V— 38 .  .  400  00 

Two  w.  p.  baskets,  $11.30;  sundry,  $5 .  16  30 

Advertising,  $44.46;  King’s  Printer,  $56.05 .  100  51 

St.  Ours  Public  Building  ($559.92) — 

Legal  services,  A.  Desorcy,  St.  Ours .  47  25 

Advertising,  $31F.42;  King’s  Printer,  $198.25 .  512  67 

St.  Romuald  d’Etchemin  Post  Office  ($6,014.60) — • 

Site:  Henri  Lagueux,  north  corner  of  lot  307 .  6,000  00 

Legal  services,  Adjutor  Roy,  Levis .  30  40 

Labour  on  survey,  $13.50;  cartage,  70c .  14  20 

St.  Sauveur  de  Quebec  Post  Office  ($14,716.74) — ■ 

Beaule,  O.:  architect’s  commission,  2§  p.c.  on  $11,301.71  ncounts,  $282.54;  trip  to  Ottawa, 

$28.10 . . • .  310  64 

Legate,  P.  T.:  4  chairs,  $19.50;  desk,  $30.50;  sundry,  $17 .  67  00 

Maranda,  D.:  changes  to  divisions  on  second  and  third  floors,  stairs,  bathroom,  etc., 

$1,000;  general  improvements  to  building  (no  detail)  $4,875;  interior  fittimrs,  $1,655; 
plumbing,  $1,025;  electric  installation,  $925;  electric  outlets,  $126;  changing  electroliers 
and  shades  in  Mr.  Fiset’s  room,' $155;  papering  two  private  apartments,  burlap  on  halls 
and  stairs,  $596;  stair  in  rear  for  third  floor,  and  cupboard  on  verandah,  $225;  metallic 
walls  and  ceiling,  ground  floor,  $375;  alteration  to  openings  and  demolition  of  verandah, 

$267;  removing  show-cases,  etc.,  $145;  he  ding  apparatus,  $1,506.71;  changes  in  main 

entrance  door,  $395;  2  porcelain  urin  ls,  $128;  sundry,  $600.36 .  13,999  07 

Office  Specialty  Mfg.  Co.:  bag  rack,  $65;  freight,  $1.53 .  66  53 

Quebec  City:  sidewalk  on  St.  Valier  St.,  half  cost . .  67  00 

Rubenstein  Bros.:  3  grills,  $72;  8  plates,  $40;  2  receivers,  $40.50;  sundry,  $6.15 .  158  65 

Cartage,  $9;  freight,  $27;  sundry,  $11.85 .  47  85 

Ste.  Thcrese  Public  Building  ($13,232.94) —  __ 

Construction:  Lalonde,  Lafleur  &  Sons:  contract  complete,  $28,000;  extra  work  on  foun¬ 
dation,  $839.50;  202  sq.  ft.  tile  floor,  $158.80;  sundry,  $75;  less  $700  retained  for  work 

not  done  and  less  $18,710  paid  in  1913-14,  V — 39 .  9,603  30 

Inspection,  II.  Leboeuf:  April-March,  $1,252;  outlay,  $4.05 .  1,256  05 

Filion,  P.:  electric  motor,  tank,  etc.,  $475;  sundry,  $153.95 .  628  95 

Rubenstein  Bros.:  208  box  fronts  and  label  holders,  $337.20;  4  grills,  $95;  3  receivers, 

$36;  sundry,  $37.72 . 505  92 

Sproule,  R.  A.:  on  account  p.o.  fittings .  840  00 

Bag  rack,  $50;  duty  on  clock,  $187.25;  entry  fee,  $1.50;  sundry,  $7.37 .  246  12 

Advertising,  $44.22;  King’s  Printer,  $48.38 .  92  60 

Three  Rivers  Public  Building  ($51,051.99) — 

Construction:  Verrette,  McLeod,  Ferron  &  Ferron:  on  account  $163,495  contract .  49,590  00 

Inspection:  Chas.  Lafond:  2\  p.c.  commission  on  $55,109.50,  gross  estimate  three,  $1,377.73; 

outlay,  $45.25 .  1,422  98 

Advertising,  $36.85;  repairs  to  sidewalk,  $2.16 .  39  01 

Valleyfield  Public  Building:  J.  F.  Beique:  claim  for  damage  on  account  of  surface  water 

running  from  government  property . . .  500  00 

Verdun  Public  Building  ($8,551.11) — 

Site:  Valmar  Saurette:  purchase  price,  $17,949.75;  interest,  as  per  order-in-council, 

$119.64;  less  $10,000  paid  in  1913-14. . . 8,369  39 

Legal  services,  Bastien,  Bergeron,  Cousineau,  Lacasse  &  Jasmin,  voucher  out .  44  65 

Wighton,  John:  digging  test  pits,  sheet-piling  and  covering .  137  07 

Waterville  Public  Building:  King’s  Printer .  215  59 


Total,  as  on  page  V — 32 . 2,177,704  82 


Public  Buildings:  Ontario:  Summary. 

Acton  Public  Building . : .  14,584  27 

Almonte  Post  Office,  additions  and  alterations .  552  78 

Almonte  Post  Office:  Rewiring,  etc .  626  67 

Athens  Public  Building .  1,731  87 

Aurora  Public  Building .  18,725  62 

Aylmer  Public  Building .  19,889  11 

Barrie  Drill  Hall .  9,780  38 

Barrie  Public  Building:  Addition,  etc .  5,778  91 

Berlin  Public  Building .  2,211  50 

Bracebridge  Public  Building .  16,605  60 

Brampton  Public  Building:  Improvement . '. .  5,117  83 

Brantford  New  drill  hall .  240  04 


Carried  forward .  95,844  58 
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Brought  forward .  95,844  58 

Brantford  New  Public  Building .  91,703  11 

Brantford  Public  Building:  Government  share  of  cost  of  sewers,  etc .  2,043  30 

Brussels  Public  Building. . .  ^ .  2,554  45 

Burford  Public  Building .  329  98 

Burk’s  Falls  Public  Building .  100  53 

Campbell  ford  Public  Building .  3,949  15 

Carleton  Place  Public  Building . 4,478  33 

Cayuga  Public  Building:  Concrete  pavement . . . 296  49 

( Chatham  Armoury:  Government  share  of  cost  of  bitulithic  pavement  on  William  St .  2,05S  86 

Chesley  Public  Building .  2,428  35 

Clinton  Public  Building .  694  27 

Collingwood  Public  Building . 75,024  17 

Copper  Cliff  Public  Building .  10  90 

Cornwall  Public  Building .  472  07 

Dundas  Public  Building .  3,638  31 

Durham  Public  Building . 1,057  92 

Eganville  Public  Building .  18,754  76 

Elmira  Public  Building . r .  22,336  62 

Exeter  Public  Building .  112  32 

Fort  Frances  Public  Building . • .  1,681  26 

Fort  William  Customs  and  Examining  Warehouse . '. .  127,732  42 

Fort  William  Drill  Hall .  1  58 

Galt  Drill  Hall . 34,812  00 

Galt  Public  Building:  Improvement .  631  11 

GananoquePostOffi.ee .  2,271  00 

Georgetown  Public  Building .  76  10 

Gravenhurst  Public  Building . 75  35 

Grimsby  Public  Building .  12,740  79 

Hamilton  Postal  Station“B” .  141  99 

Hamilton  Public  Building:  Enlargement,  etc .  10,522  69 

Hanover  Public  Building .  25,020  31 

Ilespelcr  Public  Building .  2,451  61 

Huntsville  Public  Building . *. . .  89  17 

Ingersoll  Drill  Hall .  732  10 

Ingersoll  Public  Building:  Addition .  15,195  43 

Kemptvillc  Public  Building .  14,972  33 

Kingston  Post  Office  and  Custom  House .  4,008  21 

Kingston  R.M.C.:  Dormitory  accommodation . ' .  5,378  71 

Kingston  R.M.C.:  Covered  drill  hall .  750  00 

Lakefield  Public  Building .  19,808  19 

Lindsay  Drill  Hall .  9,174  50 

Lindsay  Public  Building . » .  24,928  87 

Listowel  Drill  Hall . ' . 13,377  43 

London  Armoury .  0  55 

London  Custom  House:  Improvement .  221  85 

London  Post  Office  Building .  5,817  89 

Midland  Public  Building . 15,052  59 

Millbrook  Public  Building .  72  58 

Milton  Public  Building  .  16,387  62 

Milverton  Public  Building .  17,666  15 

Morrisburg  Public  Building .  200  91 

Napanee  Drill  Hall .  20,883  46 

Napanee  Public  Building:  Wiring,  etc .  928  63 

Newmarket  Public  Building .  26,459  09 

Niagara  Falls  Public  Building .  204  00 

North  Bay  Public  Building:  Government :  hare  of  sewer  and  sidewalk  on  Main  St .  222  12 

Norwich  Public  Building .  18,103  78 

Orillia  Public  Building:  Addition .  34,067  52 

Oshawa  Drill  Hall . 10,547  66 

Oshawa  Public  Building:  Addition . ■ .  4,968  35 

Ottawa  Customs  Building . . . . .  500,008  65 

Ottawa  Departmental. Buildings*.  Fittings .  70,640  40 

Ottawa,  Langevin  Block:  New  elevators,  etc .  11,641  00 

Ottawa,  Langevin  Block:  Heating  apparatus . ? .  3,641  79 

Ottawa  Fuel-testing  Building:  Addition .  6,525  50 

Ottawa  Mines  Building . 1,830  34 

Ottawa,  Parliament  and  Departmental  Buildings:  Fire  protection .  26,667  00 

Ottawa,  Parliament  and  Departmental  Buildings:  Rewiring .  51,804  93 

Ottawa  Parliament  Buildings:  Improvements . „ . .  9,015  28 

Ottawa  Parliament  Grounds:  Improvements .  16,447  75 


Carried  forward . 1,524,555  01 
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S  els. 


Brought  forward 


1,524,555  01 


Ottawa  Parliament  Grounds:  Placing  service  wires  underground . 

Ottawa  Post  Office:  New  elevator . '  ’  * 

Ottawa  Public  Buildings:  Preservation  cf  trees . 

Ottawa  Printing  Bure  iu:  Improvements,  etc . . . ’  * 

Palmerston  Public  Building . 

Paris  Public  Building:  Addition,  etc . . 

Parry  Sound  Public  Building . 

Pembroke  Drill  Hall . 

Pembroke  Public  Building:  Addition,  etc . 

Perth  Public  Building . . . . 

Peterborough  Public  Building . . . 

Petrolia  Public  Building:  Improvement . 

Port  Arthur  Customs  and  Examining  Warehouse . 

Port  Arthur  Drill  Hall . 

Port  Perry  Public  Building . 

Port  Stanley  Public  Building . 

Preston  Public  Building . . . 

Sarnia  Public  Building:  Improvements . 

Sault  Ste.  Marie  Public  Building:  Improvement . 

Sault  Ste.  Marie  Public  Building:  Government  share  of  cost  of  pavement  on  Queen  St . 

Seaforth  Public  Buildings. .  . . . . 

Seaforth  Public  Building:  Government  share  of  cost  of  cement  sidewalk  on  Gouinloek  Square 

and  Main  St . 

Shelburne  Public  Building . 

Smith’s  Falls  Public  Building:  Enlargement,  etc.. . 

Southampton  Public  Building . 

Steelton  Public  Building . , . 

Stratford  Public  Building:  Addition . 

Sudbury  Public  Building . : . 

Tilbury  Public  Building . 

Toronto  Customs  Examining  Warehouse  and  Station  “A” . 

Toronto  Dominion  Buildings:  Repairs,  etc . . . 

Toronto  Military  Buildings:  Barracks  for  permanent  corps,  etc . '. . 

Toronto  Postal  Station  “A”:  Temporary  premises . 

Toronto  Postal  Station  “E” . 

Toronto  Postal  Station  “G” . . 

Toronto  North,  Postal  Station  “K” . 

Trenton  Public  Building:  Wiring,  etc . 

Uxbridge  Public  Building . 

Walkerville  Public  Building . 

Wallaceburg  Public  Building:  Government  share  of  pavement . 

Watford  Public  Building . 

West  Lome  Public  Building . 

Wiarton  Public  Building . 

Windsor  Drill  Hall:  Extension . . . 

Windsor  Public  Building . 


1,904  29 
273  78 
2,238  60 
4.448  69 
3,646  51 
4,441  52 
25  50 
35,032  40 
7,672  48 
10  12 
6, 595  25 
314  21 
100,190  84 
73.420  09 
459  61 
152  76 
30,827  23 
2,000  00 
4,000  00 
332  14 
4,070  38 


314  96 
29,708  18 
20,008  96 
23  65 
28,606  11 
3  00 
94,333  07 
2,935  21 
321,196  38 
10,280  88 
6, 173  00 
5  63 
634  89 
63,169  83 
3,355  36 
1,056  63 
3,291  85 
34,947  85 
888  79 
319  79 
160  95 
2,087  05 
112  32 
2,193  65 


Total,  carried  to  page  V — 2 


2,432,419  40 


•Public  Buildings:  Ontario. 

Acton  Public  Building  (S14.5S4.27) — 

Construction:  G.  A.  Proctor:  contract  complete,  $24,326;  tank  and  connections,  $220; 

work  on  tower,  $170;  less  $14,870  paid  in  1913-14,  V— 44 .  9,846  00 

Inspection,  J.  Holmes:  April  1-Dec.  15,  222  d .  888  CO 

Acton  Town,  pavement  tax,  $59.30;  Forbes,  N.,  cement  work,  $300.64 .  359  94 

Berlin  Interior  Hardwood  Co.,  p.  o.  fittings .  1,580  00 

Goldie  &  McCulloch  Co.:  safe,  $310;  freight,  etc.,  $5.55 .  315  55 

Ofliee  Specialty  Mfg.  Co.:  bag  rack,  $50;  552  p.  o.  boxes,  $1,078.80;  altering  boxes,  $65.65; 

sundry,  §20.85 .  1,215  30 

Tall  man  Brass  &  Metal  Co.:  6  grills,  $145.50;  9  plates,  $63.25 .  208  75 

Three  chairs,  $15;  desk,  $27;  36  shades,  $34.80;  sundry,  $93.93 .  170  73 

Almonte  Post  Office,  Addition,  etc.  ($552.78) — 

Brokenshire,  J.  W.,  installing  clock . . . . . .  •  222  90 

Gilmour,  A.  C.:  hoisting  bell,  etc.,  $33.50;  shelving,  $22;  repairs  to  windows,  $15;  sundries, 

$35.17.. . 105  67 

Legal  services,  H.  Jamieson,  Almonte .  *■-  6o 

Advertising,  §199.55;  King’s  Printer,  $2 .01 .  201  56 

Carried  forward . * .  15,187  05 
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6  GEORGE  V,  A.  1916 


Public  Buildings:  Ontario — Continued.  $  cts. 

Brought  forward . . . . .  15, 137  05 

Almonte  Post  Office,  rewiring,  etc.  ($626.67) — 

Crooks  Electric  Supply  Co.,  on  account  of  wiring .  600  00 

Advertising.  $8.80;  King’s  Printer,  $17.87 .  26  67 

Athens  Public  Building  ($1,731.87) — 

Jacob,  W.  H.:  fire  escape,  $275;  less  $250  paid  in  1913-14 . .  25  00 

Mulvena,  J.  H.:  fence,  $975;  cement  retaining  wall,  driveway,  steps,  etc.,  $614.37; 

changing  toilet,  $35 .  1,624  37 

Changes  in  lighting,  $50;  3  chairs,  $22.50;  office  clock,  $10 .  82  50 

Aurora  Public  Building  ($18,725.62) — 

Construction:  Bath,  Anderson  &  Patched:  on  account,  $23,333  contract .  17,620  00 

Inspection,  H.  H.  Coffey,  June  15-March  31,  246  d .  984  00 

Hastings,  T.  A.,  travel .  1  55 

Advertising,  $91.76;  King’s  Printer,  $2S. 31 .  120  07 

Aylmer  Public  Building  ($19,889.11) — 

Construction:  Nagle  &  Mills:  contract  complete,  $33,791;  vault,  $952;  raising  tower,  $815; 
extra  drain,  $646.25;  extra  tile  floor,  $260;  building  belfry  and  work  on  clock,  $430.28; 
cement  walks,  curbing,  etc.,  $858.65;  gas  piping,  $73;  slate  in  place  of  iron  on  roof,  $200; 

sundry,  $164.50;  less  $23,330  paid  in  1913-14,  V— 44 . 14,860  68 

Inspection,  T.  Wooster,  2\  p.c.  commission  on  final  estimates  ($38,190.68  and  $1,637) .  995  69 

Fisher,  F.,  extra  lights,  $96;  Schell,  J.  T.  Co.,  fittings,  $1,637 .  1,733  00 

Office  Specialty  Mfg.  Co.:  bagrack,  $90;  495 p.  o.  boxes,  $971.10;  sundry,  $15.66 .  1,076  76 

Palmer,  J.  &  Son:  chair  and  desk,  $54.35;  50  window  shades,  $61.50 .  115  85 

Smith,  J  &  Sons,  clock,  $715.28;  Tallman  Co.,  grills,  plates,  etc.,  $201.75 .  917  03 

Cartage  and  freight,  $22.85;  clock,  $10;  2  chairs,  $9.50;  hardware,  $18.50;  stove,  $24; 

sundry,  $41.45 .  126  30 

Advertising,  $38.18;  King’s  Printer,  $25.62 .  63  80 

Barrie  Drill  Hall  ($9,780.38) — 

Construction:  Tom  Construction  Co.:  on  account,  $54,312.80  contract .  8,670  00 

Inspection,  J.  J.  Marks:  Sept.  13-March  13,  155  d .  620  00 

Advertising,  $485.55;  King’s  Printer,  $4.83 .  490  38 

Barrie  Public  Building  ($5,778.91) — 

Construction  of  clock  tower:  Barrie  Planing  Mill  Co.:  on  account .  2,880  00 

Inspection:  T.  Rogers,  April  1-June  22 .  221  50 

Evans,  W.  F.  &  Sons,  turret  clock .  x  871  92 

Hastings,  T.  A.:  travel,  $15.69;  outlay  for  freight,  etc.,  $15.81;  outlay  for  labour,  $398.99. .  430  49 

Jones,  Chas.,  kalsomining,  painting  and  varnishing .  448  00 

Sarjeant  &  King:  139f  yd.  linoleum,  $118.79;  felt,  $1.75 .  120  54 

Staplet  n,  A.  E.,  tile  in  outer  vestibule,  furnished  and  laid .  77  00 

Tom  Construction  Co.:  gas  combination  fixture  in  place  of  electric,  $300;  sundry,  $50 .  350  00 

Bag  rack,  $30;  alterations  in  bath  room,  $25.15;  changing  bath  and  sink,  $15;  new  wash 
basin,  $17;  desk,  $28;  15  yd.  linoleum,  $20.25;  duty  on  clock,  $168.40;  money  order 

case,  $10;  sundry,  $12.85 . „ .  326  65 

Advertising,  $35.20;  King’s  Printer,  $17.61 .  52  81 

Berlin  Public  Building  ($2,211.50) — 

Harris  Const.  Co.:  two  presto  heaters .  2, 200  00 

Legal  services,  re  site:  D.  S.  Bowlby,  Berlin . .  11  50 

Bracebridge  Public  Building  ($16,605.60) — 

Construction:  Simcoe  Const.  Co.:  on  account  final  estimate,  $35,530;  less  $23,590  paid  in 

1913-14,  V— 45 .  11,940  00 

Inspection,  J.  Jermyn:  April-March,  $1,248;  outlay,  $33.70 .  1,281  70 

Berlin  Interior  Hardwood  Co.,  interior  fittings . . .  1,470  00 

Ecclestone,  Geo.  W.:  51  window  shades,  $55.03;  sundry,  $10.53 . .* .  65  56 

Elliott,  J.  H.,  installing  clock,  $125;  Joyce  &  Co.,  clock,  $642 .  767  00 

Office  Specialty  Mfg.  Co.:  bag  rack,  $50;  187  p.  o.  boxes,  $364.35;  freight,  $2.60 .  416  95 

Tallman  Brass  &  Metal  Co.;  4  grills,  $92.50;  8  plates,  $52.25;  sundry,  $3.50 .  148  25 

Trew,  Jas.:  erecting  bell  tower  and  installing  bell,  $85;  installing  dials,  $53.50 .  138  50 

Duty  on  clock,  $119.80;  entry,  $1.50;  repairing  clock,  $39.95;  electrical  work,  $41.97; 

labour,  $26.35;  travel,  $21.01;  lumber,  $30.24;  sundry,  $37.46 .  318  28 

Advertising,  $34.40;  King’s  Printer,  $24.96 .  59  36 

Brampton  Public  Building  ($5,117.83) — 

Alteman,  W.  J.:  installing  clock,  $100;  sundry  labour,  etc.,  $81.42 .  181  42 

Berlin  Interior  Hardwood  Co.,  interior  fittings .  1,036  00 

Harmsworth,  J.,  painting,  papering,  etc.,  $228.75;  gilding  letters,  $25 .  253  75 

Mara,  Thos.  &  Son:  covering  roof,  $410;  plumbing,  etc.,  $343.50 .  753  50 

McClure,  T.  A.:  clock  tower,  $4,631;  bell  canopy,  etc.,  $120;  extra  stone  work,  $135; 

sundry,  $102.03;  less  $3,490  paid  in  1913-14 .  1,498  03 

Office  Specialty  Mfg.  Co.:  674  p.  o.  boxes,  $1,282;  freight,  $4.75 .  1,286  75 

Wiring  clock  tower,  $32;  hardware,  $15.75;  lamps,  $7.55;  sundry,  $4.48 .  59  78 

Advertising,  $-9.40;  King’s  Printer,  $19.20 .  48  60 


Carried  forward .  95,604  54 
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Public  Buildings:  Ontario— Continued.  $  c-ts. 

Brought  forward .  95,604  54 

Brantford  Drill  Hall  ($240.04) — 

Brantford  City,  part  cost  sewer,  $31;  King’s  Printer,  $209.04 .  240  04 

Brantford  New  Public  Building  ($91,763.11) — 

Construction:  P.  H.  Secord  &  Sons:  on  account,  $249,600;  less  $166,470  paid  in  1913-14 .  83,130  00 

Inspection:  Geo.  W.  Hall:  2  p.c.  commission  on  contract  work,  $248,224.52,  $4,922.58;  loss 

$3,356.37  paid  in  1913-14,  and  underpaid  $1.90 .  1,586  21 

American  Radiator  Co.:  4  Ideal  sectional  water  boilers,  $1,300;  sundry,  $15 .  1,315  00 

Brantford  Water  Commissioners,  water  connection  to  new  post  office .  128  16 

McCarthy,  Id.,  on  account,  $500;  Sproule,  R.  A.,  account  fittings,  $3,500 .  4,000  00 

Office  Specialty  Mfg.  Co.:  bag  rack,  $375;  freight,  $5.09 .  380  09 

Rubenstein  Bros.:  14  cast  grills,  $415;  14  brass  grills,  $377;  15  plates,  $64.50;  5  receivers, 

$42.50:  sundry,  $37.75 .  936  75 

Changing  location  of  electric  poles,  $30;  mats,  $17.20;  sundry,  $16.50 .  63  70 

Advertising,  $193.22;  King’s  Printer,  $49.98 . * .  243  20 

Brantford  Public  Buildings,  Sewers,  etc.,  ($2,043.30) — 

Brantford  City:  government  share  of  cost  of  sewers,  pavements,  etc.,  commuted  pay¬ 
ments:  pavement,  $978.37;  sewers,  $361.67;  whiteway,  $703.26 .  2,043  30 

Brussels  Public  Building  ($2,554.45) — 

Site:  H.  W.  Farrow,  $2,000;  Mary  Maunders,  $400 .  2,400  00 

Legal  services,  Dudley  Holmes,  Brussels . • .  50  47 

Brussels  Village,  taxes,  $30.25;  King’s  Printer,  $73.73 .  103  98 

Burford  Public  Building  ($329.98) — 

Advertising,  $236.80;  King’s  Printer,  $93.18 . . .  329  98 

Burk’s  Falls  Public  Building:  King’s  Printer .  100  53 

Campbellford  Public  Building  ($3,949.15)- — 

Site:  purchase  price:  F.  J.  Smith,  $3,700;  credit  old  buildings  sold  from  site,  $250 .  3,450  00 

Loucks,  .T.  A.,  posting  bills,  $1;  Payne,  G.  A.,  legal  services,  $38.64 . 39  64 

Advertising,  $364.40;  King’s  Printer,  $95.11 .  459  51 

Carleton  Place  Post  Office  ($4,478.33) — 

Dack,  .T.  A.,  installing  clock,  $300;  Garrioch,  Godard  Co.,  electric  wiring,  $1,212.89 .  1,512  89 

Office  Specialty  Mfg.  Co.:  443  p.  o.  boxes,  $876.20;  wicket,  $8;  freight,  S9.S4;  on  account 

fittings,  $900 . _ . ; .  1,794  04 

Pattie,  W.:  on  account  of  plumbing,  $700;  hoisting  dials,  repairing  floors,  etc.,  $60.95 .  760  95 

Pritchard-Andrews  Co.:  4  grills,  $100;  13  plates,  $63;  sundry,  $12.60 .  175  60 

Rubenstein  Bros.:  4  grills,  $95;  10  plates,  $24;  3  receivers,  $37.50;  sundry,  $6.08 .  162  58 

Advertising,  $49.10;  King’s  Printer,  $23.17 .  72  27 

Cayuga  Public  Building:  Cayuga  Town:  government  share  of  cement  pavement .  290  49 

Chatham  Armoury:  City  of  Chatham:  government  share  of  cost  of  bitulithic  pavement  in 

front  of  building .  2,058  86 

Chcsley  Public  Building  ($2,428.35) — 

Cobeau,  E.  J.,  installing  clock,  $100;  Evans  &  Sons,  clock,  $776.92 .  876  92 

Cope,  .Jos.,  cement  front,  sidewalk  and  plastering  steps .  198  00 

Forster  &  Clark:  plans  of  clock  tower,  $28.72;  travel,  $17.80 .  46  52 

Halliday,  William,  clerk  of  works,  March  8  to  July  8 .  320  00 

Robinson,  R.  T.:  belfry,  $96;  sundry  work,  $46.65 .  142  65 

Wright,  S.:  grading  and  levelling  gravel  roadway  and  building  fence,  $486;  sundry,  $25. .. .  511  00 

Blinds,  •. 49.50;  installing  lights  in  tower,  $49.25;  duty  on  clock,  $149.80;  entry,  $1.50; 

hardware,  $40.73;  labour,  $14.25;  putting  bell  on  building,  $20;  sundry,  $8.23 .  333  26 

Clinton  Public  Building:  John  Smith  &  Sons,  turret  clock .  694  27 

Collingwood  Public  Building  ($75,024.17) — 

Consl  ruction:  Herrington,  Bryan  &  Healey:  on  account,  $106,750  contract,  $102,000;  less 

$28,000  paid  in  1913-14 .  74,00'  00 

King’s  Printer,  $24.17;  Talon,  P.  C.,  on  account  commission,  $1,000 .  1,024  17 

Copper  Cliff  Public  Building:  McCrea  &  Valfn,  legal  services  (voucher  out) .  16  90 

Cornwall  Public  Building,  Improvements  ($472.07) — 

McCallum,  W.  R.,  on  account  of  wiring .  400  00 

Advertising,  $51.80;  King’s  Printer,  $20.27 .  72  07 

Dundas  Public  Building  ($3,638.31) — 

Atkins,  W.  J.:  carpenter  work  installing  clock,  $119.32;  ladies’  cloak  room,  $54 . .* .  173  32 

Collinson,  J.  G.:  30  d.  clock,  $10;  work  installing  clock,  $75;  3  lamps,  $2.40  .  87  40 

Dundas  Town:  wiring  tower,  $92.86;  wiring  for  inside  lights,  $86;  2  five  light  standards 

complete,  and  4  single  light  standards,  $450 .  628  86 

Ritchie  &  Fletcher:  work  in  caretaker’s  cottage,  wiring,  fixtures,  alterations  to  heating, 

birch  floor  on  first  floor  and  doors  on  first  floor,  $2,093;  plumbing,  $48  .  2,141  00 

Smith.  J.  F.:  clerk  of  works,  M arch-April,  $204;  outlay,  desk,  $40,  linoleum,  $14.17,  door 

bells,  $2.50,  sundry,  $70.08;  less  $38,  sale  of  old  furniture.  .  .  .  ...  292  75 

Twelve  new  awnings,  $65;  chair,  $19;  2  clocks,  $24;  2  side  chairs,  $21.60;  hoisting  bell, 

$40;  gal v.  iron  roof  on  tower,  $42.64;  seeding  etc.  $38;  222  ft.  sidewalk,  $48.84;  sundry 

$15.90 .  314  98 


Carried  forward 
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Public  Buildings:  Ontario — Continued.  $  cts. 

Brought  forward .  285,692  85 


Durham  Public  Building  ($1,057.92) — 

Forster  &  Clark:  on  account  plans,  etc.,  $600,  travel,  $32.25;  time,  $45 . 

Advertising,  $285.90;  King’s  Printer,  $94.77 . 

Eganville  Public  Building  ($18,754.76) — 

Construction:  L.  B.  Lachance:  on  account  $22,750  contract,  $21,690;  excavating  Chanon- 
house  lot,  975-76  cu.  yd.  earth  at  90c.,  333-03  cu.  yd.  rock  at  $2;  less  $9,020  paid  in 

1913-14,  V— 46 . 

Inspection,  R.  G.  R'dnke:  Feb.  1,  1914  to  March,  1915,  319  d.,  $1,276;  outlay,  $10 . 

Ahern  Co.,  safe,  $95;  Chanonhouse,  J.,  addition  to  site,  $500 . 

Evans  A  Sons,  turret  clock,  $796.73;  Kimberley,  J.,  drilling  well,  etc.,  8148.13 . 

Mitchell,  Robt.  Co.:  4  grills,  $88;  7  plates,  $79.60;  4  corners  and  rims,  $11 . 

Morris  &  Moore:  31  p.  c.  comm,  for  plans,  detail,  etc.,  $796.25;  additional  work  on  plans,  etc 
$65;  plans  for  retaining  wall,  $48;  sundry  work,  $276;  travel,  $57.10;  less,  $300 

paid  in  1912-13,  and  less  $372.60,  paid  in  1913-14 . 

Reinke  &  Boland:  digging  and  laying  water  supply  pipe . 

Rubcnstein  Bros.:  335  box  fronts  and  label  holders,  $524.86;  sundry,  $6.92 . 

Duty  on  clock,  $192.25,  entry,  $1.50;  wiring,  $5 . 

Advertising,  $38;  King’s  Printer,  $19.78 . 

Elmira  Public  Building  ($22,336.62) — 

Construction:  E.  A.  Bleakney:  on  account,  $35,000  contract,  $21,990;  less,  $1,900  paid  in 
1913-14 . 


Inspection,  ,J.  E.  Bowman:  Feb.  1,  1914  to  March,  1915,  358  d. . . 

Joyce  &  Co.,  tower  clock,  $604.20;  Schneider  &  Co.,  5  t.  coal,  $35 . 

Duty  on  clock  $113.20;  entry  fee,  $1.50 . 

Advertising,  $30.10;  King’s  Printer,  $30.62 . 

Exeter  Public  Building  ($112.32) — 

Exeter  Village:  filling  in  cellar  and  erecting  fence . 

Legal  services,  Dickson  &  Carling,  Exeter . 

Fort  Frances  Public  Building  ($1,681.26) — 

Hood  &  Scott :  plans  and  specifications,  2\  p.  c.  of  $50,000  estimate;  amended  plans,  \\  p.c. 

•of  $20,000  estimate;  trip  to  Ottawa,  $75.80 . 

King’s  Printer . 

Fort  William  Custom  House  and  Warehouse  ($127,732.42) — 

Construction:  M.  II.  Braden:  on  account,  $156,000  contract,  $139,690;  less,  $15,030  paid  in 

1913-14,  V— 46 . . . . . 

Inspection:  Can.  Inspection  Laboratories,  inspection  of  steel-work,  $77.82;  J.  C.  Stinson, 
inspection  of  construction,  2  p.  c.  comm,  on  $141,693.44,  estimate  six,  $2,833.86,  less 

$300.57  paid  in  1913-14 . 

Can.  Pac.  Rv.,  freight,  $1.63;  Hastings,  T.  A.,  travel,  $39.55 . 

Fort  William  City:  commuted  local  improvement  tax  for  sewers . 

Advertising,  $124.44;  King’s  Printer,  $23.68 . 

Fort  William  Drill  Hall:  King’s  Printer . 

Galt  Drill  Hall  (534,812) — 

Construction :  P.  H.  Secord  &  Sons:  on  account,  $61,246  contract . 

Inspection,  G.  II.  Thomas:  Oct.  13  to  March  31 . 

Galt  Public  Building  ($631.11) — 

Brown,  F.  J.  &  Son,  installing  clock,  $140.20;  Mogg,  W.,  repairs  etc.,  $52.98 . 

Lockhart  &  Co.:  lighting  clock,  $52;  plumbing,  $14.07 . . 

Stewart,  H.:  installing  clock,  carpenter  work  etc.,  $278.98;  sundry  repairs  $13.17 . 

Covering  belfry,  $22;  labour,  $41.75;  printing,  $2.60;  sundry,  $13.36 . 

Gananoque  Public  Building  ($2,271) — 

Asselstine,  G.  N.:  installing  clock,  services,  $100;  sundry  accounts,  $93.90 . 

Bleakney,  E.  A.:  fire-escape,  $500;  fittings,  $2,800,  18  extra  lights,  $108,  hood  for  bell 
$100;  placing  bell,  $75;  lighting  dials,  $80;  sundry,  $270;  less,  $2,250  paid  in  1913— 

14,  V— 47 . 

Office  Specialty  Mfg.  Co.:  I)  bag  rack,  $100;  6  p.o.  boxes,  $13.50;  freight,  $2.20 . 

Rogers,  W.  N.,  clerk  of  works,  April-May . 

Carpentry,  $54.49;  cupboard,  $45;  advertising,  $5.80;  printing,  $7.56;  sundry,  $5.55 . 

Georgetown  Public  Building:  King’s  Printer . 

Gravenhurst  Public  Building:  Kings’  Printer . . . 

Grimsby  Public  Building  ($12,740.79) — 

Construction:  Simcoc  Const.  Co.:  contract  complete,  $19,973;  cement  tile  drain,  $1,000; 
cement  walk,  gravel  roadway,  grading,  etc.,  $560;  extra  tile  work  in  lobby,  $252; 
temporary  drainage,  $715.15;  extra  work  (no  detail)  $175;  less  $275  for  well  pump  and 
tank,  less  $300  for  work  not  completed  and  less  $13,430  previous  payments  (see  page 

V— 47,  1913-14 . 

Inspection,  K.  N.  Grout:  April-Feb.,  264  d.,  $1,056;  outlay,  $3.15 . 

Berlin  Interior  Hardwood  Co.,  fittings . 

Lane,  J.  T.,  installing  clock,  services,  $100;  outlay,  $85.38 . 

Marlatt,  J.  C.:  3  chairs,  $15;  desk,  $40;  33  window  shades,  $44.75 . 


677  25 
380  67 


14,214  24 

1,286  00 
595  00 
944  86 
178  60 


569  75 
178  00 
531  78 
198  75 
57  78 


20,090  00 
1,432  00 
639  20 
114  70 
1  60  72 

50  00 
62  32 


1,575  80 
105  46 


124,660  00 


2,611  11 
41  18 
272  01 
148  12 
1  58 

34,240  00 
572  00 

193  18 
66  07 
292  15 
79  71 

193  90 


1,683  00 
115  70 
160  00 
118  40 
76  10 
75  35 


8,670  15 
1,059  15 
921  00 
185  38 
99  75 


Carried  forward 
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Brought  forward .  506,170  72 

Grimsby  Public  Building — Continued. 

Marsh,  D.:  fence,  $243;  6  sashes,  $15;  sundry,  $17 . 275  00 

Office  Specialty  Mfg.  Co.:  bag  rack,  $70;  598  p.o.  boxes,  $1,138.95;  freight,  $6.54 .  1,215  49 

Pritchard-Andrews  Co.:  4  grills,  $100;  8  plates,  $53.50;  sundry,  $10 .  ’  163  50 

Electrical  work,  $48;  4  door  checks,  $25.50;  travel,  $10.94;  sundry,  $9.45 .  93  89 

Advertising,  $34.40;  King’s  Printer,  $23.08 .  57  43 

Hamilton  Postal  Station  “B”  (.$141.99) — 

Hamilton  City,  taxes,  $56.20;  King’s  Printer,  $85.79 .  141  99 

Hamilton  Public  Building  ($10,522.09) — 

Valuation  of  site  for  extension  and  expert  evidence:  Geo.  H.  Evans,  $300;  T.  E.  Leather, 

$200;  Geo.  H.  Rilett,  $150;  A.  Williamson,  $200 .  850  00 

Burton  &  Baldwin:  partition,  $175;  sorting  bin.  $42;  2  drawers,  $14 .  231  00 

Can.  Wire  &  Iron  Goods  Co.:  2  area  gratings,  $73;  7  fly  screens,  $36.75 .  109  75 

Clark,  A.:  heating,  $973;  plumbing  in  bath  room,  $135;  sundry,  $85.30 .  1,193  30 

Cooper,  W.  H.:  concrete  floor  in  basement,  $118;  repairing  cornice  and  tower,  $108.10; 

sundry  repairs,  $99.14 . 325  24 

Fairbanks  &  Guest:  painting  exterior,  $450;  sundry,  $4.50 .  454  59 

Foley,  E.:  painting,  etc.,  in  caretaker’s  quarters,  $260;  repairing  walls  and  ceiling  in  two 

offices,  $186;  sundry,  $12 . 458  00 

Horwood,  Taylor  &  Horwood:  plans  of  alterations  and  additions .  4,500  00 

McCulloch,  P.:  pigeon  holes,  shelving,  etc.,  $233.27;  hole  in  floor  and  trimming  hatchway, 

$55;  sundry,  $78.85 .  367  12 

Office  Specialty  Mfg.  Co.:  24  bag  bagrack,  $120,  four  bag  bigrack,  $25;  freight,  $1.28. .. .  146  28 

Otis  Fcnsom  Elevator  Co.:  elevator,  $1,910;  elevator  pit,  $31.35;  sundry,  $52.53;  less 

$750  paid  in  1913—14  . . .  1,243  88 

Riddell  &  Son,  repairs,  $65.94;  Robinson  Co.,  16  shades,  $100.58 .  166  52 

Wark  Electric  Co.:  wiring  sorter’s  desk,  $35;  3  exhaust  fans,  $72.50;  speaking  tube,  $10; 

sundry  electric  work,  $323.40 .  440  90 

Bells  and  buzzers,  $35;  photographs,  $1.20 .  36  20 

Hanover  Public  Building  ($25,020.31) — 

Construction:  Bath,  Anderson  &  Patchell:  on  account,  $29,440  contract .  24,970  00 

Legal  services,  E.  C.' Spereman,  Owen  Sound .  27  75 

Advertising,  $7.40;  King’s  Printer,  $4.20;  sundry,  $10.96 .  22  56 

Hespeler  Public  Building  ($2, 451. Oil- 

Site:  purchase  price,  Mrs.  M.  E.  Cliff,  $2,200;  commuted  local  improvement  taxes,  $95.54.  2,295  54 

Legal  services:  W.  Brewster,  voucher  out,  $32.01;  C.  R.  Hanning,  Preston,  $30.97 .  62  98 

Brewster,  W.:  collection  of  rents .  1]  47 

King’s  Printer .  81  62 

Huntsville  Public  Building:  King’s  Printer .  89  17 

Ingersoll  Drill  Hall  ($732.10)— 

Wells,  Thos.:  collection  of  rents .  10  00 

Advertising,  $589.52;  King’s  Printer,  $132.58 .  722  10 

Ingersoll  Public  Building  ($15,195.43) — 

Construction,  Nagle  &  Mills:  on  account,  $17,178  contract,  $13,830;  extra  on  doors,  $20. .  13,850  00 

Inspection,  S.  M.  Fleet:  July-Jan.,  $716;  outlay,  $4.50 .  720  50 

Burritt,  C.  L.:  architect,  2\  p.c.  comm,  for  plans,  $406.25;  travel,  $24.10;  less,  $224.10 

paid  in  1913-14 . 206  25 

Labour,  $19.60;  10  sq.  roofing,  $70;  repairs,  $38.02;  sundry,  $7.85 . 135  47 

Advertising,  $257.84;  King’s  Printer,  $25.37 .  283  21 

Kemptville  Public  Building  ($14,972.33) — 

Construction:  Dominion  Concrete  Co.:  contract  complete,  $18,000;  concrete  walks,  $475; 
electric  work.  $800;  extra  excavation  and  foundations,  $423.50;  increasing  height  of 
tower,  $390;  septic  tank  etc.,  $270;  fence  and  retaining  wall,  $493.50;  bell  liood,  etc., 

$257;  graining  inside  woodwork,  $35;  sundry,  $416.55;  less  $1,960  paid  in  1915-16 

and  $400.55,  still  retained,  and  less  previous  payments,  $8,590,  page  V — 48,  1913-14.. .  10,610  00 

Inspection,  J.  M*.  Guest:  April-March,  312  d.... .  1,248  00 

Evans  A  Sons,  turret  clock,  $770.15;  Rubenstein  Bros.,  grills,  plates,  etc.,  $155.49 .  925  64 

Office  Specialty  Mfg.  Co.:  bag  rack.  $90;  366  p.o.  boxes,  $697.65;  freight,  $7.35 .  795  00 

Schell  Co.:  post  office  fittings,  SI, 081;  street  receiver,  $25 .  1,106  00 

Duty  on  clock,  $149.80;  electrical  work,  $64.96;  freight,  $13;  travel,  $16;  sundry,  $5.80 _  249  56 

Advertising,  $16.50;  King’s  Printer,  $21.63 .  38  13 

Kingston  Post  Office  and  Custom  House,  improvements  ($-4,008.21) — 

Anglin,  S.  &  Co.,  pine  shelving,  $168;  Arniel,  W.  J.,  cartage,  $55 .  223  00 

Dennison,  J.  H.,  labour  on  fence,  $126;  Driscoll,  W.  J.,  labour  on  fence,  $118 .  244  00 

Downey,  Geo.,  excavation  basement,  $464.61;  Hooper  &  Slater,  repairs,  $55.33 .  519  94 

King.  John,  repairs,  $97.08;  Milo.  T.  W.,  painting,  $131.48 .  228  56 

Morley,  W.  C.:  grading,  under-draining  and  laying  concrete  floor  in  basement,  $746; 

su'ndry,  $60.50 .  *  806  50 

Newlands,  Wm.  &  Son:  superintending  installation  of  fittings,  2\  p.  c.  on  $3,675 .  91  88 

Nicholson,  F.  D.:  building  porch,  painting  and  graining .  .  216  37 


Carried  forward .  579,431  96 
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Brought  forward . 579,431  96 

Kingston  Post  Office  and  Custom  House,  improvements— Concluded. 

Oldfin,  J.  W.  &  Co.,  sundry  electrical  work .  189  73 

Power  &  Son:  superintending  building  of  porch  and  work  on  furnace  room,  SI 6.57;  out¬ 
lay  for  labour,  $300.28 . . . .  316  85 

Simmons  Bros.:  metal  ceiling  and  tinning  doors  in  boiler  room,  $56;  plumbing  and  heating 

$255;  sundry,  S4.58 .  315  58 

Seven  awnings,  S45.50;  125  ft.  fence,  $52;  repairing  walls,  $53.70;  sundry,  $29.60 .  180  80 

Detailed  in  1913-14,  V — 48 .  675  00 

Kingston  It.  M.  College,  Additional  Dormitory  Accomodation  ($5,378.71) — 

Forbes,  J.  F.,  sterilizing  apparatus,  $855;  Selby  &  Youlden,  2  fire  escapes,  $370 .  1,225  00 

Hunter  &  Harold:  counter  with  drawers,  cupboard,  58  ft.  rifle  racks,  7  clothes  racks,  etc..  585  00 

King,  J.,  rifle  racks,  shelves,  etc . • .  355  00 

Power  &  Son:  inspection  of  construction  work,  2  p.c.  on  $99,716.42,  $1,994.33;  less  $1,662.04 

paid  in  previous  years  (see  V — 48,  1913-14) .  332  29 

Simmons  Bros.,  hot  water  heating,  copper  gutter,  etc .  589  00 

Vokes,  John  &  Sons,  66  card  holders,  etc .  31  00 

Detailed  in  1913-14,  V— 48 .  2,261  42 

Kingston  R.  M.  College,  Covered  Drill  Hall — 

Power  &  Son,  preliminary  plans  and  estimates,  one  per  cent  on  $75,000 .  750  00 

Lakefield  Public  Building  ($19,808.19) — 

Construction,  Jas.  Bogue,  on  account  $21,997  contract .  17,790  00 

Inspection,  A.  E.  Griffin,  Apl.  15  to  Mar.  31 .  1,196  00 

Joyce,  J.  B.  &  Co.,  turret  clock .  618  07 

Duty  on  clock,  $116.20;  travel,  $8.46;  sundry,  $6 .  130  66 

Advertising,  $48.30;  King’s  Printer,  $25.16 .  73  46 

Lindsay  Drill  Hall,  detailed  with  Militia  and  Defence . • .  9,174  50 

Lindsay  Public  Building  ($24,928.87) — 

Bogue,  .Jas.:  alterations  and.  additions  complete,  $18,787;  extra  work,  $60 .  18,847  00 

Inspection,  R.  H.  Bell:  May  to  Mar.,  $1,435;  outlay,  $10 .  1,445  00 

Chamberlin,  F.,  painting  and  decorating  caretaker’s  quarters . ' .  170  00 

Hungerford,  Wm.:  installing  jacket  heater  and  hot  water  boiler,  $115;  snow  guards  on 

roof,  $137.50;  sundry,  $34.93 . ". .  287  43 

Mitchell,  Robt.  Co.:  7  grills  $151;  11  plates  $68.75  .  219  75 

Office  Specialty  Mfg.  Co.:  p.  o.  fittings  $2,150;  bag  rack,  $65;  532  p.  o.  boxes,  $1,010.80; 

freight,  $5.64 .  3,231  44 

Peppiatt,  A.  G.,  table  $60;  Williams  Bros.,  concrete  roadway,  $362.50,  repairs  to  fences, 

$151.25 . . . '. .  573  75 

Hardware,  $15.35;  5  photographs,  $15;  truck,  $45;  sundry,  $23.54 .  98  89 

Advertising,  $30.80;  King’s  Printer,  $24.81 .  55  61 

Listowel  Drill  Hall  ($13,377.43)— 

Construction:  Tom  Construction  Co.,  on  account,  $17,880  contract .  12,060  00 

Inspection,  John  Philp,  July  13-Mar.  31 .  846  00 

Lee,  (\  A.,  photographs .  2  00 

Advertising,  $409.80;  King’s  Printer,  $59.63 .  469  43 

London  Armoury,  films  developed  and  prints . , .  0  55 

London  Custom  House  ($221.85) — 

Colerick  Bros.,  graining  and  papering  room .  39  50 

Everitt  &  Son.,  rebuilding  10  areas  with  cement  floors  and  coping,  taking  up  brick  floor 

and  laying  cement,  etc .  182  35 

London  Post  Office  Building  ($5,817.89) — 

Graydon  &  Graydon,  collecting  rents,  5  p.c.  on  $1,280.37 .  64  00 

Harris,  J.  W.,  four  No.  5  Presto  heaters .  4,400  00 

London  City,  commuted  local  improvement  taxes  on  Carling  Block .  837  34 

Legal  services,  Graydon  &  Graydon,  London .  516  55 

Midland  Public  Building  ($15,052.59) — 

Construction,  Simcoe  Construction  Co.:  contract  complete.  $47,700;  extra  tile  flooring  in 

lobby,  $648;  less  previous  payments,  page  V — 49,  $39,860 .  8,488  00 

Inspection,  R.  Isles:  services,  Mar.-Aug.,  $612;  outlay,  $8.45 .  620  45 

Armstrong  Bros  &  Frank:  2  five  cluster  standards,  $130;  sundry,  $47.48 .  177  48 

Barrie,  A.:  3  chairs,  $16;  desk,  $35;  rug,  $30;  sundry,  $45.05 .  126  05 

Benson  &  Bray,  carpenter  work,  $105.67;  Horrcll  &  Son.,  69  blinds,  $86.50 .  192  17 

Berlin  Interior  Hardwood  Co.:  fittings,  $1,195;  desk,  $30 .  1,225  00 

McGill,  J.,  gravel,  $186.43;  Smith  &  Sons,  clock,  $841.30 .  1,027  73 

McMurt.ry  Co.:  3  cupboards,  $45.25;  desk,  $42;  sundry,  $98.43 .  185  68 

Pritchard-Andrews:  6  grills,  $153.50;  plates,  etc.,  $65.97 .  219  47 

Office  Specialty  Co.:  bag  rack,  $70;  731  p.  o.  boxes,  $1,422.75;  sundry,  $34.29 .  1,527  04 

Sargeant,  C.:  cement,  in  bags,  85|  brl.  at  $2.15;  voucher  outstanding,  $59.19;  less  bags  re¬ 
turned  $44.90 . .  198  60 

Strathearn  Geo.:  installing  clock,  $100;  glazing  dials,  $10 .  110  00 


Carried  forward .  674,665  58 
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Brought  forward .  674,665  58 

Midland  Public  Buildings — Concluded. 

Changing  drain,  $50;  gravel,  $69.75;  labour  $511.14;  painting  fence,  $27;  14  towel  bars,  $22; 

sundry,  $208.08 .  887  97 

Advertising,  $37.60;  King’s  Printer,  $29.35 .  66  95 

Millbrook  Public  Building,  King’s  Printer . .  72  58 

Milton  Public  Building  ($16,387.62) — 

Construction,  S.  Henson,  on  account,  $19,990  contract .  14,650  00 

Inspection,  R.  L.  Hemstreet,  July-Mar .  932  00 

Can.  Pac.  Ry.  Co.,  freight,  $1.25;  Taylor,  J.  &  J.,  safe,  $330 .  331  25 

Advertising,  $445.33;  King’s  Printer,  $29.04 .  474  37 

Milverton  Public  Building  ($17,666.15) — 

Construction:  E.  A.  Bleakney,  on  account  $24,642  contract .  16, 670  00 

Inspection,  Wm.  Hartmier,  July-Mar .  940  00 

Advertising,  $31.50;  King’s  Printer,  $24.65 .  56  15 

Morrisburg.  Public  Building  ($200.91) — 

Morrisburg  Village,  commuted  tax  for  sidewalk .  50  08 

Advertising,  $5.80;  King’s  Printer,  $77.01 .  82  81 

Legal  services,  J.  Hilliard,  Morrisburg .  68  02 

Napanee  Drill  Hall  ($20,883.46) — 

Construction,  A.  S.  Allaster,  on  account  $42,322  contract .  17,760  00 

Inspection,  W.  H.  Boyle,  Aug.  11  to  Mar.  6. . .  720  00 

Lewis,  Geo.:  sewer  to  Dundas  St.,  $1,775;  manhole,  $60 .  1,835  00 

Advertising,  $471.20;  King’s  Printer,  $97.26 . .  568  46 

Napanee  Public  Building:  Newman  Electric  Co.:  wiring  and  fittings,  $837.50;  6  extra  lights, 

$60;  sundry,  $31.13 .  928  63 

Newmarket  Public  Building  ($26,459.09) — 

Construction,  P.  H.  Secord  &  Sons:  contract  complete,  $27,382;  extra  excavation  and 
concrete,  $474.40;  slate  roof,  $192;  sundry  extra  work,  $265.59;  less,  $5,003.99  paid 

in  1915-16 . 23,310  00 

Inspection,  F.  Stewart,  services,  June  20  to  Mar.  31 . ; . .  956  00 

Office  Specialty  Mfg.  Co.:  bag  rack,  $70;  870  p.  o.  boxes,  $1,648.50 .  1,718  50 

Tallman  Brass  &  Metal  Co.:  6  grills,  $142.50;  8  plates,  $50.25;  4  corners,  $3.50 .  196  25 

Advertising,  $253.35;  King’s  Printer,  $24.99  .  278  34 

Niagara  Falls  Public  Building  ($204) — 

Cole  &  McMurray,  radiator,  $25;  Moody,  W.  D.,  painting,  etc.,  $179 .  204  00 

North  Bay  Public  Building:  North  Bay  Town:  sidewalk  and  sewer  tax .  222  12 

Norwich  Public  Building  ($18,103.78) — 

Construction,  Nagle  &  Mills,  on  account  $23,355  contract .  16,750  00 

Inspection,  W.  E.  Pollock,  services,  Aug.  to  Mar .  816  00 

Norwich  Village:  light  for  vault,  $10;  2  outlets,  $22 .  32  00 

Advertising,  $426.14;  King’s  Printer,  $79.64 .  505  78 


Construction,  E.  Webb  &  Son:  contract  complete,  $31,485;  alterations  to  two  entrance  doors 
$250;  removing  old  plaster  and  replacing  with  new,  $103;  sundry,  $22;  less  $300  re¬ 
tained  for  work  not  done .  31,560  00 

Inspection,  W.  H.  Croker,  2f  p.c.  commission  on  $31,560,  final  estimate .  828  45 

Joyce  &  Co.,  tower  clock,  $746.06;  Orillia  Town,  sewer  tax,  $133.20 .  879  26 

Office  Specialty  Co.:  nest  of  42  pigeon  holes,  $42;  238  p.  o.  boxes,  $436.40;  freight,  $2.51 ....  480  91 

Duty  on  clock,  $136.35;  one  plate  glass,  $31.36;  2  w.  p.  baskets,  $11.30;  travel,  $10.53; 

sundry,  $7.60 .  197  14 

Advertising,  $78.30;  King’s  Printer,  $43.46 .  121  76 

Oshawa  Drill  Hall,  detailed  with  Militia  and  Defence .  10,547  66 

Oshawa  Public  Building  ($4,968.35) — 

Construction  of  addition:  S.  F.  Whitham:  contract  complete,  $5,194;  new  concrete  floor 
in  old  part,  $427.50;  3  new  entrance  doors,  $144;  brick  wall  in  new  part,  $31;  less  $4,150 
paid  in  1913-14,  V — 50,  and  less  $74.28,  held  by  Department  (paid  to  creditors  of  S.  F. 

Whithan  in  1914-15,  $2,119.25,  less  security  deposit  $547.03) .  1,572  22 

Inspection,  I.  Huggins,  services,  June  to  Aug .  304  00 

Italian  Mozaic  &  Tile  Co.:  tile  floor,  $60;  611  sq.  ft.  terrazzo  flooring,  $201.63 .  261  63 

Office  Specialty  Mfg.  Co.:  202  p.  o.  boxes,  $371.95;  freight,  $1.49 .  373  44 

Patte,  W.  II.  A.:  painting  walls  and  ceilings,  etc.,  $449.25;  sundries,  $43.20 .  492  45 

Pritchard-Andrews  Co.:  3  grills,  $73.25;  3  plates,  $12;  express,  etc.,  $2.15 .  87  40 

Trick,  W.  J.:  fittings,  $1,447;  674  ft.  sidewalk,  $94.36;  sundry,  $14.70 .  1,556  06 

Four  doors,  $43.70;  16  brass  kick-plates,  $35;  sundry,  $19.20 .  97  90 

Outlay  by  I.  Huggins,  clerk  of  works,  labour  $36;  work  on  doors,  etc.,  $48.48;  sundry, 

$88.79 . .' .  173  27 

Advertising,  $28.70;  King’s  Printer,  $21.28 .  49  98 

Ottawa  Public  Buildings:  detailed  at  page  V— 72  .  707,088  00 


Carried  forward 
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Public  Buildings:  Ontario — Continued.  $  cts. 

Brought  forward . 1,533,420  37 

Palmerston  Public  Building  (£3,646.51) — 

Construction,  E.  A.  Bleakney,  on  account  $30,770  contract .  2,340  00 

Inspection,  Jos.  Ilanton,  Oct.  17  to  March  31 .  568  00 

Hastings,  T.  A.,  travel,  $6.36;  Spotton,  A.,  legal  services,  $71.50 .  77  86 

Advertising,  $517.88;  King’s  Printer,  $142.77 .  660  65 

Paris  Public  Building  ($4,441.52) — 

Construction,  Jas.  Sinclair:  contract  complete, $11, 500;  fittings,  $2,100;  sundry  extra  work 

$272.50;  less  $10,170,  paid  in  1913-14,  Y— 50 .  3,702  50 

Smith,  J.  &  Sons,  turret  clock,  freight,  etc .  739  02 

Parry  Sound  Public  Building  ($25.50) — 

Parrish,  W.  L.,  ladder,  window  screens,  etc .  25  50 

Pembroke  Drill  Hall  ($35,032.40) — 

Construction,  Beatty,  Reinke  &  Lachance:  on  account  $43,220  contract,  $33,620;  less 

$730  paid  in  1913-14,  V— 50 .  32,890  00 

Inspection,  W.  Beatty,  Apr.  to  Feb .  1,132  00 

Engineer,  Jas.  L.  Morris,  Apr.  15  to  July  2.0 , 84  d.  at  $10 .  840  00 

Beatty,  H.  J.:  making  test  pits,  surveying  levelling,  etc .  170  40 

Pembroke  Public  Building  ($7,672.48) — 

Beatty,  W.:  changes  in  toilet  room,  $592.30;  extra  work  on  heating  system,  $554.33; 
shelving  in  vault,  $48;  on  account  masonry,  $920;  on  account  alterations,  $1,000; 

detailed  in  1913-14,  V— 50,  $100  and  $1,505.20 .  4,719  83 

Inspection,  W.  J.  Moore:  2  p.c.  commission  on  final  estimate,  $336.30;  less  $306.86,  paid  in 

previous  years . ' .  29  44 

Office  Specialty  Co.:  bag  rack,  $45;  90  p.  o.  boxes,  $167.55;  freight,  $2.30 .  214  85 

Otis  Fensom  Elevator  Co.,  dumb  waiter,  $90;  Steel  Equipment  Co.,  vault  fittings,  $290.  380  00 

Pritchard-Andrews  Co.,  7  grills  and  10  plates .  226  92 

Trick,  W.  J.  Co.,  on  account  interior  fittings . .  2,000  00 

Advertising,  $40.50;  2  awnings,  $15;  printing,  $23.84;  sundry,  $22.10 .  101  44 

Perth  Public  Building  ($10.12) — 

Advertising,  $17.40;  King’s  Printer,  $25.05;  local  improvement  taxes  on  site,  $165.92; 

sundry,  $1.75;  less  credit  of  $200  for  sale  of  old  buildings  from  site .  10  12 

Peterborough  Public  Building  ($6,595.25) — 

Balance  due  on  site:  P.  Hamilton:  see  page  Y — 50,  1913-14 . 2,300  00 

Harris  Const.  Co.,  four  No.  4  heaters,  $3,600;  Hastings,  T.  A.,  outlay,  $4.58 .  3,604  58 

Advertising,  $530.02;  King’s  Printer,  $160.65 .  690  67 

Petrolia  Public  Building  ($314.21) — 

Barrie,  W.  J.,  plumbing,  $197.30;  Pollard,  E.  and  S.,  sundry  hardware,  $116.91 .  314  21 

Port  Arthur  Customs  Examining  Warehouse  ($100,190.84) — ■ 

Construction,  Marsh-IIutton-Powers  Co.:  on  account  $208,000  contract .  96,820  00 

Inspection,  W.  Hood:  on  account  2  p.c.  comm,  on  estimate  eight .  2,528  44 

Can.  Domestic  Engineering  Co.:  plans,  etc.,  and  superintendence  of  heating,  lighting, 

ventilation,  etc.,  $713.47;  less  $300  paid  in  1913-14 .  413  47 

Can.  Inspection  Laboratories:  inspection  of  steel  work .  196  94 

Advertising,  $192.44;  travel,  $39.55 .  231  99 

Port  Arthur  Drill  Hall  ($73,420.09) — 

Tharle,  Brown  &  Stewart:  contract  complete,  $150,057.60;  525  c.  yd.  extra  concrete  in 
foundations,  $6,300;  extra  cost  of  granite,  $11,789;  storm  sewer,  $891.49;  refilling,  $1,902; 
removing  military  stores,  cleaning,  etc.,  $1,069.31;  sundry,  $222.50;  proportion  of 
cost  of  sewer  connection  to  be  borne  by  Department,  $289.02;  less  $102,440  paid  in 
1913-14,  V — 50.  (Balance  $70,080.92  paid  as  follows:  contractors,  $30,401.12;  creditors 

of  contractors,  $39,679.80) . .  70,080  92 

Inspection,  Hood  &  Scott:  2  p.c.  comm,  on  $156,357.60  final  estimate  $3,127.15;  travel, 

Ottawa  and  return,  $81.35;  less  $1,250  paid  in  1913-14,  V— 50 .  1,958  50 

Barnes  Co.,  attending  heating  plant,  64  d.,  $307.20;  Putnam,  C.  H.,  fireman,  Dec.-Jan., 

$183 . '. .  490  20 

Port  Arthur  City:  cost  of  lowering  Park  street  sewer .  557  47 

Thunder  Bay  Lumber  Co.:  coal,  36  tons  at  $6.50,  18  at  $5.50 .  333  00 

Port  Perry  Public  Building  ($459.61) — 

Ford  &  Featherstone,  safe,  $81.10;  Office  Specialty  Co.,  p.o.  boxes,  $38.70 .  119  80 

McGregor,  Wm.:  fence,  $375.50;  2  extra  gates,  $12.60;  less  $250  paid  in  1913-14,  V — 51 .  138  10 

Port  Perry  Town:  wiring,  $35;  sidewalk,  $91.23 .  126  23 

Brass  standard,  $30;  travel,  $35.67;  sundry,  $9.81 .  75  48 

Port  Stanley  Public  Building:  advertising .  152  76 


Preston  Public  Building  ($30,827.23) — 

Construction,  Geo.  A.  Proctor:  on  account  $44,861  contract,  $36,160;  less  $7,510  paid  in 


1913-14,  V— 51 .  28,650  00 

Inspection,  J.  H.  Mickler:  April  15-March  31 .  1,196  00 

Pritchard-Andrews  Co.:  10  brass  grills,  $256.50;  9  plates,  $60.50;  sundry,  $41.92 .  358  92 

Wurster,  E.:  installing  clock,  $125;  sundry  work  on  dock,  $108.47 .  233  47 


Carried  forward 


1,795,820  05 
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V— 49 


SESSIONAL  PAPER  No.  .1 


Public  Buildings:  Ontario— Continued. 


Brought  forward 


1,795,820  05 


Preston  Public  Building — Concluded. 

Duty  on  clock,  $165;  bag  rack,  $45;  carpenter  work,  $43.05;  labour,  $42.45;  sundry,  $24.22.. 

Advertising,  $35.88;  King’s  Printer,  $33.24 . : . . 

Sarnia  Public  Building  ($2,000) — 

Barrie,  W.  J.:  3  h.  w.  boilers,  triple  connection,  $1,097;  pipe,  $158.10;  1,800  ft.  radiators, 
$543.37;  labour,  $1,576.25:  sundry,  $654.99;  less  $153  for  old  boilers,  less  $1,600  paid  in 

1913-14,  and  less  $276.71  paid  in  1915-16 . 

Sault  Ste  Marie  Public  Building  ($4,000) — 

Cochrane  Hardware  Co.,  basin  and  6  radiator  sections . 

Findlay,  C.  A.:  architect’s  services  re  elevator,  tile  floor,  heating,  etc.,  $448.20;  sundry, 

$33.58 . - . . 

Jannison  &  Son:  alterations  in  armoury,  $203;  tile  floor,  etc.,  $1,875;  detailed  in  1913-14, 

$1,660;  less  $426.39  paid  in  1915-16 . 

Sault  Ste  Marie  City:  sewer  tax,  etc . 

Labour,  $16.88;  lumber,  $4.22;  sundry,  $8.60 . 

Sault  Ste  Marie  Public  Building,  Pavement  ($332.14) — • 

Sault  Ste  Marie  City:  government  share  of  pavement  opposite  building . 

Seaforth  Public  Building  ($4,070.38)— 

Can.  Furniture:  2  desks,  $75;  cabinet,  $25;  sundry,  $23.20 . 

Daly,  J.  F.:  installing  clock,  $100;  installing  lights,  $22.45;  labour,  $105;  sundry,  $148.94... 

Evans  &  Sons,  clock,  $787.06;  Goldie  &  McCulloch,  safe,  $265,  freight,  etc.,  $7.59 . 

McKenzie,  Thos.:  Ill  sq.  ft.  tile  floor,  $83.25;  labour,  $99;  sundry,  $131.33 . 

Schell  Co.:  interior  fittings,  $1,829;  less  $200  paid  in  1913-14 . 

Scott,  F.  G.:  window  shades,  $54.25;  sundry,  $14.05 . 

Seaforth  Town,  electrical  work,  $86.49;  Walker,  W.  A.,  furniture,  $81.25 . 

Sills,  Geo.  A.:  electric  pump,  $140;  sundry,  $12.28 . 

Brass  plate,  $14.50;  putting  grounds  in  order,  $54.20;  rug,  $25;  wardrobe,  $22;  sundry, 

$64.54 . 

Seaforth  Public  Building,  Sidewalk  ($314.96) — 

Seaforth  Town:  commuted  payments,  for  sidewalk,  $66.16,  for  Main  St.  pavement,  $248.80 
Shelburne  Public  Building  ($29,708.18) — 

Construction,  Green  &  Campbell:  contract  complete,  $29,707;  less  $4,170  paid  in  1913-14.. 
Inspection,  J.  A.  McKenzie:  commission  for  superintendence  5  p.c.  on  $29,707,  final  estimate, 

$1,485.35;  less  $815.79  paid  in  1913-14 . 

Ahern  Safe  Co.,  safe,  $115;  Bowes,  J.,  clock  stand,  ladders,  etc.,  $82.80 . 

Clubbe,  914  ft.  sidewalk,  $118.82;  Galbraith,  A.  V.,- installing  clock,  etc.,  $129.90 . 

Jelly,  It.  A.,  installing  lights  in  tower,  $40,  sundry,  $58.20 . 

Office  Specialty  Mfg.  Co.:  bag  rack,  $90;  333  p.o.  boxes,  $632.70;  sundry,  $10.41 . 

Pritchard- Andrews  Co.:  4  brass  grills,  $100;  9  plates,  $50.50;  sundry,  $11.90 . 

Schell  Co.,  interior  fittings,  $957;  Smith,’ J.  &  Sons,  tower  clock,  $689.67 . 

Duty  on  clock,  $135.80;  carpenter  work  for  clock,  $52.20;  office  clock,  $12;  20  shades,  $36.90; 

freight,  etc.,  $22.94;  sundry,  $116.76 . 

Advertising,  $37.80;  King’s  Printer,  $20.32 . . . 

Smith’s  Falls  Public  Building  ($20,008.96) — 

Construction,  G.  T.  Martin:  on  account  $20,193  contract . 

Inspection,  J.  S.  Davis:  May  21  to  March  31 . 

Hawkins,  R.,  rent  of  stoves,  etc.,  $12;  Kerfoot,  J.  B.,  6  photographs,  $9 . 

Advertising,  $100.48;  King’s  Printer,  $5.95. . ., . . . 

Southampton  Public  Building:  C.  E.  Start,  Tara,  legal  services . 


319  72 
69  12 


2,000  00 

90  00 

481  78 

3,311  61 
86  91 
29  70 

332  14 


123  20 
376  39 
1,059  65 

313  58 
1,629  00 

68  30 
167  74 
152  28 

180  24 

314  96 

25,537  00 

669  56 
197  80 
248  72 
98 ’20 
733  11 
162  40 
1,646  67 


356  60 
58  12 


19,060  00 
821  53 
21  00 
106  43 
23  65 


Steclton  Public  Building  ($28,606.11) — 

Construction,  Thornton  &  Woolrich:  contract  complete,  $28,870;  extra  work,  $38.70;  less 


$3,628.70  paid  in  1915-16 . .  25,280  00 

Inspection,  Win,  Goodwin:  May  to  March,  $1,405;  outlay,  $2.81 .  1,407  81 

Plans,  specifications,  etc.,  T.  R.  Wilks:  2  days  consultation,  $32;  plans,  specification  and 

detail,  $1,010.45;  less  $700  paid  in  1913-14 .  342  45 

Berlin  Interior  Hardwood  Co.:  interior  fittings — .  1,070  00 

Office  Specialty  Mfg.  Co.:  bag  rack,  $70:  80  p.o.  boxes,  $215.50;  freight,  $5.83 .  291  33 

Tallman  Brass  &  Metal  Co.:  4  bra^s  grills,  $92.50;  8  plates,  $50.25;  4  corner  rims,  $3.50 .  146  25 

Advertising,  $42.14;  printing,  $24.28;  freight,  $1.85 .  68  27 

Stratford  Public  Building:  Hastings,  T.  A.,  travel .  3  00 


Sudbury  Public  Building  ($94,333.07) — 


Construction,  Doran  &  Devlin:  on  account  $98,200  contract  $95,000;  less  $3,690  paid  in  1913- 

14,  V— 52 .  91,310  00 

Inspection,  P.  Cairns:  April  to  March,  $1,565;  outlay,  $3.36 .  1,568  36 

Beath,  A.  H.:  installing  clock,  $100;  carpenter  work,  etc.,  $56.55 .  156  55 

Joyce,  C.  R.:  turret  clock,  $808.23;  duty  on  clock,  $179.30 .  9S7  53 

Placing  bell  in  tower,  $22;  electric  work,  $71.47;  painting  tower,  $45.75;  sundry,  $15.22 -  154  44 

Advertising,  $123.50;  King’s  Printer,  $32.69 .  156  19 


Carried  forward 

1 — 4v 
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Public  Buildings:  Ontario— Continued.  S  cts. 

Brought  forward . 1,979,609  34 

Tilbury  Public  Building  ($2,935.21) — 

Evans  &  Sons,  tower  clock,  $788.79;  Taylor,  J.  &  J.,  safe,  $192 .  980  79 

Lewis,  W.  H.:  cutting  hole  and  building  stair,  door  in  tower,  plastering  tower  room,  $255; 

fence,  built  and  painted,  $228;  carpenter  work  for  clock,  $84.82 .  567  82 

Smith, >H.  H.:  installing  clock,  $100;  sundry,  $11.60 .  Ill  60 

Wilson,  Jos.:  1,615  sq.  ft.  cement  walks .  242  25 

Advertising,  $4.70;  31  blinds,  $35;  tile  floor  in  toilet  room,  $40;  well  and  pump,  $50;  wiring 

tower,  $45;  wood  burner,  $46;  sundry,  $32.05 .  252  75 

Detailed  in  1913-14,  V— 52 . . .  780  00 

Toronto  Customs  Exam.  Warehouse  and  Station  “A”  ($321,196.38) — 

Site:  Cassels,  Brock,  Kelly  &  Falconbridge,  release  of  mortgage  on  Donald  property, 

$25,368.01;  E.  Donald,  balance  compensation  for  expropriation  of  property,  $88,191.15; 

Toronto  City,  $163,791.67;  Toronto  General  Trusts  Corp.,  G.  L.  Smith  and  John  W. 

Langmuir,  Dixon  property,  $41,868.75 .  319,219  58 

Legal  services:  N.  B.  Gash,  Toronto,  $628.65;  Thurston  &  Boyd,  Toronto,  $1,348.15 .  1,976  80 

Toronto  Dominion  Buildings,  Improvements,  etc.:  detailed  with  Dominion  Buildings  Main¬ 
tenance .  10,280  88 

Toi'onto  Military  Buildings,  Barracks  for  Permanent  Corps  ($6,173)  — 

Chipman  &  Power:  surveys,  plans  and  specifications  for  barracks,  3  p.c.  on  estimated  cost, 

$7,023;  borings  and  test-pits,  $100;  locating  bench  marks,  etc.,  $50;  less  $1,000  paid  in 

1912- 13,  V— 79 .  6,173  00 

Toronto  Postal  Station  “A”,  temporary  premises:  King’s  Printer .  5  63 

Toronto  Postal  Station  “E”  ($034.89) — 

Gearing,  T.  V.,  building  fence,  $7.20;  Rathbone,  Geo.,  lumber,  $36.49 .  43  69 

Advertising,  $580.92;  King’s  Printer,  $10.28 .  591  20 

Toronto  Postal  Station  “G”  ($63,169.83) — 

Construction,  Witchall  &  Son:  on  account  $126,214  contract,  $78,350;  less  $19,880  paid  in 

1913- 14,  V— 52 .  58,470  00 

Inspection,  E.  J.  Lennox:.2|  p.c.  comm,  on  $78,353,  estimate  eight .  1,958  83 

Harris  Construction  Co.;  3  presto  heaters .  2,700  00 

Duty  on  clock,  $36.50;  entry  fee,  $1.50;  copper  box,  $3 .  41  00 

Toronto,  North  Postal  Station  “K”  ($3,355.36) — 

Warwood,  W.  A.:  alterations  completed,  $4,500;  extra  work,  $46;  less  $92  for  work  not  done 

and  less  $1,120  paid  in  1913—14,  V — 53 .  3,334  00 

Two  hundred  feet  conduit,  $10.14;  sundry,  $11.22 .  1  21  36 

Trenton  Public  Building,  wiring,  etc.,  ($1,056.63) — 

Grinyer,  G.  E.  B.  Co.:  electric  light  wiring  and  fixtures,  $926.50;  extra  lights,  $20 .  946  50 

Brass  grille,  $20.45;  labour,  $25.50;  sundry,  $5.71 .  51  06 

Advertising,  $38.40;  King’s  Printer.  $20.07 .  58  47 

Uxbridge  Public  Building  ($3,291.85) — 

Construction  of  tower,  Geo.  Halward,  contract  complete .  2,650  00 

Inspection,  W.  Law:  Sept.  5  to  Dec.  4,  $273;  outlay,  $15 .  288  00 

McDonald,  A.:  installing  clock,  $100;  putting  in  footings,  $21.60 .  121  60 

National  Equipment  Co.:  wood  burner,  $46;  sundry,  $37.05 .  83  05 

Advertising,  $5;  electric  work,  $20.12;  cabinet,  $35.50;  labour,  $29.05;  13  screens,  $12.35; 

sundry,  $47.18 . ". .  149  20 

Walkerville  Public  Building  ($34,947.85) — 

Construction,  Pigott  &  Ilealy:  on  account,  $78,500  contract .  34,020  00 

Inspection,  C.  V.  Williamson:  Sept.  11  to  March  31 .  788  00 

Advertising,  $137.25;  King’s  Printer,  $2.60 .  139  85 

Wallaceburg  Public  Building,  pavement  ($888.79) — 

Wallaceburg  Town:  commuled  payments  for  Government  share  of  bitulithic  pavement 

on  streets  around  post  office .  888  79 

Watford  Public  Building  ($319.79) — 

Advertising  $238.75;  King’s  Printer,  $81.04 .  319  79 

West  Lome  Public  Building  ($160.95) — 

Cameron,  W.  K.,  legal  services,  voucher  out.  $29.53;  King’s  Printer,  $115.07 .  144  60 

West  Lome  Village,  local  improvement  tax .  16  35 

Wiarton  Public  Building  ($2,087.05) — 

Forster  &  Clark:  plans,  etc.,  for  $35,000  building,  $875;  plans,  etc.,  for,  $24,885  building, 

$622.13;  travel,  etc.,  $144.70 . . .  1,641  83 

Wiarton  Town:  commuted  payment  of  sidewalk  and  sewer  tax .  88  00 

Advertising,  $286.60;  King’s  Printer,  $70.62 .  357  22 

Windsor  Drill  Hall:  King’s  Printer .  112  32 

Windsor  Public  Building  ($2,193.05) — 

Dominion  Electric  Co.:  detailed  in  1913-14,  $1,167,  less  still  held,  $19.05 .  1,147  95 

Freeman,  G.  N.:  on  account  painting,  no  vouchers., .  1,045  70 


Total,  as  on  page  V — 41 . r . 2,432,419  40 
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Fublic  Buildings:  Manitoba:  Summary.  §  cts. 

Altamont  Drill  Hall .  6  25 

Boissevain  Public  Building .  398  92 

Brandon  Public  Building .  89  85 

Carberry  Public  Building .  2,334  82 

Carman  Public  Building .  30,906  49 

Elkhorn  Public  Building .  261  53 

Gretna  Public  Building .  823  72 

Manitou  Public  Building .  611  58 

Melita  Public  Building .  218  15 

Minnedosa  Public  Building .  14,718  52 

Morden  Public  Building .  4,789  49 

Neepawa  Public  Building,  Sewer .  116  08 

North  Transcona  Grain  Inspection  Building .  1,536  86 

Oak  Lake  Public  Building .  356  64 

Portage  la  Prairie  Drill  Hall .  6  50 

Souris  Drill  Hall — . .. . - .  609  12 

Stonewall  Public- Building .  20,909  90 

St.  Boniface  Post  Office:  Government  share  of  cost  of  sewer  and  pavement .  2,713  ('4 

St.  James  Drill  Hall . 3  38 

St.  James  Drill  Hall:  Interest  at  seven  per  cent  on  purchase  price .  103  65 

Virden  Public  Building .  19,741  03 

Winnipeg  Custom  House  Building:  Booster  pump  equipment .  540  00 

Winnipeg  Dominion  Buildings:  Repairs,  etc .  30,014  73 

Winnipeg  Drill  Hall .  296,922  46 

Winnipeg  Immigration  Building  No.  1 .  1,750  00 

Winnipeg  Immigration  Buildings:  Improvement .  1,399  18 

Winnipeg  Immigration  Buildings:  Fire  alarm  system .  8,989  00 

Winnipeg  New  Immigration  Building .  158,868  00 

Winnipeg  North  Drill  Hall .  45,155  52 

Winnipeg  Postal  Station  South .  2,270  75 

Winnipeg  Postal  Station  West .  2,523  75 

Winnipeg  Public  Buildings,  Taxes . 11,997  88 


Total,  carried  to  page  V — 2 .  661,687  39 


Public  Buildings:  Manitoba. 

Altamont  Drill  Hall:  H.  E.  Matthews,  travel .  6  25 

Boissevain  Public  Building  ($398.92) — 

Laughlin,  J.  B.,  legal  services,  $64.70;  Taylor,  A.,  sur  ey,  etc.,  $76.80 .  141  50 

Advertising,  $215.15;  King’s  Printer,  $42.27 .  257  42 

Brandon  Public  Building  ($89.85) — 

Henderson.  H.  E.,  legal  services,  $64.85;  Jephson,  R.  J.,  survey,  $25 .  89  85 

Carberry  Public  Building  ($2,334.82) — 

Site:  Robt*.  A.  Garland:  purchase  price,  $2,000,  interest,  $67.40 .  2,067  40 

Advertising,  $150.15;  King’s  Printer,  $48.97 .  199  12 

Taylor,  A.:  services  and  outlay  re  survey .  68  30 

Carman  Public  Building  ($30,906.49) — 

Construction:  Snyder  Bros.:  contract  complete,  $29,200;  9  c.  yd.  extra  cement,  $99;  sundry 

extras,  $55;  less  $90  deducted  for  fan .  29,264  00 

Inspection,  Jas.  Brown:  May  10-March  31,  281  d.,  $1,405,  outlay,  $5 .  1,410  00 

Rubenstein  Bros.:  4  grills,  $95;  3  receivers,  $38.50;  sundry,  $26.55 .  160  05 

Advertising,  $19.05;  printing,  $23.39;  travel,  $15;  sundry  $15 .  72  44 

Elkhorn  Public  Building:  Advertising,  $169.61;  King’s  Printer,  $91.92 .  261  53 

Gretna  Public  Building  ($823.72) — 

Matthews,  H.  E.:  plans  and  specifications,  2\  p.c.  on  tendered  price,  $28,700 .  717  50 

Advertising,  $26.40;  King’s  Printer,  $69 .82;  clearing  lots,  $10 .  106  22 

Manitou  Public  Building  ($611.58) — 

Matthews.  H.  E.:  plans  and  specifications .  525  00 

Advertising,  $27  20;  King’s  Printer,  $59.38 . . .  86  58 

Melita  Public  Building:  advertising,  S144. 95;  King’s  Printer,  $73 . 20 .  218  15 

Minnedosa  Public  Building  ($14,718.52) — 

Construction:  Brown  Construction  Co.:  contract  complete,  $45,500;  wall  column  and 
extension  to  footings,  $1,200;  150  sq.  ft.  additional  tile  floor,  $240;  sundry,  $76;  less 

$100  for  work  not  done,  and  less  $38,620  paid  in  1913-14,  V — 54 .  8,296  00 

Inspection,  F.  Blankstein:  services,  Mar. -April,  47  d . .  "  235  00 

Banfield,  J.  A.,  rug,  $57.50;  Berlin  Interior  Hardwood  Co.,  p.o.  fittings,  $2,375 .  2,432  50 

Burgess,  J.:  46  blinds,  $1 10;  2  chairs,  $16.75;  stool,  $6 .  132  75 

Collie-Cockerill  Co.:  cabinet  sections,  $256.90;  chairs,  one,  $63,  one,  $34.50,  three  $19.50; 

desks,  one,  $125,  one  $40.50,  one,  $33;  2  wardrobes,  $44;  sundry,  $57 .35  .  673  75 


Carried  forward 


1  — 4  \  V 


47,421  31 
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Public  Buildings:  Manitoba— Continued.  $  cts. 

Brought  forward .  47,421  31 

Minnedosa  Public  Buildings — Concluded. 

Dobson,  A.  E.:  grano.  sidewalk,  $260;  extra  step,  $7 .  267  00 

Edwardson,  J.:  installing  tower  clock,  $340;  sundry,  $13.60 .  353  60 

Grover,  W.  F.:  work  on  windows,  etc.,  (provided  for  by  $100  deduction  from  Brown  Co.,  86  80 

Office  Specialty  Mfg.  Co.:  bag  rack,  $70;  cabinet  sections,  $73.70;  2  chairs,  $15.50;  2 
desks,  $81.75;  529  p.o.  boxes  and  locks,  $1,112.40;  4  four-drawer  cabinets,  $108; 

sundry,  $105;  freight,  $67.46 . 1,633  81 

Steel  Equipment  Co.:  2  four-drawer  cabinets,  $69;  freight,  $11.15 . 80  15 

Tallman  Brass  Co.:  4  grills,  $92.50;  8  plates,  $41.25;  4  corners,  $3.50 . 137  25 

Customs  duty  on  turret  clock,  $153.80;  3  brass  plates,  $26.50;  deepening  well,  $25;  travel 
of  resident  architect,  $60.60;  freight  and  cartage,  $31.16;  repairs,  $52.35;  sundry, 

$34.50 .  389  91 

Morden  Public  Building  ($4,789.49) — 

Construction:  Brown  Construction  Co.:  contract  complete,  $34,000;  extra  marble  in 
toilets,  $226.63;  5  pr.  hinges  for  lavatory  doors,  $20;  less  $33,690  paid  in  1913-14, 

V — 54 .  556  63 

Inspection,  C.  F.  Heckels:  services,  April  1-Aug.  19,  $605,  outlay,  $1 .  606  00 

Kelly  Plumbing  and  Heating  Co.:  (avetrough,  cistern  and  soft  water  system .  685  00 

Morden  Town,  59  sq.  yd.  cement  walk,  $88  50;  Schell  Co.,  fittings,  $1,718 . 1,806  50 

Office  Specialty  Mfg.  Co.:  bag  rack  and  bin,  $80;  347  p.o.  boxes  and  locks,  $691.65;  freight, 

$26 . 34 . 797  99 

Rubenstein  Bros.:  4  grills,  $95;  3  receivers,  $38;  sundry,  $24.04 .  157  04 

Advertising,  $25  92;  26  blinds,  $45;  pump  and  stand,  $46;  travel  of  resident  architect, 

$22.05;  printing,  $22.57;  sundry,  $18.79 .  180  33 

Neepawa  Public  Building,  Sewer  ($116.08) — 

Neepawa  Town:  commuted  tax  for  sewer  on  Mountain  Ave .  116  08 

North  Transcona,  Grain  Inspection  Building — 

Barlow,  I).  H.:  27  brl.  cement,  $72.90;  16  yd.  gravel,  $45.60;  labour,  $446;  lumber, 

13,865  ft.,  $408;  shingles,  $32.30;  painting,  $80;  plastering,  $105;  plumbing,  $130;  , 

sundry,  $217 .06 .  1,536  86 

Oak  Lake  Public  Building  ($356.64) —  x 

Coldwell,  Coleman  &  Bruce,  Brandon,  legal  services .  28  00 

Taylor,  Alex.:  services  and  outlay  making  survey  of  site .  95  95 

Advertising,  $181 .22;  King’s  Printer,  $51 .47 .  232  69 

Portage  la  Prairie  Drill  Hall:  J.  K.  Hill:  fumigators,  etc .  6  50 

Souris  Drill  Hall  ($609.12) — 

Matthews,  H.  E  :  plans  and  specifications,  p.c.  on  estimated  cost,  $22,000 .  550  00 

King’s  Printer .  59  12 

Stonewall  Public  Building  ($20,909.90) — 

Construction:  Cooper  Bros.  &  Watts:  contract  complete,  $19,195;  cement  sidewalk 
around  building,  $275;  sundry  extras,  $178.16;  less  $38.50  for  coal  used  by  contractor 

and  less  $211.50  paid  in  1915-16 .  19,398  16 

Inspection:  T.  H.  Woods:  May  26-Mar.  31,  264  d .  1,320  00 

Joyce,  J.  B.  &  Co.:  on  account  turret  clock .  93  44 

Advertising,  $20.94;  customs  duty  on  clock,  $21.20;  negatives  and  prints,  $16;  printing, 

$25.31;  travel  of  resident  architect,  $13.35;  customs  entry,  $1 .50 .  98  30 

St.  Boniface  Post  Office,  Sewer  and  Pavement — 

St.  Boniface  city:  commuted  payments:  Aulneau  St.  sewer,  $102.27;  Provencher  Ave. 
sewer,  $94  42;  Aulneau  St.  pavement,  $1,306.89;  Provencher  Ave.  pavement,  $761.78; 

pavement  on  lane,  $448.28 .  2,713  64 

St.  James  Drill  Hall:  King’s  Printer .  3  38 

St.  James  Drill  Hall,  Interest  on  price  of  site,  Corelli:  A.  H.:  interest  on  money  advanced 

for  purchase  of  site .  103  65 

Virden  Public  Building  ($19,741.03) — 

Construction:  W.  T.  Manser:  contract  complete,  $33,900;  ceiling  over  pump  room,  $25; 

installing  bell  and  clock  dials,  $85.45;  less  $19,340  paid  in  1913-14,  V— 55 .  14,670  45 

Inspection,  N.  B.  Walker:  April-March,  313  d .  1,878  00 

Carscadden,  T.  A.:  furniture  for  customs  office .  249  42 

Gabel,  Geo.:  installing  tower  clock,  $100;  sundry  $10 .  HO  00 

Lister  &  Co.:  4-8  k.w.,  110  V.  Lister-Bruston  electric  light  plant,  $2,250;  installation, 

$150;  outside  gasoline  tank,  $100;  sundry  $25;  freight,  $50 .  2,575  00 

Customs  duty  on  clock,  $145.60;  entry,  $1.50;  travel,  $45.90 .  193  00 

Advertising,  $33.90;  King’s  Printer,  $31.26 .  65  16 

Winnipeg  Custom  House:  Beairsto  Co.:  installing  pump .  540  00 

Winnipeg  Dominion  Buildings,  Repairs:  detailed  with  Dominion  Buildings  Maince .  30,014  73 

Winnipeg  Dominion  Buildings,  Local  improvements,  taxes,  etc. — 

Winnipeg  City:  commuted  amount  for  sundry  local  improvement  $24,997.88,  less 
$13,000  paid  in  1912-13,  V— 83 .  11,997  88 


Carried  forward 


143,808  73 
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Public  Buildings:  Manitoba— Concluded.  $  cts. 

Brought  forward .  143,808  73 

Winnipeg  Drill  Hall  ($296,922-46) — 

Construction:  Carter  Halls  Aldinger  Co.:  contract  complete,  $519,929;  2,598  c.  y.  extra 
excavation,  $3,247.50;  additional  depth  of  footings,  550  c.  y.  excavation,  SI  ,100,  355 
c.  y.  concrete,  $5,680;  change  in  sewers  and  drains,  $497.80;  change  in  sewer  to  meet 
requirements  of  city,  $2,676;  sundry  extra  works,  $671.85;  less  $62,880  paid  in  1913-14, 

V — 55,  and  less  $174,692.15  paid  in  1915-16 .  296,230  00 

Inspection  of  steel  work:  Canadian  Inspection  and  Testing  Laboratories .  140  21 

Bryant’s  Studio,  11  negatives,  $72;  Can.  Pac.  Ry.,  freight,  20c .  72  20 

Taylor,  H.:  commissions  on  purchase  of  site .  263  15 

Taylor,  McAlpine  &  Ross,  Winnipeg,  legal  services .  203  40 

Advertising .  13  50 

Winnipeg  Immigration  Building,  No.  1  ($1,750) — ■ 

Taylor  Painting  and  Decorating  Co.:  painting  and  decorating  building .  1,750  00 

Winnipeg  Immigration  Buildings,  Fire  Alarm  System:  Can.  May-Oatway  Fire  Alarms: 

installing  system  in  five  immigration  buildings .  8,989  00 

Winnipeg  Immigration  Buildings,  Improvements  ($1,399.18) — 

Beairsto  Plumbing  Co.:  installing  new  water  boiler,  etc.,  $109.95;  work-on  boiler  for  disin¬ 
fecting,  $93.80;  installing  grates,  $65;  sundry  plumbing,  $224.68 . .  493  43 

Hood,  W.  J.,  making  window  guards,  $115;  Leckie,  R.,  decorating  hospital,  $395 .  510  00 

McDonald  &  Willson:  wiring  and  installing  23  switches,  $225;  •verhauling  and  repairing 

piping,  $55.75;  fixing  up  work  to  pass  inspection  at  Immigration  Halls,  $115 .  395  75 

Winnipeg  New  Immigration  Building  ($158,868) — ■ 

Purchase  of  site:  Gardiner  Land  Co . .  158,848  00 

Chataway  &  Vercoe,  survey  of  site .  20  00 

Winnipeg  North  Drill  Hall  ($45,155.52) — 

Construction:  Brown  Construction  Co.,  on  account .  33,570  00 

Inspection:  W.  B.  Rawson:  July  27-March  31,  209  days .  1,045  00 

Site:  McLean  &  Grisdale  Co.:  lots  355-360,  Machray  Ave .  7,128  00 

Graham,  Hannesson  &  McTavish,  Winnipeg,  legal  services .  24  56 

Matthews,  H.  E.:  plans  and  specifications,  2\  p.c.  on  estimated  cost,  $115,000 .  2,875  00 

Winnipeg  City:  Government  share  of  taxes  on  site  for  1914 .  38  85 

Advertising,  $359.21;  King’s  Printer,  $114.90 .  474  11 

Winnipeg  Postal  Station  C  ($2,270.75) — 

Matthews,  H.  E.,  plans  and  specifications,  2\  p.c.  on  estimated  cost,  $70,000 .  1,750  00 

Winnipeg  City:  municipal  and  school  taxes  on  site,  1913 .  Ill  80 

Advertising,  $309.68;  King’s  Printer,  $99.27 .  408  95 

Winnipeg  Postal  Station  D  ($2,523.75) — - 

Matthews,  H.  E.:  plans  and  specifications,  2^  p.c.  on  estimated  cost,  $90,000 .  2,250  00 

Winnineg  City:  municipal  and  school  taxes,  on  site,  1913 .  269  75 

King's  Printer . . .  4  00 


Total,  as  on  page  V—  51 .  661 , 687  39 


Public  Buildings:  Saskatchewan:  Summary. 

Battleford  Public  Building,  Improvement .  1,083  43 

Humboldt  Public  Building . 646  43 

Indian  Head  Forestry  Building .  539  25 

Kindersley  Public  Building .  10  00 

Lloydminster  Public  Building .  1,833  24 

Melfort  Public  Building .  1,183  05 

Moosejaw  Custom  Examining  Warehouse . . .  10, 166  30 

Moosejaw  Immigration  Hall .  0  35 

Moosejaw  New  Public  Building . 64,451  03 

North  Battleford  Public  Building .  20,479  14 

Prince  Albert  Drill  Hall. . . . ; . .  64,961  08 

Prince  Albert  Public  Building,  Re-wiring,  etc .  3,036  05 

Rosthern  Public  Building . 13  85 

Saskatoon  Drill  Hall .  30  60 

Saskatoon  Forest  Nursery  Station .  2,617  61 

Saskatoon  New  Public  Building .  36,846  63 

Swift  Current  Public  Building .  63  45 

Wilkie  Public  Building .  153  47 


Total,  carried  to  Page  V— 2 .  208, 114  96 
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Public  Buildings:  Saskatchewan.  $  cts. 

Battleford  P-ublic  Building  ($1.083.43) — 

Evans,  W.  F.  &  Sons,  turret  clock,  $843.43;  Park,  J.  A.,  installing  clock,  etc.,  $180 .  1,023  43 

Stephenson,  Evans  &  Fillingham:  plans  for  alterations,  $30;  superintending  installation  of 

clock,  $25;  livery,  $5 .  00  00 

Humboldt  Public  Building  ($646.43) — 

Laidl  iw,  P.,  labour,  $2.50;  Taylor  Bros.,  cement  walks,  $100.08 .  102  58 

Office  Specialty  Mfg.  Co.:  cabinet,  $58.25;  chair,  $8.25;  desk,  $22;  2  tables,  $50;  basket,  $2.25; 

freight,  $21.10 .  161  85 

Pioneer  Heating  and  Plumbing  Co.:  changes  in  heating  system .  82  00 

Schell  Co.:  retained  in  1913-14,  $300;  less  $72.50  for  cost  of  new  top  for  counter .  227  50 

Western  Mfg.  Co.:  counter  top..  .  72  50 

Indian  Head,  Forestry  Branch  Building  ($539.25) — 

McKenna,  T.  L.:  painting  buildings,  $408;  glazing,  $4.60 .  412  60 

Office  Specialty  Mfg.  Co.:  chair.  $2.65;  desk,  $17.75;  freight,  $1.12 .  21  52 

King’s  Printer,  $87.63;  travel  of  clerks  of  works,  $17.50 .  105  13 

Kindersley  Public  Building:  valuing  proposed  site .  10  00 

Lloydminster  Public  Building  ($1,833.24) — 

Johnson  &  Son:  Gould  centrifugal  pump,  complete,  $300;  desk  light,  $10 .  310  00 

Laurie,  J.  T.:  installing  tower  clock,  $246.50;  lighting  account  (voucher  out.),  $43.29 .  289  79 

Miller,  E.  E.:  steps  to  basement,  $75;  plank  sidewalk  $20 .  95  00 

Office  Specialty  Mfg.  Co.:  219  p.o.  boxes,  $441;  wicket,  $8;  freight,  $21.45 .  470  45 

Park,  J.  A.:  installing  clock,  $150;  6  pieces  glass,  $25 .  175  00 

Pigott  &  Healy:  tile  floor,  292^  sq.  ft.  at  $1.30 .  3S0  25 

Blinds,  $48;  3  mats,  $22.50;  repairs,  $5.10;  travel,  $37.15 .  112  75 

Melfort  Public  Building  ($1,183.05) — 

Jameson,  Geo.  B.:  additional  heating  and  repairing  old  pipes,  etc . ! .  134  00 

Lee,  J.  R.:  cement  walks,  $599;  gravel  driveway,  $100;  grading  and  seeding,  $97 .  796  00 

Roscoe,  J.  W.:  clerk  of  works,  Sept.  16-Oct.  31 .  200  00 

Freight,  $9.00;  travel  and  outlay,  $43.45 .  53  05 

Moosejaw  Customs  Examining  Warehouse  ($10,166.30) — 

Balance  purchase  price  of  site  (see  V — 57,  1913-14) .  10,000  00 

King’s  Printer . , .  166  30 

Moosejaw  Immigration  Hall:  telephone  toll .  0  35 

Moosejaw  Public  Building  ($04,451.03) — 

Construction:  J.  McDiarmid  Co.:  contract  complete,  $260,000;  changes  in  stamp  vendor’s 
office,  etc.,  $740;  moving  fixtures,  etc.,  $196.62;  moving  and  temporary  occupation 
of  new  building,  $663.74;  storm  porches,  $200;  mail  entrance,  vestibule,  $245;  paper 
incinerator,  $123;  lead  weights  in  window  sashes,  $296.88;  extra  radiation,  $328.18; 
cupboard,  $52.03;  extra  shelving,  etc.,  $50.21;  sundry,  $572.71;  on  account  extra  work, 

$2,000;  to  be  refunded,  $328.18;  less  previous  payments,  page  V— 57,  1913-14,  $216,980  48,816  55 

Inspection,  Wm.  Tilston:  services,  April-March,  313  days .  1,565  00 

Broadfoot  Bros:  125  blinds,  $475;  cabinet,  $69.25;  10  chairs,  $59.50,  tilter,  $27;  13  desks, 

$416;  stationerv  cabinet,  $72;  2  tables,  $70;  2  pigeon-holes,  $85;  sundry,  $28.50;  less 

1 500  paid  in  1913-14,  V-*- 57 . . .  1,102  25 

Carruthers,  R.  L.:  fitting  basement  room  for  R.M.  service .  150  00 

Collie-Cockerill  Co.:  cabinet,  $33;  10  chairs,  $81.75,  tilter,  $16;  5  desks,  $176.50;  3  tables, 

$64;  2  wardrobes,  $54;  sundry,  $43.80 .  469  05 

Globe  Sign  Co.:  lettering  directory  frames  and  doors .  105  95 

Moose  Jaw  Plumbing  Co.:  8  sections  of  boiler,  $592.35;  5  sets  grate  bars,  $240;  taking 

out  old  sections  and  putting  in  new,  $114.50;  sundry  plumbing,  $92.17 .  1,039  02 

Office  Specialty  Mfg.  Co.:  on  account  post  office  fittings,  $2,500;  bag  rack,  $125;  oak 
cabinet,  $100;  3  steel  cabinets,  $90;  truck,  $45;  12  metal  lockers,  $90;  sundry,  $39.50; 

freight,  $64.47 .  3,053  97 

Otis-Fensom  C’o.:  electric  passenger  elevator,  $5,200;  sundry,  $8.80 .  5,208  80 

Palfrey  Townend  Co.:  Brussels  rug,  $73;  Wilton  rug,  $65 . 138  00 

Rubenstein  Bros.:  17  grills,  $384;  8  receivers,  $114;  17  engraved  plates,  $72;  sundry,  $20.28  590  28 

Whitehead,  T.:  piping,  wiring  and  drops  in  post  office,  $60;  sundry,  $27.60 . * .  87  60 

Willson  Stationery  Co.:  cabinet,  S70;  desk,  chair  and  bookcase,  $60.50 .  130  50 

Wilson  &  Maybee:  material  and  labour  installing  clock  in  tower . 988  22 

Woodall,  Geo:  whitewashing  brick  wall  in  basement . 190  00 

Worboys,  A.  T.:  kalsomining,  painting,  etc.,  south  portion  of  building .  616  00 

Cabinet,  $55.85;  travel,  $39.15;  sundry,  $22.39 .  117  39 

Advertising,  $77.66;  King’s  Printer,  $4.79 .  82  45 

North  Battleford  Public  Building  ($20,479.14) — 

Construction:  Smith  Bros.  &  Wilson:  contract  complete,  $49,200;  less  $37,480  paid  in 

1913-14  (Page  V — 57) . . .  11,720  00 

Berlin  Interior  Hardwood  Co.:  post  office  fittings .  1,755  00 

Convey  &  Sallows:  52  blinds,  $90.80;  4  chairs,  $34.50;  2  desks,  $71.50;  sundry,  $10.60. . . .  207  40 

North  Battleford  Mfg.  Co.:  counter,  $70;  partitions  for  collector’s  room,  $124.50;  2  storm 

doors,  $28.70;  sundry,  $12.75 .  235  95 

Office  Specialty  Mfg.  Co.:  bag  rack,  $135;  1,055  p.o.  boxes,  $2,124;  8  wickets,  $40;  freight, 

$123.91 .  2,422  91 


Carried  forward .  96,254  34 
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SESSIONAL  PAPER  No.  1 


Public  Buildings:  Saskatchewan— Continued.  $  eta. 

Brought  forward .  90,254  34 

North  Battleford  Public  Building — Concluded. 

Pritchard- Andrews  Co.:  3  grills,  $75.25;  8  brass  plates,  $50.50;  sundry,  $17.56 .  143  31 

Schell  Co.  (J.  T.):  customs  interior  fittings. . .  1,289  00 

Smith  &  Sons,  clock,  $713.25;  Storrer,  J.  H.,  carpenter  work  for  clock,  $157.60 .  870  85 

Smith  Bros.  &  Wilson:  4  door  checks,  $48;  sundry,  $53 .  101  00 

Stephenson,  Evans  &  Fillingham:  plans,  specifications  and  superintendence,  $2,400;  less 

$1,500  paid  in  1913-14,  V — 57 .  9G0  00 

Watson,  W.  G.;  installing  clock  in  post  office . 7. . .  100  00  - 

Customs  duty,  $133.40;  300  sq.  ft.  gutter,  $60;  electric  work,  $41;  earth,  $42.35;  repairs, 

$49.85;  freight,  $73.62;  travel,  $22.25;  sundry,  $128.10 .  550  57 

Advertising,  $90.20;  King’s  Printer,  $32.95 .  123  15 

Prince  Albert  Drill  Hall  ($64,961.08) — 

Construction:  Pigott  &  Healy:  contract  complete,  $108,400;  increased  walls  and  footings, 

$5,000;  changing  floor  and  ceiling  joists,  $975.50;  enlarging  heating  system,  $1,720; 
changes  in  plumbing,  $1,734;  prismatic  lights  over  areas,  $1,228;  stone  coping  over 
main  entrance,  $350;  metal  window  screens,  $575;  changes  in  electric  system,  $300; 
raising  lavatory  floor,  $125;  sundry,  $225.10;  less,  $56,622.60  paid  in  1914-15,  and  $300 

still  held . ' . . . ", .  63,710  00 

Inspection:  O.  Albrechtsen:  July  23-Mar.  30,  214  d .  1,070  00 

Travel  and  outlay:  H.  E.  Matthews,  $62.35;  W.  T.  Mollard,  $34.15 .  96  50 

King’s  Printer .  84  58 

Prince  Albert  Public  Building  ($3,036.05) — 

Pritchard- Andrews  Co.:  brass  plate,  $6.50;  express,  90c .  7  40 

Wortley,  W.:  changing  stairs,  cutting  out  wall  and  making  opening  into  hall,  $415.90; 

sundry,  $24.50 .  440  40 

Vouchers  outstanding,  A.  G.  Creighton,  $123.25;  Prince  Albert  Electric  Co.,  $2,465 .  2,588  25 

Rosthern  Public  Building,  W.  T.  Mollard,  travel .  13  85 

Saskatoon  Drill  Hall:  W.  A.  Ashley:  insurance  on  building .  30  60 

Saskatoon  Forest  Nursery  Station  ($2,617.61) — 

Canadian-Fairbanks-Morse  Co.:  water  supply  pump,  machinery,  etc.,  $1,275;  sand  screen, 

$8;  sundry,  $9.17 . . : . .  1,292  17 

Forler,  A.  N.:  2  tanks,  $48;  sundry,  $24.75 .  72  75 

Hazen-Twiss,  Ltd.:  3  chairs,  $14.64;  desk,  $37.19;  16§  yd.  linoleum,  $24.75;  table,  $12.03 . .  88  61 

Robinson,  L.:  screen  window's  and  doors,  $110;  sundry,  $62.40 . ; .  172  40 

Robinson  &  Ramsdale:  digging  well,  $349.25;  repairs  to  water  main  and  drains,  $219; 

adjusting  doors  and  windows,  $38 . 7 .  606  25 

Western  Canada  Saw  Mills:  wrell  cribbing,  etc.,  $101;  cement,  $2.90 .  103  90 

Western  Man’f’g  Co.:  cupboard,  $95;  120  1.  ft.  shelving,  $6 . 101  00 

Travel  and  outlay:  J.  Jopling,  $117.85;  W.  T.  Mollard,  $11.05 .  128  90 

Printing,  $21.38;  plumbing,  $16.65;  sundry,  $13.60 .  51  63 

Saskatoon  Public  Building  ($36,846.63) — 

Foreman,  Geo.  T.  Clark:  Dec.  28- April  2,  80|  d.  at  $6;  outlay,  $3 .  486  00 

Sub-foreman,  $241.50;  blaster,  $159;  carpenters,  $66.50;  labourers,  $4,026.40;  teamsters, 

$1,608 . _ .  6,101  40 

Site:  A.  LeJeunc,  purchase  price,  $122,500,  less  paid  in  1913-14,  $100,000,  less  $164  for  taxes 
to  Feb.  21,  1914;  paid  to  LeJeune  in  1914-15,  $22,336;  less  $115.92  received  for  sale  of 

filling . 22,220  08 

Campbell  &  Cooper:  glazing,  $26.63;  shovels,  $21;  picks,  $16;  sundry,  $27.20 .  90  83 

Harris  Const.  Co.:  four  No.  5  Presto  heaters .  4,400  00 

Landa  Carriage  Works,  smith  work.  $271.75;  Matthew's,  H.  E.,  travel,  $50.90 .  322  65 

Martin  Lumber  Co.:  lumber,  5,664  ft.  at  $27;  sundry,  $74.86 .  227  72 

Saskatoon  City:  commuted  payment  for  sidewalk,  w'ater  and  sew^er  connections,  $1,940.83; 

5  poles,  $15 .  1,955  83 

Saskatoon  Hardware  Co.*  dynamite,  17  cases,  $344;  fuse,  $57.50;  sundry,  $68.66 .  470  16 

Coal,  $42;  heater,  $14.50;  hardware,  $42.45;  printing,  $219.70;  sundry,  $46.28  .  364  93 

Legal  services,  Bence,  Stevenson  &  McLorg,  Saskatoon .  207  03 

Swift  Current  Public  Building:  Beggs  &  Hayes:  legal  services .  63  45 

Wilkie  Public  Building:  Bence,  Stevenson  &  McLorg,  legal  services .  153  47 


Total,  as  on  page  V — 53 .  208, 114  96 


Public  Buildings:  Alberta:  Summary. 

Bassano  Public  Building . . .  8,741  28 

Calgary,  accommodation  for  Asst.  Rec.  General .  40,115  00 

Calgary  Customs  Examining  Warehouse .  179,821  79 

Calgary  Forestry  and  Irrigation  Branches .  1,615  00 

Calgary  New  Post  Office . t .  136,636  37 

Calgary  Public  Building,  Improvements,  etc .  2,715  13 


Carried  forward .  369,644  57 


V— 56 


AUDITOR  OUR  URAL'S  REPORT,  191 ’,-1915 


6  GEORGE  V,  A.  1916 


Public  Buildings:  Alberta:  Summary — Concluded.  $  cts* 

Brought  forward . v.  369,644  67 

Castor  Public  Building .  4,030  30 

Edmonton  Customs  Examining  Warehouse . .  103  50 

Edmonton  New  Drill  Hall .  149,929  51 

High  River  Public  Building .  321  97 

Lethbridge  Immigration  Building,  Repairs,  etc .  770  02 

Lethbridge  Public  Building . .- .  66,181  34 

Medicine  Hat  Public  Building,  Addition .  27,047  34 

Red  Deer  Public  Building .  2,296  75 

Red  Deer  Public  Building,  Government  share  of  cost  of  laying  sewers  and  cement  sidewalks.  1, 123  25 
Wainwright  Public  Building .  69  54 


Total,  carried  to  page  Y — 2 .  621,518  09 


Public  Buildings:  Alberta. 

Bassano  Public  Building  (88,741.28) — 

Construction,  M.  C.  Sackrider:  on  account  $23,400  contract .  6,310  00 

Inspection,  P.  J.  Dewie:  Sept.  18  to  Mar.  31 .  825  00 

Bassano  Town:  local  improvement  taxes  for  sewer  and  water  main .  242  00 

Dowler,  Leo.:  plans  for  S34,000  building,  $340;  plans  and  specification  for  $23,400  building, 

$585;  on  account,  $150 .  1,075  00 

Advertising,  $286.59;  King’s  Printer,  $2.69 .  289  28 

Calgary  Asst.  Receiver  General’s  Office  ($40,115) — 

Site:  Merchants  Bank  of  Canada:  purchase  price,  $90,000;  less  $50, 000  paid  in  1913-14,  V-59  40, 000  00 

Dowler,  Leo.:  valuating  building,  $50;  plans  of  building,  $65 .  115  00 

Calgary  Customs  Examining  Warehouse  ($179,821.79) — 

Construction,  J.  McDiarmid  Co.:  on  account,  $455,000  contract  and  $12,000  extra  work, 

$462,880;  less  $298,170  paid  in  previous  years,  see  page  V-59,  1913-14 .  164,710  00 

Inspection:  W.  J.  Doherty:  April  to  Mar.,  $2,163;'cutlay,  $3.50 .  2, 166  50 

Can.  Domestic  Engineering  Co.:  3|  p.c.  comm,  for  plans,  etc.,  for  plumbing,  lighting,  etc., 

$1,265.95;  less  $1,000  paid  in  1912-13 . .  265  95 

Dowler,  Leo.,  architect’s  commission,  \  p.c.  on  $462,865,  McDiarmid  contract  and  \  p.c. 
on  $12,988,  Turnbull  contract,  $2,379.26;  less,  $1,656.50  paid  in  previous  years,  see 

V— 59,  1913-14 . 722  76 

Progress  Photo  Co.  ,  negatives  and  prints .  29  25 

Turnbull  Elevator  Co.:  on  account  elevators .  11,690  00 

Union  Irons  Work:  labour,  $114.84;  sundry,  $12.41 .  127  25 

Advertising,  $94.71;  King’s  Printer,  $15.37 .  110  08 

Calgary  Headquarters  for  Forestry  and  Irrigation  Branches  ($1,615) — 

Dowler,  Leo.:'  preliminary  plans,  1  p.c.  on  $160,000;  investigating  bill  of  taxes,  $15 .  1,615  00 

Calgary  Post  Office,  Site  and  Building  ($136,636.37) — 

Site:  J.  A.  McKenzie,  lot  No.  8,  $33,800;  J.  C.  McNeill,  lot  No.  7,  $100,000 .  133,800  00 

Demolition  of  old  building,  etc.:  foreman,  $402.50;  teaming,  $855.41;  labour,  $2,531.65; 

sundry,  $589.85;  less  $3,455.44  paid  in  1913-14,  V-60 .  923  97 

City  Planing  Mills:  lumber,  5,289  ft.  at  $22.50,  805  ft.  at  $57;  54  d.  use  of  wagon,  $27; 

sundry,  $00.10 .  251  99 

Dowler,  Leo.:  plans  and  supervision  of  erection  of  temporary  post  office,  $1,231.73;  super¬ 
vision  of  demolition  of  post  office,  $469;  valuing  site,  $15;  less  $1,200  paid  in  1912-13. .. .  515  73 

Grindlay,  C.,  fence,  etc.,  $68.25;  Macdonald  Co.,  hardware,  $125.49 .  193  74 

Patrick.  A.  P.,  survey  of  site,  $100;  Richard  Bros.,  rent  of  tools,  etc.,  $84 .  184  00 

Webb,  Read,  Hegan,  Callingham  &  Co.:  paying  men,  preparing  paylists,  etc .  200  00 

White  &  Sullivan:  valuing  properties .  50  00 

Hardware  and  smithwork,  $73.88;  rent  of  tools,  etc.,  $40;  selling  old  building,  $1-5;  sundry, 

$27.90 .  156  78 

Advertising,  $28;  King’s  Printer,  $2.26 .  30  26 

Legal  services,  Muir,  Jephson,  Adams  &  Brownlee,  Calgary .  329  90 

Calgary  Public  Buildings  ($2,715.13) — 

Burn,  L.  R.:  new  floor  in  post  office,  $185.80;  shelves,  partitions,  etc.,  in  Irrigation  Branch, 

$248.55;  moving  p.o.  inspector’s  office,  $83.40;  sundry  repairs,  etc.,  $46.15;  detailed  in 

1913-14,  V— 177,  $1.54.52  .  718  42 

C’rane-Cassidy  Co.:  installing  drops,  shades,  etc.,  in  Dominion  Lands  Office,  $99.22; 

sundry,  $15.99 .  115  21 

Dowler,  Leo.:  certifying  rental  accounts,  $192.87;  measuring  office  buildings,  plans, 

report  on  rentals,  etc.,  $119;  certifying  accounts,  etc.,  $226.77 .  538  64 

Gill,  T.:  cleaning  and  painting  ceilings  and  walls  of  temporary  post  office .  300  00 

Grindlay,  ('has.:  storm  porches,  $52.52;  repairing  roof,  $44.55;  two  platforms,  $35.75; 

sundry,  $53.31 .  186  13 

Melville,  A.,  carpenter  work,  $71.50;  Otis-Fensom  Co.,  repairs  to  elevators,  $164.32 .  235  82 

McCarthy,  Carson  &  Macleod:  allowance  for  fixtures  in  Dominion  Bank  building .  100  00 


Carried  forward .  369,123  66 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V — 57 


SESSIONAL  PAPER  No.  1 


Public  Buildings:  Alberta— Concluded.  $  eta. 

Brought  forward .  3G9, 123  GO 

Calgary  Public  Buildings — Concluded. 

Union  Iron  Works:  steel  window  grate  and  2  door  transoms,  $42;  steel  window  grate,  one 

door  and  one  transom,  $42 .  84  00 

Cartage,  $63.10;  removing  waste  paper,  $55;  electrical  work,  $94.86;  glazing,  $25.70; 

plumbing,  $49.55;  signs,  $108.45;  sundry,  $12.25 .  408  91 

Legal  services,  Savary,  Finnerty  &  deRousy,  Calgary .  23  00 

Castor  Public  Building  ($4,030.30) — 

Purchase  price  of  site,  Ernest  Dervaux .  4 )  000  00 

Legal  services,  R.  C.  Murphy,  Castor .  30  30 

Edmonton  Customs  Examining  Warehouse  ($103.50) — 

Newell,  C.  F.:  commission  for  collecting  rents .  56  00 

Legal  services,  Emery,  Newell,  Ford,  Bolton  &  Mount,  Edmonton .  67  50 

Edmonton,  New  Drill  Hall  ($149,929.51) — 

Construction,  P.  Lyall  &  Sons  Const.  Co.:  on  account,  $280,000  contract .  144,650  00 

Canadian  Inspection  Laboratories:  inspection  of  steelwork . 85  74 

Hopkins,  E.  C.,  supervising  architect:  2\  p.c.  commission  on  work  to  Nov.  1,  $3,982.37; 

on  account,  $1,200.  . . .  5,162  37 

Advertising,  $15.40;  2  pictures  mounted,  $16 . -. .  31  40 

High  River  Public  Building  ($321.97) — 

Advertising,  $237.45;  King’s  Printer,  $84.52 .  321  97 

Lethbridge  Immigration  Building  ($770.02) — - 

Wellington  Bros.:  painting  building,  etc .  671  00 

Plumbing,  $27.65;  repairs  to  doors,  $14.30;  sundry  repairs,  $57.07 .  99  02 


Lethbridge  Public  Building  ($66,181.34) — 

Construction,  Navin  Bros.:  contract  complete,  $221,300;  enlarging  footings,  etc.,  $7,629; 
extra  storm  sewer,  etc.,  $507;  extra  marble  dado,  etc.,  in  public  space,  $521;  change  in 


tower,  $386;  sidewalks  around  building,  $300;  extra  cutting  and  material  on  tower, 

$1,616.75;  steel  frames  and  iron  sash  for  tower  openings,  $936;  copper  cornice  at  base  of 
dome,  $165;  sundry  extras,  $933.31;  less  $185,580  paid  in  previous  years,  see  V — 60, 

1913-14 . . .  48,714  06 

Inspection,  Raley  &  Carver:  2\  p.c.  comm,  on  contracts,  $234,294.06,  $6,399  and  $5,500, 

$6,154.82;  2\  p.c.  comm,  for  plans  of  sewTer,  sidewalk,  etc.,  $22.05;  less  $4,639.15  paid 

in  previous  years,  V — 60,  1913-14...-.  < .  1,537  72 

Office  Specialty  Mfg.  Co.:  917  p.o.  key  box  fronts,  $1,829.50;  cabinet,  $27;  folders,  guides, 

etc.,  $22.20;  2  wickets,  $16;  freight,  $105.57 .  2,000  27 

Otis  Fensom  Elevator  Co.:  installing  passenger  elevator .  5,500  00 

Roy  Electric  Co.:  installing  bells,  $56;  installing  lights  on  sorting  racks,  $157.80;  sundry, 

$9.15...  222  95 

Rubenstein  Bros.:  19  grills,  $482;  3  receivers,  $109;  12  engraved  plates,  $46.50;  sundry, 

$37.51 .  675  01 

Schell,  J.  T.  Co.:  interior  post  office  fittings .  6,399  00 

Stanford,  S.:  repairing  coal  shute,  $40;  sundry,  $47.60 .  87  60 

Standard  Furnishers:  desk,  $60;  18  stools,  $54;  sundry,  $64.98 .  178  98 

Watkins,  T.  B.:  3  tables,  cupboard,  etc.,  $135;  sundry,  $41.90 .  176  90 

Duty  on  clock,  $247;  cartage  and  express,  $162.11;  repairs,  $116.85;  shelving,  $13.72;  travel, 

$65.45;  sundry,  $24 . * .  629  13 

Advertising,  $45.34;  King’s  Printer,  $14.38 .  59  72 

Medicine  Hat  Public  Building  ($27,047.34) — 

Construction,  M.  C.  Saekrider:  on  account  $38,266  contract .  25,690  00 

Inspection,  J.  A.  Trimble:  Sept,  to  March . 910  00 

Dowler,  Leo:  use  of  office,  June  8-July  6 .  10  00 

Advertising,  $336.86;  King’s  Printer,  $100.48 .  437  34 

Red  Deer  Public  Building  ($2,296.75) — 

Sharman,  Barnes  &  Gibbs:  plans,  drawings  and  specifications  for  $80,000  building,  $2,000, 

for  $58,283  building,  $1,457;  less  $1 ,500  paid  in  1913-14,  V— 60 .  1 , 957  00 

Advertising,  $264.60;  King’s  Printer,  $75.15 .  339  75 

Red  Deer  Public  Building,  Sewers,  etc.  ($1,123.25) — 

Red  Deer  Town:  cost  of  sewers  in  front  of  site,  $482.75;  cost  of  sidewalks,  $640.50 .  1,123  25 

Wainwright  Public  Building:  King’s  Printer .  69  54 


Total,  as  on  page  V — 56 .  621,518  09 


Public  Buildings:  British  Columbia:  Summary. 

Ashcroft  Public  Building . 

Com  ox  Public  Building . 

Courtenay  Public  Building . 

Cranbrook  Public  Building . 

Duncan’s  Station  Public  Building . 


290  41 
2,844  13 
325  15 
1,413  90 
13,522  91 


Carried  forward 


18,396  50 


V  — 5S 


AUDITOR  CEXERA  L'S  RETORT,  19U-1915 


6  GEORGE  V,  A.  1916 


Public  Buildings:  British  Columbia:  Summary — Concluded.  $  cts. 

'  Brought  forward . 18,396  50 

Fernie  Drill  Hall .  36  00 

Grand  Forks  Public  Building .  3,004  83 

Greenwood  Public  Building .  30,632  77 

Kamloops  Drill  Hall .  745  18 

Merritt  Public  Building .  298  31 

•Mission  City  Public  Building...  . . .  80  57 

Nanaimo  Public  Building:  Addition .  1,107  61 

New  Hazelton  Public  Building . 289  75 

New  Westminster  Public  Building:  Addition . . .  38,534  44 

New  Westminster  Public  Building:  Sewers  and  Sidewalks .  1,099  88 

North  Vancouver  Drill  llall .  29,570  98 

Penticton  Public  Building .  327  16 

Port  Alberni  Public  Building .  33,489  23 

Powell  River  Public  Building .  135  49 

Prince  Rupert  Drill  Hall . 32,994  41 

Prince  Rupert  Immigration  Detention  Building . , .  4,833  47 

Prince  Rupert  Public  Building .  4,069  76 

Prince  Rup  rt  Quarantine  Station .  32,500  03 

Sidney  Public  Building .  3,03100 

Union  Bay  Public  Building . . .  5,595  30 

Vancouver  Drill  Hall .  20,663  94 

Vancouver  Examining  Warehouse .  15,711  58 

Vancouver  New  Detention  Building .  148,042  03 

Vancouver  Old  Post  Office  Building .  9,967  19 

Vancouver  Postal  Station  “B” .  3,946  38 

Vancouver  Postal  Station  “C” .  45,102  87 

Vancouver  Public  Building:  Improvement .  5,551  30 

Vancouver  Public  Buildings,  Improvements,  etc .  4,998  63 

Vancouver  Postal  Station  “D” .  115  23 

Victoria  New  Drill  Hall . 149,983  02 

Victoria  Observatory .  14,453  03 

Victoria  Old  Post  Office, ^--Taxes,  1912  and  1913 .  7,754  53 

Victoria  Post  Office:  Improvements .  147,956  47 

Williams  Head  Quarantine  Station,  New  Buildings,  Improvements  and  repairs  to  existing 

buildings,  etc .  75,028  37 


Total,  carried  to  page  V — 2 .  890,047  24 


Public  Buildings:  British  Columbia. 

/ 

Ashcroft  Public  Building:  advertising,  $287.72;  King’s  Printer,  $2.69 .  290  41 

Comox  Public  Building  ($2,844.13) — 

Hammond,  John:  front  and  rear  porches  and  covering  rear  driveway,  $300;  cement  side¬ 
walks,  etc.,  $800 .  1,10000 

Office  Specialty  Mfg.  Co.:  bag  rack,  $50;  222  p.o.  boxes,  $419.10;  wicket,  $8;  freight,  $25.25  502  35 

Rubenstcin  Bros.:  2  grills,  $44;  3  receivers,  $37.50;  sundry,  $23 .  104  50 

Tinney  &  Humphries:  post  office  fittings .  995  00 

Cementing  north  foundation  wall,  $47;  freight,  $65.37;  advertising,  $19.16;  cold  air  shaft, 

$10.75 .  142  28 

Courtenay  Public  Building  ($325.15) — 

Maitland,  Hunter  &  Maitland,  legal  services .  99  35 

Advertising,  $194.10;  King’s  Printer,  $31.70 .  225  80 

Cranbrook  Public  Building  ($1,413.90) — 

Baker  &  Banficld:  alterations  to  roof,  $585;  removing  returns  of  cornice,  $165;  changing 
partition,  etc.,  in  postmaster’s  office,  $110;  altering  electric  fittings,  $73.28;  extending 

concrete  platform,  etc.,  $80;  sundry,  $143.52 .  1,156  80 

Fink  Mercantile  Co.:  5  awnings,  $27.50;  3  chairs,  $20.50;  desk,  $41;  4  stools,  $16 .  105  00 

McBride,  J.  D.:  door  check,  $11;  lock,  $11;  3  door  springs,  $27;  sundry,  $38.10 .  87  10 

Electrical  work,  $46.15;  cartage,  $8.85;  sundry,  $10 .  65  00 

D  n  l’s  Station  Public  Building  ($13,522.91) — 

Burgess,  W.  R.:  installing  light  in  tower,  $83.20;  300  mazda  lamps,  $140;  19  three-light 

clusters,  $183;  11  counter  weight  cords,  $44;  sundry,  $169.25 .  619  45 

Cowichan  Merchants:  62  blinds,  $111.45;  6  office  chairs,  $39;  2  doz.  chairs,  $30;  counter, 

$93;  2  desks,  $97.50;  43-77  yd.  linoleum,  $65.65;  sundry,  $87.40 .  524  00 

Hammond,  J  ,  repairs,  etc  ,  $92.94;  Island  Co.,  lumber,  $81.92 .  174  86 

Mitchell,  Robt.  Co.:  6  brass  grills,  $142;  9  plates,  $90.85;  4  corners,  $12 .  244  85 

MoncriefF,  R.:  2,350  sq.  ft.  cement  walk,  $282;  130  1.  ft.  fence,  $78;  drive,  grading  of  lawn, 

et  1.75..  .  .  623  75 

Office  Specialty  Mfg.  Co.:  bag  rack,  $70;  729  p.o.  boxes,  $1,405.80;  freight,  $67.46 .  1,603  26 
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Duncan’s  Station  Public  Building — Concluded. 

Rourke,  McDonald  &  Moncrieff:  detailed  in  1913-14,  V — 62,  $5,911.50;  alterations  to 
frame  building  for  exam,  warehouse,  $303.60;  moving  frame  building  to  new  site, 

$361;  less  $835  refunded  and  $40  paid  in  1915—16 .  5,701  10 

Savage,  H.  G.:  clerk  of  works,  Apr.  1-22,  $102;  carpenter  work,  $296.05;  sundry,  $50.50. . .  448  55 

Smith,  J.  &  Sons,  turret  clock,  $848.10;  Victoria  Show  Case  Co.,  fittings,  $2,266 .  3,114  10 

Standard  Machine  Repair  Shop:  installing  clock,  $100;  sundry,  $102.25 .  202  25 

Duty  on  clock,  $148.20;  freight  and  cartage,  $26.78;  sundry,  $31.50 .  206  48 

Advertising,  $34.20;  King’s  Printer,  $26.06 .  60  26 

Fernie  Drill  Hall:  Wm.  Ramsay:  survey  of  site . . .  36  00 

Grand  Forks  Public  Building  ($3,004.83) — 

Clark,  G.  D.:  on  account  installation  of  clock,  $200;  electrical  work,  $110.35 .  310  35 

Kirk,  S.  G.:  setting  up  and  adjusting  clock... .  100  00 

Lequime,  B.:  increased  height  of  walls,  $829.60;  additional  granite  steps  to  entrance, 

$1,130.75 .  1,960  35 

McDougall,  A.  E.,  extra  -work,  completing  building .  482  83 

Duty  on  clock,  $149.80;  entry  fee,  $1.50 .  151  30 

Greenwood  Public  Building  ($30,632.77) — 

Construction,  J.  Burns  &  Son:  contract  complete,  $41,900;  retaining  wall  on  Greenwood 

street,  $348;  sundry  extras,  $192.03;  less  $16,200  paid  in  1913-14 .  26,240  03 

Inspection,  F.  W.  McLaine:  Apr.  1  to  Feb.  28 . . .  1,410  00 

Coles,  J.  L.,  2  cabinets,  $106;  Jory,  J.,  carpenter  work,  $157 . . .  263  00 

Gulley  &  Co.:  11  chairs,  $72.50;  carpet  square,  $29;  97?  yd.  cork  carpet,  $112.10;  2  desks, 

$108.50;  34  window  shades,  $46.75;  sundry,  $59.65 .  428  50 

International  Lock  Ltd.:  234  p.o.  boxes,  $439.20;  freight,  $33.26 .  472  46 

Logan  &  Co.:  setting  up  and  adjusting  tower  clock,  $100;  office  clock,  $9 .  109  00 

Pritchard- Andrews  Co.:  4  brass  grills,  $100;  9  plates,  $77.50;  sundry,  $9.95 .  187  45 

Smith,  J.  &  Sons,  turret  clock,  $794.79;  Taylor,  J.  &  J.,  safe,  $350 .  1,144  79 

Duty  on  clock,  $139.60;  freight  and  cartage,  $29.44;  galv.  roof  on  bell  tower,  $30;  bag  rack, 

$50;  hardware,  $16.04;  labour,  $16.75;  lumber,  $32.59;  sundry,  $5.40 .  319  82 

Advertising,  $30.80;  King’s  Printer,  $26.92 . : .  57  72 

Kamloops  Drill  Hall  ($745.18) — 

Advertising,  $638.32;  King’s  Printer,  $106.86. . .  745  18 

Merritt  Public  Building  ($298.31) — 

Advertising,  $296.07;  King’s  Printer,  $2.24 .  298  31 

Mission  City  Public  Building:  King’s  Printer .  80  57 

Nanaimo  Public  Building,  Addition  ($1,107.61) — 

Foster,  G.:  painting  23  letter  boxes,  $28.75;  sundry  painting  and  tinting,  $67.15 .  95  90 

Harrison,  V.  B.:  government  share  of  1915  taxes  on  site .  74  92 

Hayward  &  Dods:  installing  calorimeter,  $57;  toilet  tank,  $11.50;  sundry,  $29.45 .  97  95 

Henderson,  Alex.:  bag  rack,  $35;  sundry  plumbing,  etc.,  $130.07 .  105  07 

Nanaimo  Builders’  Supply  Co.:  registration  office  and  desk,  $325.75;  sundry,  $63.89 .  389  64 

Nanaimo  Sheet  Metal  Works:  taking  off  old  roof  and  replacing  with  tar  and  gravel .  190  00 

Care  of  clock,  year  1914,  $50;  desk,  $28;  sundry,  $16.13 .  94  13 

New  Hazelton  Public  Building  ($289.75) — 

Legal  services,  Carss,  Bennett  A  Carss,  Prince  Rupert .  14  60 

Advertising,  $183.70;  King’s  Printer,  $91.45 .  275  15 

New  Westminster  Public  Building  Addition  ($38,534.44) — 

Construction,  Sloan  A  Harrison:  contract  complete,  $48,000;  taking  down  old  vaults 

and  building  new,  $6,480.53;  less  $20,970,  paid  in  1913-14,  V — 62 .  33,510  53 

Inspection,  J.  F.  Watson:.  April  to  Feb .  1,686  00 

Denny  A  Ross:  263  sq.  yd.  green  cork  linoleum,  $349.50;  27  window  shades,  $34.30;  sundry 

$4.20 . . . . .  388  00 

Gilchrist,  A.:  painting  57  letter  boxes  and  7  parcel  boxes . . .  199  00 

Mahoney  &  Kennedy:  installing  40  gal.  tank  in  testing  room,  $52;  mail  racks,  $435; 

sundry,  $18.16 . . . ; .  505  16 

Sloan  A  Harrison:  repainting  building,  $900;  relaying  sidewalk  on  Columbia  street,  $690; 
partition  for  Crown  Timber  Office,  $184;  partition  in  Engineers’  Office,  $77.50;  sundry 

$175.25... . * . . .  2,026  75 

Electric  heater,  $10;  4  oil  heaters,  $18;  hardware,  $52.75;  repairs  to  elevator,  $48.87; 

sundry,  $28.09 .  157  71 

Advertising,  $41.60:  King’s  Printer,  $19.69 .  61  29 

New  Westminster  Public  Building,  Share  of  cost  of  sewer  and  sidewalk,  ($1,099.88) — 

New  Westminster  City:  commuted  payment,  for  sewer,  $137.88;  for  sidewalks,  $962. . . .  1,099  88 

North  Vancouver  Drill  Hall  ($29,570.98) — 

Construction:  Campbell  A  Wilkie:  contract  complete,  $28,415.80;  raising  ground  floor, 
increasing  the  piers  carrying  the  roof  trusses  and  increasing  walls,  $2,369;  wood  steps 
to  entrance,  $281;  gutters  and  down  pipes,  $390;  sundry,  $91;  less  $4,686.80  paid  in 
1915-16  ($2,690  of  security  deposit  was  refunded  and  paid  out  to  creditors  of  the 
contractors) .  26,860  00 
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North  Vancouver  Drill  Hall — Concluded. 

Inspection,  H.  Blackadder:  June  8  to  March  31 . 

Maclennan,  D.:  cleaning  grounds . 

King’s  Printer . 

Penticton  Public  Building  (8327. 1G) — 

Clayton,  W.,  legal  services,  891.50;  Penticton  District,  local  improvement  taxes  on  site, 


8235.66 . . 

Port  Alberni  Public  Building,  ($33,489.23) — 

Construction,  Knott  &  Jones:  contract  complete . . . 

Inspection.  A.  B.  Wood:  June  6  to  Feb.  28,  $1,130;  outlay,  $5.67 . 

Cox,  F.  G.,  window  shades,  $74.25;  Gillett  &  Johnson,  turret  clock,  $778.95 . 

Knott  &  Jones:  coal.  $52;  300  ft.  of  six  inch  tile  drain,  $159;  porch,  to  mail  entrance,  $150; 

electrical  work,  $262.90;  sundry,  $97.27 . 

Duty  on  clock.  $154.75;  freight  and  cartage,  $44.92;  labour,  $21.60;  sundry,  $16.20 . 

Advertising,  $21.76;  King’s  Printer,  $28.96 . 

Powell  River  Public  Building,  ($135.49) — 

Cowan,  Ritch  e  &  Grant,  legal  services,  $53.60;  King’s  Printer,  $81.89 . 

Prince  Rupert  Drill  Ilall  ($32,994.41) — 

Paylists,  grading  site,  April-March:  foreman,  W.  J.  McNeil,  $1,545:  assistant,  $235.94; 
'  blacksmith,  and  driller,  $2,826.83;  engineer,  $1,942.53;  labourers,  $16,757.19;  powder- 

man,  $1,129;  teaming,  $365.76;  sundry,  $369.30 . 

Clements,  F.  S.,  survey  of  site,  $81;  Parkin  &  Ward,  electrical  work,  $70.88 . 

Kaien  Hardware  ( 'o.:  coal,  $88;  2  dump  cars,  $40;  104)  cases  dynamite,  $1,008.95;  1,146  lb. 

chain,  $110.55;  1,917  ft.  wire  rope,  $187.70;  sundry,  $620.07 . ” . 

M  cLeod,  \.  J.:  derrick  and  bull  wheel,  $350;  3  skips,  $135;  6  month’s  rent  of  3  steel 

skips,  $135 . : . . . . . 

New  Wellington  Coal  Co.,  76  tons  coal.  $755.25;  Vancouver  Mach’y  Depot,  castings,  $107 
Pacific  Cartage  Co.,  coal,  $73.50,  sundry,  $8.35;  Pacific  Transfer,  coal,  $85.50,  sundry, 


$7.90 . 

Prince  Rupert  City:  power,  May-March,  $159.04;  sundry,  $70.70 . 

Thompson  Co.:  coal,  $82.40;  241  cases  dynamite,  $2,413.30;  rope,  $55;  steel,  $68.75; 

sundry,  $515.65 . 

Wcstholme  Lumber  Co.:  14,879  ft.  lumber,  $282.79;  sundry,  $29.76 . 

Lumber,  $62.01;  2  tons  steel  rails,  $50;  hardware,  $84.01;  sundry,  $84.80 . 

Prince  Rupert  Immigration  Detention  Building,  ($4,833.47) — 

Kaien  Hardware  Co.:  4  heaters,  $89;  range,  $75;  pipes,  etc.,  $21.35 . 

Munro,  G.  H.:  construction  of  building  on  dock,  $2,970;  sundry  alterations,  $476 . 

Smith  &  Mallett:  installation  of  plumbing . 

Tile,  Geo.  D.:  filing  cabinet,  $119.90;  3  office  chairs,  $44:  24  wire  cots,  $90;  9  beds  and 
springs,  $99;  9  fir  dressers,  $144;  counter,  $40;  3  desks,  $117.50;  65)  yd.  linoleum, 

$88.05;  sundry,  $95.20 . 

Advertising,  $262.80;  King’s  Printer,  $59.67 . 

Prince  Rupert  Public  Building  ($4,069.76) — 

Gibson,  G.  E.:  repairs  to  Dr  Tremayne’s  automobile  damaged  by  blast . 

Grand  Trunk  Pacific  Dry  Dock  Co.:  5  b.  p.  motor,  including  rheostat  and  controller.. 

Kaien  Hardware  Co.:  7  cases  dynamite,  $66.50;  coal,  $12;  sundry,  $72.13 . 

McIntosh,  R.  L.:  second  hand  fixtures,  original  cost,  $1,167.65 . 

New  Wellington  Coal  Co.:  20-86  tons  coal . 

Parkin  &  Ward  Electric  Co.:  installing  new  lights,  $95;  sundry,  $28 . 

Prince  Rupert  City:  power,  $166.98;  sundry,  $24.78 . 

Thompson  Hardware  Co.:  14*  cases  dynamite,  $147.50;  sundry  hardware,  $91.01 . 

Wcstholme  Lumber  Co.:  rent  of  donkey  engine,  Dec.  17  to  May  28,  1914,  163  days,  $489; 

sundry  lumber,  $88.53 . 

Advertising,  $673.72;  King’s  Printer,  $6.98 . 

Carpenter  work ,  $48.75;  8  tons  coal,  $72;  teaming,  $455.28;  sundry,  $73.40 . 

Legal  services,  Carss,  Bennett  &  Carss . . 

Prince  Rupert  Quarantine  Station  ($32,500.03) — 

Paylists,  April  to  March,  less  Dec.:  foremen,  D.  M.  Kean,  $481,  P.  McDonald,  $1,548; 
carpenters,  SS41.50;  cooks,  $1,050.18;  engineer,  $966.88;  labourers,  $7,511.21;  teaming, 
$132;  timekeeper,  $309.30;  less  $1,597.37  deducted  for  board  and  less  $181.65  refunded 

by  Naval  Affairs . 

Edge,  A.  W.  Co.:  painting  station,  $285;  sundry  paint,  etc.,  $40.09 . . 

Georgetown  Sawmills  Co.:  16,161  ft.  lumber,  $274.73;  sundry,  $8.67 . 

Kaien  Hardware  Co.:  3  anchors,  $62.47;  1,155  lb.  drift  bolts,  $105.06;  1,104  lb.  man.  rope, 
$216.60;  1,900  ft.  wire  rope,  $180;  25  tie  rods,  $50;  windlass,  $40;  yarding  block,  $35; 

sundry,  $498.65 . . 

Thompson  Hardware  Co.:  45  cases  blasting  powder,  $348;  sundry  hardware,  $395.60.  ... 
Thorne,  Chas.  G.:  rent  of  hoisting  engine,  June  to  July,  61  d.  at  $5;  rent  of  pile  driver, 

Aug.  to  Feb.,  103  d.  at  $25;  rent  of  scow,  June  to  Feb.,  $273 . 

Vancouver  Machinery  Depot  Co.:  2  crab  winches,  $96;  cartage,  $1 . 
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Prince  Rupert  Quarantine  Station. — Concluded. 

Victoria  Machinery  Depot  Co.:  two  disinfecting  retorts,  $28,000;  less  $1,500  held  and 

$17,500  paid  in  1913-14,  page  V— 63 . ' . 

Westholme  Lumber  Co.:  lumber,  78,101  ft.  at  $20,  1,436  at  $20.25,  6,213  at  $21,  7,750  at 

$17;  piles,  4,988  ft.  at  17c.,  2,812  at  13c.;  sundry,  $27.08 . 

Provisions,  etc.:  Merryfield  &  Co.,  $475.32;  Geo.  P.  McColl,  $1,248.17;  Third  Avenue 

Meat  Market,  $500.38;  sundry,  $115.98 . 

Coal:  New  Wellington  Coal  Co.,  $77;  Pacific  Cartage  Co.,  $232.50;  Pacific  Transfer  Co. 

$111 . _ . 

Towage  and  freight:  launch  Dixie,  $166.25;  launch  Just  It  III,  $227.50;  sundry,  $70.25.. 
Hardware,  $64.65;  15  days  surveyor,  $75;  6  cords  wood,  $9;  wharfage,  $42.75;  sundry. 

$15... .  . 

King’s  Printer . 

Sidney  Public  Building  ($3,031) — 

Site,  Lim  Bang:  lots  one  and  two,  block  three,  southwest  corner  Beacon  and  Fourth 

Streets . 

Legal  services,  Mackay  &  Miller,  voucher  out . 

Union  Bay  Public  Building  ($5,595.30) — 

Hammond,  John:  front  and  rear  porches  and  covered  rear  driveway,  $300;  counter, 
$45;  2  cupboards,  $33.50;  laying  drain,  grading  and  levelling  grounds,  making  gravel 

roadway,  erecting  flag  pole  and  board  fence,  $2,720;  sundry,  $39.36 . . 

Hawkins  &  Hayward:  wiring  and  fixtures  for  post  office . 

Jackson  &  White:  installing  water  system,  well,  etc . 

Office  Specialty  Mfg.  Co.:  bag  rack,  $50;  222  key  boxes,  $419.10;  sundry,  $32.59 . 

Rubenstein  Bros.:  2  brass  grills,  $44;  2  receivers,  $37.50;  sundry,  $22.80 . 

Tinney  &  Humphries:  post  office  fittings . 

Freight  and  cartage,  $71.12;  sorting  rack,  $2.50 . 

Advertising,  $113.20;  King’s  Printer,  $24.03 . 

Legal  services,  Cowan,  Ritchie  &  Grant,  Vancouver . 

Vancouver  Drill  Hall  ($20,663.94) — 

Site,  Mrs  Annie  Muir:  west  half  lots  13  to  16 . 

District  Registrar  of  Titles,  Vancouver,  registration  fees . 

Perry  &  Fowler:  commission  for  preliminary  plans,  drawing,  etc.,  2\  p.  c.  on  $370,000; 

test  pits,  survey,  etc.,  $150;  blue  prints,  $70;  amended  specification,  $100 . 

Advertising,  $443.16;  King’s  Printer,  $151.07 . 

Vancouver  Examining  Warehouse  ($15,711.58) — 

B.  C.  Electrical  Engineering  Co.:  repairing  elevators . 

Brooks  Corning  Co.:  3  cabinets,  $81;  8  chairs,  $32;  4  desks  and  chairs,  $200;  6  tables  and 

2  chairs,  $180;  933|  yd.  linoleum,  laid,  $1,260.22;  9  wardrobes,  $90;  sundry,  $8.25 . 

Harris,  P.  E.  &  Co.:  passenger  elevator,  $10,500;  bell  push  system,  $196.88;  repairs, 

$43.46;  less  $5,000  paid  in  1913-14,  page  V — 64 . 

Hodgson  Plumbing  &  Heating  Co.:  sundry  plumbing  and  repairs . 

Johnson  Electric  Co.:  wiring  6  lights  and  3  switches  on  freight  elevator . 

McDiarmid  Co.:  raising  smoke  stack  ten  feet  higher . 

Schell  Co.:  interior  fittings  for  warehouse . 

Smith,  Jos.:  cutting  out  arches  around  boilers  and  building  new  ones  and  filling  in  around 

boilers  on  top  of  arch  with  fire  clay  and  asbestos  cement . 

Weeks  &  Co.:  plumbing,  $575;  sundry,  $9.65 . 

Advertising,  $12;  inspecting  work,  $25;  repairs,  $50.60;  sundry,  $18.30 . 

Vancouver,  New  Detention  Building  ($148,042.03)— 

Construction,  Snider  Bros.  &  Brethour:  on  account  $277,499  contract,  $173,650;  less 

$31,340  paid  in  1913-14,  V— 63 . . . . . 

Blackmon*,  E.  E.:  architect’s  commission  to  Nov.  10,  1914,  2\  p.c.  on  $139,431.20;  21 
p.  commission  on  changes,  $109.57;  travel,  etc.,  $34.80;  paid  freight  and  cartage  on 

sterilizer,  $207.57 . 

Canadian  Inspection  Laboratories:  inspection  of  steelwork . 

Chapman,  J.  H.,  disinfector,  $1,234;  Moore,  W.  J.,  photos,  etc.,  $9.75 . 

Snider  Bros.  &  Brethour:  moving  poles  and  line  to  detention  shed . 

Advertising,  $119.10;  King’s  Printer,  $19.28 . 
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Vancouver  Old  Post  Office:  Addition,  etc.  ($9,967.19) — • 

Foreman,  J.  C.  Wright:  Mar.  1-July  4,  99£  d .  696  50 

Carpenters,  $777.11;  electricians,  $270;  sundry,  $081.75 .  1,728  86 

Burrard  Transfer,  cartage,  $85.75;  Dixon  &  Murray,  repairs,  $130.60 .  216  35 

Coghlan,  J.  &  Sons:  steel  beam,  plates,  etc .  276  07 

Dominion  Iron  Works:  2  steel  gates,  $290;  2  skylights,  $44;  one  iron  gate,  $22;  repairs, 

$4.37 . . .  360  37 

Frer-1  <fc  Smith:  skylight,  $85;  sundry,  $83.25. . ; .  168  25 

HofTmeister,  R.:  ‘J  c.i.  table  tops,  $57;  removing  and  connecting  furnaces  and  supplying 

one  c.i.  table  top,  $322 .  ; .  379  00 


Carried  forward 


429,015  62 


V— G2 


AUDITOR  OKA  URAL'S  REPORT,  191', 1015 


6  GEORGE  V,  A.  1916 


I*u blit*  Buildings:  British  Columbia— Continued. 


cts. 


Brought  forward 


429,015  62 


Vancouver  Old  Post  Office — Concluded. 

Johnson  Electric  Co.:  4  Phoenix  fixtures,  $100;  exhaust  fan,  $40;  3  slate  panel  boxes,  $100; 

2,250  ft.  wire,  $50.50;  sundry,  $226.95 . 

Main  Supply  Co.:  99?  brl.  cement,  $309.25;  43|  yd.  sand,  $96;  33j  yd.  gravel,  $83.75; 

steel,  $76  21;  sundry,  $23.20 . . 

Perry,  ('.  F.:  2  bronze  name  plates,  $407;  moving  assay  office  to  old  post  office,  $012.53; 

levelling  space  in  wall,  $31.12;  detailed  in  1911-12,  V — 69,  $369.45 . 

Robertson  &  Hackett,,  sundry  lumber . 

Stanley  &  Co.,  painting,  $.335 ;  Vancouver  Hardware  Co.,  hardware,  $121.03 . 

Weeks  &  Co.:  installing  heating  boiler,  radiators  and  pipes  for  new  system  and  altering 
old  system,  $959.21;  supplying  and  bronzing  14  radiator  shields,  $168;  plumbing  in 
gas  inspector’s  office,  $871.61;  sundry  alterations  to  plumbing  and  heating,  $767.64. . 
Cement,  $9.50;  metal  lath,  $78.92;  linoleum,  $29.02;  rent  of  jacks,  $20;  12  shades,  $34.85; 

1,000  brick,  $14;  sundry,  $10.58 . 

Vancouver  Postal  Station  “B”  ($3,946.38) — 

Fletty,  Mrs.  F.:  purchase  price  of  site,  $35,000;  less  $34,000  paid  in  1913-14,  V — 62 . 

Robinson,  K.  S.:  test  borings,  16  holes  to  a  depth  of  40  feet . 

Sawers,  C.  W.:  commission  for  collection  of  rents . 

Vancouver  City:  commuted  payments  for  pavements  and  sidewalks  on  Gore  Ave.  and 

Keefer  St . 

Cartag®,  $5.15;  hardware,  etc.,  $55.20;  labour,  $78.25;  rent  of  tools,  $10 . 

Legal  services,  C.  W.  Sawers,  Vancouver . 

Vancouver  Postal  Station  “C”  (S45, 102.87) — 

Const  ruction ,  Whiteside  &  Williamson:  on  account  $86,827.30  contract . 

Inspection,  O.  Graham:  Sept,  to  March . 

Hope,  A.  C.:  preliminary  plans,  specifications  and  details,  4  p.c.  on  $86,827.30  contract 

price,  1  p.c.  on  $1,200 . 

Wadds,  Geo.  T.:  photographs  of  building . 

Advertising,  $280.40;  King’s  Printer,  $101.39 . 

Vancouver  Postal  Station  “D”  ($115.23) — 

City  of  South  Vancouver:  government  share  of  taxes . 

Legal  services:  G.  N.  Llaney,  Vancouver . . . . 

Vancouver  Public  Building:  Improvements  ($5,551.30) — 

Dixon  &  Murray:  new  front  to  counter  and  screen,  tables  and  chute  to  basement,  etc., 

$725;  3  door  checks,  $22.50;  12  tires,  $34;  sundry,  $106.94 . . 

Lang  Co.,  wiring  12  lights,  $73.40;  Leek  &  Co.,  6  Gurney  boilers,  $3,500 . 

Perry,  C.  F.:  carpenters,  $759.80;  cartage,  $40.61;  lumber  and  hardware,  $259.05 . 

Weeks  &  Co.:  regulator  and  gauge  on  water  main . 

Vancouver  Public  Buildings,  Improvements,  Repairs,  etc.:  detailed  with  Dominion  Buildings 

Maintenance . 

Victoria  New  Drill  Hall  ($149,983.02) — 

Construction,  Parfitt  Bros.:  on  account  $236,815  contract,  $165,950;  less  $22,830  paid  in 

1913-14,  V— 65 . 

Inspection,  Geo.  Jeeves:  April  to  March  less  July . . . . . 

Ridgway,  Wilson  W.:  architect’s  services,  21  p.c.  commission  on  $289,273,  $7,231.83;  in¬ 
spection,  2£  p.c.  on  progress  payments,  $3,785.62;  less  $5,920  paid  in  1913-14,  V — 65. . 

Advertising . . . 

Victoria  Observatory,  Gonzales  Height  ($6,426.22) — 

Bragg,  Ed.,  clerk  of  works,  March,  1914 . ; . 

Hinton’s  Electrical  Construction:  105  tungsram  lamps,  $43.90;  430  ft.  conduit,  $39.75; 

1,549  ft.  wire,  $37.21;  labour,  $123.12;  sundry,  $93.02 . 

Ilurrell,  G.  C.:  carriage  way,  $3CC;  fence,  $670;  sewer,  $1,585;  approaches  and  steps, 
$609;  concrete  seismograph  piers,  $293;  water  pipe  line  and  automatic  pumping  outfit, 
$435;  gravel  walk,  $75;  walk  on  roof,  $76;  steel  door,  $55;  plastering  and  finishing 
eight  rooms  in  basement,  $195;  flooring  and  plastering  3  rooms,  $139.50;  bookcases, 
wardrobe  and  picture  moulding,  $102.50;  work  ordered  by  Mr.  Dennison,  $293.10; 
coal  cellar  and  approach,  $36.25;  store  room  under  vestibule,  $35.40;  sundry,  $18.62; 
detailed  in  1913—14,  $1,600;  less  $1,005  proportionate  cost  of  drain  and  sewer  paid  by 

private  parties;  and  less  $585  paid  in  1913-14 . . 

Spencer,  1).:  2461  yd.  linoleum,  $308.13;  bed,  $28;  26  window  shades,  $35.10;  sundry,  $15 
Victoria  Book  &  Stationery  Co.:  cabinet,  $47.75;  17  chairs,  $109.79;  6  desks,  $215.75; 

8  tables,  $119.02;  sundry,  S60.72 . 

Cartage,  $29;  clock,  $15;  ladder,  $10.80;  labour,  $19.60;  sundry.  $11.19 . 


517  45 

590  44 

1,420  10 
194  64 
456  03 


2,766  46 

196  67 

1,000  00 
1,120  00 
87  95 

1,417  43 
148  60 
172  40 

40,320  00 
900  00 

3,485  08 
16  00 
381  79 

68  73 
46  50 


888  44 
3,573  40 
1,059  46 
30  00 

4,998  63 


143,120  00 
1,716  Oo 

5,097  45 
49  57 

156  00 

337  00 


4,908  37 
386  23 

553  03 
85  59 


Victoria  Observatory,  Littie  Saanich  ($8,026.80 — 

Can.  Fairbanks  Morse  Co.:  Goulds’  16-inch  stroke  Working  head  . . . .  274  75 

Donald,  O.  Gray:  drilling,  120  ft.,  well,  $840;  installing  water  service,  superintendence, 

155  days,  $930;  gasoline  engine,  $150;  clearing  ground,  and  work  on  pump  house, 

$828.89;  cutting  road,  $24;  sundry,  $107.37 .  2,880  26 

Hutchison  Bros.  &  Co.:  sundry  plumbing .  86  20 


Carried  forward 


654,522  27 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 63 


SSIONAL  PAPER  No.  1 


Public  Buildings:  British  Columbia— Concluded.  $  cts. 

Brought  forward .  654,522  27 

Victoria  Observatory,  Little  Saanich. — Concluded. 

Langley  &  Co.:  30,000  gal.  steel  tank  and  thirty  foot,  four  post  steel  tower .  1,575  00 

Marine  Iron  Works:  erecting  steel  tower .  099  00 

Prior,  E.  G.  &  Co.:  457f  ft.  galv.  pipe,  $166.87;  sundry,  $44.47 .  211  34 

Smith,  Chas.:  work  on  pump  house  and  water  tower  foundations .  517  GO 

Cartage,  $74;  200  lb.  dynamite,  $37.20;  painting,  $4.41;  sundry,  $23.30 .  138  91 

Labour,  clearing  brush,  etc.,  $225;  labour  on  water  pipe  trench,  $1,418.75 .  1.643  75 

Victoria  Old  Post  Office  Building:  Taxes  1912  and  1913  ($7,754.53) — 

Victoria  City:  taxes  on  Old  Post.  Office  property,  1912,  $3,781.82,  1913,  $3,972.71 .  7,754  53 

Victoria  Post  Office:  Improvements  ($147.956.47) — 

Hayward  &  Dods:  on  account  $19,200  contract  for  addition  and  alterations  to  heating 

system  and  for  construction  of  a  ventilation  system .  15,550  00 

McAlpine,  Robertson  Co.:  on  account  $147,500  contract  for  construction  of  an  addition 

and  for  alterations  to  post  office .  124,390  00 

Inspection:  Canadian  Inspection  Laboratory,  $45.13;  N.  J.  Hopkins,  May  to  Mar.,  $1,698  1,743  13 

Creech  &  Hughes:  four-sweeper  Tuec  stationery  vacuum  cleaner  system .  2,250  00 

Dominion  Decorating  Co.:  painting  100  letter  and  12  parcel  boxes .  224  00 

Hammond,  J.:  oak  screen  in  lobby,  $575;  taking  up  old  treads  on  stairs  and  replacing 

with  oak,  etc.,  $275:  filing  case,  $115;  sundry  alterations  to  fittings,  etc.,  $1,066. <6  2,031  76 

Hayward  &  Dods,  plumbing  repairs,  $215.23;  Otis  Fensom  Co.,  repairs  to  elevators, 

$562.27 . . . : . . . ....... . . .  777  49 

Hinton’s  Electrical  Construction:  repairs  to  lighting  and  wiring .  150  77 

Newton  &  Greer  Co.:  work  on  old  post  office  building .  400  00 

Advertising,  $55.90;  cleaning  windows,  $30;  installing  ga3,  $61.97;  electric  wiring,  $65.15; 

sundry,  $64.30 .  277  32 

Jeeves,  Geo.:  clerk  of  works  at  Victoria  Drill  Hall,  July  1914  (charged  in  error  to  this  vote)  162  00 
Williams’  Head  Quarantine  Station  ($75,028.37) — 

Evans,  Coleman  &  Evans:  23,060  slates,  10x14  to  11x22 .  1,287  49 


Gray,  P.  O.:  repairs  to  buildings:  cement,  $137;  fence,  $71.50;  11  gates,  $77.50;  1,388  ft. 
gutter,  $168.56;  lumber,  14,414  ft.  at  $13,  11,893  at  $14.50,  11,750  at  $16,  12,646  at  $35, 
1,700  at  $40;  paint,  $396.80;  galv.  ridge  roll,  $173.25;  28  rolls  roof  felt,  $63;  260  sqs. 
slate,  $1,131;  27  kegs  nails,  $122.50;  900  lb.  slate  nails,  $72;  40  rolls  tar  paper,  $120; 
4,338  h.  carpenters,  $2,602.80;  2,517  h.  slaters  and  tinners,  $1,751.90;  3,951  h.  labourers, 


$1,568.40;  sundry  labour  $2,009.57;  sundry  lumber,  hardware,  etc.,  $1,754.19 .  13,278  28 

Hickman  Tye  Hardware  Co.:  6  trough  closet  ranges,  $1,584;  wharfage,  $2.80 .  1,586  80 

Hinton’s  Electrical  Construction:  2  battery  charging  regulators,  2  circuit  breakers  and 
2  high  tension  automatic  switches,  $359;  transformer,  $147.50;  new  collector  rings 

and  spider,  $135;  sundry,  $767.40 .  1,408  90 

Hunt,  Ed.:  brick  veneering  second-class  hospital,  $4,038.55;  addition  to  Cold  Storage, 

$783.43;  enlarging  machine  room  in  rear  of  Cold  Storage,  $379.99;  alterations  and 
repairs  to  asst,  superintendent’s  house,  $1,778.49,  to  engineer’s  house,  $1,542.08,  to 
laundry,  $1,009.41;  sundry  repairs,  etc.,  $791.21 .  10,323  16 


Moncrieff,  R.:  first-class  detention  hospital,  completed  $32,045;  eave-trough  around 
building,  $648;  bedrooms  and  bath-room  in  attic  and  fire-escape,  $1,500;  sewer  from 
second-class  building  to  sea,  $964.50;  9,500  asbestos  slates,  $570;  725  sup.  feet  birch 
flooring,  $507.50;  72  plate  glass  mirrors,  72  coat  racks  and  62  folding  tables,  $497; 
drains  from  basement,  $135;  water  connections  with  water  main,  $192.85;  sundry 


extra  work  on  first-class  building,  $562.39 .  37,622  24 

Skelton,  R.  P.:  clerk  of  works,  April  t,o  Jan.,  March . . .  1.6S6  00 

Spencer,  D.:  chairs,  14£  doz.,  $334.80,  8  grass,  $28,  6  easy,  $144;  57f-  yd.  cocoa  matting, 

$114.50;  112  curtains,  $70.25;  76  mats,  $110.30;  46  rugs,  $340.50;  66  steps  rubber, 

$70.95;  138  window  shades,  $92.80;  sundry,  $53.65 .  1,359  75 

Turner,  Bceton  &  Co.:  150  bed  spreads,  $210;  150  pr.  blankets,  $675;  66  mattresses,  $511.50; 

■  25  doz.  bleached  sheets,  $275;  12  doz.  pillows,  $180;  24  doz.  pillow  slips,  $48 .  1,899  50 

Vancouver  Wire  and  Metal  Works:  200  baskets .  800  00 

Victoria  Book  &  Stationery  Co.:  58  beds,  $870;  16  tables,  $246 . 1,116  00 

Victoria  Machinery  Depot  Co.:  supplying  and  installing  pumps,  etc.,  on  steamer  Madge  2,545  00 

Legal  services,  Pooley,  Luxton  &  Pooley,  Victoria .  27  20 

Advertising,  $18.90;  painting,  3  flag  poles  and  2  stacks  $35;  sundry,  $34.15 .  88  05 


Total,  as  on  page  V — 58 .  890,047  24 


Dominion  Note  Cancelling  Machines. 


Toronto  Type  Foundry  Co.:  Portland  punching  machines  with  motors  attached,  etc.,  2  at 
$302,  1,  $222,  3  at  $178,  2  at  $174.25;  punch  heads,  2,  $36,  2,  $35;  extra  gauge,  $2.50;  extra 
duty,  $204.73 . 


1,986  73 


V— 64 


Al  l) noli  HEX  ERA L'S  REPORT,  J01'r1915 


6  GEORGE  V,  A.  1916 


Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  Curing  Stations,  $  cts. 

Renewals,  Repairs,  etc. 

Ottawa  Central  Farm  {$102,815.15). 

Pierson  U-Bar  Co.:  contract  complete  for  erecting  superstructure  of  greenhouses  and  installing 
hot  water  heating  apparatus,  $19,447;  supplying  plant  beds  and  shelves,  $1,863;  less  paid 

in  1913-14,  Y— 67,  $8,550.... .  12,760  00 

Pay-lists,  construction  and  repairs  ($20,163.58) — 

Foremen:  R.  Birch,  May,  July,  16  d.  at  $3.60;  D.  G.  Boyd,  May,  July-Mar.,  10  m.  at  $100; 

J.  Ker,  Mar.  16-May  31,  1914,  572  h.  at  56c . 1,377  92 

Electrician,  II.  Hardy,  May,  July-Mar.,  10  m.,  less  Z\  d.,  at  $70 .  691  83 

Engineer  and  caretaker,  F.  Dcvey,  £  Nov .  35  00 

Plumbers:  E.  Evoy,  May,  Juiy-Mar.,  268)  d.  at  $3.50;  A.  McDonald,  July  16  Mar.  31, 

1915,  less  12  d.,  8-133  m.  at  $70  per  m.;  B.  Romp,  May,  July-Mar.,  10  m.  at  $60 .  2, 109  08 

Bricklayers,  62  d.,  $279;  carpenters,  917-2  d.,  $2,752.50,  10,891  h.,  $3,855.45 .  6.8S6  95 

Carters,  154  <1.,  $423.50;  labourers,  2,175^  d.,  $4,107.05,  7,615  h.,  $1,410.54 .  5,941  09 

Masons,  1,558  h.,  $856.90;  painters,  1,356  h.,  $733.92 .  1,590  82 

Plasterers,  205  h.,  $717.50;  steamfitters,  29  d.,  $101.50 .  819  00 

Teamster,  3,599)  h .  711  89 

Anderson,  J.  W.,  cold  rolled  steel  shaft,  3  pulleys,  3  belts,  etc .  54  60 

Asbestos  Mfg.  Co.:  23,475  asbestos  shingles,  $732.26;  21,000  copper  nails,  $37.80;  200  lb.  galv. 

nails,  $14;  31  rolls  waterproof  paper,  $62;  sundry,  $60.97 . 907  03 

Baird  &  Tatlock,  London,  Eng.:  24  “S”  traps,  glazed,  with  screw  plugs,  etc .  66  82 

Barrett  Bros.:  587  brl.  cement,  $1,208.90;  560,130  lb.  crushed  stone,  $469.18;  1  ton  hydrated 
lime,  $14;  21  junctions,  $60;  731  ft.  pipe,  $181.12;  6)  tons  paristone,  $70.05;  44  loads  sand, 

$121;  500  ft.  tile,  $15;  sundry,  $84.50;  less,  980  sacks  returned,  $98 .  2,125  75 

Beatty  Bros.:  22  single  stalls,  $63.36;  140  ft.  track,  $16.80;  43  Avater  bowls,  $55.44;  sundry, 

$31  46 . . .  167  06 

Brook,  H.  W.:  3,921  bags  cement,  $1,974.50;  137  loads  sand,  $411;  281 ,921  lb.  stone,  $146.06..  2,531  56 

Brown,  J.  H.:  1,800  sheets  Canada  plate,  $18;  41  sheets  galv.  iron,  $30.75;  32  ft.  galv.  pipe, 

$15;  labour,  132  h.  at  80c.,  18)  h.  at  70c.;  sundry,  $51.03 .  233  33 

Bryson-Graham,  Ltd.:  10  shades,  $29.40;  sundry,  $55.64 .  85  04 

Canadian  Crocker-Wheeler  Co.:  squirrel-cage  motor,  rail-base,  pulley,  etc .  127  50 

Canadian  Fairbanks-Morse  Co.:  ‘Fairbanks’  scale,  $36.28;  2  Avarehouse  scales,  $140.60 .  176  88 

Canadian  Independent  Telephone  Co.,  on  account  ‘Presto’  phone  system .  2, 175  00 

Canadian  Potato  Machinery  Co.:  22  stalls  and  stanchions,  $75;  13  water  bowls,  $13 .  88  00 

Capital  Office  Supply  Co.,  Ltd.:  3  card  index  cabinets,  $50;  3  chairs,  $31.75;  3  desks,  $106.90; 
double  glass  door  section,  base  and  top,  $76;  5  units,  2  tops,  2  bases,  etc.,  $170;  sundry, 

$44.15 .  478  80 

Cummings,  M.  N.:  1,500  ft.  pine,  $36;  2\  M  shingles,  $10.63;  1,000  ft.  spruce  flooring,  $25; 

sundry,  50c .  72  13 

Davidson,  Jas.  Estate:  250  ft.  bassAvood,  $10;  1,500  ft.  birch  flooring,  $78.31;  42  birch  legs, 

$31.50;  600  lens.  2-in.  bev.  buttons,  $72;  34  doors,  $90.90;  500  ft.  dr.  lumber,  $25;  3,300  ft. 
rough  lumber,  $42.75;  pine,  2,275  ft.  dr.,  $89.63,  16  pcs.  dr.,  $28.80,  2,000  ft.  clapboards, 

$64  .  375  ft.  flooring,  $20.63,  84  pcs.  red,  $56.06,  2,400  ft.  t.  and  g.,  $66,  650  ft.  V  joint,  $26; 

2  pcs.  panelling,  $12.60;  1,125  ft.  red  oak  flooring,  $106.88;  600  ft.  shiplap,  $15.60;  2  M 
shingles,  $8.50;  1,500  ft.  spruce,  $37.50;  13  storm  sashes,  $19.50;  6  turned  posts,  $17.25; 

13  AvindoAv  box  frames,  $41;  sundry,  $203.93 .  1,164  34 

Davidson  &  Crooks:  157  lb.  lead  weights,  $12.56;  136  sash  weights,  $25.84;  15  ventilator 

grates,  $26.25;  sundry,  $83.02 .  147  67 

Dominion  Bridge  (Jo.:  steel  Avork  for  barn  as  per  tender,  $1,130;  erection  of  steel,  $225 .  1,355  00 

Dominion  Machine  and  Supply  Co.:  2,553  sq.  yd.  expanded  metal,  $388.71;  1,819  ft.  galv.  iron 
pipe,  $338.90;  75  forged  brackets,  $40;  labour,  55  h.,  $34.80;  250  lb.  staples,  $15;  3  steel 

beams,  2,646  lb.,  $79.38;  50  lens.  9-in.  tile  pipe,  $50;  sundry,  $119.40 .  1,066  19 

Dutch  Flooring  and  Chemical  Co.  of  Canada,  Ltd.:  dutch  flooring  in  4  pair  of  stalls .  50  00 

Ellacott,  J.  A.  L.:  amber  dome,  $10;  amber  fixture,  $15;  bedroom  mantel,  $28;  100  ft.  conduit, 

$9;  3  flex,  goose-neck  lamps,  $9;  mahog.  mantel,  $60;  1,000  ft.  pipe,  $55;  sundry,  $85.87. .  271  87 

Fenlon.  W.  J.:  6  regulating  tanks,  $48;  12  water  boxes,  $18;  sundry,  $2.40 .  68  40 

Foster,  R.  R.,  137  loads  sand . • .  376  75 

Garrioeli-Goddard  &  Co.,  Ltd.:  600  ft.  cable,  $102;  cable  reel,  $13;  2  10-button  compound 
pushes,  $10;  144  condulets,  $38.40;  8  flex,  neck  lamps,  $24;  280  ft.  iron  conduit,  $37.20; 

63  h.  labour,  $37.80;  200  ft.  reinforced  cord,  $9;  wire,  60  lb.,  $19.59,  4,301  ft.  r.  c.,  $05.26; 

sundry,  1182.14 .  538  39 

General  Supply  Co.  of  Canada,  Ltd.:  130  ft.  belting,  $220.03;  20  h.p.  2  phase  60  cycle  Westing- 
house  motor,  $310;  6  pulleys,  8  drop  hangers,  9  bracket  hangers,  9  lens,  shafting,  $310.21; 

2  trucks,  $32.16;  sundry,  $19.66 .  892  06 

Gilmour,  D.  G.  &  Co.:  1,310  ft.  f-in.  birch  flooring,  $61.57;  6,917  ft.  lumber,  $203.97;  pine, 

2,656  ft.  flooring,  $92.96,  1,000  ft.  V  joint,  $35,  1,092  ft.  white,  $37.62;  58  M  shingles, 

$246.50;  24,123  ft.  spruce,  $644.47;  sundry,  $33.55 .  1,355  64 

Goold,  (J.  (’.:  420  ft.  cable,  $52;  circuit  panel  board,  $50;  58  condulets,  $35.50;  50  por.  covers, 

$12.50;  labour,  1,248  h.,  $748.80;  50  outlet  boxes,  $12.50;  300  ft.  steel  conduit,  $30;  50 
sockets,  $17.50:  2,820  ft.  steel  pipe,  $329.40;  11  switches,  $19.50;  Avirc,  2,950  ft.  duplex, 

$117.50,  1,960  ft.  d.  b.,  $80,  350  ft.  stranded,  $24.50;  50  weather-proof  lamp  guards,  $25; 

su  nd  ry ,  $224 .58 . . .  1 , 779  28 


Carried  forAvard . . .  51,278  67 
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Brought  forward 


51,278  62 


Ottawa  Central  Farm — Continued. 


Grand  Trunk  Railway  System,  freight,  etc . 

G ravel le,  J.  Geo.  &  Co.:  4  doz.  condulets,  $22.68;  500  ft.  r.  c.  duplex  wire,  $17.50;  sundry, 

$9.84 . 

( iray,  \\  .  \N  .:  1 ,429  lb.  barbed  wire,  $39.29;  330  rods  poultry  fence,  $247.50;  sundry,  $15.99. . 
Higman.  Geo.  &  Sons:  20  gal.  boiled  oil,  $17;  100  lb.  perm,  green  in  oil,  $15;  50  lb.  indian  red, 
$6.50;  10  gal.  linseed  oil,  $9;  250  lb.  ochre,  $22.50;  100  lb.  Venetian  red  in  oil,  $9;  25  gal. 
turpentine,  $22;  36  rolls  wall  paper,  $40.80;  1,400  lb.  white  lead,  $129.45;  sundry,  $53.38.. 
Hill,  Jas.:  3C0ft.  basswood,  $9;  15  pr.  blinds  and  14  storm  sashes,  $68.05;  11  box  wood  frames, 
20  sashes,  etc.,  $61.75;  cartage,  $9.30;  725  ft.  clapboards,  $18.12;  100  ft.  cypress,  $8;  37 
doors  and  2  sashes,  $288.75;  1,400  ft.  flooring,  $57.10;  10  gates,  $55;  97  Its.  glass,  $25.30; 
lumber,  9,390  ft.,  $292.10,  149  pcs.,  $251.36,  11,517  ft.  dressed,  $431.24,  7,200  ft.  rough, 
$194.60,  22,330  ft.  t.  and  g.,  $639.93,  1,500  ft.  V  joint,  $62;  150  ft.  oak  flooring,  $13.50;  pine, 
500  ft.  clear,  $50,  21  pcs.  dr.,  $44.88,  1,000  ft.  flooring,  $32,  4,000  ft.  t.  and  g.,  $114;  103 
sashes,  $169;  1.000  ft.  t.  and  g.  sheathing,  $34;  spruce,  5,050  ft.,  $129.60,  35  pcs.,  $14;  17  M 

shingles,  $70.20;  560  ft.  wall  board,  $14.56;  sundry,  $235.88 . 

Hooper  Bros.,  25  window  sills . 

Kent  Co.,  Ltd.,  700  cork  bricks . 

Laurentian  Stone  Co.,  Ltd.:  23,450  lb.  lime,  $98.99;  15,300  lb.  shoddy,  $13.39;  14  sills,  $26.49; 

32  pcs.  stone,  $54.23;  sundry,  $19.76 . 

Lawson,  Thos.  &  Sons:  2  adjustable  hangers,  $12;  6  gully  grates,  $49.60;  gate  valve,  $12; 

labour,  $97.65;  4  wood  split  pulleys,  $28.60;  sundry,  $58.28 . 

Library  Bureau  of  Canada:  3  cabinets,  $127.50;  2  chairs,  $14.30;  2  f.  t.  desks,  $70;  5  sections, 

$82;  table,  $25;  sundry,  $10.60 . 

London  Machinery  Co.,  22  stalls . 

Mason,  Geo.  M.,  Ltd.:  720  lin.  ft.  5-in.  rd.  cor.  arch,  $18;  6  lens,  birch,  $7.11;  12  birch  rollers, 
$19.80;  21  box  frames,  29  pcs.  sash,  5  doors,  etc.,  $180;  392  cedar  posts,  $247.72;  17  cellar 
frames  and  sashes,  $37.50;  17  doors,  $75.90;  12  door  jambs,  $20.10;  2,400  ft.  flooring, 
$115.20;  165  lens,  furring,  $18.70;  lumber,  206  pcs.,  $148.44,  1,540ft.,  $20.90,  500  ft.  t.  and  g., 
$15,  4,240  ft.  and  151  pcs.  spruce,  as  per  Render,  $168;  pine,  700  ft.  flooring.  $21.70,  1,061  ft. 
dr.,  $58.17,  371  pcs.  dr.,  $180.09,  136  pcs.  red,  $50.60,  950  ft.  red.,  $33.31,  150  pcs.  rough, 
$41.76,  8  pcs.  southern,  $11.52,  2,500  ft.  t.  and  g.,  $75,  1,200  ft.  V  joint,  $40.80,  18  pcs. 
white,  $22 .11, 506 it.  white,  $15.21 ;  42  lin.  ft.  red  oak,  $9.01 ;  red  oak  cupboard  front.,  doors, 
ends,  etc.,  $140;  rack  and  ends,  $19;  29  sashes,  $70;  8  loads  shavings,  $9.60;  900  ft.  t.  and  g. 
sheeting,  $27;  3  M  shingles,  $12.75;  spruce,  6,016  ft.,  $156.42,  26  lens.,  $10.68,  400  ft. 
clapboards,  $10.40,  7,010  ft.  t.  and  g.,  $189.27;  6  window’  frames,  13  sashes,  2  door  frames, 

4  doors,  etc.,  $76;  sundry,  $235.79 . 

Master  Builders  Co.,  500  lb.  ‘Master’  builder’s  concrete  hardener . 

McCallum,  W.  R.:  circuit  panel  board  complete,  $44.40;  7  flush  switches,  $7;  350ft.  iron  conduit, 
$29.75;  labour,  18  h.  at  80c.,  68  h.  at  50c.,  62  h.  at  30c.;  777  ft.  d.  b.  wire,  $22.22;  sundry, 

$26.49 . . . 

McKinley  &  Northwood:  4-ft.  bath,  $19.50;  basin,  $10;  ‘Daisy’  boiler,  $125;  62  galv.  dart 
unions,  $19.50;  1,950  galv.  elbows,  $99.63;  825  ft.  galv.  iron  pipe,  $83.79;  650  galv.  nipples, 
$35:  150 galv.  tees,  $12;  1  sot  grate  bars,  $11 ;  162  ft.  radiator,  $47.32;  95  ft.  soil  pipe,  $22.05; 

54  lb.  wiping  solder,  $18.90;  sundry,  $216.76 . 

McLaughlin,  Jas.  M.:  plastering,  lathing,  etc.,  830  yd.  at  40c.;  repairing  plaster,  etc.,  286  h. 

at  55c.,  178  h.  at  33c. ;  sundry,  $20.15 . 

McLennan,  J.  R.:  3  basins,  $32.05;  bath,  $17;  100  brass  floor  flanges,  $50;  16  brass  plates,  $54; 
75  n.  p.  copper  ferrules,  $14;  ‘Daisy’  heater,  $130;  94  dart  unions,  $49.50;  double  wash  tub 
stand  and  top,  $30;  150  gas  cocks,  $150;  2,274  ft.  galv.  pipe,  $129.46;  60  n.  p.  hose  nozzles, 
$18;  32  ‘Jenkins’ gate  valves,  $11 1 .30;  60  pantry  cocks,  $292.50:  pipe,  381  ft.  blk.,  $28.49, 
104  ft.  lead,  $18.72,  60  ft.  soil,  $8.10;  8  porcelain  sinks,  $64.50;  8  lb.  sheet  rubber,  $8;  720  lb. 
sheet  lead,  $57.60;  228  n.  p.  washers,  $29.62;  270  ft.  wall  radiator,  $81;  sundry,  $614.39.. . 
Mulhall  Hardware,  Ltd.:  3j  doz.  brass  catches,  $12.60;  1,964  lb.  dynamite,  $289.20;  379  large 
bolts,  $41 .82;  3  kegs  nails,  $8 . 10;  10  rolls  tarred  felt,  $8;  vise,  $8.50;  54  lb.  washers,  $28.85; 

12  doz.  window  openers,  $84;  sundry,  $304  49 . 

National  Fire  Proofing  Go.,  silo . . 

Nitzky,  H.:  2,100  cement  blocks,  $525;  erecting  circular  hollow’  concrete  block  silo  as  per 

contract,  $500 . • . 

Office  Specialty  Mfg.  Co.:  bookcase,  $15;  2  cabinets,  $43;  24  chairs,  $194.25;  desks,  4  f.  t., 
$138,  r.  t.,  $44,  t.  w.,  $35,  upright,  $21;  1  pr.  ends,  $9;  15  sections,  $181.75;  7  stools,  $35; 

19  sets  guides,  $31.25;  table,  $18  50;  sundry,  $53.30 . 

O’Reilly,  T.  E.:  9,000  brick,  $126;  15,650  ft.  lumber,  $239.20 . 

Ottaw  a  Brick  Mfg.  Co.,  46,000  bricks . ^ . 

Ottawa  City:  building  drain  from  Experimental  Farm:  cement  26  bags,  $11.70:  labour, 
$450.04;  manhole,  $12.90;  pipe,  12-in.  drain,  555  ft.,  $210.90,  9-in.  tile,  $8.90;  sundry 
material,  $9.49;  supervision  of  labour,  15  p.c.  of  $68.10,  10  p.c.  of  $635  S3 . 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  Curing  Stations,  $  cts. 

Repairs,  Renewals,  etc. — Continued. 

Brought  forward . . .  52,463  52 

Ottawa  Central  Farm — Concluded. 

Ottawa  Paint  Works:  4  brl.  boiled  linseed  oil,  $108.77;  15  gal.  cement  second  coat  paint, 

$26.25;  20  gal.  cement  surfacer,  $25;  40  ft.  extension  ladder,  $8.80;  glass,  d.d.,  6  cases, 

$61.75,  600  ft.,  $19.85,  20  Its.,  double,  $12.02,  250  ft.  star,  $28.60;  90  gal.  paint,  $114.75;  375 
lb.  purple  oxide,  $24;  200  lb.  Venetian  red  in  oil,  $10;  700  lb.  white  lead,  $81;  sundry, 

$155.21 . 695  00 

Rankin,  W.  A.:  12£  pr.  brass  butts,  $11.83;  3  brass  door  sets,  $7.50;  100  lb.  elephant  lead,  $9.50; 

8  kegs  nails,  $21.50;  3  rolls  roofing,  $6.58;  560  lb.  weights,  $11.20;  sundry,  $112.99 .  181  10 

Rideau  Canal  Supply  Co.:  35  loads  sand .  96  25 

Savage  &  Mac  Donnell  Co.:  cartage,  $15;  990  ft.  cedar,  $27.72;  1,370  ft.  lumber,  $37.36;  2,480  ft. 
rough  lumber,  $62;  pine,  6,807  ft.  boards,  $192.67,  1,500  ft.  d.  2  s,  $67.50,  5,760  ft.  d.4  s,  $271.52; 

24,010  ft.  V  joint,  $858.40.  8,750  ft.  t.  &  g.,  $264;  39,500  ft.  pine  and  spruce  as  per  tender, 

$1,950:  150  ft.  qr.  rd.  $10.50;  shingles,  $9;  sundry,  $29.96 .  3,795  63 

Slack,  J.  H.:  dr.  lumber,  40  pcs.,  $33,  814  ft.,  $39.95;  87  pcs.  sash,  $113.45;  sundry,  $4.50 .  190  90 

Stand  rd  Supplies,  Ltd.:  4  gal.  cement  undcrcoating,  $10.50;  3  gal.  glossy  vitralite,  $13.50; 

800  terra  cotta  bricks,  $64;  sundry,  $9.20 . .  97  20 

Storr,  J.:  8  four  in.  brushes,  $10;  33  Its.  glass,  $66.30;  100  lb.  green  in  oil,  $16;  200  lb.  Venetian 

red,  $14;  800  lb.  white  lead,  $67.65;  sundry,  $106.37 . .' .  280  32 

Strachan,  W.:  10  brass  handles,  $35;  20  cupboard  locks,  $20;  18  cases  dynamite,  $147.15;  34 
rolls  felt,  $22.50;  50  sheets  galv.  iron,  $41.30;  10  pr.  hinges,  $9.55;  10  inside  door  sets,  $10; 

58  kegs  nails,  $148.25;  netting,  5  rolls,  $45.40;  1  doz.  snow  shovels,  $9.75;  23  rolls  tarred 

paper,  $16.10;  sundry,  $324.90 . * .  829  90 

Superior  Barn  Equipment  Co.:  18  gate  panels,  $51.61;  21  guard  railings,  $105.50;  9  posts  for 
guard  rail,  $11.70;  22  single  steel  stalls,  $94.60;  17  stanchion  fronts  with  gates,  etc., 

$224.33;  sundry,  $9.30 . .  497  04 

Watt,  Chas.:  33  bolts,  $38.70;  12  door  latches,  $15;  4  sets  Yale  latches,  $47;  4  Yale  inside 

sets,  $16.25;  1  doz.  Yale  padlocks,  $36;  sundry,  $20.10 .  173  05 

Wright  &  Co.:  108*  brl.  cement,  $239.25;  48,280  lb.  crushed  stone,  $42.25;  102  lens.  6-in.  drain 

pipe,  $51;  1,300  ft.  tile,  $39;  sundry,  $28.10 .  399  60 

Small  payments:  113  lb.  hinges,  $12.43;  12  locks,  $36;  640  ft.  roofing,  $38.40;  10  loads  sand, 

$27.50;  steel  plate,  $8.75;  sweeping  63  chimney  flues,  $47.25;  21  rolls  wall  paper,  $15.75; 

100  lb.  white  lead,  $8.50;  sundry,  $133.36 .  327  94 

Ki’  g’s  Printer’s  account,  $89.75;  advertising,  $140.40 .  230  15 

Vouchers  outstanding,  R  6845,  (pay-lists) .  1,144  00 

Detailed  with  Agriculture  Department,  (Page  C —  ) .  26,413  55 


Experimental  Farms  outside  of  Ottawa. 

Charlottetown,  P.E. I.:  small  payments:  cabinet,  $21;  freight,  $17.05;  sundry,  $8.50 .  46  55 

Kentville,  N.S.  ($4,870.55)—  _ 

Repairing  buildings,  additions,  etc.:  carpenters,  573?  d.,  $1,355.26;  cement  workers,  17  d., 

$46.25;  labourers,  43  d.,  $77.75;  masons,  20  d.,  $35;  painters,  8^  d.,  $25.50 .  1,539  76 

Alders,  Leslie,  G.:  13,572  ft.  lumber  at  $20;  spruce,  7,318  ft.  at  $18 .  403  15 

Bishop,  Geo.,  10,114  ft.  boards  at  $15 .  151  71 

Calkin,  T.  P.  &  Co.:  50  bags  cement,  $29.06;  12\  brl.  cement,  $162.56;  2,622  cement  bricks, 

$21.32;  labour,  58  h.,  $23.20;  pipe,  200  ft.  l.c.,  $20,  248?  ft.  galv.,  $20.86;  6  sqrs.  paroid 
roofing,  $13.50;  29  gal.  paint,  $37.40;  1,240  lb.  rd.  iron,  $34.10;  26£  M  shingles,  $95.40; 

48  silo  castings,  $24;  126  ft.  b.d.  track,  $21.42;  sundry,  $429.22 .  932  04 

Eisenhauer,  N.  W.:  5,113  ft.  spruce  lumber .  76  70 

Kentville  Sash  &  Door  Factory:  25  doors,  $87.50;  13  door  frames,  $36.50;  2,000  ft.  lumber, 

$32;  pine,  10,438  ft.,  $361.61;  planing  15,337  ft.  lumber,  $61.65;  3,000  ft.  sheathing,  $90; 

4,060  ft.  silo  timber,  $109;  1,472  ft.  spruce,  $41.21;  6.425  ft.  spruce  flooring,  $192.75;  25 

pr.  sashes,  $28.75;  37  window  frames,  etc.,  $57.50;  sundry,  $144.51 .  1,242  98 

Redden.  John.,  6,491  ft.  lumber .  97  36 

Rockwell,  W.  Wylie:  10  brl.  cement,  827.50;  5  sqrs.  roofing,  $30;  sundry,  $28.54 .  86  04 

Standard  Paint  Co.  of  Canada,  32  squares  Duro  grey  shingles .  188  16 

Small  payments:  141  bags  cement,  $61.04;  f.t.  desk,  $25;  making  48  rods,  $14.40;  wiring 

dairy  house  and  barn,  $30;  sundry,  $22.21 .  152  65 

Nappan,  N.S.  ($5.985.59) — 

Repairs, etc:  foreman,  1  m.  at  $65,  305  h.  at  70c.;  carpenters,  4,672h.,  $1,385.31;  labourers, 

4,537  h.,  $827.01;  masons,  965  h.,  $445.60;  paper  hanger,  3,039?  h.,  $536.79;  tender, 

32SJ  h.,  $65.65 .  3,538  86 

Amherst  Foundry  Co.:  furnace,  $85;  431?  ft.  pipe,  $41.53;  sundry,  $12.65 .  139  18 

Barkers,  The  2,  Ltd.:  bed,  $27;  dresser.  $35;  sundry,  $13 .  75  00 

Chapman,  Roger,  sawing  123,032  ft.  lumber .  320  04 

Douglas  &  Co.:  270  bags  cement,  $148.50;  18  casks  lime,  $43.05;  2  doz.  padlocks,  $9;  4  gal. 

paint,  $9;  sundry,  $180.15 .  389  70 


Carried  forward . .  112,195  03 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  Curing  Stations,  $  cts. 

Repairs,  Renewals,  etc. — Continued. 

Brought  forward .  112,195  03 

Experimental  Farms  outside  of  Ottawa — Continued. 

Nappan,  N.S. — Concluded. 

Dunlop  Bros.  &  Co.:  250  ft.  drain  tile,  $11.25;  84  Its.  glass,  $12.18;  5  gal.  paint,  $7.50; 

sundry,  $44.25 .  75  18 

Newville  Lumber  Co.:  182  yd.  border,  $37.38;  13*  yd.  tapestry,  $35.80;  142  rolls  wall 

paper,  $62.76;  sundry,  $19.19 .  155  13 

Rhodes  Curry  Co.,  Ltd.:  1,000  brick,  $13;  164  cedar  posts,  $73.80 .  86  80 

Victor  Wood  Works,  Ltd.:  1,450  ft.  basswood,  $49.50;  3,200  ft.  clapboards,  $89.95;  700  ft. 
hardwood  flooring,  $35;  12j  M  laths,  $41.26;  1,050  ft.  pine  sheathing,  $38;  11  sashes, 

$22.60;  25*  M  shingles,  $S7.98;  2,200  ft.  sheathing,  $46.80;  spruce,  1,600  ft.  flooring, 

$56;  1,200  ft.  sheathing,  $28.80;  20  window  frames  and  sashes,  $73.80;  sundry,  $316.37. .  886  06 

Wood,  C.  V.:  3  gal.  enamel,  $12;  labour,  160  h.  at  40c.,  157  h.  at  35c.;  22  rolls  wall  paper, 

$9.78;  sundry,  $24.21 . 164  94 

Small  payments:  carpet  square,  $30;'  2  pr.  curtains,  $10;  32  loads  gravel,  $24;  section, 

$22.50;  43  tons  stone,  $37.50;  upholstering  chairs,  etc.,  $25;  sundry,  $5.70 .  154  70 

Fredericton,  N.B.  ($10,701.56)— 

Repairing  buildings,  etc.:  carpenters,  954-748  d.,  $2,701.60;  experimentalist,  1-9  d.,  $4.18; 
labourers,  353-3  d.,  $742.88;  machinist,  131-7  d.,  $256.12;  masons,  117-83  d.,  $565.60; 
mason’s  tender,  87-93  d.,  $219.83;  painter,  178-55  d.,  $518.50;  teamster,  135-85  d., 

$214  50  *  5  293  21 

Babbitt  Lumber  Co.:  24,665  ft.  hemlock  boards  ,$421.60;  9  M  laths,  $26.10;  6,500  ft. 

lumber,  $87.75;  18*  M  shingles,  $59.31;  12,625  ft.  spruce,  $230.58;  sundry,  $25.83 .  851  17 

Lemont.  &  Sons:  20  blinds,  $18.30;  dresser,  $8;  2  kitchen  tables,  $7.60;  mattress,  $9.50; 

sundry,  $16.10 . ' . . .  59  50 

Limerick,  A.  &  Sons:  2  basins,  $20;  2  baths,  $40;  4  cans,  $22;  coal  furnace,  $75;  2  galv. 
boilers,  $14;  140  ft.  gutter,  $16.80;  labour,  31  d.,  $93,  272  h.,  $176.31;  100  lb.  lead,  $10; 
pipe,  150  lb.  galv.,  $10.50,  150  ft.  galv.,  $9,  140  lb.  lead,  $16. SO,  1*5  ft.  tin,  $18.75,  110 

ft.  soil,  $33;  20  lb.  solder,  $9;  2  stoves,  $20;  8  4-in.  tees,  $8;  sundry,  $426.46 .  1,018  62 

Murchie,  John  G.,  51  M  shingles . .  144  15 

Neill,  Jas.  S.  &  Sons:  241  bags  cement,  $144.60;  enamel  sink,  $13.50;  48  sqrs.  galv. 

.  shingles,  $171.50;  20  inside  sets,  $16;  915  lb.  lead,  $93.25;  laundry  tub,  $27;  85  gal. 
kerosene,  $13.60;  52  casks  lime,  $116.10;  4  kegs  nails,  $12.45;  pipe,  60  ft.,  $11.20,  261  ft. 
galv.,  $22.15,  50  ft.  soil,  $15,  175  ft.  4-in.  terra  cotta,  $27.50,  85  lens.  4-in.  t.  c.,  $21.25; 

1  brl.  raw  oil,  $29.16;  76  ft.  ridge  roll,  $7.60;  28§  gal.  shingle  stain,  $47.25;  25  ft.  steam 
hose,  $10;  1  case  stumping  powder,  $10;  16  rolls  tarred  felt,  $22.71;  sundry,  $557.77  .  ..  1,389  59 

Risteen,  J.  C.  Co.:  4  pr.  blinds,  $10;  26  doors,  $65.70;  25  door  frames,  $21.40;  10,250  ft. 
flooring,  $104.50;  2,500  ft.  matched  spruce,  $62.50;  1,500  ft.  pine,  $55;  114  sashes  and 
frames,  $227.40;  18  sign  boards,  $5.40;  8,650  ft.  sheathing,  $220.30;  900  ft.  4*  in.  toad 

back,  $36.50;  11  windows,  $21.65;  sundry,  $263.51 .  1,093  86 

Ryan,  M.  &  Son,  4,715  bricks .  54  25 

Smithy  Foundry  Co.:  cutting  off  and  threading  pipe,  $13.30;  6  feed  boxes,  $10.50;  48  pcs. 
galv.  pipe,  $16.64;  4  18-in.  hangers  for  shaft,  $19.90;  smoke  stack,  $29.95;  sundry, 

$80.11 .  170  40 

Young,  J.  A.  &  Son:  20,000  laths,  $52;  18,128  sq.  ft.  lumber,  $301.13 .  353  13 

Small  payments:  60  rods  fence  wire,  $25;  freight,  $37.17;  furnace,  $36;  6  gates,  $12; 
hardware,  $17.90;  iron  sink,  $20;  10  casks  lime,  $21.50;  lumber,  $15.50;  rope,  $7.50; 

37  loads  sand,  $18.50;  steel  ladder,  $15;  table,  $13;  valve,  $20;  sundry,  $56.96 .  316  03 

King’s  Printer’s  account .  27  65 

Cap  Rouge,  Que.  ($9,503.31) — 

Repairing  buildings,  etc.:  blacksmith,  145  h.,  $50.75;  head  carpenters,  4,884  h.,  $1,381.96; 
carpenters,  6,512  h.,  $1,799.65;  concrete  layer,  392  h.,  $137.20;  foreman,  95  h.,  $33.25; 

labourers,  3,512  h.,  $710.02;  mason,  $13.65 .  4,126  48 

Beattie  Bros.:  kicking  plates,  28  bent,  $56,  4  flat,  $12.80  .  68  80 

Bertrand,  W.:  1,900  ft.  border,  $20;  307  lb.  iron,  $9.21;  100  gal.  linseed  oil,  $88;  nails,  $10.60; 

202  lb.  paint,  $11.11;  100  rolls  paper,  $125.68;  plate  glass,  $5;  600  lb.  Venetian  red,  $72; 

1,000  lb.  white  lead,  $99.80;  561  pcs.  window  gloss,  $37.32;  sundry,  $401.64 . 880  36 

Blondeau,  Jas.:  7  door  frames,  $43;  5  window  frames,  $35 .  78  00 

Canadian  Northern  Express  Co.,  freight,  etc .  77  63 

Canadian  Northern  Quebec  Railway  Co.,  freight,  etc . . .  69  08 

Gignac,  Napoleon:  3  door  frames  and  1  door,  $35.30;  lumber,  29,253  ft.,  $897.53,  800  pcs.,  $12; 
rough  lumber,  $43.25;  852  ft.  pine,  $63.94;  44,767  ft.  spruce,  $1,061.43;  8  window  frames, 

‘$76;  sundry,  $220.58 .  2,410  03 

Lachance,  J.  L.f  Ltd.:  1,000  bricks,  $12;  280  sacks  cement,  $140;  9  brl.  lime,  $12.15;  sundry, 

$20.20 . '. .  184  35 

Lamontagne,  D.  A.:  cartage,  $10;  11  covers,  $38:  sundry,  $2.90  50  90 

Legare,  P.  T.,  Ltd.:  7  hinge  braces,  $10.50;  6  rolls  lattice  fencing.  $21;  350  ft.  rope,  $13.78; 

91  ft.  4-in.  steel  guards,  $91.33;  475  ft.  steel  handrailing,  $59.20;  tank,  $25;  sundry, 

$61.55 .  282  36 


Carried  forward .  132,647  39 
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Experimental  Farms:  New  Buildings  ami  Improvements,  Tobacco  Curing  Stations,  $  cts. 

Renewals,  Repairs,  etc. — Continued. 

Brought  forward . 

Experimental  Farms  outside  of  Ottawa. 

( 'ap  Rouge,  Quo. — Concluded. 

Leonard,  B.:  70  yd.  Anaglypta,  $17.50;  board  of  men,  $10;  labour,  133  h.  at  40c.;  100  lb. 

paint,  $20;  6  window  shades,  $5.40;  sundry,  $28.85 .  134  95 

Martineau,  L.  T.:  copper  cylinder,  $42;  1,938  ft.  galv.  pipe,  $299.61;  labour,  100  h.,  $25.80; 

Quebec  heater,  $13;  275  ft.  rod,  $82.50;  sundry,  $229.67 . .  692  58 

Office  Specialty  Mfg.  Co.:  cabinets,  two,  $9,  3  card,  $13.50,  2  vertical,  $42;  sundry,  $21.27  85  77 

Standard  Paint  Co.  of  Canada;  472  lb.  neutral  Impervite . \  75  35 

Small  payments:  8  door  locks,  $18;  freight,  $28.28;  19  hitching  rings,  $9.50;  labour,  52  h., 

$23.40;  8  rolls  lino  felt.  $48;  shingles,  $41 .85;  stove,  $14;  sundry,  $103.64  .  286  67 

Farnham,  Que.:  Comeau,  A.  B.  &  Co.:  contract  complete  for  construction  of  2  semi-detatched 
cottages  for  tobacco  station,  $7,500;  building  drain,  100  ft.  long,  tiled,  etc.,  $150;  exca¬ 
vating  40  ft.  for  water  service  pipes,  supplying  pipes,  fittings,  etc.,  $60 .  7,710  00 

Ste.  Anne  de  la  Pocatiere:  Napoleon  Thibeault:  182  sacks  cement,  $91 ;  8,420  ft.  sawn  wood, 

$143.15 . 234  15 

Brandon,  Man.,  Experimental  Farm  ($8,217.52) — 

Repairs,  etc.:  bricklayer,  7j  h.,  $5.25;  carpenters,  8275  h.,  $413.75;  cement  worker,  100 
h.,  $40;  finisher,  9665  h.,  $386.60;  foreman,  4  m.  3  d.,  $502.15;  labourers,  10 ,354^  h., 

$2,425.95;  painters,  411-55  h.,  $144.02;  teamsters,  890!  h.,  $363.47 .  4,281  19 

Barclay  &  O’Hara:  8665  brl.  cement,  $648.25;  976  sacks,  $112.90;  sundry,  $24.28;  less  1,040 

sacks  returned,  $104 .  681  43 

Boyd  Electric  Co.:  labour,  55  h.,  $32.95;  sundry,  $37.45 .  70  40 

Brandon  City:  40  yd.  crushed  stone .  110  00 

Brandon  Heating  &  Plumbing  Works:  803!  ft.  galv.  pipe,  $155.14;  plumbing  as  per  tender, 

$175;  sundry,  $104.20 . 434  34 

Brandon  Safe  Lock  Fence -Co.:  160  rods  fence,  $77;  17  double  gates,  $119.50;  labour,  5! 

d.,  $38.50;  sundry,  $6.60 . .  241  60 

Brown  &  Mitchell:  4  concrete  barrows,  $34;  iron  rods,  1,535  lb.,  $59.70;  sundry,  $13.40. .  107  10 

Crane,  J.  E.  &  Son:  74  yd.  border,  $11.94;  212  rolls  wall  paper,  $106.04;  hanging  223  rolls 

paper,  $55.75 .  173  73 

Kelly  Hardware  Co.:  14  gal.  paint,  $33.70;  sundry,  $65.32 . ‘  99  02 

McDiarmid  &  Clark,  Ltd.:  flagpole,  $20;  27  screens,  $23.35;  5  screen  doors,  $13.75;  sundry, 

$32.27 .  89  37 

Mitchell  &  McGregor  Ltd.:  eaves  trough,  $27;  2  furnaces,  $213;  12  sheets  galv.  iron, 

$26.24;  1,365  lb.  round  iron,  $153.65;  50  tungsten  lamps,  $20;  tank,  $30;  sundry,  $145.37  615  26 

Office  Specialty  Mfg.  Co.:  2  sections,  $36.90;  sundry,  $19.75 . _  56  65 

Vincent  &  MacPherson:  bedroom  set,  $70;  5  chairs,  $46;  desk,  $42;  5  sections,  $24;  11 

shades,  $15.35;  sundry,  $18.05 .  215  40 

Wade,  W.  U.  &  Sons:  1 ,433  ft.  flooring,  $48.46;  15,652  ft.  lumber,  $509.16;  200  ft.  pine, 

$7.80;  24  posts,  $22.70;  49  bundles  shingles,  $49;  5,933  ft.  shiplap,  $183.79;  600  ft. 

siding,  $24.60;  sundry,  $69.61 .  915  12 

Small  payments:  15  ft.  beam,  $18;  75  yd.  burlap,  $18.75;  glazed  tile,  $10.40;  hardware, 

$27.96;  30  silo  unions,  $11.25;  sundry,  $40.55 .  126  91 

Indian  Head,  Sask.  ($4,635.76) — 

Repairs,  etc.:  carpenters,  1,844  h.,  $816.30;  labourers,  603  h.,  $104.26;  masons,  132  h., 

$60.90;  painters,  248  h.,  $99.20;  plumbers,  42  h.,  $20.90 .  1,101  56 

Bickle,  R.  S.:  8  fire  extinguishers . :..  86  40 

Conn,  Jas.:  498  cedar  posts,  $110.84;  300  ft.  flooring,  $9;  14,128  ft.  lumber,  $349.35;  7  rolls 

plan  paper,  $8.75;  sundry,  $16.32 .  494  26 

Hamilton,  A.  B.:  building  chicken  house,  $41.63;  392  ft.  ceiling,  $15.68;  1,626  ft.  flooring, 

$49.08;  8  sets  hinges,  $12;  4,865  ft.  lumber,  $139.20;  material  for  2  hog  cabins,  $35.49; 
milk  chart  frame,  $13.85;  I3  sqrs.  metal  shingles,  $9.50;  125  lb.  nails,  $6.25;  office 
counter,  $19.35;  pine,  1,300  ft.,  $49.40,  sheeting,  406  ft..,  $16,  V  joint,  220  ft.,  $8.80; 
poultry  house,  $16.30;  2,100  ft.  roofing  boards,  $46.20;  51  screens,  $51.15;  14  M. 

shingles,  $56;  120  ft.  track  for  sliding  doors,  $24;  sundry,  $159.59 .  769  47 

Hunt,  J.  F.:  130  rods  poultry  wire,  $87.10;  140  rods  wire  fencing,  $56;  sundry,  $8.20 .  151  30 

Indian  Head  Hardware  Co.:  bed  mattress  and  spring,  $12;  gates,  3  double,  $31.50,  1  pr. 

7  ft.,  $20;  ostermoor  mattress,  $15;  range  and  boiler,  $75;  20  rds.  wire  fencing,  $9; 

sundry,  $75.15 .  237  65 

Indian  Head  Town:  labour,  93  h.,  $23.25;  9  poles,  $45;  50  ft.  6-in.  sewer  pipe,  $12.50;  298 

ft.  wire,  $59.60;  sundry,  $38.86 .  179  21 

Mac  Kay,  Angus,  Farm  Seed  Co.:  500  rods  woven  fencing .  180  00 

McKenna,  T.  L.:  32  gal.  paint,  $51;  10  gal.  raw  oil,  $9.50;  200  lb.  white  lead,  $33;  sundry, 

$24.40 .  117  90 

Pratt  Hardware  Co.:  5  ft.  bath,  $27;  sundry,  $177.75 .  204  75 

Sherwood,  A.  W.:  2,304  ft.  boards,  $43.34;  603  cedar  posts,  $160.15;  15  fence  braces,  $6.96; 

2  rolls  roofing,  $6.50;  1,200  ft.  shiplap,  $30.40;  sundry,  $123.26 .  370  61 

Sherwood,  C.  W.  Co.:  chair,  $7.75;  chiffonier,  $23;  desk,  $8.75;  sundry,  $18.25 .  57  75 


Carried  forward 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  Curing  Stations,  $  cts. 

Renewals,  Repairs,  etc. — Continued. 

Brought  forward .  154,035  24 

Experimental  Farms  outside  of  Ottawa — Continued. 


Indian  Head,  Sask. — Concluded. 

Starr,  H.  H.:  3  fixtures,  $57.50;  installing  switches,  $23;  labour,  30  h.,  $18;  wiring, 

boarding  house,  $91,  gardener’s  cottage,  $50.50,  new  cottage,  $52.50;  sundry,  $80.25..  378  75 

Small  payments:  18  sacks  cement,  $16.20;  gravel  $10;  16  pr.  hinges,  $24;  35  gal.  paint, 

$40.55;  repairing  scales,  $21.25;  35  rods  and  plates,  $27;  85  steel  fence  posts,  $43.17; 

upholstering,  $24.50;  sundry,  $81.25 . .  297  92 

King’s  Printer’s  Account .  8  23 

Rosthern,  Sask.  ($4,004.21) — 

Repairs,  etc.:  foreman  carpenter,  1,061  h.,  $424.40;  carpenters,  506  h.,  $113.85;  labourers, 

1,307  h.,  $252.34;  painters,  190  h.,  $36.48;  plumbers,  190  h.,  $42.75;  teamsters,  100 

h.,  $21 .  . . . .  890  82 

Bickle,  R.  S.  Co.:  10  fire  extinguishers .  108  00 

Boettger,  Henry:  eaves  troughing  and  conductor  pipes,  $58;  installing  2  tanks,  $18;  making 

and  fitting  new  tanks,  $9;  sundry,  $2.15 .  87  15 

Friesen,  I.  P.:  bath,  $19.60;  126  gal.  coal  oil,  $31.50;  fire  escape,  $28.80;  225  ft.  galv.  pipe,  i 

$33.96;  13  lock  sets,  $14.30;  2  kegs  nails,  $8;  2  gal.  paint,  $9;  sundry,  $237.58 .  382  74 

Kunkcl,  Hy.:  building  chimney,  $24.30;  plastering,  867  yd.,  $97.38;  sundry,  $10 .  131  68 

Lean,  A.  &  Son:  labourer,  41§  h.,  $18.72;  2  gai.  varnish,  $8.50;  187§  lb.  white  lead,  $22.50; 

3  gal.  wood  filler,  $8.25;  sundry,  $78.60 .  136  57 

Reliance  Lumber  Co.:  building  paper,  $12.50;  2,400  ft.  cedar,  $86.40;  cement,  31,300  lb., 

$281.70,  25  sacks,  $22.50;  fir,  2,028  ft.  flooring,  $101.40,  925  ft.  V  joint,  $33.30;  5  brl. 
lime,  $8.10;  5,250  laths,  $23.20;  lumber,  $17.41;  9^  M  shingles,  $36.55;  spruce,  6,867  ft., 

$196.60,  4,172  ft.  shiplap,  $120.36,  252  ft.  V  joint,  $8.30;  5  round  columns,  $33.25; 

1,300  lb.  wood  fibre,  $14.30;  sundry,  $355.78 .  1,351  65 

Robuck  &  Son:  ‘Good  Cheer’  furnace,  with  circular  water  pipes,  $190;  sundry,  $3.35 .  193  35 

Tunnah,  Thos.:  10  sets  door  hangers,  $14.50;  127£  ft.  track,  $17.85;  sundry,  $18.42 .  50  77 

Wilker  &  Son:  106  balusters,  $10.60;  525  ft.  casing,  $23.65;  3  doors,  17  door  frames,  $37.40; 

15  panelled  doors,  $51.55;  3  pr.  frames,  $18;  9  Its.  glass,  $24.25;  36  headers,  $18;  190 
ft.  stair  boards,  $14.25;  2  pr.  storm  sashes,  $8;  86  ft.  verandah  rail,  $6;  2  windows, 

$34;  49  bags  wood  fibre,  $59.35;  sundry,  $206.90 .  511  95 

Small  payments:  3,125  bricks,  $46.88;  car  of  gravel,  $30;  section,  $14.85;  300  ft.  sewer  pipe, 

$45;  sundry,  $22.80 . . .  159  53 

Scott,  Sask.  ($5,638.25) — 

Repairs,  etc.:  head  carpenter,  71 3|  h.,  $428.10;  carpenters,  945*  h.,  $385.05;  charwoman, 

9  h.,  $2.70;  labourers,  2,519^  h.,  $701.87;  lather,  228-6  h.,  $114.30;  masons,  40  h., 

$24;  plasterers,  148  h.,  $88.80;  teamsters,  253  h.,  $59.39 .  1,804  21 

Beaver  Lumber  Co.:  178  sacks  cement,  $213.32;  14  doors,  $63;  2  door  glasses,  $25.20;  990 
fence  posts,  $330.75;  flag  pole,  $8.40;  1,478  ft.  flooring,  $69.17;  7  M  laths,  $37.80;  17 
brl.  lime,  $47.48;  lumber,  21,609^  ft.,  $637.23;  40  sacks  plaster,  $47.26;  18  M  shingles, 

$64.80;  2,830  ft.  shiplap,  $81.50;  20  rolls  tar  paper,  $22.50;  14  storm  sashes,  $38.40;  14 

windows,  frames  $37.80;  40  sacs  wood  fibre,  $48.00;  sundry,  $357.74 .  2,130  95 

Dulmage,  E.  H.:  800  rods  48-in.  field  fencing,  $380;  3  gates,  $24.75;  1  keg  fence  staples, 

$4.75;  10  spools  wire,  $31.50 .  441  00 

McKenzie,  H.  Hardware  Co.:  bath,  $30;  cistern,  $30;  180  ft.  eave  trough,  $18;  furnace, 

$170;  labour,  $25;  14  lock  sets,  $17.50;  pipe,  241  ft.,  $66.45,  6  lens.,  $12;  90  lbs.  pig 
lead,  $13.50;  13  gal.  paint,  $29.25;  170  rods  wire  fence,  $85;  wiring  building  and 

supplying  fixtures,  $78.85;  sundry,  $288.04 .  863  59 

Scott  Town:  extending  electric  line  to  foreman’s  residence:  165  h.  labour,  $52.50;  17  poles, 

$110.50;  wire,  650  ft.  $14.10,  175  lb.  No.  8,  $47.25;  sundry,  $37.10 .  261  45 

Street,  C.  Frank:  filing  cabinet,  $43.05;  225  ft.  moulding,  $4.50;  14  window  blinds,  $13.25; 

sundry,  $8.50  .  69  30 

Small  payments:  32  loads  sand,  $16;  sundry,  $51.75 .  67  75 


Lacombe,  Alta.  ($7,495.18) — 

Repairs,  etc.:  bricklayers,  104-9  h.,  $70.97;  carpenters,  3,414-93  h.,  $1,534.21;  carters, 

151  ]  h.,  $75.75;  excavator,  52  h.,  $62.40;  labourers,  1,466t7j  h.,  $374.71;  lathers,  $26.98; 

painters,  967  h.,  $476.68;  plasterers,  $197J  h.,  $128.15;  apparently  overpaid,  50c .  2,750  35 

Atlas  Lumber  Co.:  4,520  bricks,  $30.24;  194  sacks  cement,  $130.60;  flooring,  2,500  ft.,  $91.45; 

30  bars  iron,  $22.44;  labour,  $9.60;  230  bdls.  lath,  $46.70;  lumber,  28,673  ft.,  $683.73, 

7  pcs.,  $52.50;  405ft.  pine  shelving,  $11.63;  20  sacks  plaster,  $15;  shingles,  $39.53;  12,224 
ft.  shiplap,  $222.87;  2,960  ft.  siding,  $67.12;  90  sacks  wood  fibre,  $61.88;  sundry,  $622.74  2, 108  03 

Kent,  E.  R.:  34  yd.  burlap,  $1 1.90;  labour,  59  h.,  $32.45;  ochre,  $18;  41J  gal  oil,  $51.90; 

varnish,  $14.06;  wall  paper,  $23.50;  775  lb.  white  lead,  $93;  sundry,  $108.02 .  352  83 

Lacombe  Furniture  Store:  11  bed  springs,  mattresses,  etc.,  $247.50;  2  pr.  blankets,  $9; 

22  chairs,  $51.75;  chiffonier,  $20;  4  drawers,  $42;  10  shades,  $17.45;  6  tables,  $27.25; 

sundry,  $36.40 .  451  35 

Lacombe  Town:  electrical  supplies,  $76.30;  45J  yd.  gravel,  $22.88 .  99  18 


Carried  forward 


170,124  34 
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d.perimental  Farms:  New  Buildings  and  Improvements,  Tobacco  Curing  Stations,  $  cts. 

Renewals.  Repairs,  etc. — Continued. 

Brought  forward .  170,124  34 

Experimental  Farms  outside  of  Ottawa — Continued. 


Lacombe,  Alta. — Concluded. 

Morrison  &  Johnson:  4  ash  buckets,  $10;  2  basins,  $49.50;  bath,  $34;  fireplace,  $25; 
grate,  $17;  6  pr.  hangers,  $7.50;  installing  ‘Ilecla’  furnace,  $175;  labour,  48  d.,  $197; 
pipe,  291  lb.  galv.,  $31.10,  80  ft.  soil,  $37.75;  28  lens,  tin,  $8.40;  12  rolls  poultry  netting, 
$105;  3  pumps,  $49.50;  ‘Quebec’  heater,  $12.50;  range  boiler  and  stand,  $10;  repairing 
drain,  $10.40;  spark  guard,  $4.25;  4  tanks,  $53;  150  lb.  white  lead,  $18;  sundry,  $5.10. . 
Vickers  &  Kreise:  700  bricks,  $10.80;  35  sacks  cement  ,  $26.95;  1,326  ft  .  fencing,  $26.52;  2,125 
ft.  lumber,  $46.45;  780  ft.  spruce,  $15.60;  32  storm  sashes  and  8  storm  doors,  $98.15; 

sundry,  $79.48 . 

Small  payments:  hauling  51*  yd.  sand,  $55.12;  1,268  ft.  lumber,  $26.92;  sundry,  $2.55. . . . 

Lethbridge,  Alta.  ($6,384.99) — 

Repairs,  etc.:  bricklayer,  14  h.,  $9.80;  carpenters,  2,755^  h.,  $1,377.75;  labourers,  1,440 

h.,  $336.80;  painters,  324  h.,  $162;  teamsters,  487  h.,  $121.10 . . 

Becker  &  Yates:  490  ft.  flooring,  $16.66;  10,343  ft.  lumber,  $226.07;  100  posts,  $10.50; 
4  M  shingles,  $12.60;  2,534  ft.  shiplap,  $55.74;  590  ft.  siding,  $18.88;  sundry,  $88.91. . . . 

Bunce,  W.  J.:  building  52J  ft.  of  chimney . 

Citizens  Lumber  Co.:  5,200  cedar  laths,  $26;  100  sacks  cement,  $65;  10  doors,  $27.15;  1,260 
ft.  fir  flooring,  $56.70;  lumber,  8,687  ft.,  $174.75,  6  pcs.,  $18.40;  13  M  shingles,  $35.75; 
600  ft.  shiplap,  $11.40;  5,612  ft.  siding,  $135.44;  35  sacks  wood  fibre,  $31.50;  sundry,  $213.44 
Culbertson,  R.  A.:  cement  work,  62  yd.,  $15.50;  401  yd.  lathing,  $20.05;  1,101  yd. 

plastering,  $143.13 . 

Davidson  Metal  Co.:  2,520  ft.  3  in.  galv.  pipe,  $575.49;  installing  furnace,  $143;  installing 

plumbing,  $225;  sundry,  $137.60 . 

Hayr  Hardware  Co.:  5  sets  hangers,  $9;  2  heaters,  $19.50;  2  lock  sets,  $12;  8  kegs  nails, 
$32.20;  45  gal.  oil,  $40.50;  50  gal.  paint,  $63;  raw  oil,  $12.60;  72  sash  weights, 
$17.60;  stove,  etc.,  $12.50;  57  ft.  track,  $14.25;  2  gal.  varnish,  $9;  white  lead,  700 

lb.,  $73.50,  13  kegs,  $34.15;  sundry,  $266.60 . . . 

Lethbridge  Sash  &  Door  Co.:  21  doors,  13  windows  and  10  sashes  as  per  tender,  $115.05; 

sundry,  $5.15. . . . . 

Lunmark  Co.:  hipping  shingles,  $11.25;  laying  18,000  shingles,  $27;  lathing,  697  yd., 
$34.85 . . - . . 


Riverside  Lumber  Co.,  Ltd.:  24,734  ft.  lumber,  $531.91;  sundry,  $3.20 . 

Roy  Electric  Co.:  installing  10  lights,  18  switches,  10  cord  drops,  wiring,  etc.,  $76.75; 

110  lb.  wire,  $35;  sundry,  $9.50 . 

Western  Canada  Agency,  Ltd.:  coal  chute,  $15;  20  rods  fence,  $11.20;  80  rods  poultry  fence 

$58;  sundry,  $30.34 . 

Small  payments:  kalsomining  and  painting,  $39.50;  3  cedar  poles,  $13.05;  dresser,  $16; 

manhole  and  cover,  $15;  6  rods,  $17;  sundry,  $99.33 . 

Agassiz,  B.  C.  ($7,171.18) — 

Repairs,  etc.:  foreman  carpenter,  96*  d.,  $482.50;  carpenters,  316  d.,  $1,165  85;  cement 
worker,  6  d.,  $18;  labourers,  539-6  d.,  $995.75;  lather,  40-5  d.,  $217.07;  painter, 

138  d.,  $92;  plasterer,  18  d.,  $96;  plumber,  4  d.,  $8;  teamster,  121  d.,  $289.86 . 

Abbotsford  Timber  &  TradingCo.:  4  M  laths,  $9;  22,560  ft.  lumber,  $315.50;  7  M  shingles, 

$15.75;  sundry,  $39.75 . 

Barker,  A.  J.:  furnace,  $66;  labour,  30  h.,  $22.50;  185  ft.  pipe,  $26.30;  7  registers,  $11.20; 

sundry,  $34.80 . . 

Brunette  Saw  Mill  Co.:  6,600  ft.  cedar,  $101.10;  16  doors,  $60.05;  fir,  32,130  ft.,  $501.83, 
8|  M  laths,  $14.88,  1,700  ft.  flooring,  $51;  320  lin.  ft.  gutter,  $38.05;  freight,  $31.50; 

20  M  shingles,  $40;  23  windows,  $54.20;  sundry,  $231.79 . 

Canadian  Pacific  Railway  Co.:  freight . . . 

Evans,  Coleman  &  Evans:  300  bricks,  $13.50;  cement,  2,600  lb.  $13.04,  60  sacks,  $36; 

3  tons  fibre,  $42;  1  ton  fibre  plaster,  $18.90;  8  brl.  lime,  $10.80;  sundry,  $33.24 . 

Flett,  J.  A.,  Ltd.:  3  lock  sets,  $17;  9*  kegs  nails,  $34.75;  10  rolls  parafin  paper,  $24;  100 

sash  weights,.  $10.92;  3  sheets  zinc,  $8.25;  sundry,  $71.85 . 

Gunn,  W.  H.  &  Co.:  200  rd.  fence,  $118.80;  2  gates,  $24.45;  sundry,  $13.40 . 

Morgan,  ('has.:  basin,  $13;  bath,  $27;  galv.  boiler  and  stand,  $9;  labour,  91  h.,  $68.25; 

88  ft.  soil  pipe,  $25.15;  sundry,  $114.50 . 

Prior,  E.  G.  &  Co.:  2  gates,  $18.50;  290  ft.  galv.  wire  rope,  $11.60;  26  valve  nipples,  $6.70; 

galv.  soil  pipe  trap,  $12;  2  kegs  staples,  $12;  sundry,  $31.32 . 

Smythe,  F.  D.:  labour,  64  h.,  $45.55;  sundry,  $20.70 . 

Trapp,  T.  J.  Co.,  Ltd.:  30g;d.  boiled  oil,  $37.50;  32  brl.  cement,  $80;  4  gal.  cabinet  finish, 
$16;  freight,  $24.64;  100  lb.  neutral  impervite,  $15;  2  rolls  netting,  $11;  350  lb.  white 

lead,  $35;  sundry,  $52.49 . . . 

Webster,  Alex.  Co.:  1,300  ft.  birch,  $26;  50  brl.  cement,  $200.75;  300  drain  tiles,  $14.60; 
70  ft.  glazed  pipe,  $12.60;  4,366  ft.  lumber,  $63.85;  nails,  $8;  oil,  48  gal.  boiled,  $43.20, 
25  gal.  raw,  $22.50;  5  rolls  roofing,  $13.75;  1,422  ft.  shiplap,  $25.60;  white  lead,  $60.45; 
20  rd.  wire  fence,  $12.50;  GO  lb.  zinc,  $9;  sundry,  $259.37 . 
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Experimental  Farms:  New  Buildings  and  Improvements,  Tobacco  Curing  Stations,  $  cts. 

Renewals,  Repairs,  etc.— Concluded. 

Brought  forward . .  185,234  11 

Experimental  Farms  outside  of  Ottawa — Concluded. 

Agassiz,  B.  C. — Concluded. 

Small  payments:  1,000  ft.  fir,  §10.50;  freight,  §35.99;  32£  h.  labour,  S24.35;  sundry,  §45.20  116  04 

King’s  Printer’s  account .  13  78 

Invermere,  B.  C.  ($563.55) — 

Repairs,  etc.:  carpenters,  531  h.,  §294.75;  masons,  13|  h.,  §8.10 .  302  85 

Cameron-Ways  Lumber  Co.:  174  ft.  flooring,  $6.44;  4,469  ft.  lumber,  $114.88;  shelving, 

$13.70;  1,856  ft.  siding,  §58.95;  10j  M  shingles,  $49.88 .  243  85 

Invermere  Construction  &  Supplies,  Ltd.:  4  barn  door  hinges,  $7;  40  ft.  track,  $8;  sundry, 

SI. 85 . ' ... .  16  S5 

Saanichton,  B.C.:  small  payments:  961  ft.  lumber .  25  10 

Sidney,  B.C.:  small  payments:  2  rolls  chicken  wire,  $7.10;  2  gates,  $12.50;  598  ft.  lumber, 

§8.10;  sundry,  $1.95 .  29  65 


Generally. 

King’s  Printer’s  account,  $165.53;  advertising,  $178.20..! .  343  73 


Total.'. . .  186,375  98 

Less,  charged  to  1913-14,  page  V — 68,  voucher  outstanding .  440  00 


Total,  carried  to  page  V — 2 .  185,935  98 


Fire  Escapes. 

New  Glasgow,  N.S.  Public  Building  ($200) — 

Steel  Furnishing  Co.:  fire  escape,  §150;  cutting  doorway,  $50 .  200  00 

Kincardine  Post  Office:  Shipway  Iron,  Bell  &  Wire  Co.,  fire-escape .  395  00 

Renfrew  Public  Building:  Jos.  R.  Smith,  Est.,  fire-escape  and  balcony . . .  495  00 

Winnipeg  Old  Post  Office:  Vulcan  Iron  Works,  fire-escape  at  rear .  35  00 

Yorkton  Post  Office:  Regina  Foundry  Co.:  fire-escape .  370  00 


Total,  carried  to  page  V — 2 .  1,495  00 


Flags. 

Grant,  Holden,  Graham,  Ltd.:  Union  Jacks,  one  21  ft.,  $14.50,  48  fifteen  foot,  $340.80,  4 

eighteen  foot,  $46.20,  96  twelve  foot,  §565.44,  156  (line  foot,  $571.68,  12  six  foot,  $25.80 .  1,564  42 

MacKenzie,  Limited:  84  twelve-foot  Jacks,  $449.40;  12  nine-foot  Jacks,  $-16.80 .  496  20 

SmarMVoods:  24  twelve-foot  Jacks .  135  60 

Turner,  J.  J.  &  Sons:  flags,  24  fifteen-foot,  $208.80;  48  twelve-foot,  $324;  84  nine-foot,  $340.80; 

60  six-foot,  $162;  express,  $1 .  1,036  60 

Four  yards  bunting,  $5.15;  12  doz.  flags,  $24;  9  flags,  $23.63 .  52  78 


Total,  carried  to  page  V — 2 .  3,285  60 


Immigration  Buildings:  Construction  and  Repairs. 

Emerson  Immigration  Hall:  W.  P.  Clarke,  (Jigging  and  cribbing  well .  40  00 

Gravelbourg  Immigration  Hall:  W.  T.  Mollard,  travel .  13  35 

Saskatoon  Immigration  Hall:  J.  Gilkcs,  repairs,  etc .  719  65 

Wilkie  Immigration  Hall  (§382.48) — 

Ham  ill,  R.:  coal  shed,  §126;  board  fence,  $156. OS;  lining  two  rooms  with  felt  and  paper¬ 
ing,  $44;  flag-pole,  $20 .  346  08 

Mollard,  W.  T.,  travel  and  outlay .  36  40 

Athabasca  Immigration  Hall:  A.  Porter,  stairway .  21  75 

Edson  Immigration  Hall:  E.  T.  Brown,  fence .  55  27 

Edmonton  Immigration  Hall:  A.  N.  McLean,  side-walk .  55  30 

Entwhistle  Immigration  Hall  ($1,156.87) — 

Beaton,  A.,  travel,  $9;  Meirling,  C.,  digging  well,  $324.85 .  333  85 

Wellwood,  Dr.:  expenses  moving  building .  823  02 


Total,  carried  to  page  V — 2 .  2,444  67 
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Public  Buildings  Generally.  $  cts. 

Belleville  Post  Office:  J.  Lang:  laying  pyrofugont  floor .  1,120  00 

Hamilton  Armouries:  Williams  Decorators:  kalsomining,  etc .  133  14 

Prescott  Post  Office:  Mrs.  .1.  Kelly:  compensation  for  injuries .  25  00 

Dauphin  Public  Building:  Dauphin  Land  Titles  Office,  registration  fee .  2  00 

Squamish,  B.C.,  Public  Building:  P.  F.  Scharschmidt,  purchase  price  of  building  and  con¬ 
tents .  450  00 

Photographic  Branch  ($1,556.59) — 

Capital  Office  Supply  Co.:  3  vapour  tubes .  60  00 

Dietzgcn,  E.  Co.:  vacuum  pump  and  tank  motor,  $320;  2  rubber  vacuum  blankets,  $153.50  473  50 

Ontario  Hughes-Owens  Co.:  converting  revolute  machine  from  direct  to  alternating 
current,  and  two  15  amp.  mercury  vapour  tubes,  $450;  100  lb.  hypo.  $5;  repairing 

compass,  etc.,  $37.35 .  492  35 

Topley  Co.:  electric  print  frame,  $135;  dry  mount  press,  $60;  slide  Benster  holder,  $50; 

2  large  trays,  $30;  velox,  $53.50;  sundry,  $177.30 .  505  86 

Chemicals,  $20.40;  pr.  rubber  boots,  $4;  tubing,  48c .  24  88 

Travel:  Jos.  Lamarche,  $59.17;  H.  E.  Matthews,  $179.05 .  238  22 

Legal  services:  A.  Collins,  $33.95;  S.  A.  Lavallee,  $67.70;  V.  J.  Baton,  $47.90;  It.  V.  Sinclair, 

$47.70;  J.  H.  G.  Wallace,  $23.55. . * .  220  80 

Forty-eight  stamp  racks,  $28.80;  sundry,  $22.95 .  51  75 

Express,  $447.29;  telegrams,  $2,380.57 . .  2,827  86 

King’s  Printer,  $3,758.84;  Stationery  Office,  $7, 171.07 .  10,929  91 


Total,  carried  to  page  V — 2 .  17,555  27 


Ottawa  Public  Buildings:  Construction,  Improvements,  etc. 

Ottawa  Departmental  Buildings:  Fittings,  etc .  70,640  40 

Ottawa  Departmental  Buildings:  Langev in  Block:  improvements  to  heating  apparatus,  etc.  3,641  79 

Ottawa  Departmental  Buildings:  Langevin  Block:  new  elevators,  etc .  11,641  00 

Ottawa  Customs  Building . 500,608  65 

Ottawa  Fuel-testing  Building:  roasting  building  and  addition  to  shed .  6,525  50 

Ottawa  Mines  Building:  alterations,  etc .  1,830  34 

Ottawa  Parliament  Buildings:  improvements .  9,015  28 

Ottawa  Post  Office:  new' elevator,  etc .  273  78 

Ottawa  Parliament  and  Departmental  Buildings:  fire  protection . 26,667  00 

Ottawa  Parliament  and  Departmental  Buildings:  re-wiring .  51,804  93 

Ottawa  Parliament  Grounds:  improvements.. .  16,447  75 

Ottawa  Parliament  Grounds:  placing  service  wires  under  ground .  1,904  29 

Ottawa  Public  Buildings:  preservation  of  trees .  2,238  60 

Ottawa  Printing  Bureau:  improvements .  4,448  69 


Total,  carried  to  page  V — 47 .  707,088  00 


Ottawa  Departmental  Buildings:  Fittings. 

Agriculture  Dept.,  Langevin  Block:  ($1,610.13) — 

Office  Specialty  M’f’g.  Co.:  section,  $18;  22  steel  cabinets,  $1,024.50;  100  steel  guards, 

$25;  sundry,  $36.63 . . .  1, 104  13 

Steel  Equipment  Co.:  book  case,  $186;  2  sorting  racks,  $320 .  506  00 

Agriculture  Dept.,  66  Queen  St.:  ($35) — 

Office  Specialty  M’f’g.  Co.:  steel  cabinet .  35  00 

Alien  Enemies  Registration  Office,  40  Bank  St.:  ($28.35) — 

Office  Specialty  Mf’g.  Co.:  steel  cabinet,  $27;  freight,  $1.35 .  28  35 

Auditor  General’s  Office,  East  Block:  ($300.70) — 

Steel  Equipment  Co.:  alterations  to  steel  cabinets,  $115;  6  file  cabinets,  $180;  sundry, 

$5  70 .  300  70 

Auditor  General’s  Office,  McNeill  Bldg.:  ($55) — 

Steel  Equipment  Co.:  18  drawer  cabinet .  55  00 

Census  and  Statistics  Branch,  Canadian  Bldg.:  ($776.25) — 

Office  Specialty  Mfg.  Co.:  steel  library  shelving,  $770;  sundry,  $6.25 .  776  25 

Clerk  of  Crown  in  Chancery:  ($82.70) — 

Office  Specialty  Mfg.  Co.:  2  steel  cabinets,  $30;  sundry,  $2.70 .  82  70 

Customs  Department:  ($177.50) — 

Office  Specialty  Mfg.  Co.,  4  sections,  S107  50;  Steel  Equipment  Co.,  2  cabinets,  $70.00.. .  177  . 50 

Dominion  Police:  ($421.20) — 

Office  Specialty  Mfg.  Co.:  8  steel  cabinets,  $271.20;  6  steel  lockers,  $150 . .  421  20 

External  Affairs:  ($475.90) — 

Office  Specialty  Mfg.  Co.:  8  attachments,  $40;  8  four  draw'er  cabinets,  $236;  freight, 

$13.90;  6  steel  cabinets,  $186 .  475  90 


Carried  forward .  3,962  73 
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Ottawa:  Departmental  Buildings:  Fittings— Continued. 


$  cts. 


Brought  forward 


3,902  73 


Finance  Department:  ($365.20) — 

Office  Specialty  Mfg.  Co.:  2  drawer  cabinets . 

Steel  Equipment  Co.:  4  steel  tables,  $162.50;  18  drawer  vertical  filing  cabinet,  $128 . 

Governor  Clone ral’s  Secretary’s  Office:  ($1, 135) — 

Office  Specialty  Mfg.  Co.:  additions  and  alterations  to  steel  cases . . 

Indian  Affairs:  ($2,783.90) — 

Office  Specialty  Mfg.  Co.:  6  panels,  $46;  repairs  and  alterations  to  steel  cases,  $832.45; 

10  steel  cases,  $174;  2  special  steel  cases,  $455 . 

Steel  Equipment  Co.:  20  cabinets,  $590;  cartage  and  freight,  $19;  253  steel  guides,  $65.25; 

R.  867,  voucher  outstanding,  $602.20 . . 

Inland  Revenue:  ($98) — 

Office  Specialty  Mfg.  Co.:  3  steel  cabinets . 

Interior  Department,  Langevin  Block:  ($2,417.65) — 

Office  Specialty  Mfg.  Co.:  5  steel  cabinets,  $154;  7  steel  cases,  $1,545;  3  sections,  $10.50; 

sundry,  $13.65. . . . 

Steel  Equipment  Co.:  contract  for  metallic  fittings  for  Registration  Branch,  $6,185; 
less  paid  in  1912-13,  page  V — 13,  $5,500  and  less  $300  held  for  fittings  not  yet  supplied; 

10  cabinets,  $300;  freight  and  cartage,  $9.50 . 

Interior  Department,  Birks  Building:  ($160) — 

Steel  Equipment  Co.:  steel  filing  cabinet . 

Interior  Department,  Bryson  Bldg.:  ($85.05) — 

Office  Specialty  Mfg.  Co.:  3  steel  cabinets,  $81;  freight,  $4.05 . 

Interior  Department,  Canadian  Bldg.:  ($10,508.05) — 

Office  Specialty  Mfg.  Co.:  contract  complete  for  filing  cases  for  Survey  Record  Branches, 
$5,990;  alterations  to  steel  cases,  $347;  3,000  label  holders,  $250;  ladder,  $20;  locks, 
$15.75;  18  steel  cabinets,  $495;  2  steel  cases,  $797;  steel  track  and  sliding  ladder,  $30; 

52  vertical  drawers,  $490;  sundry,  $22.95 . 

Steel  Equipment  Co.:  3  legal  filing  cases,  $88.50;  metal  cabinet,  $135;  96  roller  skids, 
$96;  steel  filing  case,  $321;  steel  filing  cabinet  and  ladder,  $632;  track  and  bracket, 

.  $25;  6  vertical  filing  cabinet,  $750;  sundry,  $2.85 . 

Interior  Department,  Journal  Building:  ($1,043.04) — 

Steel  Equipment  Co.:  8  cabinets,  $192;  freight,  $6.04;  draughting  table  and  case  of 

pigeon  holes,  $845 . 

Interior  Department,  Union  Bank  Building:  ($1,809.35) — 

Office  Specialty  Mfg.  Co.:  freight,  $14.85;  11  steel  cabinets,  $369 . 

Steel  Equipment  Co.:  10  bases,  $50;  10  cabinets,  $295;  freight,  $17.50;  80  guides,  $20; 

metal  filing  cabinet,  $985;  120  steel  guides,  $30;  storage  cupboard,  $28 . 

Interior  Department,  Woods  Bldg.:  ($155) — 

Office  Specialty  Mfg.  Co.:  steel  case . 

Justice  Department:  ($90) — 

Steel  Equipment  Co.:  metallic  cabinet . 

Marine  and  Fisheries  Dept.,  Rea  Bldg.:  ($4,643.82) — 

Office  Specialty  Mfg.  Co.:  3  bases,  $15;  shelf,  $10;  safe  cabinet,  $125;  13  steel  sections, 

$308;  3  steel  tops,  $12;  sundry,  $9 . . . . 

Steel  Equipment  Co.:  37  cabinets,  $1,150.04;  freight,  $79.78;  metallic  cabinet,  $85; 

75  vertical  file  cabinets,  $2,250 . 

Militia  and  Defence  Dept.,  Birks  Bldg.:  ($32.35) — 

Office  Specialty  Mfg.  Co.:  steel  cabinet,  $31;  sundry,  $1.35 . 

Militia  and  Defence  Dept.,  Emmett  St.:  ($28.35) — 

Office  Specialty  Mfg.  Co.:  freight,  $1.35;  steel  cabinet,  $27 . 

Militia  and  Defence  Dept.,  Woods  Building:  ($5,563.10) — 

Office  Specialty  Mfg.  Co.:  100  right  hand  steel  suspensions,  $175;  4  special  index  cabinets, 
$820;  11  sections,  $259.50;  steel  cases  A.  B.  &  C.,  as  per  specifications,  $1,850;  7 

steel  cabinets,  $721;  sundry,  $24.60 . ; . 

Steel  Equipment  Co.:  filing  cabinet,  $1, 175;  2  safe  cabinets,  $510;  storage  cupboard,  $28. 


Mines  Branch,  Sussex  St.:  ($72.20) — 

Office  Specialty  Mfg.  Co.:  2  steel  cabinets,  $62;  sundry,  $10.20 . 

Naval  Service,  Rea  Bldg.:  ($1,776.76) — 

Office  Specialty  Mfg.  Co.:  4  bases,  $20  75;  10  sections,  $182;  A.  &  B.  shelving,  $380; 
steel  library  shelving,  $147;  8  steel  cabinets,  $248;  4  tops,  $17.50;  sundry,  $10.80.  . . . 

Steel  Equipment  Co.:  25  vertical  filing  cabinets,  $750;  freight,  &c.,  $20.71 . 

North  West  Mounted  Police:  ($220) — 

Office  Specialty  Mfg.  Co.:  2  steel  cases . 

Patriotic  Fund  Office,  Birks  Bldg.:  ($32.35) — 

Office  Specialty  Mfg.  Co.:  freight,  $1 .35;  steel  cabinet,  $31 . 

Post  Office  Dept.,  Blackburn  Bldg.:  ($6,734) — 

Office  Specialty  Mfg.  Co.:  freight,  $27;  20  steel  cabinets,  $588;  2  steel  cases,  $144 . 

Steel  Equipment  Co.:  metallic  fittings  for  Money  Order  Branch,  as  per  contract . 

Post  Office  Dept.,  Hope  Building:  ($250) — 

Office  Specialty  Mfg.  Co.:  steel  base  case . 
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Carried  forward 


43,365  90 


V — 74 


AUDITOR  G  LA  DUAL'S  REPORT,  191 ',-1915 


6  GEORGE  V,  A.  1916 


Ottawa:  Departmental  Buildings:  Fittings— Concluded.  $  cts. 

Brought  forward .  43,306  90 

Post  Office  Dept.,  Langevin  Block:  ($8,895.65) — 

Office  Specialty  Mfg.  Co.:  80  cases,  $4,010;  2  desks,  $825;  freight,  $37.80;  6  sections, 

$151;  48  st  cl  cabinets,  $1,323;  stair  handrails  and  4  sections,  $530;  sundry,  $23 —  0,899  80 

Steel  Equipment  Co.:  5  cabinets,  $147.50;  2  cases,  $110;  bookrack,  $102;  steel  fittings  as 

per  specifications,  $1, 508;  sundry,  $8.35 .  1,995  85 

Post  Office  Dept.,  Ridcau  Club  Bldg.:  ($13.50) — 

Office  Specialty  Mfg.  Co.:  steel  section .  13  50 

City  Post  Office:,  ($253.25) — 

2,500  folders,  $00.90;  0  steel  cabinets,  $180;  sundry,  $12.35 . .  253  25 

Public  Works  Dept.,  Birks  Bldg.:  ($85.05) — 

Office  Specialty  Mfg.  Co.:  freight,  $4.05;  3  steel  cabinets,  $81 .  85  05 

Public  Works  Dept.,  Bryson  Bldg.:  ($32.35)— 

Office  Specialty  Mfg. .Co.:  steel  cabinet .  32  35' 

Public  Works  Dept.,  Journal  Bldg.:  ($278) — 

Steel  Equipment  Co.:  0  cabinets  and  special  book  case . . .  278  00 

Public  Works  Dept.,  Robinson  Bldg.:  ($415.50) — 

Office  Specialty  Mfg.  Co.:  13  steel  cabinets,  $379;  sundry,  $36.50 .  415  50 

Public  Works  Dept.,  Stores,  Queen  St.:  ($1,010.49) — 

Office  Specialty  Mfg.  Co.:  6  steel  cabinets,  $162;  sundry,  $8.10 .  170  10 

Steel  Equipment  Co.:  30  cabinets,  $720;  filing  safe,  $105;  freight,  $15.39 .  840  39 

Public  Works  Dept.,  West  If  lock;  ($3,351.23) — 

Office  Specialty  Mfg.  Co.:  case  with  246  extra  holders,  and  plates,  and  a  grille  gate,  $650; 

7,000  folders,  $68.25;  guides,  $73.25;  875  steel  guides,  $192.50;  27  steel  cabinets, 

$806.85;  3  steel  cases,  $1,080;  sundry,  $149.38 .  3,020  23 

Steel  Equipment  Co.:  metallic  fittings,  $225;  12  plain  shelves,  $12;  storage  ease,  $64; 

6  vertical  files,  $30 .  331  00 

Railways  and  Canals  Dept.:  ($1,982.70) — 

Office  .Specialty  Mfg.  Co.:  2  steel  cabinets,  $58;  sundry,  $2.70 .  60  70 

Steel  Equipment  Co.:  metallic  fittings  as  per  tender,  $1,595;  extra  work,  $327 . ......  1,922  00 

Railway  Commission — 

Office  Specialty  Mfg.  Co.:  3,500  folders,  $19.50;  500  guides,  $29.25;  6  steel  cabinets, 

$234;  sundry,  $2.70 .  285  45 

Steel  Equipment  Co.:  metallic  fittings  as  per  specifications,  $1,798;  roller  suspensions 

for  15  drawers,  $30;  slide  arms  and  ladder  pole,  $43 . .  1,871  00 

Secretary  of  State  Dept.:  ($983.75) — 

Office  Specialty  Mfg.  Co.:  23  steel  cabinets,  $900;  sundry,  $6.75 .  906  75 

Steel  Equipment  Co.:  making  new  cornices  and  re-enamelling  steel  case .  77  00 

Trade  and  Commerce  Dept.:  ($1,125) — 

Office  Specialty  Mfg.  Co.:  additions  and  alterations  to  stool  cases  as  per  specifications. . .  1,125  00 

Victoria  Memorial  Musuem:  ($6,671.05) — 

Office  Specialty  Mfg.  Co.:  steel  cabinet,  $31;  sundry,  $4.05 .  35  05 

Steel  Equipment  Co.:  11  cabinets,  6  wardrobes  and  section,  $478;  200  metal  shelf  sup¬ 
ports,  $380;  80  storage 'cases,  $5, 120;  500  storage  trays,  $640;  wardrobe,  $18 .  6,636  00 

King’s  Printer’s  account .  20  53 


Total,  carried  to  page  V — 72 . . .  70,640  40 


Ottawa:  Langevin  Block:  Improvements  to  Heating  Apparatus. 

Campbell  Steel  Iron  Works,  Ltd.;  re-tubing  boiler,  6  tubes,  $16.80;  labour,  85  h.,  $59.50; 

sundry,  S3. 12 .  79  42 

Harris  Construction  Co.  Ltd.;  2  “Presto”  heaters,  $5,000;  less  paid  in  1913-14,  V — 75,  $3,800.  .  1,200  00 

McKinley  &  North  wood,  Ltd.:  6  elbows,  $44;  two  3  in.  “Ideal”  syphon  tank  regulators,  $210; 
labour,  668 J-  li.  at  60c.,  5061-  h.  at  40c.;  making  pattern,  $25.40;  pump  and  receiver,  $400; 

80  lb.  rubber  packing,  $80;  tank,  $100;  2  tees,  $22.50;  3  thermometers,  $37.50;  2  tee  reducers, 
elbows  and  pipe  flanges,  $90;  valves,  9  globe,  $107. SO,  10-in.  gate  with  comp,  flanges, 

$100;  10  in.  angle  tees  with  flanges  and  balls,  $180;  8  “Nelson”  valves,  $37;  sundry,  $326.01; 

less  rubber  packing,  etc.,  returned,  $31.95 .  2,331  96 

King’s  Printer’s  account .  30  41 


Total,  carried  to  page  V — 72. .  3,641  79 


Ottawa  Buildings:  Langevin  Block:  New  Elevators,  etc. 

General  Supply  Co.  of  Canada  Ltd.:  on  account  $21,218  contract  for  supplying  and  installing 

three  electric  passenger  elevators,  and  one  freight  elevator .  11,210  00 

Advertising .  431  00 


Total,  carried  to  page  V— 72 .  11,641  00 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 75 

SESSIONAL  PAPER  No.  1 


Ottawa:  Customs  Building.  $  cts. 

Crockett  &  Tharle:  on  account,  $993,000,  contract  for  erection  of  Customs  Building  (contract 

transferred  to  Peter  Lyall  &  Sons  Construction  Co.) .  108,718  35 

Lyall,  Peter  &  Sons  Construction  Co.:  estimate  14  to  June  1,  1915,  on  account,  $1,173,000  con¬ 
tract  for  erection  of  Customs  Building,  $470,801.65;  less  paid  in  1915-16,  $173,100 .  297,701  65 

Clerk  of  works,  R.  Holmes,  12  m.  to  Mar.  31,  1915,  at  $150 .  1,800  00 

Asst,  clerks  of  works  at  $125  per  m.:  Alex.  Graham,  Apr.  14-30,  May,  June  1-18,  July-Aug., 

$520.83;  M.  A.  Menard,  Aug.  24-Mar.  31,  $907.25 .  1,428  08 

Engineer,  Geo.  Goodwin,  Mar.  25-May  16,  1914,  1  m.  23?  d.  at  $125  per  m .  220  16 

Foremen  at  $3.50  per  d.:  D.  S.  Campbell,  $150.11;  J.  Lewis,  $75.06;  R.  Riddell,  $64.56;  Thos. 

Shore,  $45.50 .  335  23 

General  foreman,  C.  R.  Walters,  Mar.  27-Apr.  16,  21  d.  at  $250  per  m .  173  65 

Labour  foreman,  A.  Graham,  Mar.  27-Apr.  13,  18  d.  at  $150  per  m .  89  19 

Asst,  foreman  at  $2.75  per  d.:  M.  Killoran,  $69.97;  Geo.  Turner,  $19.25 .  89  22 

Master-mechanic,  E.  Beiderman,  Mar.  27-Apr.  20  at  $175  per  m .  144  89 

Night  master-mechanic,  A.  Villeneuve,  18  d.  at  $4 .  72  00 

Office  man,  C.  Schelder,  Mar.  27-Apr.  20,  at  $125  per  m .  103  50 

Stenographer,  A.  Featherston,  23  d.  at  $3;  rodman,  B.  Steers,  14  d.  at  $3 .  Ill  00 

Storekeepers:  M.  C.  Bruce,  Mar.  29-Apr.  18  at  $75  per  m.;  R.  Palmer,  20  d.  at  $3.50  per  d .  127  10 

Superintendent,  W.  J.  Johnston,  Mar.  27-Apr.  20  at  $300  per  m .  248  39 

Timekeepers:  A.  Featherston,  22  d.  at  $3  per  d.;  J.  Duchesneau,  Mar.  27-Apr.  18  at  $100  per 

m.;  night,  M.  J.  Sheehy,  Mar.  27-Apr.  13  at  $65 .  180  78 

NighLwalking-boss,  M.  Smiddy,  Mar.  27-Apr.  15,  at  $175  per  m . .' .  115  73 

Wages,  detailed  with  Ottawa  Buildings  Repairs,  Page  V — 88 .  10,389  98 

Beaudry,  Zotique:  hospital  charges,  $63;  medical  attendance,  $90;  salary  for  two  months, 

$187.20;  sundry,  $47 . 387  20 

Bell  Telephone  Co.:  telephone  tolls .  81  13 

Brooks,  H.  W.:  sand,  728  loads  at  $1.25 .  910  00 

Brunet,  Dr.  E.:  professional  services  to  Andrew  Castock .  100  00 

Builders  Supply  Co.:  boiler  section,  $11.80;  4  buckets,  $13;  9  check  valves,  $11.16;  125  lb.  cot¬ 
ton  waste,  $15;  9  engine  lubricators,  $18.90;  16  globe  valves,  $26;  50  ft.  hose,  $12;  32  valves, 

$27.20;  sundry,  $52.30 .  187  36 

Campbell  Steel  &  Iron  Works  Ltd.:  8  beams,  $118.42;  loading,  carting  and  unloading  3  large 
boilers,  $330;  rent  of  boilers  from  Mar.  1,  1914,  air  compressor,  36  d.  at  $2.25,  80  h.  p.  marine 
type,  40  d.  at  $2.50,  100  li.  p.  marine  type,  39  d.  at  $2.50,  tubular,  44  d.  at  $2.50;  sundry, 

$2.60 . . . . . . . . . . .  839  52 

Canadian  Inspection  and  Testing  Laboratories:  shop  inspection  of  steel  work,  2,361-108  tons 

at  30c.,  2,116-223  tons  at  25c . . .  1,237  40 

Canadian  Steel  Foundries  Ltd.:  rent  of  477-76  gross  tons  pig  iron,  85  d.  to  Mar.  6,  1914,  at  lc. 

per  ton  per  d.,  $406.10;  unloading  pig  iron  $119.44 .  525  54 

Caskey,  J.  C.,  M.D.:  medical  attendance .  132  00 

Charette,  T.:  rent  of  machinery,  10  m.  at  $20;  broken  blasting  battery,  $50 .  250  00 

Chevrier,  R.,  M.D.:  professional  services  to  S.  P.  Rostruck . '. .  225  00 

Garrioch-Godard  &  Co.:  425  lamps,  $76.50;  6  doz.  lamp  guards,  $12;  sundry,  $19.07 .  107  57 

Independent  Coal  Co.:  coal,  916-55  tons  at  $7.50,  1-25  ton  at  $7,  1  ton  at  $6.75,  90  tons  at  $5.50..  7,384  63 

Lawson,  Thos.  &  Sons,  Ltd.:  45  brass  floor  plates,  $108.50;  3  castings  for  shafts,  etc.,  $27;  4 
grate  bars,  $14.40;  labour,  541  h.  at  70c.,  81|  h.  at  60c.;  set  of  semi-steel  crusher  jaws,  $91.60; 

sundry,  $52.69 . \ .  721  79 

McDougall,  John,  Caledonian  Iron  Works  Co.,  Ltd.:  shield  for  caissons,  $298.50;  less  alter¬ 
ations,  $33.20 .  265  30 

McKinley  &  Northwood:  9  buckles,  S13.80;  fitters,  216J  h.  at  40c..;  labourers,  414  h.  at  80c.; 

machinists,  6*  h.  at  $1;  sundry,  $15.49 .  453  59 

McKinnon,  F.  W.,  M.D.:  professional  services .  350  00 

O’Toole  &  McGillivray:  lumber,  1,548  ft.,  $117.83;  rent,  of  concrete  cars,  139  d.  at  $5,  of  der¬ 
rick,  136  d.  at  $7,  141  d.  at  $5,  of  2  steam  boilers,  48  d.  at  $1.50  each,  of  2  steam  hoists,  27  d. 

at  $3  each .  2,775  83 

Ottawa  Electric  Co.:  current  supplied,  19,668  k.w.  at  6-3c.,  6-02  h.p.  motor,  4  m.,  $13.05; 
arc  lights,  Jan.-Mar.,  1914,  $138;  141  d.  rental  of  track  switches,  etc.,  $211.50;  sundry, 

$2.19 . 1,603  77 

Ottawa  General  Hospital,  Water  St.:  board  and  attendance  of  W.  Banbury,  $66;  Z.  Beaudry, 

$138.50;  E.  Wall,  $47.50... _ . ; .  252  00 

Ouimct,  Jos.,  judgment  of  court  in  Ouimet  accident  case .  2,100  13 

Peerless  Water  Co.:  rent  of  buzz  saw,  4|  m.,  $90;  drinking  water  supplied,  Mar.-Apr.,  $126 —  216  00 

Perkins,  C.  L.:  200  lb.  angle  iron,  $10;  labour,  47  h.  at  70c.;  47h.at50c.;  sundry,  $2.50 .  68  90 

Plant,  H.  E.,  rent  of  duplex  steam  pump,  Feb.  3-Apr.  3 .  200  00 

Quinn,  Dr.  F.  P.:  professional  services .  155  00 

Shillington,  Dr.  J.  W.:  professional  services .  378  00 

St.  Luke’s  General  Hospital:  semi  private  room,  $154.50;  sundry,  $40.40 .  194  90 

Wright  &  Co.:  766J  brl.  cement,  $1,369.94;  crushed  stone,  554-619  tons  at  $1.40;  less  bags 

returned,  3,231  at  10c . ; .  .  1,823  30 

Small  payments:  brl.  cylinder  oil,  $20.25;  case  dynamite,  $10;  3  globe  valves,  $11.55;  lever, 

$15;  medical  attendance,  $142;  4  kegs  nails,  $10.60;  rent  of  safe,  $30;  rent  of  2  dump  cars, 

$20;  500  ft.  spruce,  $12;  sundry,  $92.48 .  363  88 


Carried  forward .  446,338  64 


V  —76 


Al  1)1  TOR  OEAERAL'S  llERORT,  191.',- 1915 


6  GEORGE  V,  A.  1916 


Ottawa:  Customs  Building — Concluded.  S  cts. 

Brought  forward .  446,338  64 

King’s  Printer’s  Account .  112  69 

Legal  services,  Code  &  Burriti,  Ottawa .  2S6  90 

Detailed  with  1913-14,  Page  V — 81 .  53,2<0  42 

Total,  carried  to  page  V — 72 .  500,008  65 


Ottawa:  Fuel-testing:  Roasting  Building  and  Addition  to  Shed,  etc. 

Tavlor  &  Lackey:  contract  complete  for  roasting  building  and  addition  to  fuel  shed,  $6,979; 

less  in  1913-14,  Page  \  81,  $980 .  5,999  00 

McKinley  &  Northwood:  installing  fan  system  as  per  tender .  494  00 

Taylor  &  Lackey,  3  ventilators .  26  00 

Advertising .  6  50 


Total,  carried  to  page  V — 72 .  6,525  50 


Ottawa:  Mines  Building:  Alterations,  etc. 

Barrett  Bros.:  162  bags  cement,  $87.90;  20-92  tons  crushed  stone,  $32.43;  1  ton  paristone, 

$11.25;  sundry,  $5.02 . . .  136  60 

( Campbell  Steel  &  Iron  Works,  Ltd.:  6  adjusting  jacks,  $22.50;  labour,  207$  h.  at  70c;  operating 

mechanism  for  travelling  crane,  $550;  steel  lining  for  vault,  $285;  sundry,  $17.25 .  1,020  00 

Dominion  Radiator  Co.:  duplex  feed  pump  and  receiver,  $110;  round  steam  boiler,  $204.24. . . .  314  24 

Standard  Supplies,  Ltd.:  covering  boilers,  and  pifres  with  asbestos,  $325;  sundry,  $6 .  331  00 

Small  payments:  12  sheets  galv.  iron,  $9.92;  5  loads  sand,  $10.50;  sundry,  $8.40 .  28  82 


Total .  1,830  06 

Less — discounts  for  cash,  Page  V — 108 .  0  32 


Total,  carried  to  page  V — 72 . .  1,830  34 


Ottawa:  Parliament  Buildings:  Improvements. 

Campbell  Steel  and  Iron  Works:  supplying  and  erecting  steel  balcony  for  boiler  room .  105  00 

Fleck,  Alex.  Ltd.:  40  grate  bars,  $70.60;  12  headers,  $15.58;  6  rollers,  $3.68;  24  roller  bearings, 

$18.94 .  108  80 

Gilmour,  D.  G.  &  Co.:  spruce,  14,070  ft.  at  $22.50 .  316  57 

Hill,  Jas.:  5,000  ft.  lumber,  $125;  120  scaffolding  poles,  $72 .  197  00 

Laverdure,  E.  J.:  installing  lavatory  fittings  as  per  tender,  $2,480.78;  sundry,  $9.49 .  2,490  27 

Mason,  Geo.  M.:  pine,  6,000  ft.  at  $19;  spruce,  4,220  ft.  at  $23 .  211  06 

McCallum,  Win.  R.:  5  electric  fixtures  complete .  175  00 

Modern  Machine  Co.:  62  bronze  bannister  posts .  1,860  00 

Robertson,  Thos.,  &  Co.:  copper  range  boiler .  252  00 

Small  payments:  ceiling  plates,  $12;  1  brl.  cement,  $9  30;  12  sheets  galv.  iron,  $18;  labour, 

29$  h.  at  70c.,  28  h.  at  35c.;  repairing  leaded  glass,  $10;  sundry ,  $24 .84 .  104  59 

Wages  detailed  with  Ottawa  Buildings,  Repairs,  page  V — 88 .  3,207  75 


Total .  9,028  04 

Less,  discounts  for  cash,  page  V— 108 .  12  76 


Total,  carried  to  page  V — 72 .  9,015  28 


Ottawa:  Post  Office:  New  Elevator,  etc. 

King’s  Printer’s  Account,  $30.54;  advertising,  $243.24 . • .  273  78 


Ottawa:  Parliament  and  Departmental  Buildings:  Fire  Protection. 

trio  May-Oatway  Co.  Ltd.:  contract  complete  for  installation  of  fire  alarm  system  in 
Parliament  and  Departmental  buildings,  $41,627;  less,  $2,000  retained  for  work  not 
completed  and  less,  $12,960  paid  in  1913-14,  page  V— 76 .  26,667  00 


SESSIONAL  PAPER  No.  1 


Ottawa:  Parliament  and  Departmental  Buildings:  Re-wiring.  $  cts> 

Canadian  General  Electric  Co.:  contract  complete  for  supplying  material  for  re-wiring 

buildings,  $20,195;  less  $37.50  deducted  for  changing  buzzing  on  switchboard .  20, 157  50 

Superintendent,  F.  A.  Wilson:  12  m.  less  14  d.  in  April  at  $175 .  2  018  33 

Foreman  electrician,  Alf.  McCagg:  May  19-Mar.  31,  at  $100,  overtime,  $12.90 .  F051  G1 

Electricians  at  $85  per  m.:  Chas.  Aitkins,  $721.70,  overtime,  $8.23;  Albert  Acres,  $789.08; 

J.  W.  Barclay,  $715.63;  S.  H.  Bartlett,  $737.57;  F.  Bouchard,  $740.32;  S.  W.  Bradley, 

$729.35;  F.  A.  Cote,  $64.44;  J.  O.  Garceau,  $548 .85;  John  Grimes,  $685.45;  A.  M.  Holt, 

$779.17;  E.  J.  Marion,  $432  39;  J.  Routliffe,  $759.56,  overtime,  $2.74;  S.  Wagner,  $454.46. .  8  168  94 

Electricians  at  $75  per  m.:  S.  H.  Bartlett,  $200;  J.  O.  Garceau,  $155.91 .  355  91 

Electricians’  helpers  at  $65  per  m.:  Robt.  Alexander,  $358.41;  N.  Chapman,  $573.47;  W.  L. 

Chilton,  $564.90;  Hector  Chugg,  $556.70;  A.  A.  Cockburn,  $585.41;  H.  Giroux,  $405.79; 

Arth.  Grimer,  $549.35,  overtime,  $2.10;  R.  Lyon,  $342.83;  D.  McIntyre.  $309.94;  W. 

Newman,  $558.81;  J.  B.  O’Neil,  $452.03,  overtime,  $6.96;  E.  Parisien,  $575.24;  R.  St. 

Denis,  $489.05;  B.  Todd,  $545.81;  A.  Whelan,  $190.58 .  7,067  38 

Electricians’  helper  at  $60  per  m.:  B.  Todd .  116  06 

Storekeeper,  T.  E.  Hodgins:  July-Mar.,  9  m.  at  $90 .  810  00 

Wages  detailed  with  Ottawa  Buildings,  Repairs,  page  V— 88 .  2,850  52 

Ackroyd,  P.:  electrical  supplies  as  per  tender  .  189  43 

Barrett  Bros.:  25  bags  cement,  $13.75;  3  tons  paristone,  $33.75;  sundry,  $44.83 .  92  33 

Bertschinger,  A.:  4  cable  terminals,  $46;  550  ft.  d.b.  r.c.  cable,  $121;  50  elbows,  $20;  200  ft. 

steel  conduit,  $20;  sundry,  $20.35 .  227  35 

Birkett,  Thos.  &  Son  Co.  Ltd.:  4  ‘Bulldog’  dies,  $58.80;  4  conduit  benders,  $10;  conduit 
elbow  former,  $26.25;  880  expansion  shields,  $66.06;  25  bars  iron,  $16. 16;  ladder,  $14.40; 

9  pipe  vises,  $66;  50  lb.  solder,  $20.50;  9  bars  steel,  $12.88;  100  gross  screws,  $41.50;  1  set 

taps  and  dies,  $18.50;  window  guards,  $49.25;  sundry,  $418.45 .  818  75 

Builders’ Supply  Co.:  5  sets  “Buckeye”  stock,  $42.30;  2  pipe  vises,  $16;  sundry,  $13 . 50 .  71  80 

Canadian  General  Electric  Co.:  49  antique  bronze  fixtures,  $155.04;  fixture,  $21.42;  60  mazda 
lamps,  $54;  oil  switch  complete  with  double  coil  lever,  etc.,  $103;  43  top  and  bottom 

realite  glass  reflectors,  $364.27;  sundry,  $26.39 .  724  12 

Cuzner  Hardware  Co.:  500  bolts,  $18;  100  ft.  iron,  $7;  5  ladders,  $32.40;  16  pipe  wrenches,  $23; 

sundry,  $75.98 .  156  38 

Dominion  Electric  Contracting  Co.:  200  ft.  conduit,  $12.99;  5  cutouts,  $10;  345  ft.  r.c. d.b. 

cable,  $89.70;  7  shades,  $7 .88;  sundry,  $5. 48 .  126  05 

Dominion  Machine  &  Supply  Co. :  85  cable  holders,  $29 . 50;  labour,  234  h.  at  70c. ;  34  steel  boxes, 

$406.50;  2  wire  frames  and  gates  for  switch  boxes,  $42.50;  sundry,  $00.62. , .  702  92 

Eclipse  Plating  Co.:  16  cable  terminals,  1,000  ft.  reinforced  cord,  109  condulets,  etc.,  $275.84; 

“Realite”  fixtures,  $21.05;  sundry,  $14.45 .  311  34 

Ellacott,  J.  A.  L.:  200  flush  receptacles,  $110;  heater,  $12.75;  12  doz.  insulating  joints,  $43.20, 

100  of  3  gang  switch  boxes,  $62;  500  push  button  switches,  $225;  50  snap  switches,  $17.50; 

1,000  star  lead  anchors,  $29.13;  200  standard  and  outlet  switch  boxes  and  covers,  $45; 

550  switch  plates,  $127.50;  sundry,  $58.57 .  730  65 

Garrioch-Godard  &  Co.:  250  ft.  cable,  $135;  63  ft.  chain,  $28.35;  55  canopy  rings,  $12.10; 

200  conduit  elbows,  $74;  2,442  condulets,  $451.88;  300  couplings,  $41.25;  25  elbows,  $10; 

3  flush  push  switches,  $28.50;  8  fuses,  $10;  40  ft.  galvaduct,  $12.40;  31  hinge  plates,  $21.70; 1 
55  keyless  sorters,  $13.75;  100  lb.  pipe  strap,  $20;  12  receptacle  plates,  $27;  12  switch  outlet 

boxes,  $18;  sundry,  $371.31 .  1,275  24 

Gravelle,  J.  Geo.  &  Co.:  300  pipe  straps,  $10;  1,014  ft.  r.c. d.b.  wire,  $304.20;  sundry,  $2.50. .  316  70 

Gray-Harvey  Co.:  6  kegs  nails,  $17.75;  500  lead  expansion  shield,  $14.50;  1,500  screws,  $9.13; 

sundry,  $35.61 .  76  99 

La  verdure,  E.  J.  &  Co.:  600  coach  screws,  $12.30;  27  bars  iron,  $16.38;  200  lead  anchors,  $10; 

sundry,  $13.30 .  51  98 

McCallum,  W.  R.:  600  ft.  r.c. d.b.  cable,  $330;  12  cable  terminals  and  640  ft.  lead  cable,  $475; 

40  combination  switches,  $48;  110  condulets  and  240  covers,  $128.40;  2,150  ft.  conduit, 

$562;  10  elbows,  $28;  500  metal  covers,  $30;  500  ft.  pipe,  $225;  1 ,000  pipe  clamps,  $35;  100 

tandem  switches,  $70;  sundry.  $28.60  . .  1,960  00 

Metropolitan  Supply  Co.:  400  ft.  conduit,  50  condulets,  etc.,  $198;  100  ft.  r.  c.  wire,  $18.65; 

sundry,  $5 .  221  65 

Pringle,  It.  E.  T.:  electric  drill,  $95;  sundry,  $12.50 .  107  50 

Savage  &  MacDonell  Co.:  1,056  ft.  pine.  $37.76;  sundry,  $35.87 . 73  63 

Sheppard  <fc  Cameron:  600  conduit  bushings,  $24;  4  conductor  potheads,  $30;  700  conduit  lock¬ 
nuts,  $14  50;  50  g  dv.  elbows,  $24;  sundry,  $17.80 .  110  30 

Wood  burn,  Clinton,  M.:  rubber  matting .  191  13 

Small  payments:  6  castings  floor  plates,  $16.52;  20  bags  cement,  111;  copper  door,  $40;  10 

fixtures,  $15;  hardware,  $15.45;  labour,  $13.65;  6  tarpaulins,  $30.24;  sundry,  $164.13 .  305  99 

King’s  Printer,  $34.75;  advertising,  $336. 15 .  370  90 


Total .  51,809  38 

Less — Discounts  for  cash,  page  V — 108 .  4  45 


Total,  carried  to  page  V — 72 .  51,804  93 


V — 78 


AUDITOR  GENERAL'S  REPORT,  191',-1015 


6  GEORGE  V,  A.  1916 


Ottawa:  Parliament  Grounds:  Improvements,  etc.  $  cts. 

McMahon,  E.:  contract  complete  for  asphalt  squeegees  around  House  of  Commons,  14,077 
sq.  vd.,  $5,812.34;  mastic  sidewalk  around  east  block,  70  sq.  yd.,  $178.50;  less  paid  in 

1913-14,  V— 77.  85.31(1 .70 .  599  08 

Barrett  Bros.:  cement,  1 ,680  bags,  S924,  less  1,020  empty  bags  returned,  $102. . .  822  00 

Bi  ks,  H.W  .:  sand,  112  loads  at  S2.10 .  235  20 

Fleck,  Alex.,  Ltd.:  480 ft.  iron  fence,  $1,920;  6  lamp  posts,  $510;  sundry,  $13.29 .  2,443  29 

Foisy,  Honore:  800  ft.  iron  pipe,  $80;  sundry,  $2.40 .  82  40 

Hill,  Jas.:  15  pcs.  lumber,  $24;  3  M  ft.  pine,  $78;  sundry,  $1.50 . ' .  103  50 

Maass,  C.  M.:  15  level  posts,  $39.20;  90  cast-iron  posts,  $168.80;  labour,  76  h.  at  70c.;  sundry, 

$2.95 . *. . ^ . . . . .  264  15 

Wright  &  Co.:  80  brl.  cement,  $176;  cutting  railing  holes  extra  depth,  $72;  450  ft.  limestone 
coping,  $877.50;  23  limestone  pier  blocks,  $356.50;  81-627  tons  rubble,  $120.70;  sundry, 

$15;  less  320  sacks  returned,  $32 .  1,585  70 

Small  payments:  15  cast-iron  posts,  $23.10;  electrical  supplies,  $19.10;  12  galv.  pails,  $7.80; 

iron  pipe,  $45.45;  12  shovels,  $9;  2  wheel-barrows,  $10;  sundry,  $31 .38.  . .  . .  145  83 

Vouchers  outstanding:  R  5729,  $7,  R  5730, $7,  R  5731,  $1.75,  R  5732,  $10.50,  R  5733,  $7,  R  57347 

$9.53 . . .  42  78 

Wages  detailed  with  Ottawa  Building  Repairs,  page  V — 88 .  10,129  58 


Total .  16,453  51 

Less — Discounts  for  cash,  page  V — 108 .  5  76 


Total,  carried  to  page  V — 72 .  16,447  75 


Ottawa:  Parliament  Grounds:  Placing  service  wires  underground. 

Garrioch,  Godard  &  Co.:  conduit,  etc .  4  54 

Marsh  11,  A.  G.:  contract  complete  for  placing  service  wires  underground  in  Parliament 
grounds,  $11,995;  172  ft.  cable,  $111.80;  6  disconnection  boxes,  $592.95;  4  extra  manholes, 

$1,200;  less  paid  in  1913-14,  page  V— 77,  $12,000 .  1,899  75 


Total,  carried  to  page  V — 72 .  1,904  29 


Ottawa  Public  Buildings:  Preservation  of  Trees. 

Barrett  Bros.:  50  bags  cement  and  bags .  27  50 

Vair—  Beatty  Co.  ($2,211.10) — 

Preservation  of  trees  on  Parliament  Hill:  labour,  as  tendered,  $1,600;  250  ft.  iron  rods,  $50; 

30  gal.  pruning  compound,  $52.50;  nuts  atnd  washers,  $8.60 .  1,711  10 

Preservation  of  trees  at  Victoria  Memorial  Museum:  labour,  as  tendered,  $485;  50  ft.  iron 

rods,  $10;  nuts  and  washers,  $5 . . - .  500  00 


Total,  carried  to  page  V — 72 .  2,238  60 


Ottawa  Printing  Bureau:  Improvements,  etc. 

Birkett,  Thos.  &  Son  Co.:  copper,  $28.71;  15  bars  iron,  $24.57;  sundry,  $9.70;  underpaid,  $1... .  61  98 

Dominion  Bridge  Co.:  drilling,  $17.81 ;  steelwork  for  reinforcing  walls  in  west  wing  and  ercctibn 

as  per  tender,  $1,320.87;  extra  work,  $75.67 .  1,414  35 

Fleck,  Alex.,  Ltd.:  installing  “Worthington”  steam  pump .  432  72 

McKinley  &  Northwood:  480  ft.  galv.  pipe,  $38.50;  installing  ventilating  system,  $2,263 .  2,301  50 

Small  payments:  30  ash  poles,  $10.80;  sundry,  S15-.44 .  26  24 

Wages,  detailed  with  Ottawa  Building  Repairs,  page  V — 88 .  214  10 


Total.... . . .  4,450  89 

Less — Discounts  for  cash,  page  V — 108 .  2  20 


Total,  carried  to  page  V — 72 .  4,448  69 


Ottawa  Public  Buildings:  Repairs  and  Maintenance. 

Elevator  attendants . . .  36, 753  40 

Gas  and  electric  light,  including  roads  and  bridges .  59,358  31 

Grounds .  21,095  19 

Heating,  including  salaries  of  engineers,  firemen,  etc .  161,179  55 

Removal  of  snow  (including  Rideau  Hall) .  4,766  91 

Repairs,  including  ventilation,  furniture,  etc .  322,502  56 

Telephone  service .  34,711  81 

Rideau  Hall:  allowance  for  fuel  and  light .  17,000  00 

Rideau  Hall:  improvements,  furniture,  ^paintenance,  etc.  (including  grounds) .  65,176  65 


Total,  carried  to  page  V — 2 .  722,544  38 


PVBTAC  WORKS  DEPARTMENT:  EXPENDITURE  V— 79 

SESSIONAL  PAPER  No.  1 


Ottawa  Public  Buildings:  Elevator  Attendants.  $  cts. 

Archives:  J.  Beaulne,  Nov  .-Mar.,  $300;  J.  Bureau,  Apr.-June  15,  Sept.-Oct.,  less  1  d.  in  May, 

$268.06.... . . .  568  06 

Bryson  Building:  T.  Lavoie,  Dec.-Mar.,  $240;  Chas.  Ward,  May-Nov.,  less  1  d.  in  May,  and 

2  d.  in  Oct.,  $414.18 .  654  18 

Canadian  Building:  E.  Charctte,  Apr.-Sept.,  less  2  d.  in  June,  $356,  overtime,  $16.25;  C. 

McFadden,  y.,  $720;  J.  Piche,  y.,  $720;  A.  St.  Denis,  y.,  $720,  overtime,  $5.50 .  2,537  75 

Customs  Building:  F.  Jacques,  Oct.-Mar,,  less  \  d.  in  Feb.,  $358.93;  J.  Trcpanier,  Apr.-Sept., 

$360,  overtime,  $1.25 .  720  18 

East  Block:  Arth.  Drapeau,  y.  less  15  d.  in  Feb.  and  7  d.  in  Mar.,  $674.31;  J.  B.  Rioux,  y.,  $960  1 , 634  31 

Labelle  Building:  O.  Leduc,  Apr.-May,  9  d .  17  87 

Langevin  Block:  A.  Brunet,  y.,  $720;  Thos.  Caron,  y.,  $720;  P.  KildufT,  y.,  $720;  W.  Palen,  y., 

$720;  N.  Proulx,  y.,  $720;  Ls.  Remillard,  y.,  $720 .  4,320  00 

Langevin  Block:  Pumps:  engineer,  W.  Marshall,  y.,  $840,  J.  B.  Mulligan,  May-Oct.,  $420; 

firemen,  J.  B.  Mulligan,  Apr.,  $60,  W.  McLean,  Nov.-Mar.,  $300 .  1,620  00 

Militia  and  Defence:  J.  Beaulne,  Apr.-Sept.,  $360,  overtime,  $1.25;  C.  McConville,  Oct.-Mar., 

$360 .  721  25 

Mines:  Jas.  Graham,  y .  720  00 

Parliament  Buildings:  A.  Chevrier,  y.,  $720,  overtime,  $22.75;  J.  Hotte,  Apr.-Sept.,  $360, 
overtime,  $16.75;  Thos.  Lavoie,  Apr.-Sept.,  $360,  overtime,  $29.38;  H.  Yiau,  y.,lessl  d.  in 

Sept.,  $718,  overtime,  $23.75 . '. .  2,250  63 

Post  Office:  F.  Gallagher,  Oct.-Mar.,  $360;  J.  Godard,  y.,  $720;  P.  Labelle,  y.,  $720;  J.  R. 

Stoate,  Apr.-June,  75  d.,  $150.25;  J.  Whalen,  y.,  $720 .  2,670  25 

Railway  Commission:  A.  Johnston,  y . 720  00 

Regal  Building:  Geo.  Yogan,  y.  less  1  d.  in  May .  718  06 

Robinson  Building:  P.  Blondin,  y.,  $720,  overtime,  $13.78;  T.  Phillips,  Apr.-Sept.,  $360;  J. 

Trcpanier,  Oct.-Mar.  15,  $330.97;  A.  Wilson,  Apr.-Sept.,  $360,  overtime,  $16.25 .  1,801  00 

Victoria  Memorial  Museum:  W.  J.  Connolly,  Oct.-Mar.,  less  1  d.  in  Mar.,  $358.06,  overtime,  $3; 

D.  Johnston,  y.,  $720,  overtime,  $5.25;  F.  Larocque,  y.,  $720,  overtime,  $5.25;  E.  Pelletier, 

Oct.-Mar.,  $360,  overtime,  $3;  I.  Trepanier,  Oct.-Mar.,  $360,  overtime,  $3;  W.  G.  Wiley, 

Oct.-Mar.,  $360,  overtime,  $2.25 .  2,899  81 

West  Block:  W.  La  Chapelle,  Apr.-Sept.,  $360;  J.  Lewis,  y.,  $720;  W.  H.  Quiggs,  y.,  $720;  D. 

St.  Jean,  v.,  $720 .  2,520  00 

Woods  Building:  W.  J.  Connolly,  Apr.-Sept.,  $360,  overtime,  $3.25;  H.  Mercier,  y.,  $720,  over¬ 
time,  $14;  E.  Pelletier,  Apr.-Sept.,  $360,  overtime,  $2.50 .  1,459  75 

Relief  attendants:  A.  Baker,  y.,  $720,  overtime,  $31.26;  E.  Charette,  Oct.-Mar.,  $360,  over¬ 
time,  $7.50;  F.  Galagher,  June  21-Sept.  30,  $198;  H.  Goyette,  y.,  less  4  d.  in  Nov.,  2  d.  in 
July,  I5  d.  in  June,  2  d.  in  Apr.,  $701.12,  overtime,  $7.25;  J.  Hotte,  Oct.-Mar.,  less  1£  d.  in 
Jan.,  $357.10,  overtime,  $12.65;  F.  Jacques,  Apr.-Sept.,  $360;  W.  Lachapelle,  Oct.-Mar., 

$360;  M.  Lortie,  Apr.-June  18,  Aug.  1-11,  Feb.-Mar.,  less  1  d.,  $295.14,  overtime,  $34.50; 

T.  Lavoie,  Oct.-Nov.,  $120;  T.  H,  Ladouceur,  12  m.,  less  3  d.  in  June,  $714,  overtime,  $8.25; 

Geo.  Lafontaine,  y.,  $720,  overtime,  $21.25;  C.  McConnell,  Apr.-Sept.,  $360;  T.  Phillips, 

Oct.-Mar.,  $360;  N.  Seguin,  Apr.-June  18,  Aug.  1-11,  Feb.-Mar.,  less  1  d.,  $295.14;  F.  Sen¬ 
ders,  Apr.-June  18,  Aug.  1-11,  Feb.-Mar.,  less  1  d.,  $295.14;  I.  Trepanier,  Apr.-Sept.,  $360, 
overtime,  $2.50;  Geo.  Tessier,  Apr.-Mar.,  less  6  d.  in  Apr.,  $708,  overtime,  $23.75;  A. 

Wilson,  Oct.-Mar.,  $360,  overtime,  $8.75;  J.  Way,  June,  18  d.,  $36;  W.  G.  Wiley,  Apr.-Sept., 

$300,  overtime,  $3  .  8,200  30 


Total,  carried  to  page  V — 78  .  36,753  40 


Ottawa  Public  Buildings:  Gas  and  Electric  Eight. 

Aekroyd,  P.:  1,000  of  16  c.p.  carbon  lamps,  $190;  sunbeam  lamps,  250  of  150-w.,  $325,275  of 

lOQ-w.,  $189.75,  275  of  60-w.,  $111.25;  12  of  100-w.,  tungsten  lamps,  $8.28 .  824  28 

Canadian  Tungsten  Lamp  Co.:  2,000  “Milite”  frosted  Mazda  lamps,  40  w.,  110  v.,  $570.80; 

13,000  tungsten  lamps,  40  w.,  110  v.,  $2,957 .  3,527  80 

Ellaeott,  J.  A.  L.:  1,000  of  16  c.p.  carbon  lamps .  160  00 

Garrioch,  Godard  &  Co.:  Mazda  lamps,  6  of  500-w.,  $33.05,  25  of  400-w.,  $108.75,  1  of  250-w., 

$2.15,  289  of  150-w.,  $342.22,  223  of  100-w.,  $179.63,  257  of  60-w.,  $123,  1,600  of  40-w.,  $464; 

50  of  10  c.p.  sunbeam  lamps,  $12;  sundry,  $40.55 . : . . . . .  1,305  35 

Grand  Trunk  Railway  System:  electric  current  supplied  office  of  Board  of  Railway  Commis¬ 
sioners,  Apr.  1-Feb.  28,  1915,  10,440  k.w.  at  6c.;  meter  rental,  75c .  627  15 

Gravelle,  J.  Geo.  &  Co.:  100  of  60-w.  Mazda  lamps,  $40;  100  of  100-w.  tungsten  lamps,  $69 .  109  00 

Hiscott,  W.  E.:  caretaker  of  Laurier  Avenue  Bridge  lights,  12  m.  to  Mar.  31,  1915 .  60  00 

McCallum,  W.  R.:  50  of  150-w.  Mazda  lamps . .' .  75  00 

Metropolitan  Supplv  Co.:  300  cored  carbons,  $9.75;  300  solid  carbons,  $10.92;  Mazda  lamps, 

100-00-w.,  $53,  50  100-w.,  $46.50 . . . • . .  120  17 

Ottawa  City,  Municipal  Electric  Department,  electric  current  supplied  at  3jC.  per  k.w 
($8.045.90) — 

A  griculture  Dept.,  Canadian  Bldg.:  Feb.  28,  1914-Mar.  3,  1915,  2.S28  k.w .  99  00 

Agriculture  Dept.,  62  Queen  St.:  Feb.  28,  1914-Mar.  3,  1915,  11,395  k.w . .  398  86 

Blackburn  Bldg.:  May  1-Mar.  3,  1915,  48,380  k.w .  1,693  30 


Carried  forward 


8, 9J9  91 
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A I  Dll' OF  GEXHFA  L'S  REPORT,  191 ',-1915 


6  GEORGE  V,  A.  1916 


Ottawa  Public  Buildings:  Gas  and  Electric  Light— Continued.  $  cts. 

Brought  forward .  8,999  91 

Ottawa  City.  Municipal  Electric  Department,  etc. — Concluded. 

Canadian  Bldg.:  Feb.  28,  1914-Mar.  3,  1915,  61,620  k.w.,  ventilator  fan,  Sept.,  48  k.w .  2, 158  38 

Customs  Long  Room,  70  Queen  St.:  Feb.  28,  1914-Mar.  3,  1915,  3,673  k.w .  128  62 

French  Translators,  26  Lyon  St.:  Feb.  28-Oct.  31,  1914,  119  k.w .  4  19 

French  Translators,  105  Vittoria  St.:  Feb.  28,  1914-Mar.  3,  1915,  575  k.w .  20  15 

Interior  Dept.,  25  Sparks  St.:  Feb.  28,  1914-Mar.  3,  1915,  99  k.w .  3  49 

Militia  Dept.,  Woods  Bldg.:  Feb.  28,  1914-Mar.  3,  1915,  91,765  k.w..., .  3,211  83 

Post  Office  Dept.,  68£  Queen  St.,  Feb.  28,  1914-Mar.  3,  1915,  310  k.w .  10  86 

Post  Office  Dept.,  76  Queen  St.:  Nov.  24-Mar.  3,  1915,  89  k.w .  3  12 

Post  Office  Dept.,  S4  Wellington  St.:  Feb.  28,  1914-Mar.  3,  1915,  2,241  k.w .  78  45 

Post  Office  Dept.,  335  Wellington  St.:  Feb.  28,  1914-Mar.  3,  1915,  270  k.w .  9  46 

Printing  Bureau,  324  Dalhousie  St.:  Mar.  1,  1914-Mar.  3,  1915,  920  k.w .  32  25 

Printing  Bureau,  326  Dalhousie  St.:  Feb.  28,  1914-Mar.  3,  1915,  709  k.w .  24  84 

Printing  Bureau,  328  Dalhousie  St.:  Mar.  2-1914-Mar.  3,  1915,  537  k.w .  18  82 

Printing  Bureau,  328  Dalhousie  St.:  Feb.  28,  1914-Mar.  3,  1915,  1,497  k.w .  52  43 

Robinson  Bldg.:  Feb.  28,  1914-Mar.  3,  1915,  19,588  k.w .  685  60 

22  Slater  St.:  Feb.  28,  1914-Mar.  3,  1915,  226  k.w .  7  92 

Stores,  20  Lyon  St.:  Feb.  28,  1914-Mar.  3,  1915,  123  k.w .  4  33 

Ottawa  tity,  Municipal  Electric  Dept.,  sundry  ($390.49) — 

Blackburn  Bldg.:  Mar.  1-Apr.  30,  1914,  331  of  16  c.p.  lights  at  $2  per  1.  per  ann .  110  34 

Robinson  Bldg.:  Oct.  1,  1913-Jan.  7,  1914,  (99  d.),  498  of  16  c.p.  lights  at  $2  per  1.  per  ann.  270  15 

2651  Wellington  St.:  July  9-Oct.  9,  1913,  current  supplied .  10  00 

Ottawa  Electric  Co.:  lighting,  tungstens  and  carbons  reduced  to  standard  16  c.p.  at  $1.75  per 
ann.  ($41, 833.04)— 

Agriculture  Dept.,  326  Queen  St.:  37  lights,  3  m.  to  June  30,  25  lights,  6  m.  to  Jan.  1,  26 

lights,  3  m.  to  Apr.  1,  1915.  . . - .  49  44 

Archives:  256  lights,  3  m.  to  June  30,  259  lights,  9  m.  to  Apr.  1,  1915 .  451  93 

Audit  Office,  Journal  Bldg.:  68  lights,  9  m.  to  Jan.  1,  1915 .  89  25 

Audit  Office,  McNeill  Bldg.:  58  lights,  6  m.  to  June  30,  1914 .  50  74 

Bank  of  British  North  America  Bldg.:  34  lights,  3  m.  to  Apr.  1,  1914 .  14  88 

Biological  Laboratory:  74  lights,  21  m.  to  Apr.  1,  1915;  74  lights,  6  m.  to  Jan.  1,  1915 .  291  37 

Birks  Building:  430  lights,  3  m.  to  June  30,  1914,  396  lights,  6  m.  to  Jan.  1,  1915,  402  lights, 

3  m.  to  Apr.  1,  1915 .  710  49 

Bryson  Building:  178  lights,  9  m.  14  d.  to  Jan.  1,  1915,  200  lights,  3  m.  to  Apr.  1,  1915 .  333  23 

Commission  of  Exhibition:  35  lights,  3  m.  to  July  1,  1914 .  15  31 

Comparator  Bldg.,  253  McKay  St.:  42  lights,  22  m.  to  Apr.  1,  1915 .  134  75 

Conservation  Commission:  494  lights,  3  m.  to  July  1,  496  lights,  6  m.  to  Jan.  1,  500  lights, 

3  m.  to  Apr.  1,  1915 .  868  87 

Customs  Dept.,  12  Albert  St.:  102  lights,  3  m.  to  July  1, 1914,  98  lights,  9  m.  to  Apr.  1,  1915.  173  25 

Customs  Dept.,  21  Sparks  St.:  14  lights,  4  m.  to  Mar.  31,  1915 . ' .  8  16 

Customs  Dept.,  76  Vittoria  St.:  23  lights,  3  m.  to  Apr.  1,  1915 .  10  06 

Customs  Dept.,  241  Wellington  St.:  56  lights,  3  m.  to  July  1,  1914,  57  lights,  9  in.  to  Apr.  1, 

1915  . .  99  32 

Customs  Dept.,  265  Wellington  St.:  24  lights,  3  m.  to  July  1,  1914,  47  lights,  9  m.  to  Apr.  1, 

1915 . . ...  72  18 

Customs  Laboratory,  41  Lyon  St.:  72  lights,  3  m.  to  July  1,  1914,  71  lights,  9  m.  to  April  1, 

1915 . N .  124  70 

Dominion  Observatory:  5  lights,  3  m.  to  July  1, 1914,  443  lights,  9  m.  to  Apr.  1,  1915 .  583  64 

East  Block:  1,860  lights,  3  m.  to  July  1,  1,915  lights,  6  m.  to  Jan.  1,  1,922  lights,  3  m.  to 

Apr.  1,1915  .  3,330  25 

Fish  Hatchery:  205  lights,  12  m.  to  Apr.  1,  1915 .  358  77 

Fotheringham  A  Popham  Bldg.:  103  lights,  9  m.  to  Jan.  1,  115  lights,  3  rh.  to  Apr.  1,  1915. .  185  51 

Fuel-Testing  Plant:  228  lights,  12  m.  to  Apr.  1,  1915 .  399  03 

Government  Green  House:  11  lights,  3  m.  to  Apr.  1,  1914,21  lights,  12  m.  to  Apr.  1,  1915...  41  55 

Harris-Campbell  Bldg.:  188  lights,  3  in.  to  July  1,  187  lights,  6  m.  to  Jan.  1,  189  lights,  3 

m.  to  Apr.  1,  1915 . .  328  56 

House  of  Commons:  3,547  lights,  3  m.  to  July  1,  3,468  lights,  6  m.  to  Jan.  1,  3,483  lights,  3 

m.  t<>  Apr.  1 ,  1915 .  6, 110  13 

House  of  Commons,  Tower  and  Grounds:  631  lights,  3  m.  to  July  1, 452  lights,  6  m.  to  July  1, 

440  lights,  3  m.  to  Apr.  1 ,  1915 .  864  06 

Imperial  Building:  268  lights,  3  m.  to  July  1,  272  lights,  6  m.  to  Jan.  1,  278  lights,  3  m.  to 

Apr.  1,1915 . . .  476  87 

Indian  Affairs,  Booth  Building:  157  lights,  3  m.  to  July  1,  183  lights,  6  m.  to  Jan.  1,  196 

lights,  3  m.  to  Apr.  1 . „ .  314  57 

Inland  Revenue,  319  Queen  St.:  37  lights,  15  m.  to  Apr.  1,  1915 .  80  97 

Inland  Revenue,  Victoria  Island:  41  lights,  3  m.  to  Apr.  1,  1914,  37  lights,  3  m.  to  July  1, 

93  lights,  9  m.  to  Jan.  1 ,  1915 . .  156  17 


Carried  forward . r .  32,573  15 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Ottawa  Public  Buildings:  (las  and  Electric  LighL-Continued.  $  cts. 

Brought  forward .  32,573  15 


ann. — Continued. 

Interior  Dept.,  27  Cliff  St.:  3G  lights,  3  m.  to  July  1,  25  lights,  9  m.  to  Apr.  1,  1915 .  48  56 

Interior  Dept.,  Journal  Bldg.:  167  lights,  9  m.  to  Jan.  1,  1915,  34  lights,  6  m.  to  Jan.  1,  1915, 

286  lights,  3  m.  to  Apr.  1,  1915 .  374  Q6 

Interior  Dept.,  14  Kent  St.:  19  lights,  11  m.  to  Nov.  1,  1914 .  30  48 

Interior  Dept.,  25  Sparks  St.:  17  lights,  3  m.  to  Apr.  1,  1914,  7  lights,  3  m.  to  July  1,  1914, 

18  lights,  9  m.  to  Apr.  1 ,  1915 . ? . 34  12 

Interior  Dept.,  Surveyor  General’s  Office:  157  lights,  12  m.  to  Apr.  1,  1915 .  274  76 

Interior  Dept.,  104  Wellington  St.:  80  lights,  3  m.  to  Apr.  1,  1914,  78  lights,  3  m.  to  July  1, 

77  lights,  6  m.  to  Jan.  1,  79  lights,  3  m.  to  Apr.  1,  1915 .  171  06 

Justice  L)ept.,  Nagle  Bldg.:  88  lights,  3  m.  to  July  1,  80  lights,  9  m.  to  Apr.  1,  1915,  6  lights, 

2  m.  11  d.  to  Apr.  1, 1915 . . .  <.  145  53 

Lady  Grey  Drive  and  Nepean  Point:  228  lights,  3  m.  to  July  1,  255  lights,  3  m.  to  Oct.  1, 

125  lights,  6  m.  to  Apr.  1,  1915 . ! .  320  09 

Langevin  Block:  1,397  lights,  3  m.  to  July  1,  1,361  lights,  6  rn.  to  Jan.  1,  1,375  lights,  3  m. 

to  Apr.  1,1915 . ^ .  2,403  62 

Laurier  Ave.  Bridge:  35  lights,  3  m,  to  July  1,  1914 .  15  31 

Library:  590  lights,  12  m.  to  Apr.  1,  1915 .  1,032  52 

Majors  Hill  Park:  359  lights,  3  in.  to  July  1,  346  lights,  July  1-Nov.  23,  96  lights,  Nov.  24- 

Jan.  1,  97  lights,  3  m.  to  Apr.  1,  1915 .  457  30 

Majors  Hill  Park  Green  House:  16  lights,  3  m.  to  July  1,11  lights,  6  m.  to  Jan.  1,  7  lights, 

3  m.  to  Apr.  1,  1915 .  19  09 

Marine  and  Fisheries,  69  Vittoria  St.:  18  lights,  3  m.  to  Apr.  1,  1914,  40  lights,  3  m.  to  June 

1,  35  lights,  6  m.  to  Jan.  1,  37  lights,  3  m.  to  Apr.  1,  1915 .  72  18 

Militia  and  Defence,  136  Emmett  St.:  16  lights,  13  m.  to  Jan.  1,  1915,  17  lights,  3  m.  to 

Apr.  1,  1915 . . .  37  77 

Militia  and  Defence,  64  George  St.:  16  lights,  3  m.  to  June  30,  1914 .  7  00 

Militia  and  Defence,  113  Rideau  St.:  89  lights,  3  m.  to  Jan.  10,  1914,  95  lights,  3  m.  to  July 

10,  1914,  87  lights,  6  m.  to  Jan.  1,  1915,  116  lights,  3  m.  to  Apr.  1,  1915 .  207  39 

Militia  and  Defence,  347  Sparks  St..:  19  lights,  6  m.  to  Jan.  1,  20  lights,  3  m.  to  Apr.  1,  1915..  25  37 

Mines  Dept.,  Sussex  St.:  461  lights,  3  m.  to  June  30,  442  lights,  3  m.  to  Jan.  1,  452  lights, 

July-Sept.,  1914,  Jan.-Mar.,  1915 . .  790  57 

Naval  Service:  169  lights,  3  m.  to  July  1,  1914,  66  lights,  6  m.  to  Jan.  1,  1915 .  131  os 

North  West  Mounted  Police  Stores:  51  lights,  15  m.  to  Apr.  1,  1915,  66  lights,  3  m.  to  July 

1,  1914,  85  lights,  6  m.  to  Jan.  1,  1915,  90  lights,  3  m.  to  Apr.  1.  1,  1915 .  254  18 

Plaza:  313  lights,  12  m.  to  Apr.  1,  1915 . . .  547  76 

Post  Office:  769  lights,  3  m.  to  Julv  1,  532  lights,  6  m.  to  Jan.  1,  753  lights,  3  m.  to  Apr.  1, 

1915 . . .  1,13137 

Printing  Bureau:  2,370  lights,  Apr.-June,  Oct.-Dee.,  1914;  2,488  lights,  3  m.  to  Apr.  1, 

1915 . 3,162  24 

Printing  Bureau,  Hawkesbury  Bldg:  100  lights,  3  m.  to  Apr.  1,  1915 .  43  75 

Printing  Bureau  Stores,  384-392  Sussex  St.,  20  lights,  15  m.  to  Apr.  1,  1915 .  43  75 

Public  Works  Dept.,  Journal  Building:  34  lights,  3  m.  to  June  30,  1914 .  14  88 

Public  Works  Dept.,  cor.  Sparks  and  Bank  St. :'8  lights,  12  m.  to  Apr.  1,  1915 .  14  00 

Public  Works  Dept.,  Victoria  Island:  64  lights,  6  m.  to  July  1,  1914,  81  lights,  9  m.  to  Apr. 

1,  1915 . .  162  33 

Railways  and  Canals,  124  Wellington  St.:  29  lights,  9  m.  to  Jan.  1,  1915,  31  lights,  3  m.  to 

Apr.  1,  1915 . . . . .  51  62 

Regal  Building:  377  lights,  3  m.  to  July  1,  379  lights,  6  m.  to  Jan.  1,  384  lights,  3  m.  to  Apr.  1, 

1915 . . • .  664  57 

Royal  Mint:  146  lights,  12  m.  to  Apr.  1,  1915 .  255  48 

Royal  Observatory:  438  lights,  3  m.  to  July  1,  1915 .  191  63 

Senate:  1,562  lights,  3  m.  to  July  1,  1,698  lights,  9  m.  to  Apr.  1,  1915 .  2,912  01 

188  Slater  St.:  8  lights,  3  m.  to  Apr.  1,  1915. . . 3  50 

Supreme  Court:  300  lights,  3  m.  to  July  1,  298  lights,  6  m.  to  Jan.  1,  274  lights,  3  m.  to  Apr. 

1,1915 . a . . . . . .  51189 

Trafalgar  Building:  451  lights,  3  m.  to  Julv  1,  433  lights,  6  m.  to  Jan.  1,  429  lights,  3  m.  to 

Apr.  1,  1915 . ......’ .  763  87 

Victoria  Chambers:  16  lights,  3  m.  to  July  1,  1914 .  7  00 

Victoria  Memorial  Museum:  1,557  lights,  6  m.  to  Oct.  1,  1,935  lights,  6  m.  to  Apr.  1,  1915. .  3,055  48 

22  Vittoria  St.:  48  lights,  10  m.  to  Apr.  1,  1915 .  70  00 

West  Block:  2,693  lights,  3  m.  to  Julv  1, 2,635  lights,  6  m.  to  Jan.  1,  2,652  lights,  3  m.  to  Apr. 

1,1915 . .’.... . . . ’. ...  4,644  06 

Arc  lamps  at  $50  per  lamp  per  ann.:  Elgin  St.,  1,  Experimental  Farm,  7,  Hull,  3,  Metcalfe 
St.,  1,  New  Edinburgh,  4,  Printing  Bureau,  3,  Suspension  Bridge,  1,  Wellington  St.,  6, 

each,  12  m.  to  Apr.  1,  1915 .  1,300  00 

Biological  Laboratory:  arc  lamp,  12  m.  to  Apr.  1,  1915,  -86  h.p.  at  $20  per  h.p.  per  ann .  17  20 

Inland  Revenue,  317  Queen  St..:  electric  current  supplied,  Dec.  30,  1913-Mar.  28,  1914,  664 

k.w.  at  6 -3c . .  4183 


Carried  forward . '.  59,037  21 

1 — 0  V 
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AUDITOR  GENERAL'S  REPORT,  101 ',-1915 

6  GEORGE  V,  A.  1916 


Ottawa  Public  Buildings:  Gas  and  Electric  Light — Concluded.  $  cts. 

Brought  forward.’. .  59,037  21 

Ottawa  Electric  Co.:  lighting  tungstens  and  carbons,  reduced  to  standard  16  c.p.  at  $1.75  per 
ann. — Continued. 

Interior  Dept.,  Imperial  Bldg.:  electric  current  supplied,  Oct.  9  1913-Dec.  31.  1914,  5S8 

k.w.  at  4-8c.,  2,442  k.w.  at  2c .  77  00 

Militia  and  Defence,  178  Wellington  St.:  arc  lamps,  12  m.  to  Apr.  1,  1915,  5-3  h.p.  at  $20  per 

hj).  per  ann .  106  00 

138  Queen  St.:  electric  current  supplied,  3  m.  to  Apr.  1, 1915, 126  k.w.  at  4-8  e.,  782  k.w.  at  2c  21  68 

Victoria  Memorial  Museum:  arc  lamps  and  mercury  arcs  at  $20  per  h.p.  per  ann.:  4-*55  h.  p., 

3  m.  to  Oct.  1,  1914,  4-92  h.p.,  3  m.  to  July  1,  1914,  6  m.  to  Apr.  1,  1915 .  96  55 

Ottawa  Gas  Co.:  Biological  Laboratory,  gas  supplied,  50,700  cu.  ft.  at  $1.10;  meter,  $1.25. ..  57  02 

Small  payments:  mazda  lamps,  1,000  w.,  $7.30,  400  w.,  $4.56 .  11  86 


Total .  59,407  32 

Less,  Discounts  for  cash,  page  V — 108 .  49  01 


Total,  carried  to  page  V — 78 . . .  59,358  31 


Ottawa  Public  Buildings:  Grounds. 

Foreman,  Thos.  E.  Davis:  Apr. -Mar .  1,459  92 

Assistant  foreman,  G.  W.  Bennie:  Apr  .-Mar .  1,200  00 

Florists  at  $56.27  per  m.:  E.  Gagne,  $673.16,  overtime,  $93.28;  J.  Rowley,  $669.26;  D.  Smith, 

$673.16,  overtime,  $90.38 .  2,199  24 

Gardeners  at  $56.27  per  m.:  D.  Kemp,  $672.26,  overtime,  $96.38;  Geo.  Munro,  $438.80;  over¬ 
time,  $93.28;  Win.  Simpson.  $12.50 .  1,313  22 

Gardeners  at  $60  per  m.:  Geo.  Burk . 296  13 

Wages  detailed  with  Ottawa  Building  Repairs,  Page  V— 88 .  9,879  23 

Ackroyd,  P.:  67  frosted  ball  shades .  78  79 

Birkett,  Thos.  &  Son  Co.,  Ltd.:  500  ft.  rubber  hose,  $72.-50;  sundry,  $11.30 .  83  80 

Brooks,  H.*W.:  10  bags  cement,  $5.25;  25  loads  sand,  $52.50  ..  .* .  57  75 

Graham  Bros.:  116,025  bulbs,  $1,335.47;  30  lbs.  clover  seed,  $10.50;  150  lbs.  grass  seed,  $37.50; 

sundry,  $20 . : .  1,403  47 

Graham,  John:  5  elm  trees,  $15;  15  maple  trees,  $45;  2, 110  yd.  sod,  $211 .  271  00 

Gray- Harvey  Co.:  1,018  ft.  chain,  $64.85;  248  screws,  $12.80;  sundry,  $28.85 .  106  50 

Martin,  J.  S.  &-Co.:  hay,  5-15  t..,  $106.35;  108  bush,  oats,  $67.40;  sundry,  $35 .  208  75 

Reo  Sales  Co.:  “Ideal”  power  lawn  mower .  486  00 

Scrims:  bulbs,  seeds,  plants,  etc.,  $992.25;  bulb  pans,  $10;  pots,  $59.90.  . .  1,062  15 

Star  Hardware  Co.:  1 , 750  ft.  cotton  hose,  $413.83;  4  waste  paper  cans,  $9;  sundry,  $10.10 .  432  93 

Small  payments:  bulbs,  $20,  burlap,  $7;  50  bags  cement,  $22.50;  ferns,  etc.,  $15.13;  4  pcs.  for 
gasoline  mower,  $9;  gasoline,  $28;  96  Its.  d.d.  glass,  $40.80;  hardware,  $53.27;  100  bags 
law n  dressing,  $27.50;  20  sacks  lawn  fertilizer,  $35;  repairing  2  hose  reels,  $42.2';  repairing 
1  askets,  etc.,  $19.66;  shoeing  horses,  $16;  6  loads  stone  dust,  $25.73;  10  gals,  wood  alcohol, 

$16;  sundry,  $183.64 .  561  48 


Total .  21,100  36 

Less,  discounts  for  cash . ; .  5  17 


Total,  carried  to  page  V — 78 .  21 , 095  19 


Ottawa  Buildings:  Heating,  including  Salaries  of  Engineers,  Firemen,  Watchmen,  etc. 

Archives:  firemen  at  $60  per  m.:  F.  Audette,  Apr.,  $60;  D.  Morel,  Apr.,  Nov  .-Mar.,  $360. . . .  420  00 

Bank  of  British  North  America:  firemen  at  $60  per  m.:  J.  W.  Bartlett,  Mar.,  $60;  D.  Farry, 

Apr.-Aug.  16,  $270.97;  M.  Larkin,  Nov.-Feb.,  less  7d.  in  Dec.,  $226.45 .  557  42 

Customs,  265  Wellington  St.:  caretaker  and  fireman,  at  $60  per  m.,  E.  Leblanc,  April-Oct.  28, 

Nov  .-Mar.,  $714.-18;  firemen  at  $60  per  m.,  C.  Goyette,  April,  $60;  J.  Marks,  April-July, 

less  7  d.  in  May  and  16  d.  in  June,  $194.45;  watchman,  S.  Chapman,  Aug.,  $60 .  1,028  63 

Customs,  12  Albert  St.:  engineers:  C.  Goyette,  at  $60;  Nov.-Mar.,  $300;  J.  B.  Mulligan,  at 

$70,  Nov.-Mar.,  $350 .  650  00 

East  Block:  ashmen  at  $48,  J.  Corbett,  Apr.,  Nov.-Mar.,  less  2  d.  in  Feb.,  $284.57;  P.  Kehoe, 

Oct.,  16  d.,  $24.77;  engineers  at  $80  per  m.,  T.  Haig,  Apr  .-Mar.,  less  lid.  in  Sept.,  $930.66; 
engineers  at  $70  per  m.,  J.  B.  Belanger,  Apr.-Mar.,  $840,  O.  Langlois,  Apr. -Mar.,  less  5  d. 
in  Dec.,  $828.71;  firemen  at  $60  per  m .,  H.  Brisson,  Apr.,  18  d.,  $36,  J.  Charron,  Apr.,  $60, 

F.  Dale,  Nov.-Mar.,  $300;  A.  Dugal,  Apr.,  Nov.-Mar.,  $360;  J.  A.  Gordon,  Apr. -June, 

Oct. -Mar.,  $540;  J.  Hunter,  Nov.-Mar.,  $300;  P.  Laliberte,  Apr.,  Nov.-Mar.,  less  1  d. 
in  Apr.,  $358;  F.  X.  Lortie,  Apr.,  Oct.-Mar.,  less  15  d.  in  Oct.,  $390.97;  J.  Marks,  Aug.- 
Sept.,  $120;  plumber  and  steamfittcr,  at  $75  per  m.,  A.  Riendeau,  Dec. -Mar.,  $300; 
watchmen  at  $60  per  m.,  T.  L.  Collins,  July  17-Jan.  24,  Feb.-Mar.,  $495.48,  J.  Whitton, 

Apr  .-June,  less  6  d.,  $168  .  6,337  16 


Carried  forward 


8,993  21 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 83 


SESSIONAL  PAPER  No.  1 


Ottawa  Buildings:  Heating,  including  Salaries  of  Engineers,  Firemen,  etc.— Continued.  $  cts. 

Brought  forward .  8,993  21 

Egan  Block:  watchman  at  $8  per  week:  O.  Turcotte,  Apr. -Mar .  415  99 

Fuel-testing  Building:  ■watchmen,  at  $60  per  m.:  Jas.  Burnside,  Oct.  13-Mar.  19,  $313.54; 

H.  Curren,  Apr  .-Oct.  12,  $383.23 .  996  77 

Geodetic  Building:  engineer  at  $70  per  m.,  F.  Deavey,  Nov.-Mar .  350  00 

Greenhouse:  firemen  at  $60  per  m.:  A.  Fauteux,  Apr.,  $60;  Jas.  Stearns,  Nov.-Mar.,  $300; 

W.  Staples,  Apr.,  Nov.-Mar.,  $360 . • . ’  720  00 

Harris-Campbell  Bldg.:  watchmen  at  $60  per  m.:  F.  Girouard,  Apr.-June  29,  $178;  H. Langlois, 

July-March,  $540 . ’. . . . . .  718  00 

Imperial  Building:  caretaker  at  $60  per  m.,  W.  B.  Ralph,  Apr.-Mar .  720  00 

Labelle  Building:  firemen  at  $60  per  m.:  E.  Archambault,  Apr.,  Nov.-Mar.,  $360;  Frank 

Rock,  Apr.,  Nov.-Mar.,  $360 .  720  00 

Langevin  Block:  foreman  engineer,  N.  H.  Perkins,  Apr.-Feb.  14,  $1,050;  asst,  foreman,  A. 

Dugal,  Apr.-Mar.,  $840;  firemen  at  $60  per  m.,  W.  Barber,  Dec.-Mar.,  less  11  d.  in  Dec., 

$218.71;  J.  W.  Bartlett,  Nov  .-Feb.,  $240;  R.  Cloutier,  Apr.,  Nov.  to  Feb.,  less  4  d.  in 
April,  $292;  H.  Irwin,  Nov.,  $60;  M.  Larkin,  Apr.,  Mar.,  $120;-R.  Marieault,  Apr.,  Nov.- 
Mar.,  $360;  W.  McLean,  Apr.-Oct.,  $420;  H.  1  roulx,  Apr.,  Nov.-Mar.,  $360;  G.  Turpin, 

Apr.-May  5,  Nov.-Mar.,  $369.68;  D.  White,  Apr.,  Nov.-Mar.,  $360 .  4,690  39 

Methylated  Spirits  Warehouse:  watchman,  at  $60  per  m.,  C.  Ilaak,  Apr.-Mar .  720  00 

Mines  Branch:  engineer,  J.  Ogilvie,  April,  $70,  at  $80,  May-March,  $880;  firemen  at 
$60  per  m.,  W.  Cousineau,  Apr.,  $60,  W.  A.  Davy,  Nov  .-March,  $300,  Max.  Shenkman, 

Apr.-Mar.,  less  4j  d.  in  May,  $711.29;  watchman  at  $60  per  in.,  P.  Creegan,  Apr.-Mar., 

$720 . . . . . . . .  2,741  29 

Nagle  and  Imperial  Buildings:  firemen  at  $60  per  m.:  F.  J.  Bunyan,  Apr.,  Nov.-Mar.,  $360; 

F.  Langlois,  Apr.,  Nov.-Mar.,  $360 . . 720  00 

Naval  Building:  firemen  at  $60  per  m.:  G.  A.  Bastien,  Apr.-Mar.,  $720;  T.  Dugal,  Apr.,  Nov.- 

Mar.,  $360 . . . ' .  '  1,080  00 

Observatory:  caretaker  at  $55  per  m.,  A.  Viileneuve,  Apr.-Mar.,  $660;  engineer  at  $70  per 

m.,  D.  Stratton,  Oct. -Mar.,  .$420 . . .  1,080  00 

Parliament  Buildings:  ashmen  at  $48  per  m.,H.  Donohue,  Nov.-Mar.,  Ie33  1  d.  in  Dec.,  $238.45, 
overtime,  $2.45,  M.  Dupuis,  Apr.-May,  Nov.-Mar.,  less  27  d.,  in  April  and  22  d.  in  May, 

$258.74,  J.  Labelle,  Apr.-May,  Nov.-Mar.,  less  22  d.  in  May,  $301.94,  overtime,  78  cts.; 
engineer  at  $100  per  m.,  T.  Wensley,  Apr.-Mar.,  $1,200;  assistant-engineer  at  $90  per  m . , 

Apr. -March,  Martin  Clancy,  $1,080;  assistants  at  $70,  A.  Bourgeois,  Apr.-Mar.,  less  ^d.  in 
Sept.,  $838.83,  J.  Cook,  Aug.-Nov.,  less  10  d.  in  Oct.,  $257.40,  E.  Gariepy,  Apr. -July, 

Dec.-March,  $560,  John  Hennessy,  Apr.-Mar.,  less  15  d.  in  April,  $805,  Geo.  McDonald, 

Apr.-Mar.,  $840;  firemen  at  $60  per  m.,  E.  Benoit,  Apr.-Mar.,  $720,  J.  Granger,  Apr.-Mar., 

$720,  A.  Guindon,  Apr.-Mar.,  less  3  d.  in  Feb.  and  1  d.  in  Aug.,  $711.63,  A.  Hudon, 

Apr.-Mar.,  $720,  J.  Reeves,  Apr.-Mar.,  $720,  Wm.  Scot,  Apr.-May  10,  Nov.-Mar.  28, 

$371.61;  watchman  at  $2  per  d.,  Geo.  Vincent,  Apr.-Mar.,  $730 .  11,076  83 

Post  Office:  engineers,  at  $70  per  m.:  F.  Dumoulin,  Apr.-Mar.,  $840;  W.  A.  Fletcher,  Apr.- 
Mar.,  $840;  firemen  at  $60  per  m.,  J.  B.  Ethicr,  Apr.-June,  SlSOfH.  G roulx,  Nov.-Mar.,  $300; 

Jas.  Stearns,  Apr.,  $60;  watchman,  F.  Moyneur,  Apr.-Mar.,  $720 .  2,940  00 

Regal  Building:  engineer  at  $70  per  m.,  Thos.  Buckley .  840  00 

Rideau  Hall:  watchman  at  $60  per  m.,  Fred  Gray .  720  00 

Robinson  Building:  engineer  at  $70  per  m.,  J.  Donohue,  Apr.-Mar.,  less  6  d.  in  Sept.,  $826; 
fireman  at  $60  per  m.,  A.  Carter,  Apr.,  Oct.  30-Mar.,  $363.88;  watchman,  C.  Larose, 

Apr.-Mar.,  $720 .  1,909  88 

Royal  Mint:  firemen  at  $60  per  m.:  Apr.,  Nov.-Mar.,  I.  Langlois,  $360,  N.  Millare,  $360. . . .  720  00 

Supreme  Court:  en'Aneer,  at  $70,  P.  O’Connor,  Apr.-Mar.,  $840;  fireman  at  $60,  A.  Masson, 

Apr.-Mar.,  $720;  watchmen  at  $60  per  m.,  R.  Nash,  Apr.-Mar.,  $720,  J.  A.  Smith,  Apr.,  $60  2,340  00 

Topographical  Building:  firemen  at  $60  per  m.:  G.  Atkinson,  Apr.,  Nov.-Mar.,  $360;  X.  Jon- 

cas,  Apr.,  Nov.-Mar.,  $360 . : .  720  00 

Union  Bank  Building:  firemen  at  $60  per  m.:  H.  Cole,  Apr.,  $60;  W.  Daley,  Dec.  $60;  W.  E. 

Manchester,  Feb.-Mar.,  less  2  d.  in  Feb.  and  16  d.  in  Mar.,  $84.75;  J.  Marks,  Oct. -Nov.  2, 

$04;  fireman  at  $55  per  m.,  Jan.,  $55 .  323  75 

Victoria  Island:  fireman  at  $60  per  m.,  G.  Shore,  Apr.-May  3,  Nov.-Mar .  365  81 

Victoria  Memorial  Museum:  ashmen  at  $48  per  m.,  A.  Bowman,  Apr.,  Nov.-Mar.,  $288,  O. 

Ethicr,  Feb.-Mar.,  less  2d.  in  Feb.,  $92.57,  J.  Way,  Apr.,  Nov.-Feb.  2,  $195.43;  engineer, 

W.  N.  Hie,  Apr.-Mar.,  $1,200;  asst,  engineers,  at  $70  per  in.,  T.  Butter  worth,  Apr.-Mar., 

$840,  T.  Whalen,  Apr.-Mar.,  $840;  firemen  at  $60  per  m.,  W.  A.  Baker,  Apr.,  Nov.-Mar., 
less  2  d.  in  Feb.  and  3  d.  in  Mar.,  $349.91,  W.  Easton,  Apr.,  Nov.-Mar.,  $360,  C.  Heather- 
ington,  Apr.,  Nov.-Mar.,  $360,  W.  J.  McConnell,  Apr.,  Nov.-Mar.,  $360,  W.  II.  Soles, 

Apr.,  Nov.-Mar.,  $360,  A.  Turgeon,  Apr.,  Nov.-Mar.,  $360,  sterilizer,  O.  Rivet, ♦Apr.- 

Mar.,  $840 . : . . . .  6,445  91 

West  Block:  ashmen  at  $48  per  m.,  Apr.,  Nov.-Mar.,  P.  Kchoe,  $288,  J.  Lennon,  $2S8;  engineers, 
at  $70  per  m.,  II.  Bannerman,  Apr.-Mar.,  $840,  F.  A.  Mignault,  Apr.-Mnr.,  less  21  d.  in 
Apr.,  and  4  d.  in  May,  $825.14,  T.  Tiinlin,  Apr.-M  r.,  $840;  firemen  at  $60  per  m.,  J.  W. 

Bartlett,  Apr.,  $60,  T.  Beck\frorth,  Nov.-Mar.,  $300,  J.  Leacy,  Apr.,  Dec.-Mar.,  $300, 

A.  Lortie,  Apr.,  Nov.-Mar.,  less  1  d.  in  Nov.  and  1  d.  in  Mar.,  $356.06,  T.  Mason,  Apr.- 


Carried  forward .  52,767  83 
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Ottawa  Buildings:  Heating,  Including  Salaries  of  Engineers,  Firemen,  etc.— Continued.  $  cts. 

Brought  forward . . . ........  52,767  83 

W  est  Block:  ashman,  etc. — Concluded. 

Mar.,  $720,  F.  Neven,  Apr.,  160,  A.  Neven,  Nov.-Mar.,  less  2  d.  in  Mar.,  $296.13;  S.  North, 

Apr.,  $60,  Win.  Perrier,  Nov.-Mar.,  $300,  T.  Robert,  Apr.,  less  2\  d.  $55,  watchmen  at 
$60  per  m.,  R.  Cornwall,  Apr.-Sept.,  $360,  H.  Mulligan,  10  d.  in  Sept.,  18  d.  in  Oct.,  $54.84, 

John  Smith,  Oct.  19-Mar.,  less  8  d.  in  Jan.,  $309.68 .  6,312  85 

Woods  &  Canadian  Building:  engineer  at  $70  per  m.:  A.  Girling,  Apr.-Mar.,  less  J  d.  in  May  838  87 
Workshop:  engineer,  G.  Hollingsworth,  Apr. -July,  at  $70,  $280,  Aug. -Mar.,  at  $75,  $600; 
firemen,  Geo.  Burk,  Apr.,  less  4  d.  $52,  Feb.  1-14,  $30.42;  asst,  storekeeper,  H.  Mercier, 

Apr.-Mar.,  $900;  watchman,  at  $60,  John  Symmes,  Apr.-Mar.  15,  $689.03 .  2,551  45 

Extra  employees  ($6,235.19) — 

Coal  inspector,  at  $55  per  m.;  Jos.  Manners,  Apr.-Mar.,  less  6  d.  in  Feb .  648  21 

Firemen  at  $60  per  m.:  Geo.  Burk,  Jan.-Mar.,  $180;  H.  Irwin,  10  d.  in  Dec.,  $19.36 .  199  36 

Fitter,  at  $75  per  m.:  W.  Mansfield,  13  d.  in  Jan .  31  46 

Foreman  engineer,  J.  C.  McDonald,  Apr.-Mar .  1,200  00 

Asst. -foreman  engineer:  W.  E.  Allan,  Apr.-Mar .  1,080  00 

Inspector-engineer,  at  $108.33  per  m.:  W.  Mansfield,  Apr.-Sept.  11 . 581  37 

Inspectors  of  heating  at  $108.33:  J.  Binns,  Oct.-Dec.,  less  5  d.  in  Oct.,  $307.51;  W.  Kerr, 

Jan.-Mar.,  $324.99 .  632  50 

Team:  Geo.  Crowe,  10  d.  in  Apr.,  at  $4.75 . . .  47  50  * 

Weighing  coal:  O.  Joubarne  at  $55  per  m.,  Apr  .-Oct.  6,  Jan.-Mar.,  less  1|  d.  in  Jan.,  $502.33, 

overtime,  $5;  J.  Shea,  Apr.-Mar.,  $849.96 .  1,357  29 

Wood  and  coal:  M.  Gorman,  at  $55  per  m.,  Apr.,  Aug. -Sept.,  Feb.-Mar.,  $275,  at  $60  per 

m .,  May-July,  $180,  overtime,  $2.50 .  457  50 

Heney  (John)  &  Son:  coal  supplied  under  contracts,  ($85,786.03) — 

Contract  of  1913-14,  detailed  in  1913-14,  page  Y — 88.. . .' .  12,425  70 

Contract  of  1914-15,  coal  supplied  to  June  7,  1915:  bird’s  eye,  3,396- 17  t.  at  $5.10;  black¬ 
smith,  5- 14  t.  at  $7;  cannel,  230  05  t.  at  $8.75;  chestnut,  6-335  t.  at  $7.75;  egg,  1,298-2 
t.  at  $7.50;  furnace,  6,601-64  t.  at  $7.25;  stove,  473-61  t.  at  $7.50;  total,!  80,568-92, 

less  paid  in  1915-16,  $7,208.59 . 73,360  33 

Argue  &  McColl:  wTood,  22|  c.  at  $5.50,  9  c.  at  $4.75,  33  c.  at  $4.50,  9  c.  at  $4. . .  351  00 

Barrett  Bros:  wood,  1  c.  at  $7.75,  23j  c.  at  $5.50,  23  c.  at  $4.50,  5  c.  at  $4.25 .  261  75 

Egan,  Scott  &  Chambers:  premium  on  insurance  of  boilers,  policy  No.  10570 .  575  00 

Gilmour,  D.  G.  &  Co.:  wood,  j  c.  at  $8.50,  5  c.  at  $5.50,  37  c.  at  $4.50 .  198  25 

Heney,  John  &  Son:  cartage  on  210-2  t.  coal,  $105;  sundry,  $50.74 .  155  74 

Laurin,  J.  P.:  heating  Printing  Bureau  warehouse,  1  yr.  to  May  1,  1914 .  150  00 

Ottawa  City,  Municipal  Electric  Dept.:  electric  current  supplied  for  Comparator  building, 

McKay  St.,  Oct.  30-Mar.  3,  18,938  k.w.  at  2c.;  service  charge,  $2.96 .  381  72 

Ottawa  Electric  Co.  ($2,223.02) — 

Biological  Laboratory:  current  supplied,  1  yr.  to  Apr.  1,  1915,  one  heater,  $64,  2  heaters, 

1  -86  h.p.  at  $20  per  h.p.  per  ann . .  101  20 

Customs  Dept.,  Lyon  St.  Laboratory:  current  supplied  for  heater,  15  m.  to  July  1,  1914, 

7-74  h.p.  at  $20  per  h.p.  per  ann .  193  50 

Dominion  Observatory:  current  supplied,  4  heaters,  18  m.  to  Sept.  30,  1914,  $126,  6  heaters, 

6  m.  to  Apr.  1,  1915,  $49 .  175  00 

East  Block:  current  supplied,  6  heaters,  18  m.  to  Sept.  30,  1914,  $154.88,  4  heaters,  6  m. 

to  Apr.  1,  1915,  $31.50 . . . . .  186  38 

House  of  Commons:  current  supplied  during  session  to  June  1,  1914,  2  heaters,  $92.50, 

1  oven,  $13.75,  iron,  $7.50 . .  113  75 

243  McKay  St.:  current  supplied  heaters,  3  m.  to  Oct.  31,  1914,  7-74  h.p.  at  $20-per  h.p. 

per  ann . . .  38  70 

Mines  Dept.,  Sussex  St.:  current  supplied  11  heaters,  14-78  h.p.,  Jan.  1,  1913-Apr.  1,  1915, 

at  $20  per  h.p.  per  ann .  665  10 

Post  Office:  current  supplied  at  $20  per  h.p.  per  ann.,  2  heaters,  6-5  h.p.,  15  m.  to  July 

1,  1914,  5-96  h.p.,  9  m.  to  Apr.  1,  1915 .  251  90 

Supreme  Court:  current  supplied  at  $1.75  per  ann.,  per  16  c.p.l.,  2  heaters,  11  1.,  18  m. 

to  Sept.  30,  1914,  7  1.,  6  m.  Apr.  1,  1915 .  34  99 

Victoria  Memorial  Museum:  current  supplied  at  $20  per  h.p.  per  ann.,  2  heaters,  1-65  h.p., 

12  m.  to  Apr.  1,  1915,  iron,  3  m.  to  Apr.  1,  1915,  -5  h.p . .  35  50 

West  Block:  current  supplied,  at  $1 .75  per  16  c.p.l.  per  ann.,  122  1.,  18  m.  to  Sept.  30, 

1914,  135  1.,  3  m.  to  Jan.  1,  1915,  109  1.,  3  m.  to  Apr.  1,  1915  .  427  00 

Ottawa  Gas  Co.:  gas  supplied,  April  1-Mar.  4,  1915  ($7,106.55) — 

Archives:  11,000  cu.  ft.  at  $1 . 10  per  M;  meter,  $2.75 .  14  85 

Canadian  Building:  508,800  cu.  ft.  at  $1.10  per  M;  meter,  $11.55 .  571  23 

Customs  Dept.,  241  Wellington  St.:  100  cu.  ft.  at  $1.10  per  M:  meter,  $1.87 .  1  98 

Customs  Dept.,  B.  N.  A.  Bldg.:  500  cu.  ft.  at  $1.10;  meter,  $2.75 .  3  30 

Custom  House,  Excise  Office:  100  cu.  ft.  gas  at  $1 . 10  per  M;  meter  rent,  $1.87 .  1  98 

Customs  Laboratory,  41  Lyon  St.:  41,000  cu.  ft.  gas  at  $1.10  per  M;  meter  rent,  $3.74....  48  84 

Fuel  Testing  Plant:  125,100  cu.  ft.  gas  at  $1  10  per  M;  meter  rent,  $3.30 .  140  91 

Gas  Inspection  Office:  11 , 600  cu.  ft.  gas  at  $1 . 10  per  M;  meter  rent,  $2.20 .  14  96 

Imperial  Building:  5,300  cu.  ft.  at  $1 . 10;  meter,  $1.87 .  7  70 


Carried  forward .  159,594  45 
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Ottawa  Buildings:  neating,  including  Salaries  of  Engineers,  Firemen,  etc.— Concluded.  $  cts. 

Brought  forward .  159,594  45 

Ottawa  Gas  Co. — Concluded. 

Inland  Revenue,  317  Queen  St.:  97,400  cu.  ft.  at  $1.10  per  M;  meter,  $3.30 .  110  44 

Interior  Dept.,  104  Wellington  St.;  8,800  cu.  ft.  at  $1.10  per  M;  meter,  $1.87 .  11  55 

Interior  Dept.,  Popham  Bldg.:  4,-100  cu.  ft.  at  $1.10  per  M:  meter,  $1.87 .  6  38 

Interior  Dept.,  Surveyors:  32,100  Cu.  ft.  at  $1.10  per  M.;  meter,  $2.75 .  38  00 

Langevin  Block:  70,500  cu.  ft.  at  $1.10  per  M;  meter,  $5.50 . .  83  05 

Medical  Stores,  12  Emmett  St.:  175,500  cu.  ft.  at  $1.10  per  M;  meter,  $3.30 .  196  35 

Medical  Stores,  Cor.  Emmett  and  Lewis  St.:  4,800  cu.  ft.  at  $1.10  per  M;  meter,  $187...  7  15 

Militia  Dept.,  174-178  Wellington  St.:  14,700  cu.  ft.  gas  at  $1.10  per  M;  meter,  $1.87...  18  04 

Observatory,  84,000  cu.  ft.  at  $1.10  per  M;  meter  rent,  $2.75 .  95  15 

Mines  Dept.:  576,800  cu.  ft.  gas  at  $1 . 10  per  M;  meter,  $11. .  645  48 

Parliament  and  Dept.  Bldgs.:  1 , 024, 100  cu.  ft.  gas  at  $1 . 10  per  M .  1,126  51 

Post  Office:  73,400  cu.  ft.  gas  at  $1 . 10  per  M;  meter,  $2.20 .  82  94 

Printing  Bureau:  3,410, 100  cu.  ft.  gas  at  $1 . 10  per  M . 3,751  11 

Regal  Building:  12,800  cu.  ft.  gas  at  $1.10  per  M;  meter,  $1.87 .  15  95 

Royal  Mint:  4,600  cu.  ft.  gas  at  $1 . 10  per  M;  meter,  $1.87 .  6  93 

Supreme  Court:  20,800  cu.  ft.  gas  at  $1.10  per  M;  meter,  $3.30 .  26  18 

Testing  Plant,  Cliff  St.:  51,000  cu.  ft.  gas  at  $1.10  per  M;  meter,  $1.87 .  57  97 

Victoria  Memorial  Museum:  15,600  cu.  ft.  gas  at  $1 . 10  per  M;  meter,  $4.40 .  21  56 

Ottawa  Gas  Co.:  gas  supplied — 

Biological  Laboratory:  Apr.  23,  1914-Mar.  4,  1915,  196,700  cu.  ft.  at  $1.10  per  M;  meter, 

$4  00 .  220  37 

Blackburn  Bldg.:  Sept.  30-Mar.  4,  1915,  8,300  cu.  ft.  at  $1.10  per  M,  meter,  85c .  9  98 

Customs  Dept.,  21  Sparks  St.:  100  cu.  ft.  at  $1.10  per  M,  meter,  34c .  0  45 

Geodetic  Survey:  Oct.  28-Mar.  4,  1915,  9,700  cu.  ft.  at  $1.10  per  M;  meter,  68c .  11  35 

Inland  Revenue,  Testing  Branch,  MacKay  and  Dufferin  Sts.:  Apr.  1-July  4,  1914,  143,000 

cu.  ft.  at  $1 . 10  per  M;  meter,  51c .  . .  157  Iff 

Interior  Dept.,  Trafalgar  Bldg.:  Apr.  1-May  5,  1,600  cu.  ft.  at  $1.10  per  M;  meter,  17c...  1  93 

Militia  and  Defence,  105  Sparks  St.:  Feb.  18-Mar.  4,  100  cu.  ft.  at  $1 . 10  per  M ;  meter,  17c..  0  28 

Militia  and  Defence.  113  Rideau  St.:  Nov.  25-Mar.  4,  1915,  4,900  cu.  ft.  at  $L. 10,  meter,  $2.52  7  91 

P.  W.  D.,  Corry  Bldg.:  Apr.  1-24,  1914,  500  cu.  ft.  at  $1.10  per  M;  meter,  17c .  0  72 

P.  W.  I).,  326  Queen  St.:  meter,  Feb.  8-Mar.  4,  1915 .  0  17 

P.  W.  D.,  A.  E.  Rea  Co.:  Dec.  2-Mar.  4,  1915,  2, 700  cu.  ft.  at  $1 . 10  per  M:  meter,  51c...  3  48 

P.  W.  D.,  22  Vittoria  St.;  Aug.  28-Mar.  4,  1915,  10,000  cu.  ft.  at  $1.10  per  M;  meter, 

$1.02 .  12  02 

Small  payments:  cartage,  $35;  wood,  5  cords,  $27.25;  sundry,  $20 .  82  25 

Advertising,  $43.80;  King’s  Printer’s  Account,  $7.32 .  •  51  12 


Total . . . # .  166,455  09 

Less — Charged  to  Ottawa  Buildings  Repairs,  page  V — 107 .  5,275  54 


Total,  carried  to  page  V — 78 . .  161,179  55 


Ottawa  Buildings  (including  Ilideau  Hall):  Removal  of  Snow. 

Brooks,  H.  W.:  30  loads  sand. . . . .  63  00 

Small  payments:  10  bags  salt,  $9.50;  3  doz.  shovels,  $18;  sundry,  $19.93 .  47  43 

Wages,  detailed  with  Ottawa  Buildings  Repairs,  page  V — 88 .  4, 190  49 

Wages,  detailed  with  Rideau  Hall,  page  V — 112 . .  466  25 


Total.... . ,  4,767  17 

Less — Discounts  for  cash,  page  V — 108 .  0  26 


Total,  carried  to  page  V — 78 .  4,766  91 


Ottawa  Buildings:  Repairs:  Pay-Lists. 

Foremen,  Timekeepers,  etc.,  ($22,983.04. ) 

Supervisor  of  painting  staff,  J.  Randall:  April-March.  at  $105 .  1,260  00 

Foreman  of  bell-hangers,  J.  Devine:  April-Mar.  at  $95;  less  \  d.  in  Jan .  1, 138  46 

Foreman  of  carpenters,  J.  H.  Ellis:  April-Mar.  at  $100 . 1,200  00 

Asst,  foreman  of  carpenters,  D.  Lafortune:  April-March  at  $90;  less  14  d.  in  Dec.,  1  d.  in 

Jan.  and  $  d.  in  Feb .  1,034  84 

Foreman  of  electricians,  N.  Smith:  11-022  m.  to  Mar.  31,  1915,  at  $112.50 .  1,240  04 

Asst,  foreman  of  electricians,  W.  Jenkins:  April-March  at  $95 . 1,140  00 

Foreman  in  charge  of  fire  alarms,  J.  Brennan .  291  25 

Foreman  of  Langevin  Block  engineers,  J.  Binns:  1J  m.  to  Mar.  31,  1915,  at  $100 .  150  00 


Carried  forward 


7,454  59 
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Ottawa  Buildings:  Repairs:  Pay-Lists — Continued.  $  cts. 

Brought  forward .  7,454  59 

Foremen,  Timekeepers,  etc. — Concluded. 

Foremen  of  labourers:  N.  Arial,  Sept. -March  at  $90;  R.  Honault,  April-July,  at  $90 .  990  00 

Asst,  foremen  of  labourers:  N.  Arial,  April-Aug.  at  $75;  D.  Sutherland,  Aug.-March  at  $75, 

less  1$  d.  in  Feb .  970  98 

Foreman  of  masons,  J.  A.  Seguin:  April-March  at  $114.06 .  1,368  72 

Asst,  foreman  of  masons,  John  Kane:  April-March  at  $90 .  1,080  00 

Foremen  of  painters:  A.  Crevier,  April-March  at  $100;  S.  Robitaille,  April-March  at  $100, 

less  12  d.  in  March . . .  2,361  29 

Asst,  foreman  of  painters,  J.  Diguer:  April-March  at  $90;  less  1  d.  in  Jan .  1,077  09 

Foremen  of  roofers  at  $89.58  per  m.:  J.  Jolicoeur,  Aug.  11  to  Mar.  31,  7-67  m.;  A.  Spenard, 

April-Aug.  23,  4*  75  m .  1,112  51 

Sundry  foremen:  R.  Birch,  $190.80;  D.  G.  Boyd,  $100;  W.  Sales,  $1,095.50;  Tlios.  Shore, 

$1,051.56 . . . .  2,437  86 

Caretaker  of  shop  and  storeroom,  J.  Ferguson:  April-March  at  $100 .  1,200  00 

Time-keeper,  G.  B.  Reid:  April-March  at  $100 . . . . . r .  1,200  00 

Asst,  timekeepers:  G.  H.  Lqwc,  April-March  at  $80;  H.  E.  Reid,  April-March  at  $60 .  1,680  00 


General  Repairs  Pay-Lists. 


Bell-hanger  at  $75  per  m.:  M.  Mahon^ .  900  00 

Bell-hanger  at  $70  per  m.:  N.  C.  Nolan .  810  00 

Blacksmiths  at  $75  per  m.:  R.  Hawkshnw,  $643.55;  J.  Latimer,  $291.41;  M.  Whalen,  $898.79  1,833  75 

Blacksmith  at  $55  per  m.:  J.  B.  Bazinet .  654  90 

Blacksmiths:  payments  under  SI 00 . . .  162  05 

Carpenters  at  $75  per  m.:  Thos.  Price,  $673.90;  Jas.  Robb,  $549.20 .  1,223  16 

Carpenter  at  $74.25  per  m.:  L.  Picard .  891  00 

Carpenter  at  $71.55  per  m.:  W.  Gervais .  357  75 


Carpenters  at  $67.50  per  m.:  A.  Auger,  $668.75;  J.  A.  Baril,  $801.25;  N.  Belanger,  $672.50; 

J.  Bergeron,  $810;  J.  Berube,  $673.75;  O.  Berube,  $336.25;  J.  Boville,  $787.50;  Frs.  Boucher 
$640;  D.  Campbell,  $560;  J.  S.  Campbell,  $261.25;  Thos.  Campbell,  $540;  C.  Chartrand, 
$810;  Z.  Chartrand,  $293.75;  W.  Chitty,  $675;  F.  Cossette,  $790;  P.  Dionne,  $652.50; 
A.  Fortin,  $810;  N.  C.  Fournier,  $S07. 50;  J.  Gurson,  $675;  H.  Hanley,  $805;  W.  Hollington, 
$508.75;  H.  Ilowell,  $673.75;  W.  R.  Ingram,  $672.50;  Chas.  Isabelle,  $280;  A.  Joubarno, 
$675;  W.  Kelly,  $403.80;  D.  Lacroix,  $495;  C.  L.  Lapointe,  $506.40;  H.  L’Heureux,  $670; 
T.  Little,  $462.50;  D.  McVicar,  $661.25;  A.  Nadeau,  $671.25;  J.  Normand,  $670;  J.  - 


O’Connor,  $366.25;  P.  O’Connor,  $127.50;  N.  Osborne,  $670;  W.  Paynter,  $42.60;  C. 

Regimb  d,  $162.50;  J.  Richard,  $673.75;  C.  A.  Rivers,  $742.50;  A.  B.  St.  Laurent,  $675; 

D.  St.  Martin,  $761.25;  D.  Sullivan,  $667.50;  A.  Sutherland,  $332.50;  II.  Theberge, 

$742.50;  A.  Thibeault,  $670;  Jos.  Tremblay,  $655.69;  C.  Tyers,  $675;  T.  Walton,  $781.25  29,105  99 

Carpenters  at  $3.60  per  d.:  Z.  Beaudry,  $406.80;  A.  McGuire,  $187.20;  Jos.  Whalen,  $187.60; 

payments  under  $100,  $210.40 .  992  00 

Carpenters  at  $3.50  per  d.:  C.  Anderson,  $113.56;  E.  Anderson,  $883.95;  S.  Anderson,  $136.50; 

J.  Verander,  $1,079.56 .  2,213  57 

Carpenters  at  $3  per  d.:  F.  Crawley,  $120;  C.  O’Neil,  $274.50;  payments  under  $100,  $124.50  .  519  00 

Carpenters  at  50c.  to  40c.  per  h.:  payments  under  $100 .  792  78 

Carters  at  $2.75  per  d.:  Mrs.  C.  Gagn£,  $884.14;  H.  Green,  $734.28;  T.- Landry,  $738.40;  J. 

Lewis,  $863.50;  Wm.  O’Neil,  $134.75;  P.  Panse,  $884.13;  Mrs.  S.  S  iuve,  $884.13;  J. 

Wigmore,  $885.50;  payments  under  $100,  $83.72 . . .  6,092  55 

Carters  at  $1.25  per  d.:  M.  Green,  $107.64;  sundry  payments  under  $100,  $37.05 .  144  69 

Electricians  at  $85  per  m.:  sundry  payments  under  $100 .  236  14 

Electrician  at  $75  per  m.:  A.  Fronch .  900  00 

Electricians  at  $70  per  m.:  sundry  payments  under  $100 .  304  21 

Electricians  helpers  at  $65  per  m.:  sundry  payments  under  $100 .  166  05 

Engineer  at  $75  per  m.:  A.  Dunlop .  879  97 

Engineer  at  $70  per  m.:  D.  Stratton .  350  00 

Engineers  at  various  rates,  payments  under  $100 .  635  07 

Fireman  at  $60  per  m.:  J.  A.  Gordon .  .  180  00 

Firemen  at  $2.10  per  d.:  Thos.  Binks,  $341.62;  Geo.  Taylor,  $374.99 .  716  61 

Firemen  at  30c.  per  h.:  A.  Avon,  $102;  payments  under  $100,  $318.60 .  420  60 

Gardener  at  $2.50  per  d.:  Louis  Hobon .  775  qo 

Labourer  at  $60.83  per  m.:  C.  Tressider .  729  96 

Labourer  at  $58.33  per  m.:  C.  N.  Poirier .  595  17 

Labourer  at  $53.22  per  m.:  R.  De  Beaumont .  638  64 

Labourers  at  $51.30  per  m.:  J.  Bri^re,  $219.50;  F.  Dagenais,  $219.50;  G.  Rameau,  $221.26; 

H.  Savard,  $206.30;  J.  Wendt,  $190.05;  sundry  payments,  $3.96 .  1,060  57 

Labourers  at  $2.50  per  d.:  A.  Bouchard,  $807.50;  sundry  payments,  $62.59 .  870  00 

Labourers  at  S2.15  per  d.:  C.  Cot6,  $692.30;  A.  Hedgkinson,  $636.93 .  1,379  23 


Carried  forward . A .  80,553  45 
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Ottawa  Buildings:  Repairs:  Pay-Lists — Continued. 


Brought  forward. 


General  Repairs  Pay-Lists — Continued. 

Labourers  at  $2.10  per  d.:  Wm.  Bambury,  $409.50;  J.  T.  Brown,  $341.25;  Thos.  Brown 
$432.60;  G.  Eynouff,  $647.73;  E.  Gorman,  $672;  John  Huard,  $658.47;  A.  Jinette,  $147 
Nap.  Lapointe,  $427.93;  <Sam  Orr,  $642.60;  Geo.  Taylor,  $421.44;  payments  under  $100 

$2,384.39 . 

Labourers  at  $2  per  d.:  W.  A.  Baker,  $329.18;  L.  Brault,  $435.04;  A.  Dugal,  $351.31;  A.  Joncas 
$349.10;  A.  Laurin,  $620;  A.  Lortie,  $349.76;  R.  Marineault,  $332.39;  H.  McCann,  $722.02 
Z.  Ouillette,  $207.88;  W.  H.  Soles,  $350.77;  G.  Turpin,  $327.98;  sundry  payments,  $17. 
Labourers  at  $1.90  per  d.:  J.  Bel  tnger,  $615.60;  W.  H.  Burge,  $606.74;  T.  Cundell,  $125.40 

F.  Devey,  $304;  W.  Dudloy,  $100.70;  E.  Duffield,  $159.60;  H.  Dumoulin,  sr.,  $582.35 

G.  F<ulkner,  $586.15;  I.  Foisy,  $599.45;  P.  Hayden,  $586.15;  S.  A.  Hillman,  $532;  A 

L’Abbe,  $578.55;  A.  Meunier,  $219.45;  W.  Moran,  $101.65;  R.  Palen,  $305.90;  E.  Pepin 
$439.22;  W.  Portugiis,  $531.05;  L.  Quesnel,  $580.45;  J.  B.  Seguin,  $551.95;  A.  Tapp,  $564.30 
F.  Tronley,  $101.65;  payments  under  $100,  $825.55 . 

Labourer  at  $1.85  per  d.:  T.  Me  Martin . 

Labourer  at  $1.80  per  d.:  Wm.  Bambury . 

Labourers  at  SI. 75  per  d.:  Arth.  Auger,  $554.78;  T.  Batterton,  $539.05;  A.  Benusejour,  $243.25 

E.  Bisson,  $533.75;  J.  Boileau,  $348.25;  W.  Bottomley,  $515.38;  A.  Bowman,  $286.42 
Thos.  Bowles,  $356.13;  F.  Brazeau,  $558.25;  L.  Brault,  $255.23;  P.  J.  Breen,  $169.75 

F.  B.  Butler,  $547.76;  J.  R.  Bunyon,  $126.88;  Jos.  Burnett,  $117.26;  J.  Byrne,  $100.63 
J.  Carville,  $126;  U.  Chevrier,  $572.25;  U.  Cousineau,  $440.04;  R.  Cot6,  $546.01;  W 
Daly,  $286.15;  J.  Daly,  $160.42;  W.  J.  Davis,  $561.76;  P.  Dinelle,  $332.51;  H.  Egan 
$106.75;  P.  Ellis,  $177.06;  F.  Fardais,  $199.52;  W.  Galarneau,  $582.82;  A.  Gauvreau 
$567;  E.  Gamble,  $371.87;  J.  Goulet,  $541.63;  J.  Hayden,  $243.25;  P.  Kehoe,  $242.66 

G.  W.  King,  $546.89;  J.  Lacroix,  $516.26;  F.  Lalonde,  $322.88;  Stan.  Lafrance,  $371.88 

O.  Lapensee,  $154.01;  O.  Latourneau,  $346.51;  F.  Langlois,  $224.01;  P.  L6gare,  $567 

P.  Lewicki,  $220.50;  F.  X.  Lortie,  $324.36;  T.  McAllister,  $522.39;  E.  Morin,  $100.63 

J.  Morin,  $418.25;  J.  Nicol,  $340.38;  W.  Orton,  $560.01;  Z.  Ouillette,  $132.13;  A.  Patenaude 
$225.77;  A.  Pearson,  $343.89;  D.  Planchet,  $192.51;  A.  Plouffe,  $567;  F.  X.  Prevost 
$559.13;  J.  Proulx,  $437.50;  A.  Roby,  $101.50;  D.  Roy,  $567;  R.  Russell,  $419.13;  II 
Stnzin,  $105.01;  T.  Sauriol,  $534.63;  Wm.  Simpson,  $344.77;  N.  Sharpe,  $255.50;  J.  B 
Snyder,  $154.88;  G.  Smith,  $256.35;  J.  II.  Stearns,  $296.37;  E.  Stimpson,  $158.68;  J 
Thompson,  $399.02;  H.  Valiquette,  $562.63;  A.  Viau,  $543.41;  T.  Villeneuve,  $115.50 
J.  Way,  $226.63;  D.  White,  $280.88;  payments  under  $100,  $10,163.25 . 

Labourer  at  $1  per  d.:  S.  Rodier . 1 . 

Labourers  at  50c.  per  h.:  R.  Smith,  $308.50;  P.  Stewart,  $203.75 . 

Labourers  at  30c.  to  20c.  per  h.:  payments  under  $100. . . . . 

Locksmith  at  $80  per  m.:  Geo.  Low . ' . 

Locksmiths’  help  at  $60  per  m.:  J.  Jolicoeur,  $111.11;  J.  Rigby,  $700;  A.  E.  Tierney,  $40 

W.  Tierney,  $267.78: . 

Machinists  at  $65  per  m.:  J.  Allaire,  $41.16;  A.  Giroux,  $780;  G.  Slick,  $457.10 . 

Machinists  at  $60  per  m.:  H.  Cheetham,  $304.44;  John  Mahon,  $711.19 . 

Mason  at  $91.66  per  m.:  A.  W.  Sturgess . 

Masons  at  $87.75  per  m.:  E.  Auborne,  $1,049.75;  A.  Aussang,  $1,054.63;  J.  Beihler,  $1,053 
M.  Bevans,  $74.75;  W.  Bevans,  $336.38;  R.  Briggs,  $1,032.77;  A.  Carisse,  $1,049.74;  S 
Chouinard,  $477.39;  C.  Dowsley,  $988.34;  T.  Knight,  $1,041.63;  O.  Monette,  $1,053 

H.  Proulx,  $472.75;  W.  Sanders,  $372.13;  A.  W.  Sturgess,  $789.75;  J.  Thomas,  $473.97. 

Mason’s  help  at  $1.90  per  d.:  E.  Duffield . . 

Messengers  at  $61.70  per  m.:  P.  G.  Grace,  $740.40;  D.  Kileen,  $493.60;  S.  McKenna,  $740.40 

W.  Stewart,  $678.70 . . . * . ". . 

Messenger  at  $60  per  m.:  W.  Robinson . . . 

Painter  >at  $71.55  per  m.:  W.  Gervais . 

Painters  at  $67.50  per  m.:  A.  Auger,  $135;  N.  Belanger,  $135;  J.  Berube,  $135;  O.  Berube 
$133.75;  Frs.  Boucher,  $135;  Thos.  Campbell,  $67.50;  W.  Chi  tty,  $130;  P.  Dionne,  $135 
J.  Guison,  $135;  S.  Hebert,  $807.50;  H.  Howell,  $135;  W.  R.  Ingram,  $130;  A.  Joubarne 
$135:  N.  H.  L’Heureux,  $135;  D.  McVicar,  $131.25;  A.  Nadeau,  $135;  J.  Normand 
$133.75;  N.  Osborne,  $133.75;  C.  Regimbal,  $132.50;  J.  Richard,  $135;  C.  A.  Rivers 
$133.75;  D.  Sullivan,  $135;  A.  Thibault,  $133.75;  Jos.  Tremblay,  $133.75;  C.  Tyers 

$134.25 . .» . 

Painters  at  $64.80  per  ,m:  P.  Bedard,  $775.20;  W.  H.  Boone,  $771.60;  J.  H.  Charlebois,  $776.40 
A.  E.  Cote,  $768;  N.  Dery,  $772.80;  O.  Desjardins,  $777.60;  F.  Foisy,  $763.20;  J.  V 
Gauthier,  $766.80;  A.  Grant,  $754.80;  J.  Hillas,  $744.67;  C.  Jacques,  $556.80;  Geo.  James 
$242.40;  E.  Kelly,  $703.20;  Geo.  Langhen,  $775.20;  A.  Langlois,  $775.20;  Chas.  Lepage 
$842.40;  J.  Lemieux,  $777.60;  Jas.  Little,  $770.40;  A.  McKra,  $775.20;  J.  Newman,  $177.60 
A.  E.  Porter,  $703.20;  W.  Potter,  $759.60;  Wm.  Romhilt,  $512.40;  E.  Schroeder,  $290.40 
J.  S.  Sheppard,  $774;  A.  J.  Wilson,  $331.60;  W.  II.  Woodward,  $3S7.60;  payments  under 

$100,  $268.68 . . . 

Painters  at  $2.70  per  d.:  J.  Stewart,  $306.45;  S.  Stewart,  $182.25 . 

Painter  at  $2.40  per  d.:  H.  Grant . 


$  cts. 
80,553  45 


7,184  91 
4,395  43 


9,597  86 
253  45 

7  20 


34,789  50 
324  00 
512  25 
2,625  99 
961  10 

1,118  89 
1,278  26 
1,015  63 
278  89 


11,319  98 
369  55 

2,653  10 
567  03 
498  21 


3,955  50 


18,094  55 
488  70 
9  60 


Carried  forward 


182,853  93 
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Ottawa  Buildings:  Repairs:  Pay-Lists — Continued.  $  cts. 

Brought  forward .  182,853  03 


General  Repairs  Pay-Lists — Concluded. 

Pattern-maker  at  $70  per  m.:  Thos.  Ferguson .  562  36 

Pipe-fitters  at  30c.  tol^c.  per  h.:  payments  under  $100 .  453  47 

Plasterer  at  $87.85  per  m.:  N.  Proulx . .  338  00 

Plasterers  at  $81  per  in.:  J.  Foley,  $966.83;  A.  Green,  $790.50;  W.  Williamson,  $891 .  2,648  33 

Plasterer  at  $3.50  per  d.:  J.  Hobbs . i . .  82  25 

Plumbers  at  $75  per  m.:  F.  A.  Burden,  $893.90;  A.  Desjardins,  $900;  M.  Flanagan,  $33.75; 

F.  Jacques,  $898.75;  D.  Lang,  $892.62;  W.  Mansfield,  $150;  S.  Perkins,  $112.50;  A.  ltien- 

deau,  $572.50;  J.  H.  Whinton,  $698.74 . ' . ".....  7. .  5,152  76 

Plumbers  at  $70  perm.:  J.  Bossell,  $840;  R.  Burns,  $382.62;  W.  L.  Evoy,  $835.36;  A.  Laberge, 

$184. 8S;  T.  Pilon,  $840;  A.  Richardson,  $767.97;  W.  Staples,  $345.30;  payments  under 

$100,  $257.59 .  4,453  72 

Plumbers  at  $3.50  per  d.:  Fred.  Duncan,  $1,072.94;  E.  Evoy,  $94.50 .  1,167  44 

Plumbers  at  45c.  per  h.:  L.  Allaire,  $221.38;  A.  Demers,  $381.15;  E.  Demers,  $376.43;  P. 

Racine,  $199.80;  payments  under  $100,  $145.81 .  1,324  57 

Plumber’s  help  at  $60  per  m.:  E.  Burden,  $690.52;  W.  Carpenter,  $666.06;  N.  Charbonneau, 

$713.21;  G.  Coxen,  $180;  W.  Daley,  $657.03;  J.  Dube,  $720;  W.  Ferrcman,  $716.10;  T. 


Gorman,  $298.87;  H.  Groulx,  $84.97;  G.  E.  Goyon,  $120;  W.  Hyland,  $618.86;  D.  K. 

Kennedy,  $719;  L.  Laroche,  $685.98;  E.  Michaud,  $168.91;  M.  Reid,  $115.53;  J.  M. 

Richardson,  $239.39;  O.  Sabourin,  $683.60;  T.  Short,  $188.09;  P.  Warner,  $157.19;  M. 

Whalen.  $718.06;  payments  under  $100,  $556.10 .  9,697  47 

Roofers  at  $70.74  per  m.:  O.  Moyer,  $S48. 88;  A.  Monette,  $848.88 .  1,697  76 

Roofer  at  $60.75  per  m.,  T.  French .  725  64 

Sand  hogs  and  timbermen  at  55c.  to  35c.,  payments  under  $100 .  482  65 

Switchboard  operators  at  $75  per  m.:  Chas.  Aitkins,  $123.22;  E.  J.  Marion,  $123.22 .  246  44 

Storekeepers  at  $2.10  per  d.:  R.  Dunn,  $874.06;  payments  under  $100,  $90.97 .  965  03 

Teams  at  $4.86 per  d.:  A.  Hunter,  $102.06;  W.  Siriith,  $160.38;  payments  under  $100,  $840.78.  . .  1,103  22 

Teams  at  $4.75  per  d.:  Geo.  Crowe,  $221.40;  H.  Green,  $147.27;  T.  Landry,  $121.14;  J. 

Wigmore,  $176.31;  payments  under  $100,  $255.47 .  921  59 

Teams  at  45c.  per  h.:  A.  N.  McDougall . 95  58 

Team-boss  at  $2.50  per  d.:  W.  Robinson .  44  72 

Time-keeper  at  $60  per  m.:  Geo.  Paynter .  276  77 

Time-keeper  at  $3  per  d.:  A.  Featherstone .  333  00 

Upholsterers  at  $81  perm.:  H.  A.  Trudel . 967  50 

Watchmen  at  $60  per  in.:  Geo.  Burke,  $180;  P.  Lewicki,  $102.26;  G.  W.  Perkins,  $609.68; 

J.  Whitton,  $25.16 .  917  10 

Watchmen  at  $2.25  per  d.:  payments  under  $100 .  247  50 

Watchmen  at  $2.10  per  d.:  Thos.  Binks,  $381.28;  Thos.  Carr,  $874.06 .  1,255  34 

Weighing  coal  at  $55  per  m.:  O.  Joubarne . 152  33 

Wiremen  at  $80  per  m.:  J.  O.  Garceau .  77  42 

Wiremen  at  $75  per  m.:  A.  Catellier,  $883.06;  B.  J.  Nolan,  $900 .  1,783  06 

Wiremen  at  $70  per  m.:  J.  Aubry,  $838.87;  F.  E.  Budd,  $565.30;  O.  Cousineau,  $831.86;  D. 

Hobbs,  $783.74;  C.  Isncr,  $813.92;  J.  Jessup,  $829.79;  Chas.  Masson,  $743.02;  J.  F.  Smith, 

$840;  J.  Thinel,  $146.78 . 6,393  28 

Wiremen  at  $65  per  m.:  R.  Casgrain,  $237.77;  A.  Roy,  $748.03 .  985  80 

Wircman  at  $60  per  m.:  O.  Seguin .  529  05 

Wood  and  coal  man  at  $55  per  m.:  M.  Gorman .  165  00 


Total . . .  229,099  18 

Less,  error  in  paylists .  50 


Total,  distributed  below .  229,098  68 


Charged  to  the  following  votes: — 

Ottawa  Buildings,  Repairs,  etc . 

Astronomical  Observatory . . 

Eastern  Departmental  Block:  Addition. 

Grounds . 

New  Examining  Warehouse . 

New  Departmental  Buildings . 

Parliament  and  Dept’l  Bldgs.,  Rewiring 
Parliament  Buildings:  Improvements. . . 
Parliament  Grounds:  Improvements. . . . 

Printing  Bureau:  Improvements . 

Removal  of  Snow . 

Royal  Mint  Refinery . 

Victoria  Memorial  Museum . 
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155,044 

36 
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V- 

-14) 

6.012 

47 
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12,833 

73 
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10,389 

98 

( Page 

V- 
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13,631 

36 
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2,850 

52 
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3,207 

75 

.  (Page 
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10,129 

58 
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214 

10 
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V- 
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4,190 

49 
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V- 

-19) 

687 

36 
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V- 
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27 

75 

229,098 

68 

Total,  as  above 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 89 

SESSIONAL  PAPER  No.  1 


Ottawa  Buildings:  Repairs,  Furniture,  etc.  $  cts. 

Wages — 


Agriculture  Department  ($3,584.56) — 

Bertschinger,  A.  H.:  24  dry  batteries,  $7.20;  tungstoliers,  4  4-lt . ,  $66.25,  11  3-lt . ,  $117.35; 

sundry,  $13.75 . 204  55 

Bryson-Grahain:  23  blinds,  $11.60;  10  carpets,  $17.50;  4  mats,  $18;  sundry,  $38.12 .  85  22 

Collie-Cockerill  Ml’g.  Co.:  15  sections,  $101.70;  truck,  $16.20;  sundry,  $43.32 .  161  22 

Currier,  T.  W.  &  Co.:  filing  cabinet,  $14.85;  3  sections,  $29.70;  sundry,  $35.10 .  79  65 

Desrivieres,  J.  A.:  160  1.  ft.  platform,  $80;  1,351  1.  ft.  sectional  shelvings,  $2,026.50 .  2,106  50 

Federal  Typewriter  Co.,  Ltd.:  chair,  $6.75;  2  t.  w.  desks,  $62.20;  sundry,  $11.73 .  80  68 

Harris  &  Barry:  4  chairs,  $39.15;  t.  w.  desk,  $30;  sundry,  $1.80 .  70  95 

Mason,  Geo.  M.:  1,600  ft.  t.  &  g.  sheathing .  52  80 

Ottawa  Typewriter  Co.,  Ltd.:  desk,  $47.25;  sundry,  $8.57 .  55  82 

Rea,  A.  E.  Co.,  Ltd.:  50  yd.  carpet,  $92.50;  sundry,  $6.20 .  98  70 

Stanley,  L.  E.  &  Co.:  30  yd.  carpet,  $45;  sundry,  $6.90 .  51  90 

Wigmore,  J.:  cartage .  51  02 

Small  payments:  6  brass  rods,  $16.60;  53  yd.  cork  carpet,  $56.95;  2  desks,  $45,  $28;  4 
doors,  $15;  glass,  $51.36;  hardware,  $13.10;  7  lamps,  $26.75;  10  lb.  lead,  $10.50;  man¬ 
hole  frame  and  cover,  $14.98;  plumbing,  $29.45;  table,  $15.52;  water  cooler,  $13.75; 

window  frame,  $2$;  sundry,  $120.59 .  485  55 

Agriculture  Dept.,  Biological  Laboratory  ($79.95) — 

Small  payments:  90  sq.  ft.  bronze  screen  cloth,  $9;  installing  ventilating  pipe,  $49.40;  4 

Yale  checks,  $19;  sundry,  $2.55 . . . . . .  79  95 

Agriculture  Dept.,  Birks  Building  ($323.78) — 

Collie-Cockerill  Mfg.  Co.:  2  cupboard  bases,  $37.80;  3  sections,  $27.45;  2  tables,  $38.25; 

sundry,  $12.47 .  115  97 

Library  Bureau  of  Canada:  4  sections,  $105;  sundry,  $23 .  128  00 

Small  payments:  5  chairs,  $11.10;  cooler,  $10;  plumbing  supplies,  $17.86;  4  tables,  $37.10; 

sundry,  $3.75 .  79  81 

Agriculture  Dept.,  Canadian  Building  ($1,819.18) — 

Bertschinger,  A.  H.:  200  ft.  conductor  cable,  $16;  200  ft.  silk  cable,  $120;  10  12-station 

DeVeau  phones,  $255;  1  12-station  wall  phone,  $16 . . . . .  407  00 

Library  Bureau  of  Canada:  2  book-cases,  $53;  2  cabinets,  $56;  2  card  cabinets,  $10;  10,000 
cards,  $65;  3  desks,  $246;  6  pr.  ends,  $54;  1  set  index  guides,  $68;  11  newspaper  files, 

$16.50;  14  sections,  $407;  sundry,  $30.75 .  1,006  25 

Lord  Furniture  Co.:  1  pr.  ends,  $6.30;  4  sections,  $75.60 .  81  90 

Office  Specialty  Mfg.  Co.:  2  book-cases,  $30;  2  chairs,  $28;  3  desks,  $96;  4  sections,  $91.50; 

steel  cabinet,  $34;  sundry,  $23.15 .  302  65 

Small  payments:  sundry .  21  38 

Agriculture  Dept.,  Journal  Building  ($171) — 

Stanley,  L.  E.  &  Co.:  90  yd.  cork  carpet,  $90;  sundry,  $10.80 . ; .  100  80 

Small  payments:  13  awnings,  $34.85;  wardrobe,  $21.60;  water  cooler,  $13.75 .  70  20 

Agriculture  Dept.,  66  Queen  St.  ($649.23) — 

Federal  Typewriter  Co.:  9  sections,  $63.92;  sundry,  $14.63 .  78  55 

Library  Bureau  of  Canada:  2  chairs,  $33;  desk,  $82;  5  sections,  $95.75;  sundry,  $18.80  . . .  229  55 

Lord  Furniture  Co.:  t.  w.  desk,  $25;  42  sections,  $120.30;  vertical  cabinet,  $21.60;  sundry, 

$23.25 .  190  15 

Luke,  S.  A.:  base  and  cornice,  $9.27;  7  sections,  $74.71 .  83  98 

Office  Specialty  Mfg.  Co.:4  sections .  64  00 

Small  payments:  sundry .  3  00 

Archives  ($119.64)-*- 

Grant-Holden-Graham:  recovering  18  awnings,  $80.61;  repairs,  $7;  storing  20  awnings, 

$29..' .  116  61 

Small  payments:  sundry, .  3  03 

Auditor  General’s  Dept.  ($973. So) — 

Band,  J.  P.:  2  enamel  basins,  $20.50;  270^  ft.  galv.  pipe,  $31.18;  2  lavatories,  $20.50;  sundry, 

$59.63 .  131  81 

Capital  Office  Supply  Co.:  f.  t.  desk,  $33.75;  section,  $19 .  52  75 

Chabot,  A.  Estate:  12  ft.  cupboard .  72  00 

Floor  Finishers,  Ltd.:  simplex  treating  floors,  985  sq.  ft . 78  80 

Luke,  S.  A.:  62  blinds,  $46.25;  brass  binding,  $11.50;  90  yd.  linoleum,  $85.50;  sundry, 

$4.50  . 147  75 

SmarLWoods,  Ltd.:  19  awnings . 53  45 

Stanley,  L.  E.  &  Co.:  45  ft.  brass  binding,  $9.45;  32  yd.  cloth,  $48;  sundry,  $5.90.  .  . .  63  35 

Steel  Equipment  Co.:  moving  steel  cases,  $25;  steel  platform  truck,  $45;  sundry,  $5 .  75  00 

Stewart  &  Co.:  sections,  $56.80;  table,  $4.50 . 61  30 

Small  payments:  3  brass  rods,  S10;  2  centrifugal  traps,  $19.50;  6  desk  lamps,  $15.30;  electric 
heater,  $12.58;  glass,  $11.76;  11  holophane  shades,  $13.75;  6  pine  sashes,  $30;  1,500  ft. 

pine  sheeting,  $49.50;  repairing  12  blinds,  $16.40;  sundry,  $58.85 .  237  64 

Auditor-General’s  Dept.,  Canadian  Bldg.:  Collie-Cockerill  Mfg.  Co.:  base  and  top,  $6.08; 

4  sections,  $54 . 60  08 


Carried  forward .  162,825  63 


V — 90 
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6  GEORGE  V,  A.  1916 


Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  cts. 

Brought  forward .  162,825  63 

Auditor-General’s  Dept.,  Journal  Bldg.:  small  payments:  2  sections,  $40;  top  and  base, 

$6.75 . .  46  75 

Awnings:  Grant-Holden-Graham:  162  awnings  taken  down,  stored  and  put  up .  165  15 

Blackburn  Building:  Grant-Holden-Graham:  43  awnings,  taken  down,  stored  and  put  up, 

$62.35;  sundry,  $2.45 .  64  80 

Booth  Building:  Grant-Holden-Graham:  48  awnings  taken  down,  stored  and  put  up,  $69.60; 

less  deducted  for  broken  glass,  $4.34 .  65  26 

Bryson  Building  ($121.95) — 

Grant-Holden-Graham:  45  awnings  taken  down,  stored  and  put  up .  65  25 

Small  payments:  r.  t.  desk,  $40.10;  hose,  $9.60;  sundry,  $7 .  56  70 

Canadian  Building  ($178.77) — 

Grant-Holden-Graham:  36  new  awnings,  $107.05;  47  awnings  taken  down,  stored  and  put 

up,  $68.15;  sundry,  60c . 175  80 

Small  payments:  sundry .  2  97 

Census  and  Statistics  Dept.:  small  payments:  4  awnings,  $14;  10  push  switch  jacks,  $20; 

2  revolving  cases,  $31;  sundry,  $15.10 .  80  10 

Civil  Service  Commission  ($508.25) — 

Library  Bureau  of  Canada,  Ltd.:  5  sections,  $58.50;  sundry,  $23.65 .  82  15 

Office  Specialty  Mfg.  Co.:  6  bases,  $25.50;  6  tops,  $15;  18  sections,  $79.50 .  120  00 

Oliver,  J.  &  Sons:  150  folding  tables .  300  00 

Small  payments:  sundry .  6  10 

Conservation  Commission  ($566.14) — 

Currier,  T.  W.  &  Co.:  2  t.  w.  desks . . . . . . .  72  90 

Kyles’  Cabinet  Works:  building  brick  partition  with  door .  102  00 

Library  Bureau  of  Canada:  2  double  book  stacks,  $64.50;  extra  work,  $10.47 .  74  97 

Office  Specialty  Mfg.  Co.:  2  bases,  $10;  5  sections,  $75;  2  sets  sliding  shelves,  $9.50;  t.  w. 

stand,  $10;  table,  $23;  2  tops,  $8.50;  sundry,  $8.50 . .  144  50 

Smart-Woods,  Ltd.:  21  awnings . . .  83  40 

Small  payments:  clock,  $25;  electrical  supplies,  $21.20;  tungstolier,  $11.25;  2  waste  paper 

cans,  $10;  sundry,  $20.92 . . .  88  37 

Corry  Building:  GranLHolden-Graham:  26  awnings  taken  down,  stored  and  put  up,  $37.70; 

sundry,  $3.29 . .( .  40  99 

Customs  Department  ($1,544.10) — 

Bertschinger,  A.  H.:  tungstoliers,  6  5-lt. ,  $100.51,  5  2— It.,  $41;  sundry,  $9 .  150  51 

Hill,  Jas.:  4,000  ft.  t.  and  g.  sheathing,  $140;  sundry,  $5.50 . 145  50 

Mason.  Geo.  W.:  2,000  ft.  t.  and  g.,  d.  2-s.  lumber . 54  00 

Officer-Specialty  Mfg.  Co.:  2  chairs,  $11.10;  2  t.  w.  desks,  $50;  9  sections,  $102.75;  table, 

$36;  sundry,  $25.45 .  225  30 

Ottawa  Typewriter  Co.:  12  oak  tables .  218  00 

Stanley,  L.  E.  &  Co.:  carpet,  $79;  sundry,  $6.55 .  85  55 

Taylor,  J.  &.  J:  1  set  of  vault  doors .  125  00 

\yigmore,  J.:  17  d.  cartage .  97  77 

Small  payments:  10  aluminum  shades,  $11;  cartage,  $23;  3  centrifugal  traps,  $29.25; 
cleaning  chimneys,  $10.50;  3  sets  fire  irons,  $12.75;  36  yd.  linoleum,  $34.20;  plate 
glass,  $26.20;  plumbing,  $26.70;  radiator,  $14.40;  repairing  armature,  $12.80;  2  sections, 

$31.25;  steel  mat,  $15.30;  telephone  set,  $27.30;  vertical  tile  cabinet,  $30.95;  2  water 

coolers,  $25.50;  sundry,  $111.37 . . . . .  442  47 

Customs  Dept..,  12  Albert  St.:  small  payments:  sundry .  7  80 

Customs  Laboratory,  41  Lyon  St.:  Collie-Cockerill  Mfg.  Co.:  base  and  top,  $3.83;  5  sections, 

$18  . . .  *  21  83 

Customs  Dept.,  25  Sparks  St.:  Storr,  J.:  4  pcs.  d.d.  glass .  1  20 

Customs  Dept.,  Woods  Building:  McKinley  &  Northwood,  2  pr.  hinges . 4  00 

Dominion  Police  ($458.83) — 

Gray-Harvey  Co.:  36  cans  brass  metal  polish .  110  88 

Kyle’s  Cabinet  Works:  12  telescope  hangers . . .  144  00 

McKinley  &  Northwood:  24  hose  racks  and  48  ft.  coupling,  $63.60;  3  nozzles,  $8.70;  sundry, 

$1.75 .  74  05 

Small  payments:  12  arm  chairs,  $29.55;  23  pcs.  lumber,  $32.34;  8  wooden  stands  for  fire 

extinguishers,  $24;  sundry,  $44.01 .  129  90 

East  Block  ($453.83)— 

Colonial  Art  Glass  Co.:  3  Its.  copper  glass .  110  00 

Mason,  Geo.  M.:'screen . / .  98  00 

Small  payments:  20  sheets  galv.  iron,  $15;  glass,  $11.10;  hardware,  $48.10;  200  ft.  perfor¬ 
ated  iron,  $11;  repairing  gas  meter,  $33.18;  sand,  $15.15;  sundry,  $112.30 .  245  83 

Egan  Building:  Coldrey  &  Chapman:  hose,  etc . . .  2  55 

Elevators:  small  payments:  72  carbon  brushes,  $6.12;  72  connector  tapesj  $7.92;  24  contact 

plates,  S6;  sundry,  $5.22 . . .  25  26 
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Exchequer  Court  ($98.52) — 

Harris  &  Barry:  2  bases,  $7.20;  12  sections,  $63.56;  2  tops,  $4.64 .  75  40 

Small  payments:  g.  o.  settee,  $21.87;  sundry,  $1.25 .  23  12 

Experimental  Farm:  Avery,  H.  &  Sons,  100  ft.  moulding .  6  60 

External  Aflairs  ($1,552.90) — 

Avery,  H.  &  Son:  15-pr.  glass  doors,  $50;  panel  door,  $5.50 .  55  50 

Bryson-Graham:  17  blinds,  $40.28;  rug,  $48.50;  sundry,  $6.36 .  95  14 

Currier,  T.  W.  &  Co.:  davenport,  $121.50;  t.  w.  desk,  $40.50 .  162  00 

Luke,  S.  A.:  2  desks,  $84;  3  leather  easy  chairs,  $132.. .  216  00 

Office  Specialty  Mfg.  Co.:  3  bases,  $12.75;  17  sections,  $116.25;  3  steel  sections  and  cabinet, 

$145;  3  tops,  $6.75;  sundry,  $15.75 . r .  296  50 

Rea,  A.  E.  Co.:  883  yd.  carpet,  $177.34;  47§  yd.  velour,  $71.25;  sundry,  $46.05 .  294  64 

Small  payments:  cartage,  $31.63;  42  yd.  cork  carpet,  $46.20;  fire  irons,  $12;  66  pcs.  glass, 

$24.75;  moving  steel  cases,  $42;  3  oak  cabinets,  $10.20;  plate  glass,  $34;  5  rugs,  $62; 
semi-indirect  fixture,  $35;  table,  $20.70;  2  trucks,  $29.75;  water  cooler,  $13.50;  sundry, 

$71.39 . 433  12 

Finance  Department  ($3,875.04) — 

Barrett  Bros.:  cement,  1  brl.,  $8,  70  bags,  $38.50;  §  ton  lime,  $7;  paristone,  14  bags,  $7.88; 

1  ton,  $11.25;  less  160  bags  returned,  $16 .  56  63 

Bryson-Graham  Ltd.:  11  blinds,  $12.98;  18  ft.  brass  tubing,  $7.20;  28  yd.  cloth,  $44.80; 

sundry,  $10.91 .  75  89 

Carson,  W.  J.:  38  pcs.  plate  glass,  $105.74;  sundry,  $7.75 .  113  49 

Chabot,  A.:  6  double  cupboards .  90  00 

Collie-Cockerill  Mfg.  Co.:  2  tables,  $28.80;  truck,  $22.50 .  51  30 

Currier,  T.  W.  &  Co.:  2  chairs .  71  30 

Dowsley,  A.  H.:  6  book-case  sections,  $70;  f.  t.  desk,  $95;  8  windows,  $540;  changes  in 

glass  as  per  order,  $82.80;  sundry,  $49.76 .  837  56 

Ellacott,  J.  A.  L.:  2  brass  fenders,  $17.50;  2  sets  of  fire  irons,  $13;  2  scuttles,  $8.50;  5— It . 

tungstolier,  $17.35;  sundry,  $5 .  61  35 

Foisy,  H.:  3  enamel  basins,  $26.25;  iron  pipe,  $22.40;  sundry,  $30.43 .  79  08 

Harris  &  Barry:  leather  easy  chair .  60  50 

Laverdure,  E.  G.  &  Co.:  122  ft.  galv.  pipe,  $17.13;  2  sinks,  $56;  soil  pipe,  $18;  sundry, 

$61.90 . * . 153  03 

Library  Bureau  of  Canada  Ltd.:  3  book  case  bases,  $67.50;  3  book  case  units,  $79.50; 

18  sets  buff  guides,  $13.50;  20  chairs,  $241.45;  10  desks,  $527;  3  sections,  $31.35;  5 

tables,  $101.50;  3  wardrobes,  $36;  4  wardrobe  ends,  $20;  sundry,  $59.80 .  1,177  60 

McMorran,  R.  M.:  2  large  rugs,  $90;  2  small  rugs,  $11.50 .  101  50 

Murphy-Gamble,  Ltd.:  17  5/6  yd.  cloth,  $44.59;  44  yd.  cork  linoleum,  $44;  rug,  $50; 

'sundry,  $12.83 .  151  42 

Rea,  A.  E.  Co.,  Ltd.:  45  yd.  carpet,  $78.75;  54  yd.  cork  carpet,  $72.90;  rug,  $45;  sundry, 

$19.95 . 216  60 

Stanley,  L.  E.  &  Co.:  100  ft.  brass,  $10;  96  yd.  cork  carpet,  $110.40;  22  yd.  linoleum, 

$24.20;  sundry,  $7.50 .  152  10 

Stewart,  Wm.  &  Co.:  4  ventilators  and  4  exhaust  pipes .  59  20 

Small  payments:  6  awnings,  $20.16;  casting  20  plates,  $39.03;  cleaning  chimney,  $13.50; 

12  chairs,  $29.40;  desk  lamp,  $10.50;  moving  2  cases,  $22;  2  4— It .  tungstoliers,  $28; 

4  reflectors,  $22;  semi-indirect  fixture,  $27;  truck,  $23;  water-cooler,  $13.75;  12  “Yale” 

locks,  $15;  sundry,  $103.15 .  366  49 

Fire  Protection  ($974.67)— 

Chabot,  A.:  24  wooden  stands  for  fire  extinguishers . ., . ’  72  00 

Dunlop  Tire  &  Rubber  Goods  Co.,  Ltd.:  1,550  ft.  banner  linen .  170  83 

General  Supply  Co.  of  Canada:  14  pr.  expansion  ring  couplings,  $40.60;  hose,  $12.39;  2  doz. 

hose  spanners,  $9.60 . .* . .  62  59 

Ontario-May-Oatway  Fire  Alarms  Ltd.:  42  May-Oatway  chemical  estinguishers .  390  00 

Rogers  &  Hastey:  24  fire  extinguishers .  240  00 

Small  payments:  2  fire  extinguishers,  $15;  3  globe  valves,  $24.25 .  39  25 

Georgian  Bay  Canal  Commission  ($423.42) — 

Capital  Office  Supply  Co.:  2  desks,  $86.40;  sundry,  $13.35 .  99  75 

Clcghorn  &  Beattie,  2  rugs .  125  00 

Steel  Equipment  Co.  Ltd.:  cupboard  section,  $28;  filing  cabinet,  $35;  wardrobe,  $18  .  .  81  00 

Small  payments:  t.w.  desk,  $40  50;  6  sections,  $20.40;  table,  $22;  water  cooler,  $11.75; 

sundry,  $23.02 .  117  67 

Governor  General’s  Secretary’s  Office  ($503.52) — 

Cleghorn  &  Beattie:  2  pr.  curtains,  $32.50;  13  shades,  $17.50 .  50  00 

Gravelle,  J.  Geo.  <fc  Co.:  4  4-lt.  tungstoliers .  55  20 

Rea,  A.  E.  Co.,  Ltd.:  40  yd.  carpet,  $80;  sundry,  $6 .  86  00 

Storey,  D.:  f.  t.  desk .  58  05 

Small  payments:  3  brass  rods,  $9.50;  chair,  $34.15;  desk,  $28.80  ;  261  lb.  hair  felt,  $17.23; 
laying  carpet,  $10  A 8;  20  newspaper  files,  $15;  2  newspaper  racks,  $24;  13  yds.  repp, 

$19.50;  2  wash  basins,  $18;  water  cooler,  $11.75;  sundry,  $06  16 .  254  27 
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Government  House:  W.  J.  Carson,  plate  glass .  20  00 

Grounds  ($329.90)— 

Star  Hardware  Co.:  7  lawn  mowers,  $37.20;  500  ft.  rubber  hose,  $235.45 .  272  65 

Small  payments:  15  lb.  copper  wire,  $7.50;  repairing  arc.  lamp,  $38.40;  sundry,  $11 .35. .  57  25 

Harris-Campbell  Building  ($195.77) — 

Grant-Holden-Graham:  17  new  awnings,  $43.79;  62  awnings  taken  down,  stored  and 

put  up,  $89.90. . . .  133  69 

Small  payments:  1  ton  paristone,  $11 .25;  sundry,  $50.83 . . . : .  62  08 

Hawkesbury  Building  ($338.02) — 

Barrett  Bros.:  60  bags  cement,  $27;  400  fire  bricks,  $14;  2  tons  hydrated  lime,  $28;  4  tons 

paristone,  $45.01;  sundry,  $5 .  119  01 

Farrow,  R.  King  &  Co.:  4,000  fire  bricks,  $125;  fire  clay,  $10 .  135  00 

General  Supply  Co.  of  Canada:  20  bundles  lath .  51  38 

Small  payments:  cartage,  $14.38;  6  loads  sand,  $13.50;  sundry,  $4.75 .  32  63 

House  of  Commons  ($4,204.31) — • 

Band,  J.  P.  &  Co.:  8  angle  valves,  $20.40;  128  eccentric  bushings,  $48.64;.  sundry,  $19.64  88  68 

Berlin  Foundry  Co.:  2,242  lb.  castings .  112  10 

Bcrtschingcr,  A.  H.:  10  n.e.c.  fuses,  $32.70;  6-lt.  tungstolier,  $19.55;  sundry,  $9.95 .  62  20 

Bryson-Graham  Ltd.:  66,  vd.  cork  carpet,  $73.43;  381§  yd.  linoleum,  $395.58;  sundry, 

"  $7.40 .  476  41 

Carson,  W.  J.:  264  sq.  ft.  ground  glass,  $105.60;  48  Its.  ground  glass,  $83.20;  38  Its.  wired 

glass,  $91;  sundry,  $10.99 . . .  ’  290  79 

Cleghorn  &  Beattie:  24  yd.  carpet,  $39.60;  10  tin  rollers,  $18.50;  sundry,  $4. 30.. .  62  40 

Cockburn,  R.  E.:  repairing  tower  clock,  $19.80;  winding  and  inspecting  tower  clock,  1  yr. 

to  Mar.  31,  1915,  $150 .  169  80 

Dowsley,  A.  H.:  32  ball-bearing  pulleys.  $7.68;  140  lb.  lead  weights,  $11.20;  4  windows, 

$260:  changes  in  glass  ordered  by  department,  $41.40 .  320  28 

Dunlop  Tire  and  Rubber  Goods  Co,.  Ltd.:  30£  sq.  ft.  inlaid  rubber  flooring,  $52.85; 

sundry,  $3.60 .  56  45 

Garrioch-Godard  &  Co.:  600  ft.  n.c.  cord,  $12;  electric  heater,  $26;  240  key  sockets, 

$3S  40;  240  150-w.  mazda  lamps,  $360;  479  metal  shades,  $766.40;  sundry,  $9.40...  1,212  20 

Grant-Holden-Graham,  Lid.:  29  awnings  taken  down,  stored  and  put  up,  $42.05;  2  canopy 

frames  taken  down,  stored  and  put  up,  $64.50;  sundry,  $2.25 .  108  80 

Gravclle,  J.  Geo.  &  Co.:  9  bracket  lamps,  $17.15;  2  desk  lamps,  $21;  48  fuses,  $12;  9  holo- 
phone  shades.  $11.25;  2  “Lynne”  lamps,  $11;  2  2-lt.  tungstoliers,  $17.70;  sundry, 

$11.60 . 101  70 

McCallum,  W.  R.:  144  battery  zincs,  $50.40;  6  flex,  neck  lamps,  $18;  5  type  A.  transformers, 

$30;  sundry,  $8.50 . ; .  106  90 

McFarlane-Douglas  Co.:  supplying  and  erecting  copper  door .  120  00 

Murphy-Gamble,  Ltd.:  37  yd.  cork  carpet,  $49.95;  sundry,  $8.63 .  58  58 

Plaunt  Hardware  Co.:  22  packages,  flat-head  screws,  $14;  sundry  hardware,  $36.08. ...  50  08 

Rea,  A.  E.  Co.:  7  pr.  curtains,  $56;  sundry,  $5.92 . 61  92 

Stewart  &  Co.:  2  chairs,  $24.75;  sofa,  $25.20;  table,  $12.60;  sundry,  $13.15 .  75  70 

Small  payments:  600  ft.  basswood,  $24.50;  2  brass  castings  for  steam  pump,  $16.45;  desk, 

$18.90:  59  lb.  copper,  $16.25;  1  brl.  cylinder  oil,  $33.95;  desk  lamp,  $10;  glass,  $16.47; 
grate,  $15;  hose,  $10;  16  lb.  Jenkins  packing,  $20;  4  doz.  locks,  $10.80;  500  ft.  t.  and  g. 
lumber,  $14;  1,450  ft.  pine,  $57;  panel  door,  $9;  1  ton  paristone,  $11.26;  h.w.  radiator, 

$12.80;  repairing  6  ash  boxes,  $27;  repairing  11  brass  inkstands,  $10.35;  5  loads  sand, 

$10.50;  510ft.  sheeting,  $18.87;  table,  $15;  6  rolls  wall  paper,  $10.20;  sundry,  $281 .02,  .  669  32 

Imperial  Building:  small  payments:  5  new7  awnings,  $16.85;  10  awnings  taken  down,  stored  and 

put-up,  $14.50;  sundry,  $23.56 .  54  91 

Indian  Affairs  ($1,986.72) — 

Bryson-Graham:  3  rugs .  135  00 

Cleghorn  <fc  Beattie:  13  mats,  $63  50;  3  rugs,  $32 .  95  50 

Esmonde  Mfg.  Co.:  6  “Century  ”  watercoolers,  $82.50;  sundry,  $6 .  88  50 

Gravclle,  J.  Geo.  &  Co.:  4  “Anywhere”  lights,  $35;  tungstoliers,  3  4-lt.,  $36.75,  1  3-lt., 

$10  30,  1  2-lt.,  $7.75;  sundry,  $20.50 . . .  110  30 

Luke,  S.  A.:  28f  yd.  carpet,  $52.50;  sundry,  $2.50 .  55  00 

Murphy-Gamble  Ltd.:  103  yd.  cork  carpet,  $103;  9  yd.  repp.,  $13 . 50;  5  mats,  $25;  rugs, 

“Brussels”,  $33.75,  3  “Wilton”,  $139.55;  sundry,  $4.75 .  319  55 

Oriental  Rug  Renovating  Co.,  Ltd.:  cleaning  rugs .  70  20 

Rea.  A.  E.  Co..  Ltd.:  7  rugs . 292  00 

Roche.  R.  H.:  installing  41  “  No-draught”  ventilators . 176  00 

Smart-Woods  Ltd.:  48  awnings .  212  40 

Steel  Equipment  Co.:  putting  new  slide  arms  on  39  drawers .  97  50 

Small  payments:  4  "Anywhere”  lamps,  $40;  4  book  case  sections,  $11  93;  3  brass  rods, 

$14.80;  3 clocks,  $36;  electrical  supplies,  $25.45;  3  mats,  $15;  2 perforated  rubber  mats, 

$47  40;  plate  glass,  $10.84;  repairing  blue  print  machine,  $21.35;  4  rags.  $20;  slate 

table  top,  $11.88;  sundry,  $80.12 .  334  77 
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Inland  Revenue  (82,029.03) — 

Capital  Office  Supply  Co.,  Ltd.:  2  desks,  $90;  2,000  folders,  $36;  2  sections,  $27.90;  table, 

$18.25;  sundry,  $46.53 . 

Coldrey  &  Chapman:  radiators,  $48  65;  sundry,  $21 .20 . 

Collie-Cockerill  Mfg.  Co.:  6  book  cases,  $19.35;  section,  $14.85;  4  wardrobes,  $27; sundry, 

$7.43 . . 

Dominion  Machine  &  Supply  Co.:  erecting  85  ft.  smoke  stack,  $170;  2  standards,  $9.50; 

sundry,  $6.67 . 

Dowsldy,  A.  H.:  24  ball-bearing  pulleys,  $5.76;  103  lb.  lead  weights,  $8.40;  3  windows,  $300; 

changes  made  in  glass  by  order  of  department,  $31.05 . 

Gray-Harvey  Co.:  13  sqrs.  galv.  shingles,  $65;  sundry,  $14 . 

Hill,  Jas.:  cartage,  50c.;  1,400  ft.  pine  flooring,  $50 . 

Office  Specialty  Mfg.  Co.:  desk . 

Pask,  John  W.:  24  cast  iron  corrugated  plates,  4,560  lb.,  $159.61;  charging  pattern  for 

plates,  placing  and  fitting  plates,  131  h.,  $91.70 . 

Storey,  D.:  2  cabinets,  $24.40;  2  desks,  $80.25;  2  hat  trees,  $27;  6  stool  ,  $16.20;  sundry, 
$3.85 . 


Small  payments:  8  blind  rollers,  $14.56;  building  cupboard,  $25;  cement,  $26;  2  r.  and  t. 
chairs,  $29.70;  cleaning  21  chimneys,  $15.75;  7§  yd.  cloth,  $19.17;  f.  t.  desk,  $39.15; 
2  doors,  $37.80;  electrical  supplies,  $14.70;  214  pcs.  glass,  $38. 3S;  grates,  $23.20; 
plumbing  supplies,  $20.35;  13  yd.  repp.,  $19.50;  h.w.  radiator,  $14.80;  repairing  4 
clocks,  $16;  3  rugs,  $19.50;  9  pcs.  sash,  $16.50;  4  loads  sand,  $8.40;  5-lt.  tungstolier, 

$17.35;  water  cooler,  $12;  wired  plate  glass,  $19.40;  sundry,  $95.77 . 

Inland  Revenue  Dept.:  Electric  Standards  Laboratory  ($260.07) — 

Capital  Office  Supply  Co.:  6  storage  sections,  $92.25;  tops,  etc.,  $16.20 . 

Lord  Furniture  Co.:  2  cupboard  bases,  $37.80;  3  drawer  sections,  $38.25;  2  storage  sections, 

$25.20;  vertical  cabinet)  $24.30;  sundry,  $21.32 . 

Office  Specialty  Mfg.  Co.:  sliding  shelf  section . 

Interior  Department  ($7,356.51) — 

Band,  J.  P.  &  C'o.:  enamel  basin,  $10.25;  255  ft.  pipe,  $13.77;  224|  lb.  sheet  lead,  $23.45; 

sundry,  $33 . 15 . . . . 

Bcrtschinger,  A.  H.:  150  ft.  l.c.  cable,  $15;  110  ft.  clay  conduits,  $27.50;  desk  lamp,  $10; 

6  3-lt.  tungstoliers,  $67.20;  sundry,  $11.46 . 

Bryson-Graham:  146  blinds,  $83.74;  30  yd.  cork  linoleum,  $30;  7  map  rollers,  $11.83; 

18  yd.  tapestry,  $31.50;  sundry,  $80.95 . . . 

Capital  Office  Supply  Co.  Ltd.;  arm  chair,  $29.02;  6  side  chairs,  $121 .50;  4  desks,  $172.50; 

4  tables,  $50.27;  sundry,  $28.85 . 

Carson,  W.  J.:  7  pcs.  plate  glass . . 

Cleghorn  &  Beattie:  83  yd.  carpet,  $186.75;  25  shades,  $34;  Wilton  rug,  $80;  sundry, 

$22.55 . . . 

Collie-Cockerill  Mfg.  Co.:  3  bases,  $11 .47;  3  cornices,  $6.08;  desk,  $30.05;  9  sections, 

$37.53;  telephone  cabinet,  $47.25;  wardrobe,  $27 . 

Davidson,  Jas.,  Estate:  10  draughting  tables,  and  one  8-drawcr  section  map  unit . 

Dominion  Machine  &  Supply  Co.:  9  brass  rods,  $31.01;  sundry,  $18.68 . 

Dowsley,  A.  H.:  19  lin.  ft.  birch  partition . . . 

Ellacott.  J.  A.  L.:  18  aluminum  shades,  $9.90;  3-2  pt.  annunciators,  $7.20;  fire  basket,  $12; 

type  “A”  transformer,  $4.75;  sundry,  $28.60. . . 

Esmonde  M’fg.  Co.:  4  water  coolers,  $53;  sundry,  $7.13 . 

Federal  Typewriter  Co.,  Ltd.:  18  chairs,  $94.52;  5  coat  and  hat  trees,  $27;  f.  t.  desk, 

$33.50;  standing  desk,  $23.76;  sundry,  $4.50 . 

Garrioch-Godard  &  Co.:  5  desk  lamps,  $23.75;  36  n eg.  element  for  chloride  battery, 

$28.80;  sundry,  $26.46 . .' 

Gravelle,  J.  Geo.  &  Co.:  2  “Emeralite”  lamps,  $28;  10  enamel  shades,  $8.50;  1  pr.  handy 

phones,  $34;  lamp  shade,  $6.50;  transformer,  $9;  sundry,  $39.28 . 

Harris  &  Barry:  10  chairs,  $113.75;  2  g.  o.  tables,  $32.40 . 

Higman,  Geo.  &  Sons:  16  Its.  chip  glass,  $11.20;  16  Its.  d.d.  glass,  $17.50;  plate  glass, 

$24.79 . 

Hill,  Jas.:  3,000  ft.  pine,  d.  2  s.,  $150;  sundry,  $4.. . 

Library  Bureau  of  Canada:  1  set  automatic  guides,  $200;  6  book  cases,  $144;  4  card  sec¬ 
tions,  $96;  cupboard,  $10;  20,000  cards,  $110;  1  pt.  ends,  $12;  5  sections,  $106;  sundry, 
$23.25 . 


Lord  Furniture  Co.:  chair,  $8.90;  2  tables,  $44.50 . 

Luke,  S.  A.:  davenport,  $128.25;  r.  t.  desk,  $32.20;  32  yd.  linoleum,  $40;  sundry,  $4.25  . . . 

Mason,  Geo.  M.,  Ltd.:  3,050  ft.  pine  boards,  d.  2  s.,  $109.80;  1,000  ft.  pine  joint,  $26 . 

McCallum.W.  R.:  25  lb.  annunciator  ware,  $15;  5-lt.  “Benjamen”  cluster,  $7;  12  call  bells, 
$10.20;  5  4-lt.  clusters,  $40;  9  flex,  neck  lamps,  $29.10;  13  shades,  $6.50;  7  3-lt.  tungsten 

clusters,  $46.90;  sundry,  $35.10 . 

McKinley  &  Northwood:  145  ft.  pipe,  $11.55;  308  lb.  sheet  lead,  $30.80;  sundry,  $54.85. . . 

Moxley,  S.  N.:  100  ft.  cable,  $46;  two  10  station  phones,  $54.60;  sundry,  65c . 

Murphy-Gamble,  Ltd.:  11  yd.  repp,  $16.50;  rug.  $40;  sundry,  $10 . , 
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Brought  forward .  188,775  62 

Interior  Department — Continued. 

Office  Specialty  Mfg.  Co.:  3  book  case  sections,  $12.75;  moving  steel  cases,  $90;  25  sec¬ 
tions,  5  tops,  5  bases,  and  cornice  pieces,  $199.25;  sundry,  $19.42 .  321  42 

Ottawa  Typewriter  Co.,  Ltd.:  16  chairs,  $154.67;  2  desks,  $140;  hat-tree,  $9.45;  10  sec¬ 
tions,  $43.77;  3  tables,  $94.55;  sundry,  $29.03 .  471  47 

Rankin,  W.  A.:  19  sheets  beaver  board,  $15.96;  2  trucks,  $53.75;  2  wall  cabinets,  $15;  sun¬ 
dry,  $5.82 . 90  53 

Rea,  A.  E.  Co.:  73j  yd.  carpet,  $165;  linoleum,  68  yd.  $68,  64  sq.  yd.  cork,  $67.20,  37  sq. 

yd.  inlaid,  $55.50;  2  rugs,  S96;  sundry,  $34.96 .  486  66 

Roche,  R.  S.:  16  no  draft  ventilators . 65  50 

Stanley,  L.  E.  &  Co.:  6  pr.  curtains,  $9.30;  78  yds.  cork  linoleum,  $85.80;  sundry,  $20.75. .  115  85 

Stewart  &  Co.:  3  bases,  $23.50;  3  tops,  $8.50;  14  units,  $116.50 .  148  50 

Stewart,  P.:  glass,  6  Its.  chipped,  $3.61,  16  pcs.  d.d.,  $16.58,  121  Its.  plate,  $51.60;  sundry, 

$3.50 .  75  29 

Walkerville  Hardware  Co.,  Ltd.:  59  gals,  stone  interior  cementseal .  153  40 

Wilmot,  J.  E.:  8  clocks,  $63;  repairs,  $1.50 .  64  50 

Small  payments:  “Anywhere”  lamp  bracket,  $10;  2  ash  doors,  $11;  7  awnings,  $24.50; 

2  brass  plates,  $25;  building  cupboard,  $25;  cartage,  $77.65;  2  centrifugal 'traps, 

$19.50;  2  chairs,  $17;  2  clocks,  $24;  12  pr.  doors,  $18;  electrical  supplies,  $21.55;  glass, 

$26.40;  40  ft.  galv.  conduit,  $10;  2  girders  of  2  beams  and  4  plates  each,  $44.20;  12 
locks,  $9;  repairing  tubes,  $14.15;  304  truck  rollers,  $10.64;  250  ft.  r.  c.  &  b.  wire,  $26; 

12  “Yale”  locks,  $12.90;  sundry,  $197.87 .  624  36 

Interior  Department,  Bryson.  Building  ($449.02) — 

Chabot,  A.:  11  ft.  shelving,  $22;  3  sets  open  shelving,  $45;  sundry,  $8 .  75  00 

Grant-Holden-Graham:  21  awnings .  99  58 

Oliver,  J.  &  Sons:  shelving,  $25;  special  cupboard  and  base,  $60;  sundry,  $7.95 .  92  95 

Ottawa  Typewriter  Co.,  Ltd.:  2  desks .  83  00 

Small  payments:  base,  $20.60;  standing  desk,  $23.75;  3  tops,  $21.56;  watercooler,  $13.75; 

sundry,  $18.83 . . . .  .  . . , . * .  98  49 

Interior  Department,  Canadian  Building  ($1,091.36) — • 

Chabot,  A.:  40  ft.  cupboard,  $206;  shelving,  $37.50 .  243  50 

Dowsley,  A.  H.:  2  standing  desks .  75  00 

Library  Bureau  of  Canada,  Ltd.,  desk .  86  00 

Office  Specialty  Mf’g.  Co.:  7  arm  chairs,  $97.40;  sundry,  $3 .  100  40 

Steel  Equipment  Co.:  moving  steel  cases,  $62;  repairing  steel  cases,  $25;  sundry,  $27.25. .  114  25 

Taylor,  J.  &.  J.,  fire  and  burglar  proof  safe  .  ....  280  00 

Small  payments:  ash  door  and  frame,  $35.75;  5  awnings,  $23.40;  4  book  sections,  $12.83; 

5  shades,  $  0;  6  tables,  $65.82;  sundry,  $34.41 .  192  21 

Interior  Dept.,  Carling  Building  ($465.67) — 

Grant-Holden-Graham,  11  awnings .  54  47 

Kyle’s  Cabinet  Works,  3  q.  c.  oak  desks .  237  75 

Rea,  A.  E.  Co.:  95  sq.  yd.  cork  carpet,  $104.50;  laying  carpet,  $9.50 - ? .  114  00 

Small  payments:  3  hat  trees,  $12.15;  10  shades,  $41;  sundry,  $6.30 .  59  45 

Interior  Dept.,  Dominion  Observatory:  small  payments:  8  sections,  $36.37;  roller  shelf,  $13; 

sundry,  $24.07 . ' .  73  44 

Interior  Dept.,  Geodetic  Survey  Bldg.,  ($842.45) — 

Capital  Office  Supply  Co.,  Ltd.,  5  f.  t.  desks  . _ . .  131  52 

Collie-Cockerill  M’fg.  Co.,  2  sections,  $24.75;  vertical  section,  $16.20;  sundry,  $28.58 .  69  53 

Dominion  Machine  &  Supply  Co.,  24  brass  rods . . . ~. .  80  00 

Edmondson  &  Petch:  50  awnings,  $140.55;  2  door  awnings,  $12.60;  sewing  26  curtains, 

Sll-70 .  164  85 

Lord  Furniture  Co.:  11  f.  t.  desks .  252  85 

Storey,  D.:  100  chairs,  $114;  table,  $12.15 . '  126  15 

Small  payments:  42  doz.  curtain  rings,  $10.50;  plate  glass,  $6.95 .  17  45 

Tnterior  Department,  Imperial  Buildings  ($309.55) — 

Federal  Typewriter  Co.,  6  chairs . _ .  72  90 

Library  Bureau  of  Canada:  book-case  unit,  $26.50;  cupboard,  $18;  desk,  $25;  2  ends,  $10; 

oak  unit,  $33;  2  sections,  $60;  sundry,  $18.65 .  191  15 

Small  payments,  truck,  $40;  sundry,  $5.50  .  45  50 

L  terior  Department,  Journal  Building  ($444.26) — 

Library  Bureau  of  Canada:  cupboard,  $19;  2  map  sections,  $44;  sundry,  $8.25 .  71  25 

Lord  Furniture  Co.:  3  chairs,  $36.45;  2  stools,  $9.60.. .  46  05 

Smart-Woods,  Ltd.,  42  awnings . . . . .  119  10 

Small  payments:  2  chairs,  $22.94;  desk,  $42.50;  filing  cabinet,  $24;  18  steel  roller,  shelves, 

$74.70;  sundry,  $43.72 .  207  86 

Interior  Department,  128  Queen  St.:  Edmonson  &  Petch,  sewing  curtain .  25 

Interior  Department,  Topographical  Survey  Building  ($994.56)— 

Carrioch,  Godard  &  Co.,  blue  Vermont  marble  switch-board .  416  00 

Grant-Holden-Graham:  23  awnings,  $67.96;  52  awnings  taken  down,  stored  and  put  up, 

$75.40;  sundry,  $1.10 .  144  46 


Carried  forward .  195,629  56 
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Interior  Department,  etc. — Concluded. 

Kyles’  Cabinet  Works,  2  drawing  tables .  270  00 

Library  Bureau  of  Canada:  2  bases,  $25;  3  card  cabinets,  $24;  2  cupboards,  $29;  table, 

$12.50;  sundry,  $15..- - _ .  105  50 

Small  payments:  roll  rim  sink,  $10.75;  2  tables,  $21.50;  5  window  shades,  $9:  sundry, 

$17.35 . 58  60 

Interior  Dept.,  Trafalgar  Building  ($409.83) — 

Collie-Cockerill  Mfg.  Co.:  desk,  $27;  2  tables,  $50.85;  2  wardrobes,  $39.60 .  117  45 

Smart-Woods,  Ltd.:  17  awnings . 59  40 

Stanley,  L.  E.  &  Co.:  120  ft.  brass,  $12;  10  yd.  cork  carpet,  $9;  102£  yd.  linoleum,  $123; 

sundry,  $7.90 . . . . . . .  151  90 

Small  payments:  3  chairs,  $39.15;  moving  steel  oase,  $12.50;  table,  $12.15;  water  cooler, 

$10;  sundry,  $7.28 .  81  08 

Interior  Dept.,  Union  Bank  Building  ($2,433.97) — 

Blackburn,  L.  R.  &  R.:  installing  lights  in  government  offices .  192  00 

Collie-Cockerill  Mfg.  Co.:  5  desks,  $206.70;  2  vertical  cabinets,  $43.20;  sundry,  $16.20..  .  266  10 

Dominion  Machine  &  Supply  Co.:  brass  binding,  $15;  iron  work  for  easel  for  photo  stat, 

$135 . . . . . . . . . .  150  00 

Kyle’s  Cabinetworks:  77  ft.  pine  partition  and  67  ft.  stained  V  joint  and  glass  partition.  .  698  00 

Library  Bureau  of  Canada:  6  book-cases,  $177;  7  book-case  sections,  $159.50;  2  card 
baskets,  $28;  6  chairs,  $53.35;  coat  and  hat  tree,  $10;  3  desks,  $129;  2  pr.  ends,  $10; 

putting  combination  locks  on  7  sections,  $28;  7  sections,  $105;  sundry,  $28 .  727  85 

Mason,  Geo.  M.  Ltd.:  building  partition,  $180;  altering  partition  and  additional  piece  of 

partition,  $33.12 . : .  213  12 

Small  payments:  tag  rack,  $25;  2  r.  &  t.  chairs,  $16.20;  23  yd.  cork  carpet,  $32.20;  cup¬ 
board  section,  $18.90;  map  rack  frame,  $25;  5  sections,  $48.40;  sundry,  $21.20 .  186  90/ 

Interior  Dept.,  Victoria  Chambers:  Richardson  Cartage  Co.,  cartage .  2  88 

Interior  Dept.,  102  Wellington  St.:  small  payments:  93  lb.  iron,  $6.05;  sundry  $5 .  11  05 

Interior  Dept.,  Woods  Bldg:  sundry . , .  40 

Journal  Building:  Grant-Holden-Graham:  89  awnings  taken  down,  stored  and  put  up,  $129.05; 

repairing  1  awning,  $1.60 .  130  65 

Justice  Department  ($3,299.22) — 

Bertschinger,  A.  H.:  3  annunciators,  $25.20;  25  lb.  bell  wire,  $12.93;  2,000  ft.  picture  wire, 

$20;  1,C00  ft.  style  C.  telephone  wire,  $20;  tungstoliers,  1  5-lt.,  $17.35,  4  3-lt.,  $53.80; 

sundry,  $11.95 . . ' .  161  23 

Bryson-Graham:  10  blinds,  $17.58;  120  coat  hangers,  $18;  360  ft.  moulding,  $9;  sundry,  $9.84  54  42 

Capital  Office  Supply  Co.,  Ltd.:  5  bookcase  sections,  $17.30;  5  cabinets,  $129;  tables, 

$18.25;  sundry,  $5.10;  less  6  sections  returned,  $76.50 .  93  15 

Carleton  Drug  Co.,  Lt.:  10  gross  rubber  stoppers,  $14.20;  6  kegs  soda  bicarbonate,  $15; 

537  lb.  sulphuric  acid,  $21.48 .  50  68 

Dominion  Machine  Co.:  5  brass  rods,  $18.40;  cutting  3§  brass  rods,  $9.70;  5  standards, 

$23.75;  sundry,  $1.65 .  53  50 

Dowsley,  A.  II.:  152  ball-bearing  pulleys,  $36.48;  665  lb.  lead  weights,  $53.20;  19  windows, 

frames  and  sashes,  $1,395;  charges  in  windows  ordered  by  department,  S1S6.65 .  1,681  33 

Gravelle,  J.  Geo.  &  Co.:  ‘Emeralite’  lamp,  $10;  tungstoliers,  8  It.,  $24,  6  It.,  $19;  sundry 

$11 . . .  64  00 

Mahons,  Ltd.:  rug . . _ . . .  88  00 

McLennon,  J.  R  :  4  enamelled  wash  basins,  $36;  529  ft.  galv.  iron  pipe,  $59.62;  sundry, 

$91.60 . : .  187  22 

Murphy-Gamble  Ltd.:  carpet,  33  yd.,  $61.50;  40T7^  yd.  cloth,  $101.48;  2  mats,  $13;  sundry, 

$3.20 . : . .  179  18 

Pedlar  People,  Ltd.:  building  all  steel  garage .  139  32 

Small  payments:  3  awnings,  $22.50;  2  book  cases,  $33.50;  cleaning  chimneys,  $15;  16  yd. 
cork  carpet,  $17.92;  2  desk  lamps,  $25;  4  door  pulls  and  push  plates,  $12;  2  fenders, 

$21.50;  grinder,  $1 1 .50;  lounge,  $41.60;  276  ft.  moulding,  $1 1 .04;  moving  steel  cases,  $34; 

1  brl.  oil,  $8.71;  plumbing  supplies,  $33.21;  plate  glass,  $28;  3  steel  door  mats,  $14.25 

2  ventilators,  $20.40;  3  water  coolers,  $37.25;  sundry,  $159.81 .  547  19 

Labour  Department  ($332.78) — 

Capital  Office  Supply  Co.:  3  desks,  $72.90;  truck,  $22 .  94  90 

Dominion  Machine  &  Supply  Co.:  26  brass  stair  treads .  98  50 

Small  payments:  cabinet,  $10.75;  2  combination  shades,  $11.50;  50  ft.  hose,  $12.50;  6 

kitchen  tables,  $15.40;  30  yd.  linoleum,  $42;  35  rolls  oatmeal  paper,  $14;  sundry ,  $33.23  139  38 

Langevin  Block  ($584.61) — 

Campbell  Steel  &  Iron  Works  Ltd.:  4  sets  draught  division  plates  for  heating  system _  130  00 

Carson,  WT.  J.:  6  pcs.  r.  r.  glass,  S15.50;  30  pcs.  wired  glass,  $48.60  .  64  10 

Dominion  Machine  &  Supply  Co.:  2  sets  grate  bars,  $84;  labour,  repairing  elevators, 

128  h.,  at  70c.,  83  h.,  at  45c.,  45  h.,  at  40c.;  sundry,  $2.50 . .  231  45 

Small  payments:  10  awnings,  $30.02;  10  panes  d.  d.  glass,  $40;  18  frosted  shades,  $18; 

plumbing  supplies,  $36.49;  storing  awnings,  $14.50;  sundry,  $20.05 .  159  06 


Carried  forward 
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Lovers’  Walk:  small  payments:  4  doz.  buckles.  $7.20;  2  kegs  nails.  $5.10;  sundry,  $5.72 .  18  02 

Major’s  Hill  Park:  small  payments:  sundry .  2  10 

Marine  and  Fisheries  Department  ($10,185.91) — 

Bertscliinger,  A.  II.:  1,000  anchors,  $65;  100  adapter  plates,  $25;  400  canopy  bases,  $200; 

150  elbows,  $16.50;  200  fixture  outlets,  $60;  16  holophane  shades,  $20;  50  keyless 
receptubles,  $19;  2,000  ft.  metal  moulding,  $160;  1,540  ft.  style  C.  telephone  wire, 

$30.80;  3,503  ft.  No.  14  r.  c.  wire,  $52.55;  sundry,  $73.30 .  722  15 

Birkctt,  Thos.  &  Son  Co.  Ltd.:  6  ‘Laurentian’  water  coolers .  72  00 

Bryson-Graham:  4  Axminster  squares,  $92;  355  yd.  cork  carpet,  $351.45;  1,980  ft.  moulding 

$59.40;  9  spring  rollers,  $17.55;  sundry,  $13.06 .  533  46 

Capital  Office  Supply  Co.,  Ltd.:  16  bases,  $66.65;  book  case,  $24.50;  22  book  case  sections, 

$318;  3  cabinets  sections,  $48.40;  22  chairs,  $276.10;  3  desks,  $84;  12  glass  door  sections, 

$64.95;  2  hat  trees,  $15;  roller  shelves,  $73.50;  34  sections,  $243.04;  7  tables,  $126.10; 

12  tops,  $32.03;  truck,  $21;  wardrobe,  $27;  sundry,  $69.94 .  1,490  21 

Carson,  W.  J.:  5  pcs.  ground  glass,  $8.90;  3  pcs.  plate  glass,  $99 .  107  90 

Cleghorn  &  Beattie:  244  window  shades  as  per  contract .  463  02 

Collie-Cockerill  Mfg.  Co.:  4  tables,  $277.40;  sundry,  $5. 72 .  283  12 

Currier,  T.  W.  &  Co.:  desk,  $22.30;  2  easy  chairs,  $90.45;  table,  $43.20 .  155  95 

Ellacott,  J.  A.  L.:  36  box  bells,  $28.80;  2  fixtures,  $44.50;  sundry,  $2.59 .  75  89 

Federal  Typewriter  Co.:  3  bases,  $40.05;  chair,  $9.80;  7  cupboards,  $51.98;  6  drawer 

sections,  $270;  2  roller  shelf  sections,  $27;  t.  w.  stand,  $9;  7  tops,  $15.12;  sundry,  $6.75. .  429  70 

Garrioch-Godard  &  Co.:  150  bolts,  $6;  300  ft.  cord,  $7.50;  12  double  socket  plug  clusters, 

$9;  80  fuses,  $12;  100  ft.  metal  moulding,  $6.75;  23  pulley  weights,  $11.50;  sundry, 

$32.94 .  85  69 

Gilmour,  D.  G.,  &  Co.:  18,000  ft.  t.  and  g.  pine,  $504.01;  cartage,  $3.50 .  507  51 

Grant-Holden-Graham:  90  awnings  supplied,  $453.30;  sundry,  $1.20 .  454  50 

Gravelle,  J.  Geo.  &  Co.:  200  M.  M.  outlet  boxes,  $40;  tungstoliers,  four  4-lt. ,  $50.40,  41 

3-lt.,  41  3-lt.  $440.75;  3  2-lt.,  $24.30;  18  twin  sockets,  $13.50;  sundry,  $19.59 .  588  54 

Harris  &  Barry:  12  mahogany  chairs,  $73.20;  mirror,  $7.50 . .  80  70 

Kyle’s  Cabinet  Works:  building  partition .  120  00 

Library  Bureau  of  Canada:  63  sets  automatic  celluloid  guides,  $22.80;  3  bases,  $17;  6,000 
cards,  $20.40;  4  card  sections,  $54.75;  14  sets  celluloid  index,  $23.35;  desk,  $84;  roller 
book  shelf  section,  $28;  14  sections,  $124.75;  2  tables,  $190;  sundry,  $31;  less  4,000 

cards  returned,  $24 . . .  . . . .  572  05 

Martel-Stewart  Co.:  placing  directories  on  vestibules  walls,  5th,  6th  and  7th  floors..:  . . .  244  94 

McCallum,  W.  R.:  10  annunciators,  $40.80;  12  bells,  $10.20;  8  bell  blocks,  $21.50;  25  lb.  bell 
wire,  $15;  5  desk  lamps,  $18;  25  push  buttons,  $15;  700  ft.  silk  conductor  cord,  $40; 

sundry,  $17.70 . 178  20 

Office  Specialty  Mfg.  Co.:  base,  $21;  moving  cases,  $325;  2  sections,  $36;  12  sliding  ladders 

and  12  wooden  tracks,  $378.50;  table,  $15;  sundry,  $17.95 .  793  45 

Ottawa  Typewriter  Co.:  2  chairs,  $99.90;  ‘Chesterfield’  lounge,  $135;  desk,  $41.50 .  276  40 

Rankin,  W.  A.:  13  brass  tags,  cord  and  tassels,  $11.90;  ‘Fairbanks’  scale,  $21.75;  58 
‘Lepage’  door  checks,  style  ‘D’,  $345.10;  58  ‘Lepage’  door  stops,  $54.37;  4  mort.  dead¬ 
locks,  $18;  2  ‘Yale’  keys,  $13.50;  sundry,  29c .  464  91 

Rideau  Electric  Supplies  Co.:  3  ‘Emeralite’  lamps,  $36;  kettle,  $10;  repairing  armature, 

34  h.,  $20.40;  sundry,  $1.60 . . . . . .  68  00 

Steel  Equipment  Co.:  placing  new  cornice,  $20;  reparing  steel  cabinet,  $15;  storage 

cupboard,  $28;  . " .  63  00 

Stewart  k  Co.:  2  arm  chairs,  $24;  40  chairs,  $378;  Davenport,  $121.50;  sundry,  $12.20. . . .  535  70 

Stewart,  Wm.  &  Co.:  16  ventilators .  56  40 

Storey,  D.:  r.  t.  desk .  83  70 

Watt,  Chas.:  33  ‘Yale’  night  latches,  $78.45;  sundry,  $9.80 .  88  25 

White,  L.  T.:  map  rack . .  135  00 

Small  payments:  10  lb.  alumninium  bronze,  $16;  2  brass  plates,  $19.25;  cartage,  $60.50; 
cleaning  18  chimneys,  $13.50;  2  clocks,  $14;  18£  yd.  cloth,  $45.84;  glass,  $25.81 ;  hard 
hardware,  $25.73;  250  lens,  moulding,  $26.40;  muresco,  $14;  150  ft.  okonite  wire, 

$12;  2,000  ft.  pine,  $77.50;  8  towel  racks,  $12;  sundry,  $93.04 .  455  57 

Marine  and  Fisheries  Dept.:  Canadian  Building:  Library  Bureau  of  Canada:  2  desks,  $70; 

table,  $20 .  90  00 

Marine  and  Fisheries  Dept.:  Fisheries  Museum:  Davidson,  Jas.,  Estate:  27  storm  sashes..  -  152  75 

Library  Bureau  of  Canada:  2  museum  cases .  372  08 

Small  payments:  plumbing  supplies,  $22.10;  sundry,  50c .  22  60 

McKenzie  Tower:  small  payments:  4  tons  paristone,  $45;  sundry,  $3.45 .  48  45 

Militia  and  Defence  Dept  ($3,333.85) — 

Ackroyd,  P.:  9  annunciators,  $40.50;  22  2-lt.  clusters,  $161.70;  3  ‘Gail’  arms  with  shades, 

$15;  sundry,  $11.35 .  228  55 

Bertschinger,  A.  H.:  2  DeVeau  telephones,  $31.50;  telephone  arm,  $8.50;  5  four-light 

tungsten  clusters,  $40;  2  3-lt.  tungstoliers,  $22.40;  sundry,  $3.50 .  105  90 
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Brought  forward . ‘ .  214,495  41 

Militia  and  Defence  Dept. — Concluded. 

Bryson-Graham:  ‘Axminster’  square,  $40;  14  blinds,  $26.95;  38  yd.  ‘Brussels’  carpet, 

$62.70;  2  ‘Brussels’  squares,  $47;  2  cocoa  mats,  $10;  230  ft.  oak  binding,  $6.90;  sundry, 

$28.55 . 222  10 

Capital  Office  Supply  Co.,  Ltd.:  cabinet,  $29;  hand  truck,  $9.66;  2  tables,  $31.10;  sundry, 

$19.68 .  89  44 

Clcghorn  &  Beattie:  3  rugs .  56  00 

Collie-Cockcrill  Mfg.  Co.:  5  desks,  $114.30,  3  sections,  $11.25;  sundry,  $4.73 .  130  28 

Currier,  T.  W.  &  Co.:  desk,  $39.15;  4  sections,  $14.50;  2  stools,  $16.20;  sundry,  $3.30..  73  15 

Davidson,  Jas.  Estate:  2  doors,  $14.70;  3  door  frames,  $15;  storm  sashes,  $13;  40  pcs. 

wood,  $14;  sundry,  $10 .  66  70 

Dominion  Transport  Co.:  carting  safe .  75  00 

v  Ellacott,  J.  A.  L.:  3— It.  ‘Benjamen’  cluster,  $13;  10  flex,  neck  lamps,  $30;  two  4  It.  tungsten 

cluster,  $14;  sundry,  $6.55 .  63  55 

Garrioch-Godard  &  Co.:  2  telephone  brackets,  $12;  4  4-lt.  tungsten  clusters,  $27;  sundry, 

$13.47 . . . •.....’ .  52  47 

Gravelle,  J.  Geo.  &  Co.:  5  extension  arms,  $17.50;  tungsten  clusters,  1  3-1 1. ,  $10.75,  13 

2-lt. ,  $96.20;  sundry,  $36.05 . . >..  160  50 

Library  Bureau  of  Canada:  4  book  sections,  $109;  3  cabinets,  $44.05;  2  cupboards,  $31.50; 

2  f.t.  desks,  $90;  3  set  guides,  $39.50;  12  sections,  $100.75;  sundry,  $33;  less  4  sections 

returned,  $20.40 . .’ . .  427  40 

Lord  Furniture  Co.:  bookcase,  $15;  r.  and  t.  chair,  $21.55;  f.t.  desk,  $39.15;  3  tables, 

$45.75;  sundry,  $3.50 .  124  95 

Murphy-Gamble  Ltd.:  17  yd.  cork  carpet,  $19.55;  velvet  rug,  $27.50;  sundry,  $11.94 .  58  99 

Office  Specialty  Mfg.  Co.:  400  guides,  $23.40;  repairing  2  steel  filing  cases,  $85;  3  sections, 

$45;  vertical  cabinet,  $27.50;  sundry,  $44.45 . '. .  225  35 

Rea,  A.  E.  Co.:  3  ‘Axminster’  rugs,  $133.34;  32  yd.  ‘Wilton’  carpet,  $64;  sundry,  $6.10,...  203  44 

Rideau  Electric  Supplies:  3  fixtures .  60  00 

Stanley,  L.  E.  &  Co.:  2  ‘Brussels’  rugs,  $60;  208§  yd.  cork  linoleum,  $187.51;  sundry, 

$15.97 . 263  48 

Small  payments:  25  lb.  annunciator  wire,  $15;  book-case,  $23.85;  brass  er,  $151  fend  cabinet 
safe,  $47.50;  cartage,  $34.51;  3  clocks,  $35;  covering  pipe  with  asbestos,  $33.92;  2 
desks,  $59.75;  2  electric  heaters,  $24;;  3  flex  neck  lamps,  $9;  glass,  $10.76;  1,000  ft. 
lumber,  $35;  plumbing  nipples,  $14.65;  repairing  filing  drawers,  $12;  6  skylights, 

$18.40;  table,  $12.15;  64  rolls  wall  paper,  $12.80;  water  cooler,  $13.75;  40  ‘Yale’ 

locks,  $22;  sundry,  $197.56 .  646  60 

Militia  and  Defence  Dept.,  Aylmer  Annex  ($209.70) — 

Library  Bureau  of  Canada,  Ltd.:  guides,  $26;  5  sections,  $44.25;  sundry,  $16.25 .  86  50 

Lord  Furniture  Co.:  92  yd.  cork  carpet,  $98;  sundry,  $4.90 . .  102  90 

Small  payments:  book-case,  $19.10;  sundry,  $1.20 .  20  30 

Militia  and  Defence  Dept.,  12  Emmett  St.  ($115.22) — 

Grant-Holden-Graham:  2  awnings  and  6  sets  screens,  $56.75;  sundry,  $2.90 .  59  65 

Small  payments:  5  card  cabinets,  $27.50;  sundry,  $28.07 .  55  57 

Militia  and  Defence  Dept,  136  Emmett  St.:  small  payments,  glass .  0  39 

Militia  and  Defence,  64  George  St.:  switch .  0  60 

Militia  and  Defence  Dept.,  113  Rideau  St.  ($249.76) — 

Frazer,  W.  F.:  16  cupboard  doors .  84  00 

Grant-Holden-Graham:  40  awnings,  taken  down,  stored  and  put  up,  $58;  sundry,  $6.46. .  64  46 

Library  Bureau  of  Canada:  f.t.  desk .  50  00 

Lord  Furniture  Co.:  f.t.  desk . . .  51  30 

Militia  and  Defence,  Ordnance  Stores,  Rockcliffe  ($369.48) — 

Gravelle,  J.  Geo.  &  Co.:  250  ft.  cord  cable,  $45;  100  ft.  flexible  cable,  $43.33;  200  ft:  gal- 

vaduct,  $20;  telephones,  two  8-station  DeVeau,  $45,  six  8-station  wall,  $96;  sundry,  75c.  250  08 

Martel  &  Langelier:  16  fancy  cluster  headers,  $32;  3  sets  of  .*  trombone  fancy  stays,  $18; 

6  sets  of  4  trombone  fancy  stays,  $52;  sundry,  $11.40 .  113  40 

Small  payments:  sundry .  6  00 

Mines  Dept.  ($1,613.24) — 

Aekroyd,  P.:  3  ‘Lyhn’  lamps,  $16.50;  2  16-in.  oscillating  fans,  $50 . .’ .  66  50 

Birkett,  Thos.  &  Son  Co.,  Ltd.:  1, 736  lb.  gal v.  iron,  $91.14;  2  rotary  ventilators,  $8;. 

sundry,  $17.10 . 116  24 

Bryson-Graham:  22  ft.  brass  nosing,  $7.70;  200  yd.  cork  lining,  $198;  1,050  ft.  oak  mould¬ 
ing,  $31.50;  sundry,  $9.90 .  247  10 

Carson,  W.  J.:  glass,  10  pcs.  d.d.,  $13.23,  6  plate,  $59.70,  16  pcs.  polished  wire,  $32.  v  . .  104  93 

Grant-Holdcn-Gruham:  7  awnings,  $20.37;  55  awnings  taken  down,  stored  and  put  up, 

$79.75 .  100  12 

Magneta  Co.,  The:  three  ‘Magneta’  secondary  clocks .  55  05 

McKinley  &  Northwood:  brass  pipe.  $9.85;  enamel  basin,  $8;  121  ft.  pipe,  $10.47;  sundry 

$31.09 .  59  41 

Office  Specialty  Mfg.  Co.:  3  single  and  3  double  stacks,  $245;  sundry,  $5 .  250  00 


Carried  forward 

1 — 7v 


219,438  71 


V— 98 


AUDITOR  GENERAL'S  REPORT,  1914-1915 


6  GEORGE  V,  A.  1916 


Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  cts. 
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Mines  Dept. — Concluded. 

Ottawa  Typewriter  Co.:  r.  &.  t.  chair,  $15.59;  2  oak  desks  with  card  units,  $04.80;  barris¬ 
ter’s  desk,  $41.51;  f.t.  desk,  $54 . . .  175  90 

Small  payments:  2  bases,  $7.65;  25  cane  chairs,  $28.75;  chair,  $13.50;  8  yd.  cork  lino¬ 
leum,  $8.80;  cylinder  lock,  $9.75;  elbows,  pipe,  etc.,  $12.45;  electrical  supplies,  $35.75; 

IS  filing  bolts,  $16.20;  28  It.  glass,  $15.84;  hardware,  $14.39;  8  perforated  mats,  $48.60; 
perforated  patterns,  $31.85;  plate  glass,  $10;  10  sections,  $31.05;  steel  conduit,  $14.40; 

2  3— It .  tungstoliers,  $28.70;  sundry,  $110.31 .  43V  99 

Mines  Dept:  Fuel  Testing  Plant:  small  payments:  chair,  $13.50;  sundry,  $10.30 .  23  80 

Mines  Dept.,  Cor.  Plymouth  &  Division  St.:  Gravelle,  J.  Geo.  &  Co.;  electric  supplies .  19  39 

National  Art  Gallery  ($709.13) — 

Durand — Ituel,  Messrs:  400  hooks,  $98.33;  120  pcs.  No.  1  rod,  $205.01;  40  pcs.  No.  2 

rod,  $95.57;  150  tilting  hooks,  $35.15 . 434  06 

Library  Bureau  of  Canada:  2  chairs,  $11.55;  desk,  $40 _ .. .  51  55 

Pringle  &  Cameron,  Customs  Brokers:  duty  on  iron  brackets  and  holders,  30  p.c.  of  $454, 

$136.20;  sundry,  $2.20 .  138  40 

Small  payments:  chair,  $25;  t.w.  desk,  $24.97;  water  cooler,  $12.75;  sundry,  $22.40 .  85  12 

Naval  Service  ($4,806.18) — 

Bertschinger,  A.  H.:  138  aluminum  shades,  $75.90;  125  elbow's,  $13.75;  15  holophane 
shades,  $18.75;  1,400  ft.  metal  moulding,  $112;  102  porcelain  rosettes,  $9.18;  300 
screwr  shields,  $19.50;  180  tees,  $25.20;  tungstoliers,  3  4-lt.  $37.44,  2  3-lt.,  $21.73,  1  2-lt., 

$7.98;  2,505  ft.  r.c.  wire,  $37.50;  sundry,  $81.10 .  460  03 

Capital  Office  Supply  Co.:  4  bases,  $19.60;  3  sections,  $102.50;  3  tops,  $19.80;  truck,  $21.87  163  77 

Cleghorn  &  Beattie:  122  window7  shades .  268  52 

Collie-Cockerill  Mfg.  Co.:  base,  $14.17;  cornice,  $11.47;  2  cupboards,  $22.27;  cupboard 
base,  $18.90;  4  desks,  $130.28;  3  desk  racks,  $18.90;  2  panel  doors,  $14.85;  17  sections, 

$192.83;  6  tables,  $143.10;  12  trays,  $18.90;  sundry,  $80.76 .  666  43 

Dominion  Machine  and  Supply  Co.:  84  pr.  brass  brackets,  $16.80;  84  pr.  brass  ends, 

$15.12;  84  brass  covered  steel  rods,  $67.43 .  99  35 

Dowsley,  A.  H.:  special  system  desk .  70  00 

Frazer,  W.  F.:  178  cupboard  doors .  401  39 

Gilmour,  D.  G.  &  Co.:  7,000  ft.  pine  at  $35,  13,528  ft.  pine  at  $29;  sundry,  $1 .  638  31 

Grant-Holden-Graham,  Ltd.:  47  awnings,  $249.31;  21  aw'nings,  taken  down,  stored  and 

put  up,  $30.45;  sundry,  $1.25 .  281  01 

Gravelle,  J.  Geo.  &  Co.:  12  annunciators,  $84.60;  transformer,  $7.50 .  92  10 

Library  Bureau  of  Canada:  2  bases,  $7;  6  sections,  $88;  2  tops,  $6.50 .  101  50 

Mason,  Geo.  M.:  2,000  ft.  pine  sheeting  at  $33 .  66  00 

Metropolitan  Supply  Co.;  ‘annunciators,’  $35.20;  2  10-button  bell  blocks,  $8;  ‘Emeralite’ 

lamp,  $11 . 54  20 

Murphy-Gamble  Ltd.:  70  yd.  repp,  $105;  2  sliding  shelves,  $9.50;  8  sections,  $100;  sundry 

$13.65 .  228  15 

Rankin,  W.  A.:  43  doz.  brass  rings,  S9-.46;  25  ‘Lepage’  door  checks,  style  ‘D’,  $148.75; 

35  ‘Lepage’  door  stops,  $32.82;  52  gross  screws,  $8.20 .  199  23 

Rideau  Electric  Supplies:  12  call  bells,  $9.60,  25  lb.  bell  wire,  $8.75;  1,000  ft.  silk  cord, 

$16.50;  3,000  ft.  telephone  wire,  $29;  sundry,  $11.50 .  75  35 

Savage  &  MacDondl  Co.:  basswood,  2,000  ft.  at  $40,  1,000  ft.  at  $35;  pine,  4,001  ft.  at 

$35;  sundry,  $1.50.... ... . . . . .  256  54 

Steel  Equipment  Co.:  sliding  ladder,  $31.50;  vertical  cabinet,  $34.50;  sundry,  $1.03 .  67  03 

Strachan,  W.:  16S  brass  hooks  and  eyes,  $5.30;  168  spring  cupboard  catches,  $59.50 .  ,64  80 

Watt,  Chas.:  56  “Yale”  night  latches,  $104.95;  sundry,  $1.60 .  106  55 

Wigmore,  J.:  cartage,  24  d . 138  03 

Small  payments:  12  almond  necks  for  lamps,  $10.80;  8  bell  blocks,  $38.20;  5  chairs,  $76.80; 
chest  of  drawers,  $32.50;  electric  lamp,  $10;  electrical  supplies,  $7;  8  pcs.  glass,  $10.15; 

46  gross  screws,  $12.40;  table,  $9.10;  8  wall  brackets,  $16;  water  cooler,  $13.75;  sundry, 

$71.19 .  307  89 

Naval  Stores,  Sussex  St.:  John  Carnochan,  roofing . 5  00 

New' Departmental  Buildings:  small  payments:  8  sqrs.  roofing,  $20.25;  sundry,  $32.06 .  52  31 

North  West  Mounted  Police:  small  payments:  cocoa  mat.,  $8.10;  grate  bars,  $S.90;  2 

ventilators,  $8;  sundry,  $12.90. . . .  37  90 

Fatriotic  Fund  ($220.46) — 

Bryson-Graham:  rug,  $21;  screen,  $9;  2  squares,  $44 . • .  74  00 

Capital  Office  Supply  Co.:  2  desks,  $65.65;  table,  $15.55 .  81  20 

Office  Specialty  Mfg  Co.:  2  card  cabinets,  $14;  t.w.  desk,  $29.75;  sundry,  $19.83 .  63  58 

Small  payments:  sundry .  1  68 

Post  Office  Department  ($3,748.07) — 

Bryson-Graham,  Ltd.:  21  blinds,  $42.54;  sundry,  $13.95 .  56  49 

Capital  Office  Supply  Co.,  Ltd.:  2  f.t.  desks . 59  40 

Carson,  W.  J.:  9  pcs.  plate  glass,  $92.80;  sundry,  $1.40 .  94  20 

Collie-Cockerill  Mfg.  Co.:  2  cupboard  sections,  $33;  desk  rack,  $6.30;  8  trays,  $12.60 .  51  90 

Dunlop  Tire  &  Rubber  Goods  Co.;  32  yd.  rubber  matting .  72  00 
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Post  Office  Department — Continued. 

Ellacott,  J.  A.  L.:  grate,  SS;  6  3-lt.  tungsten  clusters  writh  extra  7  ft.  stem,  $54;  sundry, 

$6.55 .  68  55 

Esmonde  Mfg.  Co.:  4  watercoolers,  $55;  sundry,  S3. 70 .  58  70 

Harris  <fc  Barry:  2  easy  chairs,  $120;  7  tables,  $97.90;  sundry,  SI  1  -50 .  229  40 

Library  Bureau  of  Canada,  Ltd.:  2  card  sections,  $34.70;  2  sets  cards,  $22;  2  sets  celluloid 

guides,  $21.60;  4  f.t.  desks,  $290;  3  glass  tops,  $46;  sundry,  $3.95 .  423  25 

Luke,  S.  A.:  2  chairs,  $52.15;  2  tables,  $17.54 .  69  69 

Murphy-Gamble,  Ltd.:  ‘Axminstcr’  rug,  $60;  binding,  $5.76;  45  sq.  yd.  linoleum,  $54 .  119  76 

Office  Specialty  Mfg.  Co.;  6  bases,  $18.75;  moving  steel  fittings,  $478;  18  sections,  $76.80; 

6  tops,  $13.50;  wardrobe,  $33;  sundry,  $24.45 .  644  50 

Ottawa  Typewriter  Co.:  80  cabinets,  salary  warrant  case,  special  base,  etc.,  $700;  7  f.  t. 

desks,  $154;  sundry,  $41.71 . 895  71 

Rea,  A.  E.  Co.:  71  yd.  linoleum,  $89.65;  6*  yd.  repp.,  $10.13;  sundry,  $6.67;  less  overpaid 

in  1913-14,  $21.13 . . .  85  32 

Roche,  R.  S.:  67  no-draught  ventilators .  275  50 

Storey,  D.:  4,000  ft.  pine  sheeting,  $180;  cartage,  $1 . 181  00 

Storr,  J.:  6  Its.  glass,  $25.63;  1  brl.  turpentine,  $31.63 . 57  36 

Small  payments:  2  bases.  $7.66;  basin,  $10  25;  35  brass  tags  and  rings,  $"8.72;  c’  air,  $12.15; 
cleaning  rugs  and  curtains,  $30.20;  2  chain  pendants,  $10;  ‘Emeralite’  lamp,  -SIS; plum¬ 
bing  supplies,  $22.53;  6  sections,  $21.16;  6  special  ladders,  $20.10;  storing  9  awnings, 

$13.05;  sundry,  $111.52 .  305  34 

Post  Office  Department,  Blackburn  Bldg.  ($.545.70) — 

Smart-Woods,  Ltd.:  75  awnings .  316  90 

Small  payments:  6  bookcase  sections,  $23;  3  chairs,  $43.50;  28  yd.  cork  carpet,  $32.20;  2 

desks,  $70.50;  electric  fixtures,  $9;  2  tables,  $27;  sundry,  $23.60 .  228  80 

Post  Office  Dept.,  Hope  Building  ($152.10) — 

Collie-Cockerill  Mfg  Co.:  15  sets  guides,  $21.60;  6  vertical  cabinets  with  1  pr.  ends,  $119. .  140  60 

Office  Specially  Mfg.  Co.:  fitting  steel  track  to  filing  case .  11  50 

Post  Office  Dept.,  Rideau  Club  Bldg.  ($440.50) — 

Dowrsley,  A.  H.:  7  filing  cabinets . v .  435  00 

Small  payments;  sundry .  5  50 

Post  Office  Dept.,  Railway  Mail  Service:  small  payments;  leg  base,  $13.50;  storing  7 

awnings,  $10.15 . . .  23  65 

Post  Office  Dept.,  Robinson  Bldg.  ($111.50) — 

Kyles’ Cabinet  Works:  building  partition .  62  50 

Mason,  Geo.  M.,  Ltd.:  1,750  ft.  t.  and  g.  dr.  pine .  49  00 

City  Post  Office  ($1,100.21)— 

Birkett,  Thos.  &  Son:  2  rubber-tired  trucks .  56  00 

General  Supply  of  Canada  Co.,  Ltd.:  908  ft.  steel  cable,  $65.38;  sundry,  $4.65. .  r .  70  03 

Hill,  Jas.:  building  removable  vestibule  and  changing  swing  door  to  double-acting  door. . .  155  00 

Otis-Fensom  Elevator  Co.:  overhauling  freight  elevator:  gear  rim,  $33.50;  labour,  137  h., 

$95.90;  sundry,  $32.20 .  161  60 

Rideau  Electric  Supplies  Ltd.:  18  pendants,  $67.50;  18  400-w.  lamps,  $99;  18  500-w.  lamp¬ 
shades,  $104.40 . . .  270  90 

Small  payments:  12  awnings,  $38.70;  desk,  $45;  23  Its.  glass,  $26.48;  machine  motor 
repairs,  etc.,  $17.55;  oak  door,  $13;  painting,  2  hose  reels,  $10;  pine,  708  ft.,  $24.78; 
plumbing  supplies.  $29.75  ;  8  steel  plates,  $13.01;  storing  15  awnings,  $21.75;  ward¬ 
robe,  $19.80;  wheel,  $12.50;  sundry,  $114.36. . .  . .  386  68 

Printing  Bureau  ($10,956.67) — 

Ackroyd,  P.:  10  entrance  switches,  $8.50;  200  fuses,  $50;  30  panel  cut-outs,  $25.50;  1,000  ft. 

d.v.  r.c.  wire,  $20;  sundry,  $14.90  . .  118  90 

Avery,  If.  &  Sons:  17  pcs.  pine,  S14.90;  1,000  ft.  t.  and  g.,  d.  2  s.  pine,  $78.75;  sundry, 

$19.80 . - .  113  45 

Bertsehinger,  A.  H.:  25  lb.  electric  solder,  $11.25;  700  ft.  flexduct,  $47.50;  16  fuses,  $24;  25 

rolls  okonite  tape,  $22.50;  4  switches,  $24;  sundry,  $9.25 . .  138  50 

Birkett,  Thos.  &  Son  Co.,  Ltd.:  2  kegs  nails,  $5.15;  2  reams  paper,  $8.50;  4  wire  screens, 

$25.61;  sundry,  $26.14  .  65  40 

Bryson-Graham:  23  blinds,  $34.81;  7  rollers,  $13.65;  24  slat  shades,  $156;  sundry,  $12.83. . .  217  29 

Capital  Office  Supply  Co.,  Ltd.:  5  sections,  $17;  3  tables,  $46;  sundry,  $4.75 .  67  75 

Carson,  W.  J.:  31  pcs.  glass,  $46.04;  plate  glass,  $14.17 . 60  21 

Cleghorn  <fe  Beattie:  160  ft.  brass  binding,  $16;  45  yd.  carpet,  $83.25;  261 J  yd.  cork  lino¬ 
leum,  $288.17;  3  gross  rings,  $12;  4  rugs,  $158.75;  sundry,  $24.74. . . . .  582  91 

Coldrey  &  Chapman:  copper  lining,  $70;  12  globe  valves,  $9.30;  6  “Jenkins”  valves,  $13.80; 

leather,  $18.40;  sundry,  $82.24 .  193  74 

Dominion  Machine  <&  Supply  Co.:  38  brass  rods,  $63.12;  ware  cage,  $76;  sundry,  $28.41 -  167  53 

Eclipse  Plating  Co.:  4  shunt-field  coils,  $232;  sundry,  $2.63 .  234  63 


Carried  forward .  234,009  41 
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Brought  forward .  234,009  41 

Printing  Bureau — Continued. 

Ellacott,  J.  A.  L.:  12  sets  choke  coils,  $72.90;  170  eondulets,  $64.14;  3,900  ft.  enamelled 
conduit,  $318;  2,000  yd.  flex,  cord,  $120;  200  Edison  key  sockets,  $30;  300  enclosed 
fuses,  $43;  25  lb.  friction  tape,  $10;  500  yd.  lamp  cord,  $20;  700  plug  fuses,  $24;  17,000 

ft.  r.c.d.b.  wire,  $302;  1,000  ft.  telephone  wire,  $15;  sundry,  $53.75 .  1,072  85 

Esmonde  Mfg.  Co.:  132  ft.  wire  netting,  $43.56;  sundry,  $13.44 .  57  00 

Frazer,  W.  F.:  800  ft.  ash,  $52;  500ft.  basswood,  $15;  2,790  ft.  pine,  $131;  sundry,  $27.52. . .  225  52 

Garrioch-Godard  &  Co.:  “Krantz”  panel  board,  1-12  circuit,  $41.75;  1-10  circuit,  $36.25; 

two  16-in.  oscillating  fans,  $47.50 . .  ,  125  50 

Grant- Holden-Graham:  9  awnings,  $36.54;  30  curtains  sewed,  $13.50;  storing  20  awnings, 

$29 .  79  04 

Gravelle,  J.  Geo.  &  Co.:  150  alunimum  shades,  $82.50;  160  blank  covers,  $12.80;  270 
eondulets,  S139.00;  30  condulet  receptacles,  $7.80;  6  desk  lamps,  $15.;  5  3— It.  fixtures 
with  semi-indirect  globes,  $193.75;  80  porcelain  covers,  $10;  4  telephone  brackets,  $16; 

sundry,  $43.05 . 520  50 

Gray-Harvey  Co.:  204  sq.  ft.  galv.  iron,  $11.83;  12  marble  slabs,  $21;  12  padlocks,  $9;  4 

pr.  steel  hinges,  $9;  sundry,  $35.03 . . . . . .  85  86 

Harris  &  Barry:  8  chairs,  $189.05;  leather  easy  chair,  $45;  leather  davenport,  $121.50.  . . .  355  55 

Higman,  Geo.  &  Sons:  1  brl.  white  alabastine,  $14.25;  3  brl.  white  muresco,  $49.89; 

sundry,  $13.60 .  77  74 

Hill,  James:  3,500  ft.  basswood,  $215;  1,000  ft.  cypress,  $60;  4,888  ft.  pine,  $287.70;  40  pcs. 

pine,  $51.32;  1,425  ft.  lumber,  $79.12;  6  pr.  sashes,  $9;  sundry,  $25.23 .  727  37 

Kyle’s  Cabinet  Works:  building  313  ft.  of  partition . 1,550  00 

Library  Bureau  of  Canada,  Ltd.:  base,  $34.50;  chair,  $18.70;  3  glass  table  tops,  $29.25; 

mahogany  book  case,  $37;  oak  settee,  $18;  3  tables,  $80 .  217  45 

Luke,  S.  A.:  r.  t.  desk,  $67.50;  6  rugs,  $30 .  97  50 

Maass  Bros.:  2,430  lb.  of  cast  iron  plates,  $85.05;  labour,  50  h.  at  70c . 120  05 

Mason,  Geo.  M.,  Ltd.:  1,025  ft.  basswood,  $35.88;  1,040  ft.  basswood  book  rail,  $27; 

10  pcs.  rough  pine,  $9.45;  1,005  ft.  t.  and  g.,  d.  2s.  pine,  $40.20 .  112  53 

McCallum,  W.  11.:  20  circuit  panel  board,  $85;  60  ft.  conduit,  $9;  585  ft.  double-stranded 

wire,  $105.30;  electrical  supplies  as  per  specification,  $577;  sundry,  $14.14 .  790  44 

McColl  Bros.  &  Co.:  1  brl.  boiler  compound .  Ill  30 

McKinley  &  North  wood:  drinking  fountain,  $28;  151  ft.  galv.  pipe,  $8.08;  4  radiator  sections, 

$21.90;  4  steel  tubes,  $18;  sundry,  $36.52 .  112  50 

McLennan,  J.  It.:  4  basins,  $36;  4  traps,  $16.25;  sundry,  $17.15 .  69  40 

Murphy-Gamble,  Ltd.:  75  ft.  brass  binding,  $9;  70  yd.  cork  carpet,  $80.50;  6f  yd.  repp,  $10; 

rug,  $27 . 126  50 

Ottawa  Typewriter  C'o.:  12  tilter  chairs,  $89.04;  colonial  bookcase,  $190;  2  desks,  $98, 

$33.40;  filing  cabinet,  $219;  plate  glass  desk  top,  $23;  8  sections,  $26.40;  2  settees,  $35.10; 

sundry,  $14.65 .  728  59 

Steel  Equipment  Co.:  3  wardrobes . «■ .  54  00 

Stewart,  P.:  39  pcs.  d.d.  glass,  $62.94;  350  lb.  muresco,  $14;  sundry,  $5.09 .  82  03 

Storey,  L).:  4  arm  chairs,  $30;  4  r.  t.  desks,  $270;  1,215  ft.  pine,  $88.28;  75  lens,  rod,  $45; 

7  pcs.  sash,  $17;  400  ft.  sheeting,  $9.20;  sundry,  75c .  460  23 

Strachan,  W.:  100  ft.  canvas  hose,  $16;  504  ft.  galv.  pipe,  $28.05;  4  Quebec  heaters,  $40.50; 

3  pr.  hinges,  $11.25;  hose,  $11.13;  12  sqrs.  ready  roofing,  $30;  350  ft.  steel  cable,  $43.15; 

sundry,  $41.08 .  221  16 

Small  payments:  9  awnings,  $45;  300  ft.  basswood,  $12;  2  doz.  brass  knobs,  $18;  brass  plate, 

$11.50;  5  clocks,  $60;  castings  for  8  rails,  $20.50;  4  chairs,  $57.24;  32  curtains  repaired, 

$14.40;  6  cabinets,  $32.37;  drills,  $17.47;  1  brl.  dynamo  oil,  $15.90;  enamel  basin, 

$10.50;  15  sheets  galv.  iron,  $14.77;  glass,  $35.85;  hoisting  cable,  $38.70;  hardware, 

$30.10;  3  doz.  hooks,  $18;  lock  set,  $21;  1,000  ft.  pine,  $26;  14  ft.  of  pigeon  holes,  $42; 
plumbing  supplies,  $13.20;  rug,  $45;  3  sections,  $12;  500  ft.  telephone  wire,  $10;  sundry, 

$194.25.. . 815  75 

Printing  Bureau,  Hawkesbury  Building:  Ellacott,  J.  A.  L.:  13  snap  switches .  5  20 

Printing  Bureau,  Labelle  Bldg.  ($319.17) — 

Chabot,  A.:  building  cupboard,  $40;  20  fire  extinguisher  stands,  S60 .  100  00 

Luke,  S.  A.:  75  window  blinds  as  per  tender . . .  140  00 

Snail  payments:  6  awnings,  $30.60;  table,  $16.47;  wardrobe,  $23;  sundry,  $9.10 .  79  17 

Privy  Council  ($616.20) — 

("leghorn  &  Beattie:  90  sq.  yd.  cork  carpet,  $121.50;  laying  carpet,  $4.50 .  126  00 

Library  Bureau  of  Canada:  2  bases,  $12;  2  cupboards,  $20;  8  sections,  $85;  2  tops,  $6.50 .  123  50 

Murphy-Gamble,  Ltd.:  15  yd.  cloth,  $76;  6-|  yd.  repp.,  $9.75 .  85  75 

Rideau  Club  Supplies:  4  12-in.  oscillating  fans .  76  00 

Roche,  R.  S.:  “No-draught”  ventilator,  $10;  33  windows  and  2  doors,  $67.75 .  77  75 

Small  payments:  20  brass  bolts,  $8;  3  chairs,  $19;  cleaning  carpet,  etc.,  $28;  cleaning  chim¬ 
neys,  $12;  plumbing  supplies,  $10.25;  water  cooler,  $13.75;  sundry,  $36.20 .  127  20 

Public  Works  Department  ($5,157.05) — 

Bertschinger,  A.  II. :  auto  transformer  for  mercury  lamp,  $21.25;  72  carbons,  $25.20;  8 
duplex  resistance  tubes,  $30;  moonstone  bowl,  $35;  100  sockets,  $25;  3  tungstoliers, 

$34.20  ;  500  pcs.  wire  cleats,  $15;  sundry,  $25.95 .  211  60 
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Public  Works  Department — Continued.  • 

Birkott,  Thosv  &  Son  Co.,  Ltd.:  12  padlocks,  $19.80;  3  rotary  ventilators,  $12;  sundry, 

$34.88 . 66  68 

Blythe,  C.  H.:  24  sqrs.  roofing,  $72;  sundry,  90c .  72  90 

Bryson-Graham:  ‘Axminster’  square,  $33;  60  blinds,  $69.15;  51  yd.  carpet,  $76;  24  yd.  lino¬ 
leum,  $22.80;  velvet  square,  $19.50;  sundry,  $32.19 .  25264 

( 'ampbell  Steel  &  Iron  Works:  3  sets  baffle  plates  for  boiler,  $108;  sundry,  $4.50 .  112  50 

Canadian  Sirocco  Co.,  Ltd.:  18  in.  horizontal  disc  for  auto  shutters .  55  00 

Capital  Office  Supply  Co.,  Ltd.:  3  chairs,  $17.82;  4  desks,  $121.35;  2  office  tables,  $25.70....  164  87 

( ’leghorn  &  Beattie:  Ax.  rug,  $60;  50  sq.  yd.  linoleum,  $50;  sundry,  $14.45 .  124  45 

( ’ockburn,  R.  E.:  2  clocks,  $24;  labour,  repairing  tower  clock,  72  h.  at  75c.,  36  h.  at  30c.; 

sundry,  $38.30 . ’ . . .  127  10 

( 'oldrey  &  Chapman:  3  automatic  bubblers  for  drinking  fountain,  $21;  gate  valves,  $7.60; 

hose,  $6.15;  radiator  section,  $18;  sheet  lead,  $32.40;  sundry,  $42.50 . - .  127  65 

( ’ollie-Cockerill  Mfg.  Co.:  2  card  sections,  $14.40;  2  desks,  $64.25;  3  special  sections,  $24.35; 

3  tables,  $53.75;  3  vertical  sections,  $49.50;  sundry,  $40.21 . .  246  46 

( ’urricr,  T.  W.  &  Co.:  cabinet,  $18.90;  desk,  $40.50;  1  pr.  ends,  $8.10;  storage  section,  $16.20; 

table,  $12.15;  3  telephone  stands,  $20.07;  tilter  chair,  $14.50;  sundry,  $18.03 .  148  45 

Eclipse  Plating  Co.:  electric  fan . .  62  67 

Esmonde  Mfg.  Co.:  2  water  coolers,  $27.50;  sundry,  $23.87 . .  51  37 

Garrioch-Godard  &  Co.:  annunciator,  $19;  14  2-lt.  clusters,  $7.70;  16-in.  fan  and  motor, 

$70;  18  keyless  sockets,  $8.64;  sundry,  $28.04 .  133  38 

General  Supply  Co.  of  Canada:  96  ft.  leather  belting,  $26.11;  pedestal  emery  stand,  $25; 

pressure  blower,  $19.50;  sundry,  $1.24 .  71  85 

Gravelle,  J.  Geo.  &  Co.:  8  pt.  annunciator,  $9.60;  150  ft.  r.  c.  cable,  $9;  24  call  bells,  $18; 
emcralite  lamp,  $10;  60  ft.  iron  conduit,  $9.60;  18  sockets  and  attaching  plugs,  $10.80; 

5  3-lt.  tungstoliers,  $58.75;  sundry,  $50.16 .  175  91 

Harris  &  Barry:  3  chairs,  $33.50;  2  desks,  $72.90;  leather  lounge,  $90;  sundry,  $9.95 .  206  35 

Higman,  Geo.  &  Sons:  141  yd.  burlap,  $38.07;  10  gal.  floor  oil,  $7.50;  sundry,  $25.36 .  70  93 

Library  Bureau  of  Canada:  1  pr.  ends,  $9;  2  sections,  $56;  2  stands,  $12 .  77  00 

Lord  Furniture  Co.:  2  chairs,  $27;  2  desk  trays,  $9.60;  table,  $15.25;  sundry,  $3.40 . >  55  25 

McCallum,  W.  R.:  100  attachment  plugs,  $25;  105  lb.  annunciator  wire,  $63;  100  cleat 
rosettes,  $20;  4  flex,  neck  lamps,  $12;  1,000  ft.  metal  moulding,  $80;  120  switches,  $55; 

sundry,  $25.85 . 280  85 

McKinley  &  Northwood:  globe  valves,  $9.25;  grate  bars  for  Oxford  boiler,  $22.75;  tubing, 

’$33;  200  valve  discs,  $15;  50  ft.  wire  bound  hose,  $17.50;  sundry,  $51.54 .  149  04 

Metropolitan  Supply  Co.:  18  in.  electric  disc  fan .  78  00 

Murphy-Gamble,  Ltd.:  ‘Brussels’  rug,  $37.80;  13/^  yd.  repp.,  $20.38 .  58  18 

Mussens  Ltd.:  ‘Kinnear’  steel  rolling  door .  51  00 

Office  Specialty  Mfg.  Co.:  5  bases,  $19;  6  chairs,  $229.45;  3  desks,  $133;  hat  and  coat  tree, 

$5.50;  18  sections,  $117.10;  2  sliding  shelves,  $9.50;  5  tops,  $14.50;  sundry,  $58.55 .  586  60 

Plaunt  Hardware  Co.:  515  ft.  chain,  $23.69;  sundry,  $33.46 . .  57  15 

Stanley,  L.  E.  &  Co.:  89  yd.  cotton,  $8.90;  107  yd.  flannelette,  $10.70;  5|  yd.  green  cloth, 

$12;  rug,  $40;  sundry,  $15.51 . 87  11 

Steel  Equipment  Co.:  4  drawer  cabinets,  $30;  repairing  steel  cases,  $21.90;  sundry,  95c .  52  85 

Strachan,  W.:  30  rolls  felt,  $39.55;  Quebec  heater,  $10;  6  brl.  roofing  pitch,  $20.03;  sundry,  _ 

$31.01 . 100  59 

White,  L.  T.:  revolving  map  rack .  83  00 

Small  payments:  4  awnings,  $12;  20  blinds,  $40.95;  9  brass  rods,  $25.97;  boxed  wdndow 
frame,  $27;  1  doz.  basin  cocks,  $15;  cleaning  22  chimneys,  $16.50;  50  bags  cement,  $21; 
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oscillating  fan,  $25;  12  paint  brushes,  $21;  2  tons  paristone,  $22.50;  plumbing  supplies, 

$69.28;  putting  new  cable  on  flag  pole,  $13.10;  rubber  mat,  $27.50;  simplex  treating 
floor,  395  sq.  ft.,  $31.60;  2  tables,  $12.14;  towels,  etc.,  $41.85;  2  telephone  arms,  $13; 

sundry,  $229.22 . .  957  67 

Public  Works  Dept.,  Birks  Building:  small  payments:  section,  $14.75;  2  tables,  $27.25;  water 

cooler,  $11.25;  sundry,  $2(7.48... .  73  73 

Public  Works  Dept...  Bryson  Building  ($692.08) — 

Chabot,  A.:  building  15  ft.  cupboard .  90  00 

Cleghorn  &  Beattie:  7  ‘Wilton’  rugs . • .  140  00 

Grant-Holden-Graham:  14  awnings . .  100  48 

Steel  Equipment  Co.:  cabinet  safe,  $105;  heat-proof  safe,  $175;  2  doz.  waste-p  iper  baskets, 

$21.60 . '. .  301  60 

Topley  Co.:  6  draughtsman’s  stools . c .  60  00 

Public  Woiks  Dept.,  Cement  Testing  Laboratory:  '  ' 

Plaunt  Hardware  Co.:  bolts,  etc .  25 

Public  Works  Dept.,  Harris  Campbell  Building: 

Small  payments:  1,800  white  cards,  $9.18;  sundry,  $7.05 .  16  23 


Carried  forward .  249,885  68 
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Public  Works  Dept.,  Journal  Building  ($416.25) — 

Taylor,  J.  &  J.:  safe  as  per  order . . .  365  00 

Small  payments:  15  awnings,  $41.25;  water  cooler,  $10 .  51  25 

Public  Works  Dept.,  Popham  Building:  Library  Bureau  of  Canada:  book-case .  32  50 

Public  Works  Dept.,  162  Queen  St.:  sundry . 1  12 

Public  Works  Dept.,  167  Queen  St.:  sundry .  14  60 

Public  Works  Dept.,  178  Queen  St.:  Office  Specialty  M’fg.  Co.:  2  f.t.  desks,  $41.20;  desk  rack, 

$7.50 .  48  70 

Tublic  Works  Dept.,  Robinson  Building  ($871.80) — • 

Grand  &  Smith:  13  draughting  table  covers .  235  00 

Office  Specialty  M’fg.  Co.:  2  cabinets,  $76.50;  14,000  cards,  $71.60;  chair,  $7.75;  desk,  $35; 

1  pr.  ends,  $9;  520  guides,  $27.09;  4  sections,  $52.50;  storage  base,’  $21;  truck,  $25; 

sundry,  $76.08 . 401  52 

Williams,  A.  R.:  3^  in.  Drummond  Bros,  screw-cutting  lathe,  with  tools,  etc.,  $155.; 

sundry,  $3 . 158  00 

Small  payments:  til  ter  chair,  $27;  2  water  coolers,  $22.50;  sundry,  $27.78 .  77  28 

Public  Works  Dept.,  22  Vittoria  St.:  sundry .  96 

Public  Works  Dept.,  Woods  Building:  sundry .  55 

Railways  <fc  Canals  Department  ($1,019.68) — 

Band,  J.  P.  &  Co.:  5  h.w.  radiators,  $92.56;  3  sheets  copper,  $24.09;  332  lb.  sheet  lead, 

$33.20;  sundry,  $72.34 .  222  19 

Bcrtschinger,  A.  H.:  electrician’s  time,  95  h.  at  60c.;  sundry,  $9.43 .  66  43 

Ccllie-Cockerill  M’fg.  Co.:  desk,  $32.50;  3  sections,  $9.45;  table,  $20.70;  sundry,  $5.85. ...  68  50 

Mason,  Geo.  M.:  1,560  ft.  pine .  51  48 

Office  Specialty  M’fg.  Co.:  9  sections,  $47.50;  sundry,  $8.75 .  56  25 

Stanley,  L.  E.  &  Co.:  57  yd.  linoleum,  $64.50;  sundry,  $9.15 .  73  65 

Storey,  D.:  2,008  ft.  pine,  $90.36;  cartage,  50  cts  . .> .  90  86 

Small  p  yments:  48  angle  elbows,  $13.40;  card  section,  $12;  cleaning  38  chimneys,  $28.50; 

3  desk  lamps,  $27;  filing  cabinet,  $23.40;  Fairbanks’  scales,  $21.75;  65  lights,  $9.10; 

32^  yd.  linoleum,  $29.25;  4  oak  stools,  $26;  2  pcs.  plate  glass,  $12.33;  12  sheets  polished 
gl  ss,  $9;  3  sections,  $14.70;  7  storm  sashes,  $18.50;  3  water  coolers,  $35.25;  sundry, 

$110.14 . 390  32 

Railways  &  Canals  Dept.,  Quebec  Bank  Building:  small  payments:  table .  11  50 

Railway  Commission  ($1,899.61) — 

Currier,  T.  W.  &  Co.:  4  bases,  $7.-80;  2  r.  &  t.  chairs,  $20.25;  24  sections,  $94.08;  table, 

$16.20;  4  tops,  $9.96 .  148  29 

Ellacott,  J.  A.  L.:  1  set  brass  irons,  $8.50;  2  fenders,  $20;  fire  set,  $10;  screen,  $9.50;  spark 

guard,  $9.50;  sundry,  $26.50  84  00 

Grant-Holden-Gr  iham:  127  awnings . 184  15 

Library  Bureau  of  Canada:  2  chairs,  $17.05;  cupboard,  $12;  5  sections,  $67.50;  sundry,  $8.50  105  05 

Office  Specialty  M’fg.  Co.:  3  bases,  $15;  11  sections,  $127.75;  3  tops,  $11.25;  sundry,  $5.25  159  25 

Rea,  A.  E.  Co.:  2  pr.  curtai  ls,  $48.30;  poles,  brackets,  etc.,  $16.50  64  80 

Stewart  &  Co.:  5  bookcases,  $83.70;  chairs,  6  arm,  $81,  leather  $135,  2  rev.  $63,  4  $23.76; 

4  cabinets,  $105;  2  desks,  $64.35  ;  2  filing  cabinets,  $74;  2,500  folders,  $22.50;  leather 
lounge,  $58.95;  2  leg  bases,  $11;  plate  glass  desk  top,  $20;  settee,  $15.30;  table,  $76.50; 

2  wardrobes,  $89.10;  sundry,  $37.91 .  961  07 

Small  payments:  6  blinds,  $9.54;  2  chairs,  $26.42;  150  ft.  cable,  $12;  f.t.  desk,  $29.70;  4 

leaded  units,  $18.35;  12  map  rollers,  $23.40;  sundry,  $73.59 .  193  00 

Rea  Building  ($924.70)— 

Grant-Holden-Graham:  45  awnings . . . . .  65  25 

Rea,  A.  E.  Co.:  alterations  to  offices  as  per  specifications .  855  55 

Small  piyments:  sundry .  3  90 

Red  Cross  Fund  ($103.85) — 

Luke,  S.  A.:  t.w.  desk,  $23.95;  2  tables,  $28.20 .  52  15 

Small  payments:  13  tables,  $47.20;  sundry,  $4.50 .  51  70 

Regal  Building  ($79.86) — 

Grant-lIolden-Gr  iham,  Ltd.:  4  awnings,  $16.31;  taking  down,  storing  and  putting  up  43 

awnings,  $62.35 .  78  66 

Small  payments:  sundry . 1  20 

Registration  of  Alien  Enemies:  small  payments:  office  table,  $15.25;  sundry,  $5.75 .  21  00 

Robinson  Building  ($3,125.08) — 

Ashe,  Wm.:  on  account  alterations  to  building .  3,000  00 

Grant-Holden-Graham,  Ltd.:  8  awnings,  $27.02;  66  awnings  taken  down,  stored  and  put 

up,  $95.70;  sundry,  50c .  123  22 

Small  payments:  sundry .  1  86 

Royal  Mint  ($921.32)— 

Coldrey  &  Chapman:  573  ft.  galv.  pipe,  $67.41;  6  globe  valves,  $9.78;  29  ‘Jenkins’  angle 

valves,  $65.80;  sundry,  $28.87  .  171  86 

General  Supply  Co.  of  Canada:  107  ft.  asbestos,  $14.85;  labour,  32  h.  at  70c.;  25  rubber 

washers,  $18.45;  sundry,  $16.38 .  72  08 
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Royal  Mint — Concluded. 

Grant-Holden-Gruham:  19  awnings,  $82.43;  19  awnings  taken  down,  stored  and  put  up, 

$27.55 .  109  98 

Robertson,  Jas.  Co.,  Ltd.:  copper  boiler . .' .  115  oo 

West  Disinfecting  Co.:  1  brl.  Euchrelyptum  special  fluid .  98  00 

Small  payments:  6  cane  baskets,  S9;  1  set  chain  blocks,  etc.,  $24;  copper  pan,  $22.50; 
enamel  sink,  $11.50;  galv.  tank,  $9;  glass,  $13.72;  hardware,  $36.31;  labour,  27  h.,  $17.55; 

226  ft.  pipe,  $15.09;  55  rubber  washers,  $10.25;  sheet  lead,  $33.20;  sundry,  $152.28  354  40 

Secretary  of  State  Department  ($3,177.61) — 

Bertschinger,  A.  H.:  tungstoliers,  2  5-lt.,  $34.70,  2  3-lt.,  $23.30;  sundry,  $3.50 .  61  50 

Bryson-Graharp,  Ltd.:  14  yd.  Axminster  carpet,  $24.50;  6  blinds,  $19.95;  3  rugs,  $9; 

sundry,  $1.75 . •. .  55  20 

Cleghorn  &  Beittie:  30  yd.  carpet,  $52.50;  38  yd.  linoleum,  $43.70;  sundry,  $35.87 .  132  07 

Dowsley,  A.  H.:  16  ball-bearing  pulleys,  $3.84;  70  lb.  lead  weights,  $5.60;  2  windows,  $150; 

changes  in  glass  ordered  by  department,  $20.70 .  180  14 

Floor  Finishers,  Ltd.:  ‘Simplex’  treating  2,090  sq.  ft.  floor .  107  20 

Library  Bureau  of  Canada:  l,Go0  automatic  index  guides,  $85.50;  4  bases,  $57;  3  bases, 

2  ends  and  2  separators,  $75;  6  bookcases,  $181.50;  card  cabinet,  $9.60;  12  card  sections, 

$306.10;  125,000  cards,  $425;  2  r.  &  t.  chairs,  $14.30;  4  desks,  $270;  6  pr.  ends,  $30;  oak 
unit,  $30;  4  oak  cabinets,  $105;  2  sections,  $10;  4  tables,  $87.50;  2  tops,  $6.50;  sundry, 

$61.05;  less  refunds  on  4  card  cabinets,  $19.20 .  1,737  85 

Luke,  S.  A.:  43  yds.  carpet  at  $1.75;  sewing  and  laying,  $4.30 . 79  55 

Murphy-Gamble,  Ltd.:  341  yd.  carpet,  $52.98;  10  yd.  cork  linoleum,  $10;  5  rugs,  $118; 

sundry,  $17.50  . *, .  198  48 

Office  Specialty  M’fg.  Co.:  2  cabinets,  1  pr.  ends,  3  bases  and  2,000  guides,  $178.50;  moving 

9  cfppl  f>q<3pq  <£97  SO  9flfi  no 

Rea,  A.  E.  Co.,  Ltd.:  32  yd.  cork  carpet,  $33.60;  rug,  $26;  sundry,  $12.16 .  71  76 

Small  payments:  25  pt.  annunciator,  $22.50;  4  awnings,  $14.20;  chair,  $14.85;  cleaning  and 
laying  carpet,  $12.19;  cleaning  flues,  $12.75;  2  desks,  $46.90;  2  enamel  basins,  $21;  glass, 

$46.50;  10  holophane  shades,  $12.50;  sundry,  $84.47 .  287  86 

Senate  ($1,427.71) — 

Dowsley,  A.  H.:  24  ball  bearing  pulleys,  $5.76;  105  lb.  lead  weights,  $8.40;  3  windows,  $225; 

changes  in  glass  ordered  by  department,  $31.05 . .  270  21 

Marshall,  E.  W.:  cleaning  2,465  yd.  carpet .  98  60 

Office  Specialty  M’fg.  Co.:  5  bases,  $25;  cabinets,  $47.50;  11  sections,  $154;  5  tops,  $21; 

8  trays,  $14;  sundry,  $27.05 .  288  55 

Rea,  A.  E.  &  Co.:  227?  yd.  carpet,  $454-50;  lining  and  sewing  carpet,  $29.95 .  484  45 

Small  payments:  4  brass  door  pulls,  $9;  enamel  basin,  $8;  glass,  $23.42;  500  ft.  pine  flooring, 

$25;  plumbing  supplies,  $41.05;  84  sq.  ft.  radiator  section,  $33.60;  13  yd.  red  cloth,  $32.50; 

1,500  terra  cotta  bricks,  $21;  wardrobe,  $17.10;  sundry,  $75.23 .  285  90 

Supreme  Court  ($413.63) — 

Gravelle,  J.  Geo.  &  Co.:  73  holophane  shades,  $91.25;  2  2-lt.  tungstoliers,  $15.50. .  106  75 

Stanley,  L.  E.  &  Co.:  41  yd.  linoleum,  $61.50;  sundry,  $5.25 .  66  75 

Small  payments:  8  blinds,  $10.70;  68  yd.  burlap,  $27.20;  1,009  lb.  castings,  $35.32;  clock, 

$12;  1  pr.  handy  phones,  $34;  plumbing  supplies,  $11.75;  2  telephones,  $31.50;  sundry, 

$77.66 . : .  240  13 

Trade  and  Commerce  Department  ($1,558.54) — 

Amoldi,  Pirnest  C.:  triple  beam  bressumer  of  3  steel  beams,  complete  with  bolts,  etc.  •  85  50 

Bryson,  Graham,  Ltd.:  base,  $21;  28  blinds,  $78.95;  cabinet,  $12;  3  units,  $39;  sundry, 

$14.75 .  165  70 

Capital  Office  Supply  Co.:  box  drawers,  $12.60;  3  desks,  $109.66;  3  filing  cabinets,  $44.55; 

2  sections,  $30.15;  sundry,  $15.98 .  212  94 

Gray-Harvey  Co.:  14  sets  fire  irons,  $59.50;  sundry,  $6.75 .  66  25 

Harris  &  B  arry:  f.  t.  desk .  50  75 

Library  Bure  <u  of  Canada:  12,000  cards,  $21.60;  2  card  sections,  $22.25;  12  sets  guides,  $15; 

sundry,  $6.75 . 65  60 

Lord  Furniture  Co.:  book-case,  $25.20;  2  desks,  $57.05;  3  tables,  $38.25 .  120  50 

Luke,  S.  A.:  58  yd.  carpet . : .  107  30 

Ottawa  Typewriter  Co.:  2  r.  &  t.  chairs,  $28.35;  2  f.t.  desks,  $83.02;  8  sections,  $24.54; 

sundry,  $6.74 . '. . .. . . .  142  65 

Small  payments:  11  brass  locks,  $11;  brass  fender  rail,  $7.50;  cartage,  $17.25;  cleaning  21 
chimneys,  $15.75;  8  yd.  cloth,  $19.97;  150  fuse  plugs,  $7.50;  37  pcs.  glass,  $31.66;.6  sheets 
galv.  iron,  $9.60;  marble  shelf,  $10.18;  pipe,  etc.,  $11.95;  8  pcs.  pine,  $37.55;  7  sashes, 

$12.60;  6  sections,  $19.35;  ‘Simplex’  treating,  395  sq.  ft.  of  floor,  $31.60;  table,  $10.80; 
tin,  $13.75;  2  5-lt.  tungstoliers,  $34.85;  4  3-lt.  tungsten  clusters,  $30.80;  5  units,  $16.70; 

water  cooler,  $13.75;  sundry,  $177.24 . . . .# .  541  35 

Trafalgar  Building:  Grant-Holden-Graham:  4  awnings,  $10.80;  taking  down,  putting  up 

and  storing  68  awnings,  $98.60;  sundry,  60c . .  . . . .  110  00 

Victoria  Island  Shipyard:  small  payments:  2  globe  valves,  $17;  repairing  boiler  tubes,  labour, 

$18.20,  material,  $1.75;  4  safety  valves,  $22.25;  sundry,  $11.20 .  70  40 
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Victoria  Memorial  Museum  ($2,345  99) — 

Collie-Coekerill  Mfg.  Co.:  600  mahogany  drawers . 

Currie-Livock  Ltd.:  12  expansion  hose  couplings,  $27;  3  hose  valves,  $28.50 . 

Library  Bureau  of  Canada,  Ltd.:  13  chairs,  $119.35;  4  f.  t.  desks,  $260;  3  oak  tables,  $75; 

sundry, $9 . 

Steel  Equipment  Co.:  storage  case . 

West  Disinfecting  Co.:  2  brl.  Euchrelyptum  special . . 

Small  payme nts:  one  50  pt.  annunciator,  $65;  40  lb.  annunciator  wire,  $16;  30  yd.  burlap,  $12; 
2,000ft.  cord,  $25.20;  lOgal.  creosote  stain,  $10.80;  electrical  supplies,  $15. 35;  fixtures, 
3  5—1 1 . ,  $45;  2  2— It . ,  $16.50;  7  Its.  d.  d.  glass,  $43.78;  50  ft.  hose,  $12.50;  2  brl.  muresco, 
$28;  pipe,  &c.,  $15.50;  rug,  $39.95;  sink,  $21.50;  150  ft.  steel  conduit,  $12;  2  tables, 

$20;  sundry,  $130.31 . . . 

West  Block  ($1,819.17)— 


Bryson-Graham  Ltd.:  covering  corridor  floors  with  linoleum . . 

Eclipse  Plating  Co.:  24  special  fixtures,  &c . 

Marshall,  A.:  filling  in  space  between  ceiling  and  pent  house  with  terra  cotta  and  plaster 

Rea,  A.  E.  &  C’o.:  350  yd.  linoleum . . . . . . . : . 

Small  payments:  27  ft.  of  border,  $8.10;  2  pr.  hinges,  $7.80;  labour,  $10.80;  15  rolls  felt, 

$18.08;  rug,  $36;  sundry,  $57.54 . . . . . . . 

Woods  Building  ($326.27)— 

G ran t- Holden-Graham:  29  awnings,  $52.80;  113  awnings  taken  down,  stored  and  put 

up,  $163.85;  12  skylight  covers,  $93.12;  sundry,  75c . 

Small  payments:  repairing  elevator  armature . . . ; . 

Stores:  Electrical  Supplies  ($6,944.03) — 

Aekroyd,  P.:  annunciators,  8  pt.,  $9.60,  6  6-pt.,  $43.20,  6  2-pt.,  $28.80;  200  lb.  bell  wire, 
$70;  8  bell  blocks,  $17;  9, 500  ft.  n.c.  cord,  $227.50;  100  cleat  rosettes,  $20;  60  condulets, 
$20.88;  78  amp.  fuse  plugs,  $15.30;  6  holophane  shades,  $7.50;  3  Lyhnne  lamps,  $18; 
24  pendant  switches,  $12;  24  porcelain  sockets,  $7.20;  7,000  ft.  r.c.  wire,  $85;  1,000 

ft.  telephone  wire,  $11.50;  74  12-in.  oscillating  fans,  $1,280.20;  sundry,  $113.07 . 

Bertschinger,  A.  IT.:  50  12-in.  desk  fans,  $850;  24  flush  switches  and  plates,  $30;  1,000 
ft  galvaduct,  $85;  48  holophane  shades,  $60;  1,000  ft.  metal  moulding,  $80;  sundry, 


$57 . 7 1 


Eclipse  Plating  Co.:  200  aluminum  shades,  $110;  72  carbon  holders,  6  car  switch  handles 
and  12  circle  contacts,  $29. 25;  488  Columbia  dry  batteries,  $12 . 50;  500  ft.  flex,  conduit, 
$40;  200  ‘Edison’  key  sockets,  $14  40;  7,030  ft.  wire  cord,  $271.73;  repairing  switch, 

$9.00;  sundry,  $8. 40... . . . . . 

Electrical  Equipment  Co.,  Ltd.:  50  ‘Franco’  flashlights . 

Ellacott,  J.  A.  L.:  6  cartridge  fuses,  $10;  equipoise  telephone  arm,  $6;  4  fuses,  $9;  182 
Ilex,  goose  neck  lamps,  $558.40;  250  ft.  flex,  conduit,  $10;  500  galvaducts,  $37.50; 
50  Hubbell  attachment  plugs,  $12.50;  300  key  sockets,  $54;  100  push  buttons,  $10; 
3,000  ft.  telephone-wire,  $45;  3  transformers,  $16.20;  3,700  ft.  r.c.  wire,  $60;  sundry, 

$51  53;  apparently  overpaid,  30c . . . 

Garrioch,  Godard  &  Co.:  500  cored  carbons,  $15;  4  cloz.  dry  batteries,  $12;  1,000  ft. 
flex,  conduit,  $65;  25  lb.  friction  tape,  $10;  100  ‘Hubbell’  plugs,  $18;  300  key  sockets, 
$45;  1 , 500  ft.  rc-inforced  cord,  $55;  200  ft.  silk  cord,  $20;  10  lb.  soldering  paste,  $12.50; 

2  telephone  brackets,  $11;  7,000  ft.  r.c.  wire,  $84.09;  sundry,  $52.29 . 

Gravelle,  J.  Geo.  &  Co.:  156  cartridge  fuses,  $47  .40;  100  cleat  rosettes,  $20;  10  lb.  Okonite 
rubber,  $23;  1,000  pipe  stamps,  $10;  1,000  screw  anchors,  $50;  3,000  ft.  style  c.  tele¬ 
phone  wire,  $75;  tungstoliers,  6  4— It.,  $81.30,  3  3— It. ,  $35.25,  3  2— It. ,  $26.55;  1,970 
ft.  wire  silk  cord,  $54.48;  500  wire  cleats,  $12.50;  3,000  ft.  r.c.  wire,  $45;  sundry, 

$55.96 . . . . . 

Marehand  &  Donnelly:  42  gang  pushes,  $46  60;  sundry,  $4.30 . 

McCallum,  W.  R.:  24  annunciators,  $118.80;  300  lb.  bell  wire,  $125;  bell  blocks,  18-3 
button,  $42, 12-2  button,  $24;  12  bells,  $10.20;  30  buzzers,  $15.60;  80  condulets,  $37.50; 
125  cartridge  fuses,  $25;  cord,  6,270  ft.  flex.,  $153.75,  2,000  ft.  n.c.,  $40,  3,000  ft.  tele¬ 
phone,  $45;  1,000  ft.  conduit,  $85;  50  fuses,  $17.50;  25  lb.  friction  tape,  $16  25;  24 
goose  neck  lamps,  $57.60;  86  ‘Hubbell’  attachment  plugs,  $21.50;  25  indicating  switches, 
$12  50s  1,000  ft.  metal  moulding,  $80;  25  lb.  solder,  $11.25;  4,000  ft.  r.c.  wire,  $48; 

sundry,  $92 .17 . . . 

Rideau  Electric  Supplies  Co.,  Ltd.:  25  lb.  friction  tape,  $15;  2  indirect  fixtures,  $13; 

4,000  insulated  staples,  $11  50;  8,000  ft.  style  C.  telephone  wire,  $116;  sundry,  $8.15. 
Small  payements:  50  cleat  rosettes,  $10;  2  fixtures,  $35.50;  magnet  spool,  $12.75;  2 

lamps,  $13.40;  reel  and  meter,  $30;  Sundry,  $25.45 . . . 

Stores:  Furniture  ($8,459.65) — 

Bristow,  M.  G.:  chairs,  275  rev.,  $2,475;  366  side,  $1,372 .50;  12  standing,  829.40 . 

Capital  Office  Supply  Co.,  Ltd.:  96  liquid  soap  dispensers,  $216;  sundry,  $13  20 . 

Chabot,  A.:  building  3  cupboards . . 

Cleghorn  &  Beattie:  6  gross  curtain  rings,  $24;  runner,  $10;  Wilton  rug,  $90 . 

Collie-Oockerill  Mfg.  Co.:  cabinet,  $21  60;  desks,  25  sanitary,  $675,  one  t.  w.,  $28.80; 
sundry,  $19  53 . 


1,050  00 
55  50 

463  35 
64  00 
183  75 
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923  75 
259  60 
130  00 
367  50 

138  32 


310  52 
15  75 


1,986  75 
1,162  71 

495  88 
61  67 


880  43 
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229  20 
120  00 
124  00 

744  93 


Carried  forward 
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Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  cts. 

Brought  forward . % . .  282,067.14 


Stores,  Furniture,  etc. — Concluded. 

Elmira  Interior  Woodwork  Co.,  Ltd.:  70  desks . : .  1,884  63 

Harris  &  Barry:  9  arm  chairs,  867.05;  6  t.w.  chairs,  $108 .  175  05 

Lord  Furniture  Co.:  stools,  6  high,  $37.80;  48  rev.,  $223.68 .  261  48 

Malcolm,  Andrew  Furniture  Co.:  12  desks .  324  00 

Ottawa  Typewriter  Co.:  5  chairs,  $62. 77;  table,  $16. 65;  apparently  overpaid,  68c .  80  10 

Stewart  &  Co.:  chairs,  rev.,  $28.35,  2  tilter,  $29.70,  2  t.w.,  $17.10;  2  f.t.,  desks,  $49.50; 

5  doz.  mirrors,  $148.50;  sundry,  $5.68 . . .  278  83 

Storey,  D.:  4  chairs,  $32.40;  4  desks,  $90.50;  18  pcs.  dr.  pine,  $16.10;  2,000  ft.  rough  pine, 

$50;  12  stools,  $75.36;  table,  $14.50;  sundry,  $12.20 .  291  06 

Small  payments:  §  doz.  stools,  $37.62;  ladder  fittings,  $20;  window  frame  and  sash, 

$10.30;  sundry,  $1.55 .  69  47 


Stores:  Hardware,  Paints,  Plumbing,  &c.  ($11,953.25) — 

Band,  J.  P.  &  Co.:  24  angle  valves,  $56.40;  24  ^-in.  basin  cocks,  $36;  3  centrifugal  traps, 
$29.25;  222  dart  unions,  $161.52;  60  ‘Jenkins’  globe  valves,  $72.60;  pipe,  9|  ft.  galv., 
$26.18,  2,149  ft.  black,  $96.84;  31  lb.  sheet-rubber,  $13.95;  84  tees,  $20.64  ;  24J  n.p., 

Thermo-grade  valves,  $186;  sundry,  $291  .Off . '. . . 

Baron,  Jas.  H.:  45  yd.  burlap,  $9.45;  2  brl.  muresco,  $34.13;  6  gal.  l.h.  oil.,  $13.50;  2 

doz.  paint  brushes,  $27;  2  brl.  turpentine,  $63.21;  sundry,  $57.30 . 

Barrett  Bros.:  cement,  150  bags,  $82.50,  1  brl.,  $8;  45  bags  fire  clay,  $53.25;  1,500  fire 
bricks,  $52.50;  paristone,  1  ton,  $11.25;  4  bags,  $2.25;  5  brl.  plaster  of  paris,  $11.25; 

sundry,  $6.25:  less,  343  bags  returned,  $28.05 . 

Birkctt,  Thos.  &  Son,  Co.:  copper,  $6.25;  47  sheets  galv.  iron,  $40.54;  locks,  18  doz. 
drawer,  $108,  72  cylinder  latch,  $88.51;  5  kegs  nails,  $13.05;  8  rotary  ventilators, 

$32;  1  gross  Yale  key  blanks,  $12.60;  sundry,  $85.54 . 

Blythe,  C.  H.:  2  doz.  pts.  glue,  $10.50;  locks,  15  doz.  cupboard,  $130.50;  6  doz.  drawer, 

$45.60  ;  2  doz.  ‘Yale’,  $17;  13  kegs  nails,  $37.05;  sundry,  $35.05 . 

Burns,  Frank  R.:  3  tanks  gasoline,  $135;  sundry,  $6.25 . 

Canadian  Oil  Co.,  Ltd.:  oil,  1  brl.  boiled  linseed,  $24.05,  2  brl.  cylinder,  $57.50;  1  brl. 
dynamo,  $16.90,  |  brl.  engine,  $10.50,  1  brl.  lard,  $24,  2  brl.  light,  $15.57,  2  brl. 

sterling  machine,  $20.88;  sundry,  $30.78 . . 

Carson,  W.  J  :  3  gal.  bronzing  liquid,  $9;  31  Its.  glass,  $45.43;  51  cases  d.d.  glass,  $498.90; 
3  pcs.  plate  glass,  $20.50;  40  gal.  shellac,  $76;  1  brl.  turpentine,  $35.28;  100  lb.  Vienna 


green,  $25;  sundry,  $61.38 . . . 

Coldrey  &  Chapman:  6  centrifugal  traps,  $58.50;  264  galv.  nipples,  $18.48;  pipe,  72^ 

lb.  lead,  $7.61,  50  ft.  soil,  $12.50,  50  lb.  lead  waste,  $7.50;  sundry,  $66.33 . 

Cuzner  Hardware  Co.:  336  pr.  hinges,  $9.10;  24  doz.  hooks,  $14.40;  locks,  168  cupboard, 

$104.16,  72  drawer,  $33.60,  96  wardrobe,  $53;  sundry,  $46.22 . . . . 

Davidson  &  Crooks:  16  baffle  plates,  $31.50;  bracket  for  flag  pole  with  extension,  $19; 

sundry,  $1.15.  .. . . . . 

Esmondc,  J.  P.:  second  hand  hoist . 

Esmonde  Mfg.  Co,:  14  brass  hooks,  $7;  2  cocoa  mats,  $8.50;  144  coat  and  hat  hooks,  $9; 
6  doz.  concrete  brooms,  $6.50;  50  sets  casters,  $9.75;  18  gross  screws,  $4.74;  4  waste 
paper  cans,  $18.50;  water  cooler,  $11.75;  242  sq.  ft.  wire  mesh,  $79.86;  12  kegs  wire 

nails,  $33  45;  sundry,  $13.08 . . . 

General  .Supply  Co.  of  Canada:  2  sheets  copper,  $11.60;  4  sets  dies,  $31;  drill  check,  $10; 
fine  threading  set,  $26;  28  gaskets,  $16.50;  1  pt.  peerless  lubricator,  $10.70;  45  lb. 

rubber  sheeting,  $15.75;  116  lb.  w'aste,  $9.86;  sundry,  $105.17 . 

General  Utilities  Co.:  ‘Ormsby-Lupton’  steel  sash,  clear  wired  glas;? . 

Gray-Harvey  Co.:  248  coach  screws,  $10.70;  38  door  pulls,  $35  18;  2  doz.  desk  locks, 
$12;  felt,  $14.29;  1  doz.  padlocks,  $16;  12  push  plates,  $9.25;  3  coils  sash  cord,  $10.68; 
450  tanned  nuts.  $13.80;  30  wardrobe  locks,  $18;  sundry,  $109.68. 

Hi 


redinoil,  150  lb.,  $13.50;  36  tins,  $45;  shellac,  4lJ^  gal.,  $81.47.  2  brl.  orange,  $208.55,1 
brl.  white,  $104.50;  1  bale  sponges,  $1S7.20;  3  brl.  turpentine,  $106.14;  90  rolls  wall 
paper,  $27;  2  brl.  white  alabastine,  $28.50;  3  brl.  white  muresco,  $49.88;  yellow 

ochre,  $12;  sundry,  $75.56 . •  •  •  • . 

May,  Geo.  A  Sons:  1  bale  curled  hair,  $21.60;  1  bale  moss,  $13.95;  2  hides  trimming 

leather,  $35.28;  sundry.  $15.36 . '••••• - •:■••• - 

McKinley  &  Northwood:  300  11).  asbestos  cement,  $6;  labour,  $12.30;  30  ft.  rubber  hose, 

$9.30;  50  lb.  solder,  $15;  -Steel  ring,  $9.50;  sundry,  $23.70 . . . .  •  •  •  • 

Mulhall  Hardware  (Jo.,  Ltd.:  2  doz.  door  stops,  $19;  1  doz.  Lepage  door  checks,  $8/ ;  600 

lb.  putty,  $15;  sundry,  $15.59 . . 

Perolin  Co.  of  Canada:  3  brl.  German  boiler  treatment . 

Flaunt  Hardware  Co.,  Ltd.:  4  kegs  nails,  $11.95;  sundry,  $74.62 . 
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Ottawa  Buildings:  Repairs,  Furniture,  etc. — Continued.  $  cts. 

Brought  forward . ^ .  292,743  46 

Stores:  Hardware,  Paints,  Plumbing,  &c. — Continued. 

Rankin,  W.  A.:  344  lb.  brass,  $17.60;  3  gross  hooks,  $20.19;  1  gross  key  blanks,  $21.60;  75 
latches,  $138;  Lepage  door  checks,  style  “D”,  13  doz.,  $957.60,  style  “E”,  3  doz., 

$252;  8  doz.  Lepage  door  stops,  $84.50;  2  doz.  locks,  $18;  metal  polish,  $24;  repairing 

lawn  mower,  $11.50;  sundry,  $70.27;  apparently  overpaid,  10c .  1,615  36 

Star  Hardware  Co.:  2  doz.  door  stops,  $22;  sundry,  $34.70 .  56  70 

Stewart,  P.:  10  gal.  black  Japan,  $12.50;  24  ltalsomine  brushes,  $154;  muresco,  10  brl., 

$139.63;  oil,  42a  gal.,  boiled,  $27.62,  12  gal.  hard,  $22.80;  12  oval  brushes,  $19.80;  1  brl. 
turpentine,  $39.37;  24  gal.  varnish,  $45.60;  1  brl.  white  alabastiae,  $14.25;  18,000  lb. 

white  lead,  $1,374;  sundry,  $38.54 . . .  1,888  11 

Storr,  J.:  15  lb.  aluminum  bronze,  $25;  boiled  oil,  2  brl.,  $66.92,  91  gal.,  $63.02;  2  doz.  flat 
wall  brushes,  $30;  5  Its.  glass,  $24;  10  gal.  hard  oil  finish,  $11.40;  medal  glue,  2  brl., 

$49.95,  677  lb.,  $108.32;  paint,  $13;  1  brl.  white  alabastine,  $12.88;  white  inureseo, 

3  brl.,  $49.87,  800  lb.,  $39.12;  1  doz.  tins  yellow  ochre,  $10.50;  sundry,  $81.71 . .  585  69 

Strachan,  W.:  adjustable  folder,  $43;  12  drawer  pulls,  $7.50;  11  kegs  nails,  $31.35;  ‘Quebec’ 

heater,  $10.50;  200  lb.  solder,  $70.50;  1  doz.  wardrobe  locks,  $12;  sundry,  $75.87 .  250  72 

Strathcona  Oil  Co.:  oil,  4  brl.  cylinder,  $138.75,  4  brl.  engine,  $86.92 . 225  67 

Watt,  Chas.:  Yale  automatic  key  bitting  machine,  $47.50;  sundry,  $14.80 .  62  30 

Wilson,  Wm.  ( ’.  &  ( 'o.:  oil,  7  brl.  cylinder,  $231.01;  2  brl.  engine,  $54.60 .  285  61 

Small  payments:  10  brass  rods,  $26.30;  casting  rail,  bars,  etc.,  $39.52;  12  gal.  floor  varnish, 

$33.75;  grates,  $34.13;  100  lb.  linseed  oil,  $19.50;  100  lb.  red  lead,  $9.10;  steel  plates, 

$10;  sundry,  $99.09 . '. .  271  39 


Stores:  Lumber  ($7,620.04) — 

Avery,  II.  &  Sons:  lumber,  138  lens.,  $39.86,  4,000  ft.  t.  &  g.,  $180;  12  poles,  $10.40;  sundry, 

$7.40 . . . ;  237  66 

Davidson,  Jas.  Estate:  1,000  ft.  birch  flooring,  $57.50;  2  gothic  frames,  sashes,  etc.,  $78; 

61  pcs.  lumber,  $29.70;  2,200  ft.  pine,  $72.60;  sundry,  $38.13 .  275  93 

Dick,  Geo.:  14,746  ft.  birch  flooring .  663  57 

Fraser,  W.  F.:  4,036  ft.  basswood,  $161.44;  378  ft.  birch,  $14.20;  1,002  ft.  cedar,  $75.16;  60 

pcs.  dressed  lumber,  $33.13;  7,003  ft.  pine,  $266.11;  sundry,  $39.58  .  589  62 

Gilmour,  D.  G.  &  Co.:  3,170  ft.  ash,  $269.45;  1,800  ft.  V  joint,  $75.60;  6,000  ft.  lumber,  d. 

2s.,  $168;  pine,  24,475  ft.  d.  2s.,  $856.63;  400  ft.  flooring,  $20;  6,573  ft.  white,  $374.66, 

1,000  ft.,  $70;  sundry,  $2.25 .  1,836  59 

Ilill,  Jas.:  1,500  ft.  basswood,  $105;  1,500  ft.  lumber,  $41;  pine,  1,000  ft.,  clear,  $65,  3,300 

ft.  rough.,  $98.40,  2,600  ft.  V  joint,  $91;  sundry,  $57.29 .  457  69 

Leetham,  E.  S.:  4,000  ft.  basswood,  $100;  2,000  ft.  t.  &  g.,  V  joint,  pine,  $40 .  140  00 

Mason,  Geo.  M.,  Ltd  :  1,008  ft.  V  joint,  d.2s.,  basswood,  $35.28;  2,000  ft.  rough  oak,  $180; 
pine,  500  ft.,  d.  4s.,  $20;  2,025  ft.  red.,  $52.65;  '3,010  ft.  sheathing,  $114.38;  2,016  ft. 

southern,  $64.51  .  466  82 

Reliance  Moulding  Co.:  1,116  ft.  oak,  $58.26;  sundry,  60c . .  58  86 

Savage  &  MaeDonell  Co.:  2,000  ft.  ash,  $110;  6,067  ft.  birch,  $409.69;  5,525  ft.  oak,  $331.50; 
pine,  19,363  ft.  clear,  $1,182,26,  1,000  ft.  d.4s.,  $28.80,  200  ft.  t.  &  g.  flooring,  $11,  11,129 
t.  &  g.,  $389.52,  3,850  ft.  t.  &  g.,  white,  $107.80,  1,000  ft.  white  V  joint,  $30;  sundry, 

$4.25 . ’ . .  2,604  82 

Storey,  D.:  4,525ft.  basswood,  $141;  54  pcs.  birch,  $40.99;  pine,  2,022ft.,  rough,  $65.73,  1,000 

ft.,  V  joint,  $25;  sundry,  $9.76 .  288  48 

Stores:  Sundry  ($6,964.12) —  . 

Cleghorn  &  Beattie:  218  doz.'brass  rings .  64  35 

Gray,  H.  &  Co.:  590  lb.  white  cotton  waste .  53  10 

Higman,  Geo.  &  Sons:  1  bale  sponges .  109  00 

Kavanagh  Bros.:  3  cases  Gillett’s  lye,  $11.80;  13  boxes  soap,  $46.80;  sundry,  $9.30 .  67  90 

Maass,  C.  M.:  6  ash  boxes .  58  50 

May,  Geo.  &  Sons:  1  bale  hair,  $19;  1  roll  leatherette,  $33.50;  1  bale  moss,  $14.90;  3  hides 

trimming  leather,  $55.73;  sundry,  $33.24 . 156  37 

McMorran,  II.  M.:  cotton,  485  yd.,  39c.  to  50c.,  per  yd .  226  23 

Murphy-Gamble,  Ltd.:  34  yd.  border,  $59.50;  74  yd.  carpet,  $144.30;  52|  yd.  cloth, 

$126.67;  59  J-  yd.  cord,  $14.88;  making  and  putting  up  6  pr.  curtains,  $24;  749*  yd.  repp, 

$1,143.53;  481  yd.  velour,  $133.38;  sundry,  $46.55 . -? .  1,692  81 

Ottawa  Association  for  the  Blind:  16§  doz.  brooms,  $82.50;  sundry,  $1.50 .  84  00 

Perolin  Co.  of  Canada,  Ltd.:  7  brl.  Perolin  boiler  treatment,  $423.50;  freight,  $14.45. .  437  95 

Rea,  A.  E.  Co.,  Ltd.:  59^  yd.  cocoa  matting,  S49.87;  42  yd.  repp,  $63;  6  doz.  towels,  $14.40; 

sundry,  $8 .  135  27 

Rochester  Germicide  Co.:  50  gal.  liquid  soap,  $87.50;  96  soap  dispensers,  $192 .  279  50 

Stanley,  L.  E.  &  Co.:  74j  yd.  green  repp,  $111.38;  sundry,  $19.02 .  130  40 

Walsh,  John  J.:  44  uniforms  for  elevator  attendants .  880  00 

West  Disinfecting  Co. :  1 ,089  gal .  Euclirelyptum  special .  1 , 905  75 


Cairied  forward 


311,886  18 
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Ottawa  ISuildings:  Repairs,  Furniture,  etc. — Concluded.  $  cis. 

Brought  forward .  311,880  18 


Stores:  Sundry — Concluded. 

Small  payments>  24  autograph  rolls  for  time-recording  machine,  $9.60;  17  lb.  bridle  butts, 
$17;  cotton  waste,  $22.50;  clock,  $12;  3  canvas  covers,  $21.00;  3  carpenter  shades, 
$13.05;  erecting  canopy  railings,  $21;  fire  extinguisher,  $10;  1  ton  finishing  plaster,  $14; 
4  sets  guides,  $16;  312  Hawley  time  charts,  $15.00;  150  lb.  India  red,  $22.50;  3  gross 
key  blanks,  $26.68;  10,400  ‘lily’  drinking  cups,  $42.60;  1  doz.  mirrors,  $27;  2,000  manila 
folders,  $27.50;  marble  copping,  etc.,  $17.89;  150  lb.  ochre,  $10.50;  repairing  3  clocks, 
$9;  48  yd.  shade  cloth,  $12.96;  window  cord,  shades,  etc.,  $8.10;  8  wheels,  $35;  3 

‘Yale’ springs,  $12.15;  sundry,  $258.76 . 

Sundry  Accounts  ($4,469.33) — 

Canadian  Pacific  Railway  Co.:  freight,  etc . 

Cockburn,  R.  E.:  clock,  $12;  repairing  clocks,  $45.77 . 

Grand  Trunk  Railway  Co.:  freight,  etc . 

Ottawa  Artificial  Ice  Co.:  ice  delivered  to  departmental  buildings:  1,434,545  lb.  at  20 

cts.  per  cwt.,  $2,869.09;  extra  delivery  on  13  Sundays,  $26 . 

Ottawa  Storage  and  Cartage  Co.:  cartage,  ID  d . 

St.  Germain  &  Fraas,  commission  on  valuation  of  lots  12  and  pt.  13,  north  side  of  Queen 

St.,  one-tenth  p.c.  of  $101,225 . 

Twin  City  Ice  Co.,  Ltd.,  ice  delivered  to  departmental  buildings,  87,500  lb.  at  20c.  per 

cwt . . . . 

Small  payments:  cartage,  $71.89;  cleaning  carpets,  etc.,  $36.10;  63  curtains  sewed,  $35.55; 
customs  duty,  $26.76;  freight,  $23.58;  professional  services  of  Dr.  J.  W.  Shillington, 

$31;  repairing  5  flags,  $12.50;  sundry,  $124.57 . . 

King’s  Printers’  account,  $146.47;  advertising,  $6.40 . 5 . ! . 

‘Vouchers  outstanding:  R.  6827,  A.  Chabot,  $114;  R  14,259,  Collector  of  Customs,  $6; 

R  3522,  pay  list,  $112.03;  R  6845,  pay  list,  $54 . 

Detailed  with  other  votes — 

Ottawa  Buildings:  Heating . (Page  V — 85)  5,275  54 

Victoria  Memorial  Museum . (Page  V — 19)  1,140  00 

Dominion  Buildings  Maintenance . (Page  V — 180)  10  00 


682  99 

240  52 
57  77 
132  75 

2,895  09 
66  13 

101  22 

175  00 


361  95 
152  87 

286  03 


6,425  54 


Total .  323,464  04 

Less: — 

Charged  to  1913-14,  (page  V— 112)  voucher  outstanding .  156  11 

Discounts  for  cash . . (Page  V — 108)  745  87 

Refunds: 

H.  Robinson,  fire  door  in  Robinson  building .  51  00 

Dept,  of  Interior,  time  and  material  for  stamping  apparatus .  8  50 

-  961  48 


Total,  carried  to  page  V— 78 . . .  322, 502  56 


Ottawa  Buildings:  Discounts  deducted  from  Accounts,  for  Cash  Payment. 


Two  per  cent:  P.  Ackroyd,  $45.02;  H.  Avery  &  Sons,  $7.51;  J.  P.  Band  &  Co.,  $37.78;  Jas.  H. 
Baron,  $3.80;  A.  Bertschinger,  $42.49;  Thos.  Birkett  &  Son,  $29.68;  C.  II.  Blythe,  $7.20; 
Canadian  Oil  Co.,  $4.12;  Canadian  Laco-Philips  Co.,  98c.;  Hugh  Carson,  18c.;  W.  .J. 
C’arson,  $24.53;  Coldrey  &  Chapman,  $29.84;  Currie- Li  vock,  Ltd.,  $1.42;  Cuzner  Hard¬ 
ware  Co.,  $6.45;  Jas.  Davidson  Estate,  $8.47;  Dominion  Machine  Co.,  12c.;  Dunlop  Tire 
&  Rubber  Goods  Co.,  $2.26;  Eclipse  Plating  Co.,  $2.04;  Edmonton  &  Petch,  5c.; 
J.  A.  Ellacott,  $25.61;  Esmonde  M’fg.  Co.,  $10.59;  II.  Foisy,  $5.27;  W.  F.  Frazer,  $29.44; 
Garrioch,  Godard  &  Co.,  $44.62;  General  Supply  Co.  of  Canada,  $16.09;  J.  Geo.  Gravelle 
&  Co.,  $35.47;  Gray-Harvey  Co.,  $14.58;  C.  G.  Gilmour,  $25.82;  John  H.  Hall  &  Son,  40c.; 
Geo.  Higman  &  Sons,  $46.99;  Jas.  Hill,  $35.75;  International  Time  Recording  Co.  of  Ca¬ 
nada,  19c.;  E.  J.  Laverdure,  $4.13;  C.  M.  Maass,  $1;  Maass  Bros.,  60c.;  G.  M.  Mason,  $22.31; 
W.  R.  McCallum,  $44.97;  McKinley  &  Northwood,  $18.04;  J.  R.  McLennan,  $12.83; 
Metropolitan  Supply  Co.,  $5.71;  S.~N.  Moxley,  $2.90;  Mulhall  Hardware  Co.,  $2.76; 
Ottawa  Electric  Co.,  13c.;  Ottawa  Gas  Co.,  3c.;  Otis-Fensom  Elevator  Co.,  22c.;  C. 
L.  Perkins,  26c.;  Plaunt  Hardware  Co.,  $9.76;  VV.  A.  Rankin,  $49.54;  Rideau  Electric 


Walkerville  Hardware  Co.,  $3.07;  Chas.  Watt,  $7.07;  C.  M.  Woodburn.  $3.82. 
One  per  cent:  Canadian  Oil  Co.,  93c.;  Canadian  Tungsten  Lamp  Co.,  $15.59 . 

Total,  distributed  on  page  V — 108 . 


845  65 
16  52 


862  17 


V  108 


AUDITOR  0  EX  URAL'S  REPORT,  19V, 1915 


6  GEORGE  V,  A.  1916 


Ottawa  I’ut) Jit  Buildings:  Discounts  deducted  from  Accounts,  etc. — Con.  I  cts. 


Deducted  from  the  following  votes: — Observatory,  (V — 14),  $1.37;  Eastern  Block  (V — 15), 
$111.18;  New  Departmental  Buildings,  (V — 18),  $2;  Royal  Mint  Refinery,  $2.66;  Vic¬ 
toria  Museum  (V — 19),  $8.97;  Mines  Building,  (V — 76),  32c.;  Parliament  Buildings, 
Improvements,  (V — 76),  $12.76;  Departmental  Buildings,  re-wiring,  (V — 77),  $4.45; 
Parliament  Grounds  Improvements  (V — 78),  $5.76;  Printing  Bureau,  Improvements 
(V — 78),  82.20;  Ottawa  Buildings,  Lighting  (V — 82),  $49.01;  Ottawa  Grounds,  (V — 82), 
$5.17;  Removal  of  Snow,  (V — 85)  26c.;  Ottawa  Buildings  Repairs,  (V — 107),  $745.87; 
Rideau  Hall,  (V—  112),|,$2.19 . 

Ottawa  Public  Buildings  :  Telephone  Service  :  12  Months  to  Mar.  31,  1915. 

Agriculture  Department  ($1,314.44) — 

Office  telephones,  including  arrears  on  544.  Mar.  9-Mar.  31,  1914,  on  6805  Jan.  29-Mar.  31, 

1914  and  minister’s  telephone,  House  of  Commons,  session  to  Apr.  15,  1915 . 

Residences:  Minister,  $80',  Deputy-Minister,  $35;  Asst. -Deputy,  $35;  accountant,  $35; 

live  stock  commissioner,  $35;  C.  W.  C.  Bate,  $35;  T.  K.  Doherty,  $35;  W.  Ide,  $40; 

D.  Johnson,  from  June  20,  1914,  $27.33 . 

Archives  ($192.01) — 

Office  telephones,  including  arrears,  on  2591,  July  8-Sept.  30,  1913 . 

Residences:  Dr.  Doughty,  from  July  1,  1913 . 

Auditor  General’s  ($660.39) — 

Office  telephones,  including  arrears  on  5251,  Jan.  19-Mar.  31,  1914,  2753,  Mar.  23-31,  1914. . . 

Residences:  Auditor,  $35;  Mr.  Hay  ter,  $40 . 

Census  Office  telephones . 

Civil  Sevice  Commission  ($342) — 

Office  telephones . 

Residences:  Dr.  Shortt,  $35;  M.  G.  Larochelle,  $35;  Wm.  Foran,  $35 . 

Clerk  of  Crown  in  Chancery:  offices,  $90;  residences,  J.  G.  Foley,  $35 . 

Commission  of  Conservation  ($352.65) — 

Office  telephones . 

Residence:  Asst.  Chairman . 

Commission  on  Cost  of  Living:  office  telephones . 

Customs  Department  ($1,061.68) — 

Office  telephones  including  arrears  on  1399,  Jan.  30-Mar.  31,  1914,  and  minister’s  telephone, 

House  of  Commons,  session  to  Apr.  15,  1915 . 

Residences:  Minister,  $40;  Commissioner,  $35;  Asst.-Commissioner,  $35;  J.  S.  Roe,  $40; 

J.  A.  Watson,  $40;  Mr.  Wilson,  $40 . 

Dominion  Police  ($753) — 

Office  telephones . . > . . 

Residences:  A.  J.  Cawdron,  $35;  Inspector  Hogan,  $35;  Inspector  Parkinson,  $35;  Sgt. 

Giroux,  $35 . . . 

Exchequer  Court:  offices,  $105;  residence  Mr.  Justice  Audette,  $40 . 

External  Affairs  ($305.79) — 

Office  telephones . 

Residences:  Under  Secretary,  $60;  W.  H.  Walker,  $35 . 

Finance  Department  ($791.85) — 

Office  telephones,  including  minister’s  telephone,  House  of  Commons,  session  to  Apr.  15, 

1915  . . . 

Residences:  Minister,  $40;  R.  B.  Viets,$40;G.  D.  Finlayson,  Dec.  12-Mar.  31,  1915,  $9.81; 

H.  T.  Ross,  $35;  J.  A.  Russell,  $35 . 

Governor  General’s  Officers  and  Rideau  Hall  ($1,641.84) — 

.  Officers,  including  private  exchange  and  private  line  to  Rideau  Hall . 

Residences:  W.  M.  Hutchison,  $35;  Mr.  Mulhig,  $35;  A.  F.  Sladen,  $46.27;  head  gardener, 

$33.83;  Steward  House,  835 . . 

House  of  Commons:  Offices,  $745;  residence,  Mr.  Bowles,  $35 . 

Indian  Affairs  ($595.72) —  x 

Office  telephone . . 

Residence:  J.  D.  McLean . 

Inland  Revenue  ($822.18). 

( )ffice  telephones,  including  minist  >r’s  telephone,  Hou30of  Commons,  session  to  Apr. 15, 1915 
Residences:  Minister,  $35,  Nov.  4-Mar.  31,  1915,  $16.26;  Deputy,  $22.50;  P.  E.  Blondin, 

Nov.  28-Mar.  31,  $5.12;  J.  S.  Laflamme,  $50;  G.  W.  Taylor,  $35;  J.  E.  Valin,  $35;  J. 

U.  Vincent,  $48.30,  summer  season,  Woodroffe,  $20 . . . ; . 

Interior  Department  ($4,559.79) — 

( )ffice  telephones . 

Residences:  Minister,  Jan.  3-Mar.  31,  1915,  $9.77;  Deputy,  $45;  Asst.-Deputy,  $40,  sum¬ 
mer  season,  Britannia,  $26;  F.  C.  Blair,  $35;  Mr.  Deville,  $35;  J.  E.  Featherston,  $35; 

R.  A.  Gibson,  $41.11,  summer  season,  Britannia,  $20;  J.  W.  Greenway,  $35;  J.  B. 

Harkin,  $35;  J.  G.  Mitchell,  $40;  L.  Pereira,  $35;  S.  J.  Robins,  $50 . 


862  17 


957  11 


357  33 

98  48 
93  53 

585  39 
75  00 
97  50 

237  00 
105  00 
125  00 

312  65 
40  00 
40  00 


831  68 

230  00 

613  00 

140  00 
145  00 

210  79 
95  00 


632  04 
159  81 

1,456  74 

185  10 
780  00 

560  72 
35  00 

555  00 


267  18 
4,077  91 


481  88 


Justice  Department  ($1,209.29)—  . 

Office  telephones,  including  minister’s  telephone,  House  of  Commons,  session  to  Apr. 15, 1915  781  41 


Carried  forward 


15,362  25 


PUBLIC  WORKS  DEPARTMENT :■  EXPENDITURE 


V— 109 


SESSIONAL  PAPER  No.  1 


Ottawa  Public  Buildings:  Telephone  Service:  12  Months  to  Mar.  31,  1915— Continued.  $  cts. 

Brought  forward .  15,362  25 

Justice  Department — Concluded. 

Residences:  Minister, $50; Solicitor  General.  Apr. -Sept.,  1914,  $20;  Deputy  Minister,  $35; 
chief  Justice,  $63;  P.  T.  Ahern,  Mar.  5,  1914-Mar.  31,  1915,  $42.91;  P.  M.  Cote,  $35; 

W.  M.  Dickson,  Dec.  5-Mar.  31,  1915,  $11.35;  L.  P.  Godin,  Sept.  17-Mar.  31,  1915, 

$18.96;  R.  F.  Harris,  $35;  J.  Lawson,  Dec.  1,  1913-Mar.  31,  1915,  $46.66;  C.  Morse,  $35; 

J.  E.  Tremblay,  $35 . . . : .  427  88 

Labour  Department  ($430) — 

Office  telephones,  including  Minister’s  telephone,  House  of  Commons,  session  to  Apr.  15, 

1915 . . .  320  00 

Residences:  Ministers,  $40;  Deputy, $50;  Assistant  Deputy,  Oct.- Mar.  1915,  $20 .  110  00 

Library  of  Parliament:  office,  $50;  residences,  A.  D.  DeCelles,  $35;  M.  G.  Griffin,  $35 .  120  00 

Marine  and  Fisheries  ($1,595.60) — 

Office  telephones . .  1,295  18 

Residences:  Minister,  $40;  A.  Boyle,  $35;  C.  Doutre,  Apr.  1914,  $3.34;  L.  A.  Demers, 

Aug.  5-Mar.  31,  1915,  $26.33;  F.  R.  Ferguson,  $35;  V.  M.  Forneret,  Dec.  29-Mar.  31, 

1915,  $10.33;  E.  W.  Gilbert,  Apr.-Oct.,  1914,  $20.42;  Capt.  Lindsay,  Apr.-Oct.,  1914, 

$20;  J.  \.  Rodd,  $35;  A.  R.  Tibbits,  $40;  S.  Wallace,  $35 .  300  42 

Militia  and  Defence  ($3,021.46) — 

Office  telephones,  including  ministers’  telephone  at  House  of  Commons,  session  to  Apr.  15, 

1915 .  2,474  87 

Residences:  Deputy  minister,  $50;  Adjutant  General,  Feb.  24-Mar.  31,  1915,  $3.88;  Pri¬ 
vate  Secretary,  $35;  Director  of  engineering  services,  $45;  F.  Beard,  $30;  Col.  Ben¬ 
son,  $35;  Capt.  P.  S.  Benoit,  $40;  Col.  Biggar,  $55;  H.  W.  Brown,  $48;  Maj.  Gen.  Cot¬ 
ton,  $5.50;  Brig.  Gen.  MacDonald,  $35;  Lt. -Col.  Morrison,  $49.21;  C.  L.  Panet,  $40; 

Col.  Williams,  $40;  Maj.  C.  F.  WTinter,  $35 .  546  59 

Mines  Department  ($1,885.42) —  / 

Office  telephones,  including  arrears  on  C.  1665,  Feb.  10-Mar.  31.  1914  and  on  C.  311,  Oct. 

28-Mar.  31,  1914 . . . . . .  524  26 

Mines  Br:  nch,  private  exchange  service  including  arrears  for  operating  services,  Nov.  5- 

Mar.  31,  1914 . . .  1,338  66 

Residences:  R.  G.  McConnell,  Oct.  -Mar.,  1915 .  22  50 

Naval  Service  ($836.30) — 

Office  telephones. . 624  02 

Residences:  Deputy  minister,  $35;  Director  of  Stores,  $35;  Rear  Admiral  Kingsmill,  $45; 

R.  C.  Pincent,  Mar.  21,  1914-Mar.  31,  1915,  $36.03;  R.  M.  Stephens,  July  to  Mar., 

1915,  $26.25;  Comm.  H.  Thompson,  $35 .  212  28 

North  West  Mounted  Police  ($235) — 

Office  telephones . . .  160  00 

Residences:  Comptroller,  $40;  L.  du  Plessis,  $35 . 75  00 

North  West  Territories  Branch  Residence,  Lt.-Col.  F.  W'hite,  Oct. -Mar.,  1915 .  17  50 

Patriotic  Fund:  Office  telephone,  Sept.  8-Mar.  31,  1915 .  28  00 

Post  Office  Department  ($1,762.09) — 

Office  telephones,  including  minister’s  telephone,  House  of  Commons,  session  to  April 

15,  1915,  and  arrears  on  8580,  April  17-Sept.  30,  1912  and  on  2332,  Mar.  18-31,  1914.  .  .  1,474  63 

Residences:  Postmaster  General,  Q  7940,  $40,  Q  3103,  Nov.  26-Feb.  8,  1915,  $9.46;  Deputy, 

$35;  Asst.  Deputy,  $40;  Supt.  Rural  Mail  Delivery,  $35;  M.  Bastedo,  $35;  C.  L.  Fiset, 

$40;  Robt.  Fowler,  Oct.  20-Mar.  31,  1915,  $18;  J.  A.  Gouin,  $35 .  287  46 

Printing  and  Stationery  Department  ($1,610  37) — 

Office  telephones,  including  arrears  on  R  2684,  Mar.  9-31,  1914,  on  R.  2498,  Mar.  9-31, 

1914,  on  R  2497,  Mar.  9-31,  1914,  on  R  2688;  Mar.  16-31,  1914 .  340  79 

Printing  Bureau,  Private  Branch  Exchange . 1,019  58 

Residences:  Accountant,  $35;  Asst.  Supt.  Stores,  Oct.-Mar.,  1915,  $17.50;  J.  Baldwin,  $35; 

F.  Boardrnan,  $35;  R.  E.  Cook,  $40;  J.  Ryder,  April-Sept.,  1914,  $17.50;  J.  O. 

Patenaude,  $35;  H.  F.  Smith,  $35 .  250  00 

Privy  Council  ($459.69) — 

Office  telephones .  315  00 

Residences:  clerk,  $35;  A.  E.  Blount,  $39.69;  T.  K.  Bennetts,  $35;  A.  H.  Tabor,  $35 .  144  69 

Public  Works  Department  ($3,762.67) — 

Office  telephones. . . . . . . . . .  3,036  28 

Residences:  Minister,  $40;  chief  engineer,  $63;  collector  of  revenue,  $35;  W.  Brown,  Sept. 

5-Mar.  31, 1915,  $20;  G.  Buskard,  $25.24;  J.  A.  Chasse,  $35.58,  summer  season,  Britannia, 

$20;  T.  Cote,  $35;  L.  Cousineau,  $40;  R.  C.  Desrochers,  $50;  A.  R.  Dufresne,  $45;- 
J.  Dumoulin,  $35;  A.  Kastella,  Aug.  14  Mar.  31,  1915,  $22.11;  J.  C.  McDonald,  $35; 

J.  Shearer,  $35;  N.  M.  Smith,  $35;  J.  M.  Somerville,  $40;  K.  G.  Spangenburg,  $40; 

A.  St.  Laurent,  $40  46;  W.  Wiley,  $35 .  726  39 

Railways  and  Canals  ($1,290.23) — 

Office  telephones,  including  minister’s  telephones,  House  of  Commons,  session  to  April 

15,  1915,  and  arrears  on  6909,  Mar.  19-31,  1914 .  955  86 

Residences:  Minister,  $39  37;  consulting  engineer,  $35;  law  clerk,  $35;  W.  V.  Cope,  $35; 

C.  Derome,  $35;  L.  K.  Jones,  $50;  L.  Lavoie,  $3>;  J.  L.  Payne,  $35;  G.  W.  Yates, 

$35 . 7 .  334  37 


Carried  forward 


32,844  46 


v— no 
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Ottawa  Public  Buildings:  Telephone  Service:  12  Months  to  Mar.  31,  1915 — Concluded.  $  cts. 

Brought  forward . . .  32,844  46 

Secretary  of  State  ($065.67) — 

Office  telephones,  including  minister’s"rtelcphone,  House  of  Commons,  session  to  April 

15,1915...... . / . . .  445  65 

Residences:  Minister,  $50;  Under  Secretary,  $53;  J.  E.  Desrosiers,  May  11-Mar.  31,  1915, 

$31.14;  Mr.  Paradis,  $45.88;  W.  E.  Pelletier,  $40 .  220  02 

Senate  ($562.30) — 

Office  telephone .  417  16 

Residences:  clerk,  $40;  A.  II.  Hinds,  Jan.  1,  1914-Mar.  31,  1915,  $43.82;  S.  Leli6vre,  $35; 

J.  C.  Young,  July  1-Mar.  31,  1915,  $26.32 . .  145  14 

Supreme  Court:  office  telephones .  35  00 

Trade  and  Commerce  ($603.38) — 

Office  telephones,  including  telephone  in  House  of  Commons,  session  to  April  15,  1915, 

used  by  Minister  of  Trade  and  Commerce  and  Minister  of  Marine  and  Fisheries .  443  38 

Residences:  Minister,  $50;  Deputy  Minister,  $35;  T.  J.  Code,  $35;  R.  Gugg,  $40 .  160  00 

Overpaid . . . . .  1  00 


Total,  carried  to  page  V — 78 . . . .  34,711  81 


Rideau  Hall:  Allowance  for  Fuel  and  Light. 

His  Royal  Highness  The  Duke  of  Connaught:  allowance,  1  y.  to  Mar.  31,  1915 .  17,000  00 


Rideau  Hall,  including  Grounds:  Maintenance. 


Ashmen:  A.  Roby,  17  d.  at  $1.96;  F.  Stevenson,  4  m.  at  $58.90 . 

Bricklayers,  $6.50;  charwomen,  $2.50 . *. . 

Carpenters  at  $74.25  per  m.:  T.  Ambridge,  $891,  overtime,  $1.50;  Geo.  Reid,  $891 . 

Carpenters  at  $67.50  per  m.:  E.  Bambriek,  $810,  overtime,  $1.80;  P.  Brown,  $788.75;  R. 

Daley,  $810,  overtime,  81.80;  E.  Palen,  $810 . • . 

Carpenters  at  35c.  per  h.:  D-  Devine,  $247  45;  R.  Giddis,  $238.35;  J.  Smith,  $534.45 . 

Carters  at  $79.65  per  m.:  M.  Green,  $955.80,  overtime,  $24.52 . 

Carters  at  $76.95  per  m.:  J.  Brennan,  $615.60,  overtime,  $51 .52;  M.  Quinn,  $923.40,  overtime, 
$18  36 

Carters  at  $5.30  per  d.:  D.  MacDonnell,  $381 . 60;  J.  Wigmore,  $402 .80 . . . 

Electrician,  J.  O.  Garceau,  $51.09;  handyman,  L.  Burns,  $27.60 . 

Engineers:  T.  Atkinson,  12  m.  at  $70;  F.  Mison,  6  m.  at  $70;  J.  Slattery,  123  h.  at  40c.;  W. 

Smith,  16  d.  at  $2.33 . . 

Firemen  at  $60.83  per  m.:  C.  Banning,  $393 . 23;  J.  L.  Boyd,  $212.90;  W.  Hughes,  $60.83;  F. 

Mison,  $304.15;  L.  Roy,  $517.06;  T.  J.  Smith,  $304.16,  overtime,  $17.64 . 

Forester  and  removing  snow,  T.  Doyle,  11  m.  at  $55,  30£  d.  at  $1.77,  overtime,  $21 .78 . 

Gardener,  G.  Muhlig,  12  m.  at  $95 . . . 

Asst.  "  irdeners:  C.  Schornherr,  12  m.  at  $75;  D.  Bell,  12  m.  at  $65;  T.  Schroeder,  12  m.  at 

$55 . 

Kitchen  gardener  and  caretaker  of  rink:  H.  Sims,  12  m.  at  $60 . 

Labourers  at  $51 .30  per  m.:  C.  Banning,  $282.15,  overtime,  $17.82;  F.  Bambriek,  $611  80, 
overtime,  $5.50;  A.  Bartlette,  $615.60,  overtime,  $34  32;  E.  Barron,  $615.60,  overtime, 
$4.60;  J.  L.  Boyd,  $347.70,  overtime,  $2.97;  N.  Cardiff,  $53.20;  F.  Dagenais,  $408  50, 
overtime,  $1 . 98;  D.  Devine,  $205. 20;  T.  Doyle,  $1 . 32;  M.  Gauvreau,  $608  95,  overtime, 
$20  90;  A.  Gibson,  $613. 70,  overtime,  $8. 14;  S.  A.  Hillman,  $6. 65;  W.  Hughes,  $558  60, 
overtime,  $28.58;  H.  Kuske,  $410.40,  overtime,  $4.72;  F.  Liberge,  $615  60,  overtime,  $26. 
62;  F.  Mison,  $51 .30;  M.  O’Donnell,  $611.80,  overtime,  $16.49;  Z.  Plouff,  $197 . 60,  overtime, 
$1  10;  G.  Rameau,  $410.40,  overtime,  $1 .32;  L.  Roy,  $179  55,  overtime,  $9  90;  H.Savard 
$410  40,  overtime,  $31.46;  J.  Simard,  $625.10,  overtime,  $53.01;  U.  Soucie,  $205.20; 
overtime,  $1.10;  Jos.  Sterling,  $410.40,  overtime,  $1.10;  F.  Stevenson,  $410.40,  overtime, 

$71  49;  J.  Wendt,  $434  15,  overtime,  $4  95 . 

Labourers:  at  30c.  per  h.,  L.  Burns,  $49.80;  at  27c.  per  h.,  D.  Bell,  $4.05;  at  23c.  per  h.,  L. 

Shroeder,  $18 .63 . . , . 

Labourers  at  24c.  per  h.:  J.  Bri&re,  $271.68;.  L.  Burns,  $114.72;  D.  Devine,  $72;  W.  Devine, 
$208  56;  *T.  H.  Flood,  $237.12;  R.  T.  Geddis,  $72;  P.  Labelle,  $36;  E.  Merkle,  $336.27; 
Z.  Plouff,  8387. 12;  C.  Ronnebaeh,  $139  20;  H.  Savard,  $20 . 14;  U.  Soucis,  $216.24;  E.  A. 

Watson,  $130.80;  J.  Wendt,  $4  80;  A.  Wollenschlager,  $370.05 . 

Foreman  painter:  J.  Handy,  12  m.  at  $85 . . 

Painters  at  $64  80  per  m.:  W.  Furnivale,  $777.60;  T.  Kingston,  $648;  A.  Trafford,  $64  80 . 

Painters  at  $2  40  per  d.:  G.  Bordeleau,  $140.40;  J.  Couvrette,  $158  40;  Geo.  James,  $78; 
T.  Julien.  $40  80;  N.  Lawrence,  $69  60;  J.  Masson,  $80.40;  A.  Matthews,  $50.40;  W.  J. 
Mullen,  $25.20;  E.  Parent,  $70.80;  W.  T.  Smith,  $27.60;  F.  C.  Sharpe,  $60;  A.  Trafford, 
$165.60 . 
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Brought  forward .  34 , 209  65 

Painters  at  30c.  per  h.:  A.  Bordeleau,  SCO;  J.  C.  Couvrette,  $28.50;  D.  Devine,  $27.30;  R.  F. 

Gidd is,  $27.30;  H.  Matthews,  $92.70;  A.  Trafford,  $55.80 .  291  60 

Plumbers  at  $75  perm.:  S.  Perkins.  ^450.  extra  time,  $45  98;  J.  Tappe,  $375,  extra  time,  $29.04  900  02 

Repairers  at  $36.45  per  m.:  S.  Furmvale,  $145.80;  S.  Maxwell,  $291 . 60 .  437  40 

Steam  fitters,  $58.18;  mason,  $11.38;  plasterer,  $20.50;  sewing  linen,  $3.45 .  93  51 

Lyall,  P.  &  Sons:  balance  due  on  extra  work  on  Rideau  Hall  contract . 7,641  55 

Barrett  Bros.:  210  bags  cement,  $115.50;  900  tiles,  $42.25;  less  643  bags  returned,  $64.30 _  ’  93  45 

Bishop,  A.  F.  &  Co.:  48  butter  pats,  $48;  9^  doz.  cups  and  saucers,  $180.20;  44  decanters,  $69; 

34  egg  cups,  $25.50;  205  finger  bowls,  $123;  55  jugs,  $144.80;  18  mixing  bowls,  $81 ;  120  plates, 

$480  80;  6  platters,  $157;  4  salad  dishes,  $50;  4  soup  turreens,  $70;.  10  doz.  tumblers, 

'$18.75;  1,288  wine  glasses,  $378.90;  sundry,  $156.10 .  1,983  05 

Brooks  &  Davis:  cementing  as  per  contract:  cloak  room  and  stable,  $776;  stable  chimneys  and 

gate  posts,  $115.35 . - .  891  35 

Bryson-Graham,  Ltd.:  3  pr.  blankets,  $18.85;  12  doz.  basin  cloths,  $70.56;  12  doz.  china  cloths, 

$70.56;  11  comports,  $21.45;  12  doz.  dusters,  $24;  12  doz.  glass  cloths,  $69;  18  glass  dishes, 

$48;  94  jugs,  $59.70;  12  doz.  kitchen  rubbers,  $55.44;  2  Morris  chairs,  $24.10;  4  muffin  dishes, 

$17.40;  21j  doz.  pi  ites,  $150.50;  6  platters,  $51.75;  6  doz.  roller  towels,  $86.40;  12  doz.  stable 
rubbers,  $55.80;  10  soup  tureens,  $37.50;  6  doz.  soup  cloths,  $32.40;  19  toilet  sets,  $145.80; 

6  doz.  water  bottles  and  3  doz.  glasses,  $45;  sundry,  $84.20 . '.  1, 168  41 

Capital  Warehousing  Co.:  2  brl.  linseed  oil,  $53.34;  1  brl.  linoline,  $30.31;  sundry,  $3.50 .  87  15 

Carson,  W.  J.:  100  lb.  green  in  oil,  $25;  100  lb.  ochre  in  oil,  $10;  700  lb.  white  lead,  $66.50;  sundry, 

$35.65 . : . : . . .  137  15 

Coldrey  &  Chapman:  4  angle  valves,  $10.80;  2  asbestos  packed  cocks,  $24;  36  dart  unions,  $21.60; 

72  galv.  elbows,  $7.92;  360  ft.  g  dv.  pipe,  $29.11;  2  safety  valves,  $19;  sundry,  $42.71 .  155  14 

Comptroller,  The,  Government  House:  carved  wood  and  gilt  mirror,  $58.99;  linen,  $35.32; 

silk  and  velvet,  $68.^4 . „ .  163  25 

F.lden,  London.  Eng.:  14  seamless  carpets  and  one  small  rug .  468  17 

Esmonde  Mfg.  Co.:  4  sets  bucks,  $36;  12  galv.  coal  scuttles,  $16.20;  6  garbage  cans,  $30;  4  grate 

bars,  $11;  knife  machine,  $60;  4  orange  baskets,  $27;  sundry,  $44.46 . * .  224  66 

Faraday  &  Son:  12  brackets  and  lamps,  $318.52;  144  of  110  volt,  200-w.  clear  Edison  lamps, 

$105.73;  72  screens  and  24  shades,  $67.89 .  492  14 

Fleck,  Alex.,  Ltd.:  horizontal  tubular  boiler  complete  with  smoke  pipes,  grates,  tank,  etc., 

$525:  2  posts,  $8;  sundry,  $9.09 .  542  09 

Forbes,  Jas.  F.:  altering  water  sterilizing  apparatus  at  Rideau  Hall,  $28.75;  enlarging  capacity 

of  sterilizer  at  Rideau  Cottage,  $113.86 .  142  61 

Garrioch,  Godard  &  Co.:  electric  iron,  $6;  120  fuses,  $24;  2  of  12-in.  fans,  $35;  sundry,  $52.93.. . .  117  93 

Gilmour,  D.  G.  &  Co.:  17,982  ft.  cedar,  $374.55;  3,693  ft.  red  pine,  $116.42;  535  ft.  white  pine, 

$24.32;  sundry  pine,  5,527  ft.,  $204.63;  2  M  shingles,  $9;  sundry,  $17.34 .  746  26 

Graham  Bros.:  1,000  lb.  bone  meal,  $22.50;  bulbs,  plants,  etc.,  $436.20;  grass  and  clover  seed, 

$32.69;  550  ft.  hose,  $82.85;  5,000  labels,  $14;  nicotine,  $60;  5  bags  peat,  $18;  400  pans, 

$16;  1,000  pots,  $12;  100  lb.  paris  green,  $25;  sundry,  $38.70 .  757  94 

Graham,  John:  shade  trees,  80  at  $1.25,  487  at  $1;  sods,  5, 168  yd.,  $620.16;  3  bags  swamp  moss, 

$6.' . . . . . . .  1,213  16 

Grand  Trunk  Railway  System:  freight,  etc .  99  39 

Grant-Holden-Graham  Co.,  Ltd.:  13  of  “Duke  of  Connaught”  standards .  180  90 

Gray  Harvey  Co.:  “Capital”  range,  $43;  4  coal  fire  backs,  $7;  20  doz.  corner  brackets,  $7.40; 

65  sticks  dynamite,  $12.25;  2  sets  fire  box  lining,  $9;  29  lb.  glue,  $5;  hot  blast  heater,  $21; 
lawn  mower,  $6.50;  55  yd.  galv.  netting,  $28;  67  yd.  galv.  screening,  $15.66;  2  water  fronts, 

$6.50;  sundry,  $89.76 . # .  251  07 

Gurney-Mnssey  Co.,  Ltd.:  freight  charges,  etc.,  $9.54;  2  front  bar  supports,  $6.60;  set  of  grate 

bars,  $43.20 . - . . . . . ...  59  34 

Harris  A  Barry,  Ltd.:  73  yd.  cretonne,  $116.80;  repairing  and  re-upholstering  3  leather  chairs, 

$42;  sundry,  $37.82 .  196  62 

Healy  Co.:  supplying  and  carting  fertilizer .  105  00 

Higman,  Geo.  &  Sons:  27  Its.  d.  d.  glass,  $38.53;  50  lb.  imperial  green  in  oil,  $8;  200  lb.  white 

lead,  $18;  sundry,  $35.85 . ■ .  100  38 

Jones  &  Stevens:  labour,  60  h.  at  60c.,  45  h.  at  30c.;  steel  lining  for  fire  place,  $9.50;  sundry,  $6.35  65  35 

Lillico,  C.:  ploughing  with  team,  28  d.  at  $5.30 .  148  40 

Marchand  &  Donnelly:  500  ft.  conduit,  $35;  5  switches,  $6.16;  sundry,  $11.35 .  52  51 

Marshall,  E.  W.:  dyeing  carpet,  108  yd.,  $32.40;  re-making,  cleaning  and  laying  carpet,  $18.66..  51  06 

McCallum,  Wm.  R.:  310  ft.  cable,  $102.40;  conductor  terminal,  $10;  sundry,  $15.50 .  127  90 

McKinley  &  North  wood:  copper  tank,  $75;  copper  work  as  per  tender,  $248;  183  ft.  gal.  pipe, 

$21.96;  10  galv.  trays,  $10.20;  3  sets  grate  bars,  $42.50;  hydrant  cock,  $9;  5  “Jenkins”  valves, 

$13.25;  labour,  $23.35;  150  ft.  rubber  hose,  $67.50;  shaker  bar,  $10.50;  2  water  sprays,  $7; 

sundry,  $247.28 . v . ,. .  775  54 

Murphy-Gamble  Ltd.:  24  pr.  lace  curtains,  $336;  sundry,  $1.80 .  337  80 

New  York  Central  and  Hudson  River  Ry.  Co.:  freight,  etc .  78  37 

Ottawa  City:  rent  of  steam  roller,  6  d.,  $54;  sundry,  $3.63 .  57  63 
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Ottawa  Gas  Co.:  gas  supplied  for  sterilizer,  June  12-Feb.  8,  1915,  212-8  M  cu.  ft..,  $234.58;  meter 
rent,  $1.83;  electric  heater,  $0.50;  4  lamp  radiator,  $17.50;  225  ft.  underground  clay  ducts, 

*27;  sundry,  *13.18.  .  .  . . .  300  59 

Ottawa  Improvement  Commission:  constructing  macadam  driveway  on  Lisgar  road  in  rear 
of  Rideau  Hall  grounds:  carters,  22-5  d.,  $56.39;  drillers,  12-6  d.,  $31.67;  engineers,  24-1  d., 

$72.33;  foreman,  36  d..  $126;  labourers,  235-6  d.,  $493.22;  teams,  22-5  d.,  $112.78;  watchman, 

10-8  d.,  $15.68;  water  boy,  11-5  d.,  $11.56;  1,018  tons  stone,  $254.50;  24  days  use  of  roller, 

$144 . .  1,318  13 

Ottawa  Paint  Works:  7  brl.  green  in  oil,  $454.48;  4  brl.  linoline  oil,  $97 .  551  48 

Pedlar  People:  400  yd.  lath,  S48.10;  sundry,  $5.73 .  53  83 

Plaunt  Hardware  Co.:  heating  stove,  $13.50;  10  kegs  nails,  $26.60;  sundry,  $67.97 .  108  07 

PloufTc,  Marcil:  supplying  1,150  blocks  ice .  103  50 

Rankin,  W.  A.:  5  doz.  coal  hods,  $12;  shovels,  $5.40;  wheel-barrow,  $6;  sundry,  $57.51 .  80  91 

Rea,  A.  E.  &  Co.:  7631  yd.  carpet,  $1,795.41;  12  chairs,  $150;  12  chair  coverings,  $42;  3  chester¬ 
fields,  $225;  3  chesterfield  coverings,  $24;  cushions,  $166;  16  pr.  curtains,  $431.50;  1,250  yd. 
felt  paper,  $62.50;  laying  carpet,  $85;  making  curtains,  $22;  9  doz.  rings,  $13.50;  53*  yd. 
sateen,  $26.75;  1011  yd.  shadow  cloth,  $295.38;  11  sets  of  pole  trimmings,  $22;  3  valances,  x 

$30;  sundry,  $32.55 .  '  3,423  59 

Rogers  &  Hastey:  108  bags  cement,  $59.40;  11  bags  plaster,  $6.60;  6  loads  sand,  $12.60;  112  tons 

stone,  $211.45 .  290  05 

Savage  &  MacDonell  Co.,  Ltd.:  715  ft.  brich,  $57.20;  275  ft.  butternut,  $11;  pine,  7,863  ft., 

$294.11;  sundry,  $62.31 . 424  62 

Scrims’:  bulbs,  seeds,  etc.,  $197.14;  18  brass  mats,  $9;  50  ft.  garden  hose,  $50 .  256  14 

Stewart,  P.:  boiled  oil,  $41.25;  6  brushes,  $9;  248  pcs.  d.d.  glass,  $49.20;  3  gal.  shellac,  $6;  20 

gal.  turpentine,  $15.50;  1,200  lb.  white  lead,  $102.50;  sundry,  $89.85 .  313  30 

Thornton  &  Truman:  2  automatic  door  springs,  $13.50;  repairing  vault  lock,  $^8.50;  sundry, 

$49.65 . 91  65 

Van’t  Hof  &  Blokker:  bulbs,  plants,  etc . 1,492  00 

Waring  &  Gillon,  Ltd.:  Persian  rug,  Aubusson  tapestry  panel,  etc..  $274.42,  less  paid  in  1913-14, 

page  V— 121,  $195.88 .  78  54 

Wright  &  Co.:  313-325  tons  stone,  $499.19;  sundry,  $4.18 . .■ . . .  503  37 

Small  payments:  electrical  supplies,  $20.70;  44  ft.  extension  ladder,  $15.40;  fertilizer,  $101; 
freight,  etc.,  $40.91;  764  ft.  pipe,  $28.28;  plow,  $15.50;  repairing  motor,  $13.20;  2  sets  range 
tops,  $22.72;  15  loads  sand,  $31.50;  sofa,  $32;  9  shades,  $22.10;  123^  gal.  sour  beer,  $24.70; 

3  steel  plates,  $46.73;  sundry,  $195.68 .  610  42 


Total .  65,645  09 

Less — 

Charged  to  Ottawa  Buildings,  Removal  of  Snow,  page  V — 85 . $  466  25 

Discounts  for  cash,  page  V— 108 .  2  19 

-  468  44 


Total,  carried  to  page  V — 78 .  65,176  65 


Ottawa  Buildings:  Power,  etc. 

Ottawa  City,  Municipal  Electric  Department  ($2,435.92) — 

Canadian  Building:  current  for  3  d.c.  motors,  14 - S  h.p.  each,  Mar.,  1914-Jan.,  1915,  at  $20 

per  h.p.  per  annum . .  814  00 

Canadian  Building:  current  for  7-5  h.p.  motor,  service  charge,  13-4  m.  to  Mar.  3,  1915, 

at  $5.40  per  m,  consumption,  2,170  k.w.,  $28. 13  . . . .  100  41 

Canadian  Building:  current  for  ventilating  fan,  July  8-<&g.  31,  Sept.  30-Mar.  31 .  3  62 

Robinson  Building:  current  for  d.c.  motors,  22-8  h.p.,  Mar.,  1914-Jan.,  1915,  at  $20  per 

h.p.  per  annum .  418  00 

Stationery  Office,  Dalhousie  St.:  current  for  d.c.  motor,  14-8  h  .p.,  Mar.  6-Jan.  31,  1915,  at 

$20  per  h.p.  per  annum . ' .  267  21 

Stationery  Office,  Dalhousie  St.:  current  for  1  h.p.  motor,  Jan.  4-Mar.  3,  1915:  service 

charge,  $14.40;  consumption,  330  k.  w.,  $4.28 .  18  68 

Woods  Building,  Queen  St.:  current  for  d.c.  motor,  14-8  h.p.,  Mar.,  1914-Jan.,  1915,  at 

$20  per  h.p.  per  annum .  271  33 

Woods  Building,  Slater  St.:  current  for  2  d.c.  motors,  14-8  h.p.  each,  Mar.,  1914-Jan., 

1915,  at  $20  per  h.p.  per  annum .  542  67 

Ottawa  Electric  Co.  ($16,841.12)— 

Archives:  current,  10  h.p.  at  $20  per  h.p.  per  annum,  2  yr.  to  April  1,  1915 .  400  00 

Biological  Laboratory:  current  for  centrifugal  machine,  0-05  h.p.,  yr.  to  April  1,  1915.  ..  1  60 

Birks  Building:  current  for  3  dictaphones,  9  m.  to  Jan.  1,  1915 .  6  56 

Bryson  Building:  current  for  elevator,  9-22  h.p.,  yr.  14  d.  to  April  1,  1915,  at  $20perh.p. 

perann .  191  47 
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Ottawa  Electric  Co. — Continued. 

Cement-testing  Laboratory:  current  for  motor-generator,  etc.,  26  05  h.p.,  9  m.  to  Jan.  1, 

Jan.  1,  1915,  at  $25  per  h.p.  per  ann .  488  43 

Customs  Department,  Albert  St.:  current  for  3  h.p.  motor,  2  yr.  to  April  1,  1915  at  $20 

per  h.p.  per  ann .  120  00 

Customs  Department,  41  Lyon  St.:  current  for  7-55  h.p.  motor,  9  m.  to  April  1,  1915,  at 

$20  per  h.p.  per  ann .  113  25 

Customs  Department,  241  Wellington:  current  for  dictaphone,  9  m.  to  Jan.  1,  1915 .  2  63 

East  Block:  current  for  elevators  at  $20  per  h.p.  per  ann.,  16-36  h.p.,  Feb.  8,  1913,  to 

April  l,  1915;  11-70  h.p.,  2  yr.  to  April  1,  1915;  3-55  h.p.,  9  m.  to  Mar.  22,  1915 .  1,223  36 

East  Block:  current  for  exhaust  fan,  2  dictaphones,  and  5  adding  machines,  yr.  to  April  1, 

1914,  $17.50;  16  ozonizers,  3  exhaust  fans,  dictaphone,  and  8  adding  machines,  9  m. 

to  Jan.  1,  1915,  $35.44 .  52  94 

Fuel-testing  plant:  current  for  57-11  h.p.  motor  at  $20  per  h.p.  per  ann.,  Jan. -Mar.,  July-Mar.  1, 142  20 

House  of  Commons:  current  for  elevator,  12  h.p.  at  $20  per  h.p.  per  ann.,  2  yr.  to  April  1, 

1915;  4  ozonizers  and  dictaphone,  yr.  to  April  1,  1914,  $5.15;  16  ozonizers  and  16 

dictaphones,  9  m.  to  Jan.  1,  1915,  $39.38 .  524  63 

House  of  Commons  and  Senate:  current  for  motors  during  session,  at  $12.50  per  h.p.: 
elevators,  Commons  restaurant,  6-70  h.p.,  Senate,  10  h.p.,  twin  elevators,  19.40  h.p.; 
fans*  one  in  boiler  room,  14.07  h.p.,  one  in  Commons  closet,  0-24  h.p.,  2  in  H.  of  C. 

Tower,  3-35  h.p.,  members’  wash  room,  0-80  h.p.,  one  in  Ry.  Comm,  room,  2-35  h.p., 
one  in  smoking  room,  0-07  h.p.,  exhaust  fan  in  refrigerator  room,  0-60  h.p.;  electric 
oven  for  Deputy  Speaker,  1-34  h.p.,  pump  in  boiler  room,  2-01  h.p.;  urn  for  Deputy 

Speaker,  1  - 60  h.p .  781  63 

Imperial  Building:  current  at  $20  per  h.p.  per  ann.:  elevator,  1-70  h.p.,  15  m.  to  July  1, 

1914;  elevator,  2-68  h.p.,  9  m.  to  April  1,  1915;  fan,  0-23  h.p.,  15  m.  to  July  1,  1914...  88  45 

Inland  Revenue,  Victoria  island:  current  for  motor,  9  m.  to  Jan.  1,  1915 .  13  12 

Journal  Building:  current  for  2  motors,  9  m.  to  Jan.  1,  1915 .  5  25 

Langevin  Block:  current  for  adding  machines,  12  m.  to  April  1,  1914,  $1 .75;  4  dictaphones 

9  m.  to  Jan.  1,  1915,  $7.87 .  9  62 

Library:  current  for  vacuum,  21  m.  to  Jan.  1,  1915 .  12  25 

Marine  and  Fisheries,  West  Block:  current  for  elevator  at  $20  per  h.p.  per  ann.:  8-04  h.p., 

2  yr.  to  April  1,  1915 .  321  60 

Militia  and  Defence,  113  Rideau:  current  at  $20  per  h.p.  per  ann.:  elevator,  6-26  h.p.,  yr. 

to  April  1,  1915;  cloth-testing  machine,  0-55  h.p.,  9  m.  to  Jan.  1,  1915 .  133  45 

Militia  and  Defence,  113  Rideau:  current  for  4  fans,  Oct. -Dec.,  July-Sept.,  1914 .  6  13 

Militia  and  Defence,  347  Sparks:  current  for  1  h.p.  motor,  yr.  to  April  1,  1915 .  20  00 

Militia  and  Defence,  178  Wellington:  current  for  motors  and  arcs,  20-94  h.p.,  at  $20  per 

h.p.  per  ann.,  yr.  to  April  1,  19.15 . ! .  418  80 

Mines  Branch,  Sussex  St.:  current  for  motors  to  April  1,  1915,  at  $20  per  h.p.  per  ann.: 
elevator,  16-73  h.p.,  27  m.;  vacuum  pump,  10-85  h.p.,  27  m.,  pump,  5-60  h.p.,  27  m.; 
vent,  fan,  6-08  h.p.,  27  m.;  laboratory  fan,  1-19  h.p.,  27  m.;  laboratory  fan,  7-99  h.p., 

231  m.;  grinder,  5-14  h.p.,  13  m.;  generator  set,  2-52  h.p.,  14|  m.;  blue-print,  4-54 

h.p.,  20j  m.;  air  pump.  1-63  h.p.,  12  m .  2,491  32 

Observatory:  current  supplied  at  $20  per  h.p.  per  ann.:  electric  clocks,  9  m.to  Dec.  31, 

1914,  6  clocks,  each  0-31  h.p.,  one  clock  015  h.p.;  motors,  15-06  h.p.,  2  yr.  to  April 

1,1915 . . .  632  55 

Post  Office:  current  supplied  at  $20  per  h.p.  per  ann.:  passenger  elevator,  12-72  h.p.,  2  yr. 
to  April  1,  1915;  freight  elevator,  5-40  h.p.,  2  yr.  to  April  1,  1915;  stamping  machine, 

0-47  h.p.,  2  yr.  to  Apr.  1,  1915;  pump,  4-8  h.p.,  7  m.  to  July  11,  1914 .  799  00 

Post  Office:  current  for  2  dictaphones,  9  m.  to  Jan.  1,  1915 .  3  94 

Printing  Bureau:  current  for  76-84  h.p.  motor  at  $20  per  h.p.  per  ann.,  yr.  to  April  1,  1915  1,530  SO 
Regal  Building:  current  for  elevator,  10  h.p.  at  $20  per  h.p.  per  ann.,  2  yr.  to  April  1,  1915  400  00 

Senate:  current  for  4  ozonizers  and  6  dictaphones,  9  m.  toJan.  1, 1915 . .  14  44 

Trafalgar  Building:  current  for  4  adding  machines,  yr.  to  Apr.  1,  1914,  $8.75;  3  adding 

machines  and  one  multograph,  9  m.  toJan.  1,  1915,  $7.87 .  16  62 

Topographical  Surveys,  McKay  St.:  current  for  6-97  h.p.  motor,  3  m.  to  Oct.  31,  1914 .  16  08 

Victoria  Memorial  Museum:  current  supplied  at  $20  per  h.p.  per  ann.:  yr.  to  March,  1915, 
elevators,  52-99  h.p.,  fans,  15-94  h.p.,  drill,  0-35  h.p.,  glue  pot,  0-50  h.p.,  pumps, 

10-76  h.p.,  saw,  0-85  h.p.,  vacuum,  13-17  h.p.,  lathe  1-04  h.p.,  generator,  17-67  h.p., 
lathe  2-4  h.p.,  fan,  0-66  h.p.;  iron,  0-5  h.p.,  9  m.  to  Jan.  1,  1915;  mercury  arc,  0-37 

h.p.,  July-Sept . 7 .  2,335  95 

West  Block:  current  for  elevatois  at  $20  per  h.p.  per  ann.:  17-4  h.p.,  15  m.  to  July  1,  1914; 

16-75  h.p.,  9  m.  to  Apr.  1,  1915;  12-76  h.p.,  yr.  to  Jan.  5,  1915;  6-45  h.p.,  13  m.  to  July  1, 

1914;  current  for  2  ozonizers,  adding  machine,  5  small  motors,  dictaphone  and  exhaust 
fan,  12  m.  to  Apr.  1,  1914,  $117.25;  10  ozonizers,  2  adding  machines,  7  small  motors,  2 

dictaphones  and  2  exhaust  fans,  9  m.  to  Jan.  1,  1915, $49. 87 . .  1,248  32 

Current  for  desk  fans,  4  m.  to  Sept.  30,  1914:  Archives,  6  fans,  $3.50;  Birks  Bldg.,  19  fans, 

$11.07;  Biological  Laboratory,  3  fans,  $1.75;  Booth  Bldg.,  8  fans,  $4.66;  Conservation 
Comm.,  12  fans,  $6.99;  Customs,  241  Wellington,  1  fan,  58c.;  East  Block,  12  fans, 


Carried  forward .  18 ,  D08  3 1 
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Ottawa  Buildings:  Power,  etc. — Concluded.  S  cts. 

Brought  forward .  18,008  31 

Ottawa  Electric  Co. — Concluded. 


SO. 99;  Fish  Hatchery,  1  fan,  58c.;  Fotheringham  &  Popham  Bldg.,  4  fans,  $2.33; 
Harris  and  Campbell  Bldg.,  3  fans,  $1.75;  House  of  Commons,  12  fans,  $0.99; 
Imperial  Bldg.,  1  fan,  5Sc.;  Inland  Revenue,  1  fan,  58c.;  Interior  Dept.,  5  fans,  $2.92; 
Journal  Bldg.,  10  fans,  $5.83;  Justice  Dept.,  1  fan,  58c.;  Labour  Dept.,  12  fans,  $6.99; 
Langevin  Block,  04  fans,  $37.33;  Mines  Dept.,  4  fans,  $2.33;  Naval  Service,  24  fans, 
$13.98;  Observatory,  6  fans,  $3.59;  Post  Office,  5  fans,  $2.92;  Printing  Bureau,  3  fans, 
$1.75;  R.  N.  W.  Mounted  Police,  5  fans,  $2.92;  Supreme  Court,  6  fans,  $3.50;  Survey 
General’s  Office,  3  fans,  $1.75;  Trafalgar  Bldg.,  8  fans,  $4.67;  Victoria  Museum,  2  fans, 


$1.17;  Victoria  Chambers,  1  fan,  53c.,  West  Block,  78  fans,  $45.51 .  186  58 

Current  for  pumps:  2  yr.  to  Apr.  1,  1915 .  800  00 

Shipyards:  current  for  motors,  37-71  h.p.,  3  m.  to  Oct.  1 ,  1915,  at  $20  per  h.p.  per  ann .  188  55 

Workshops:  current  for  2-34  h.p.  motor  at  $20  per  h.p.  per  ann.,  2  yr.  to  Apr.  1,  1915 .  93  60 


Total . .  19,277  04 

Less — Charged  to  Harbours  Generally  (Page  V —  ) . .  488  43 


Total,  carried  to  Page  V — 180 .  18,788  61 


Ottawa  Buildings:  Rents. 


Allan  &  Fleming:  Marine  and  Fisheries,  Victoria  Chambers:  yr.  to  Mar.  31,  1915 .  1,080  00 

Bate,  II.  N.  &  Sons:  Customs  Warehouse,  10-12  Albert  St.:  May-July,  1914 .  400  00 

Bell  Telephone  Co.:  clock  line  service:  yr.  to  Mar.  31,  1915,  $395;  additional,  Mines  Branch 

to  Victoria  Museum,  Oct.-Mar.,  1915,  $30 .  425  00 

Birks,  Henry  &  Sons:  Marine  and  Fisheries,  Birks  Bldg.:  Apr. -Dec.,  1915,  $12,750;  detailed  in 

1913-14,  Page  V— 123,  $3,800 . .  16,550  00 

Blackburn,  R.:  Mines  Dept.,  cor.  Bank  and  Sparks:  yr.  to  Jan.  31,  1915 .  350  00 

Blackburn,  R.  L.  &  It.:  Union  Bank  Bldg.:  Metcalfe  St.,  yr.  to  Jan.  6,  1915,  $13,000;  Eastern 
Portion,  yr.  to  Jan.  16,  1915,  $28,986;  Rooms,  60S,.  609  and  611,  6  m.  to  Jan.  31,  1915,  $577; 

Room  414,  3  m.  to  Feb.  9,  1914,  $92.75;  Room  in  basement,  6  m.  to  Feb.  21,  1915,  $175 .  42,830  75 

Booth  &  Holbrook:  Indian  Affairs,  Booth  Bldg.:  13  m.  to  Nov.  30,  1914  at  $16,495  per  ann., 

less  $200  paid  in  1913-14,  Page  V—  122 .  17,669  58 

Brennan,  J.  C.:  Trafalgar  Bldg.:  yr.  to  Jan.  31,  1915,  $16,000;  Room  212,  yr.  to  Jan.  31,  1915, 

$274.56 . . . .  16,274  56 

Bryson  Realty  Co.:  Interior  Dept.,  Bryson  Bldg.:  9  m.  to  Jan.  25,  1915,  at  $8,596  per  ann .  6,447  00 

Bytown  &  Suburb  Land  Co.:  Printing  Bureau  Storage,  Murray  St.:  8  m.  to  Mar.  14,  1915,  at 

$2,390  per  ann . . .  1,593  31 

Capital  Storage  Co.:  Medical  Stores,  136  Emmett  St.:  lower  floor,  Aug.  13-Feb.  28,  1915, 

$907.13;  top  floor,  Nov.-Feb.,  1915,  $500 . • .  1,407  13 

Clark,  E.  W.:  Militia  Dept.,  12  Emmett  St.:  17  m.  to  Feb.  28,  1915,  at  $40  per  m .  680  00 

Dewar,  Barrett,  P.:  Militia,  Aylmer  Annex:  Room  5,  yr.  to  Feb.  28,  1915,  $757.50;  Room  6, 

7  m.  to  Mar.  19,  1915,  $378;  Room  7,  yr.  to  Feb.  28,  1915,  $420 .  1,555  50 

Duford  &  Charleson:  Militia,  111-113  Rideau:  yr.  to  Feb.  20, 1915 .  7,053  60 

Finnie&  Morris:  128  Wellington  St.,  Mounted  Police:  yr.  to  Feb.  20,  1915 . '. .  4,000  00 

Fleming,  Thos.:  Militia,  347  Sparks:  yr.  to  Dec.  31, 1914 .  1,050  00 

Garland,  John  M.,  Son  &  Co.:  Interior,  Imperial  Bldg.:  yr.  to  Oct.  31,  1914 .  2,500  00 

Grand  Trunk  Ry.  System:  Railway  Comm.,  Central  Stn.:  yr.  to  Jan.  31,  1915 .  19,500  00 

Great  N.  W.  Telegraph  Co.:  Conservation  Comm.:  Oct.  and  Nov.,  1914 .  70  00 

Hanna,  J.  E.:  Regal  Bldg.:  yr.  to  Mar.  11,  1915 .  14,547  86 

Hope,  Jas.  &  Son:  Post  Office  Dept.,  Hope  Bldg.:  yr.  to  Jan.  31, 1915 .  2,500  00 

Imperial  Realty  Co.,  Ltd.:  Canadian  and  Woods  Bldgs.:  10  m.  to  Jan.  31,  1915 .  65,390  85 

Jarman,  Frank:  Agriculture,  Queen  St.:  yr.  to  Mar.  31,  1915 .  1,560  00 

Journal  Printing  Co.:  Journal  Bldg.:  yr.  to  Jan.  12, 1915 .  12,565  68 

Labelle,  Patrick:  Stationery  Branch,  Dalhousie  and  York  Sts.:  yr.  to  Jan.  2,  1915 .  11,500  00 

Lamb,  J.  B.  and  W.  A.:  Inland  Revenue,  317-321  Queen  St.:  1 1  m.  to  Feb.  28,  1915 .  2,438  34 

Laurin,  J.  P.:  Printing  Bureau,  95  George  St.:  11  m.  to  Dec.  31, 1914 .  1,050  00 

Lord  Furniture  Co.:  Militia  and  Defence,  64-66  George  St.:  13  m.  to  Mar.  15,  1915 .  1,950  00 

Martin,  W.  H.  &  Co.:  Militia  and  Defence,  174-178  Wellington  St.:  y.  to  Mar.  4,  1915 .  900  00 

McKinnon,  Dr.  Fred.:  Militia  and  Defence,  72  Elgin  St.:  3  m.  to  Jan.  9,  1915 .  195  00 

McNeill  &  Stewart:  Audit  Office,  198-200  Queen  St.:  y.  to  Jan.  5,  1915 .  1,849  98 

Mills,  A.  K.  &  Son:  Public  Works  Stores,  188  Slater  St.:  y.  to  Jan.  31,  1915  .  573  30 

Morris,  W.  D.:  Medical  Stores,  cor.  Lewis  and  Driveway:  9  m.  to  Oct.  31,  1914 .  1,125  00 

Ottawa  Building  Co.,  Ltd.  ($8,340) — 

Interior,  102-104  Wellington  St.:  y.  to  Feb.  28,  1915 .  1,840  00 

Interior,  Slater  and  Metcalfe  Sts.:  y.  to  Jan.  31,  1915 .  4,000  00 

Justice,  98-100  Wellington  St.:  y.  to  Jan.  31,  1915 .  2,500  00 


Carried  forward .  267,922  44 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 1 1 5 


“SSIONAL  PAPER  No.  1 


Ottawa  Buildings:  Rents — Concluded.  $  cts. 

Brought  forward .  207,922  44 

Ottawa  City:  taxes  for  1914  on  rented  properties — 

Clarke  Est.,  $157.59;  Corry  bldg.,  $223.96;  Imperial  Realty  Co.,  $8,168.30;  Lamb 
property,  $596.76;  Ottawa  Building  Co.,  $1,600.56;  Ottawa  Investment  Co.,  $967.26; 

Slater  Est.,  $474.24  . . . . .  12, 188  67 

Ottawa  Investment  Co.:  Agriculture,  94-96  Queen  St.:  y.  to  Jan.  31,  1915 .  1,000  00 

Ottawa  Masonic  Temple  Ltd.:  Conservation  Commission,  Masonic  Temple:  10  m.  to  Jan. 

15,1915 . . ' .  5,117  50 

Pearson,  E.  A.:  Interior  Dept.,  Imperial  Building:  11  m.  to  Feb.  28,  1915 .  4,950  00 

Quebec  Buildings,  Ltd.:  Railways  and  Canals,  Wellington  St.:  y.  to  Jan.  31,  1915 .  1,200  00 

Rea,  A.  E.  Co.:  Marine  and  Fisheries,  Rea  Building:  July  9-Dec.  31,  1914 .  16,807  35 

Rideau  Club:  Rural  Mail  Service,*  13  m.  to  Feb.  28,  1915 .  1,950  00 

Robinson,  Hiram:  Robinson  Building:  y.  to  Feb.  28,  1915,  $14,000:  extra  space  in  store  and 

basement,  Jan.  15-Feb.  28,  1915,  $150 .  14,150  00 

Rochester,  J.  L.:  Interior  and  Public  W^orks,  124  Queen  St.:  y.  to  Mar.  15,  1915 .  6,200  00 

Slater  Est.:  Public  Wforks,  Lot  11,  Wellington  St.:  y.  to  Dec.  31,  1914 . 360  00 

Slater  &  Sherwood:  Mounted  Police,  172  Wellington  St.:  9  m.  to  Oct.  15,  1914 .  855  00 

Stroud,  W\  R:  Militia  and  Defence,  109  Rideau:  6  m .  to  Jan.  31,  1915 .  838  50 

Taylor,  Miss  Edith:  Corry  Building:  6  m.  to  April  30,  1914 .  5, 100  00 


Total,  carried  to  page  V — 180 .  338,639  46 


Dominion  Buildings:  Maintenance. 

Dominion  Public  Buildings,  renewals,  repairs,  etc. — 

Maritime  Provinces .  22,439  94 

Quebec .  34,938  84 

Ontario .  34,739  61 

Manitoba . , .  4,421  93 

Saskatchewan .  11,181  24 

Alberta .  8,880  88 

British  Columbia . " .  13,601  49 

Dominion  -Public  Buildings — 

Fittings  and  general  supplies,  and  furniture . 151,330  45 

Heating . 210,041  06 

Lighting .  175,494  53 

Power  for  running  elevators .  33,628  89 

Rents . _ .  600,067  36 

Salaries  of  caretakers,  engineers,  firemen,  etc .  397,039  28 

Supplies  for  caretakers,  engineers,  firemen,  etc .  24,992  58 

Water .  39,129  07 


Total,  carried  to  page  V— 2 . . . 1,761,927  15 

Also  detailed  with  Dominion  Buildings,  Maintenance — 

Halifax  Dominion  Buildings:  Improvements . (Page  V — 28  )  5,001  44 

St.  John  Dominion  Buildings:  Improvements . (Page  V — 30)  3,482  84 

Montreal  Public  Buildings:  Improvements,  etc . (Page  V — 36)  30,073  78 

Toronto  Dominion  Buildings:  Improvements,  etc  . (Page  V- — 50)  10,280  88 

Winnipeg  Dominion  Buildings:  Improvements,  etc . (Page  V — 52)  30,014  73 

Vancouver  Public  Buildings:  Improvements,  etc . (Page  V —  62)  4,998  63 

Salaries  of  caretakers,  engineers,  firemen,  etc,  1915-16 .  4,902  03 


Total,  detailed  under  Dominion  Buildings,  Maintenance . 1,850,681  48 


Amherst  Public  Building  ($3,336.09)— 

Caretaker,  J.  H.  Chapman,  y.,  $399.96;'  care  of  clock,  $62.50 .  462  46 

Canada  Electric  Co.:  lighting,  Jan.,  1914-Feb.,  1915 .  1,601  16 

Capital  Office  Supply  Co.,  truck,  $57;  Maritime  Coal,  Railway  and  Power  Co.,  63-75 

tons  coal,  $274. 13 .  331  13 

White,  Jus.  repairing  gutters,  etc.,  $475,  sundry,  $4.35;  C.  V.  W'ood,  painting,  $187 .  666  35 

Installing  light,  $10.45;  fuel,  $59.40;  plumbing,  $15.60;  repairing  p.o.  boxes,  $36.45;  water 

rates,  $16;  sundry,  $137 .09 .  274  99 

Annapolis  Royal  Immigration  Office  ($165) — 

Rent:  C.  Corbitt,  April  1-Sept.  1,  1914,  $75;  Fortier  Bros.,  Sept.,  1914-Feb.,  1915,  $90..  165  00 

Annapolis  Royal  Public  Building  ($1,179.67) — 

Caretaker,  John  McKay,  12  m .  399  96 

Annapolis  Royal  Coal  Co.,  48-08  tons  coal,  $289.98;  R.  T. Harris,  plumbing,  $132 . 421  98 


Carried  forward .  4,323  03 
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Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  4,323  03 

Annapolis  Royal  Public  Building — Concluded. 

Annapolis  Town:  lighting,  1914,  $147;  water,  y.,  to  Mar.  1,  1915,  $40 .  187  00 

Hatt,  B.  E.,  painting,  $78.50;  West,  II.  A.,  wood,  $9.50,  door  chock,  $8. 50,  sundry,  $40.73  137  23 

Sweeping  compound,  $11:  sundry,  $22.50 . .  33  50 

Antigonish  Public  Building  ($2,572.04) — 

Caretakers,  Angus  Beaton,  $386.63,  Mrs.  J.  C.  Fraser,  $13.33;  care  of  clock  for  6  in.,  $25..  424  96 

Acadia  Coal  Co.,  33-6  ton  coal,  $144.48;  McDonald,  R.  A.,  painting,  etc.,  $920 .  1,064'  48 

Antigonish  Elec.  Co.:  light,  13  m.  to  April  1, 1915,  $497.47;  sundry,  $4.25 .  501  72 

Keuffel  &  Esser  Co.:  cabinet  top,  $8.15;  base,  $5.30;  2  sections,  $64  40 .  77  85 

Office  Specialty  Co.:  drawing  table,  $25;  book  case,  $24.25;  stool,  $5 .  54  25 

Repairing  brickwork .  227  00 

3  rugs,  $14 .25;  lamps,  $37.94;  plumbing,  $21 .95;  sundry,  $147.64 .  221  78 

Arichat  Public  Building  ($1,229.51) — 

Caretaker,  Mrs.  A.  DeRooch,  y.,  $150;  Andrew,  Geo.  J.,  caretaker’s  supplies,  $56.74. . . .  206  74 

Fiott,  P.  J.,  1,000  lb.  carbide,  $49,  sundry,  $58.95;  Spry,  J.  R.,  painting,  $515,  material, 

$107.97 . 730  92 

Terrio,  C.  P.:  25  tons  coal,  $218.75;  2  cords  hardwood,  $12;  1,000  lb.  carbide,  $49.50...  280  25 

Sweeping  compound,  $11 ;  sundry,  60e . . •. .  11  60 

Bad  deck  Public  Building  ($958.97)— 

Caretaker,  D.  Munro,  12  m.,  $399.96;  Philip  Hart,  flag  pole,  $60 .  459  96 

McDbnald,  A.  Y.,  40  tons  coal,  $190;  Mathcwson  &  McMullin,  plumbing,  $77.37 .  267  37 

McLeod  &  Sons:  277-5  gal.  kerosene,  $62.46;  sundry,  $82.68 .  145  14 

Labour,  $61;  sweeping  compound,  $11;  2  cords  wood,  $10;  sundry,  $4.50 .  86  50 

Bridgewater  Public  Building  ($1,560.43) — 

Caretaker,  T.  Cohoon,  y.,  $399.96;  care  of  clock,  $50 .  449  96 

Bridgewater  Town:  light,  1914,  $251 . 23;  water,  1914,  $33.25;  lamps,  $32 .  316  48 

Intercolonial  Coal  Mining  Co.,  32-44  ton  coal,  $181.06;  Meeser,  W.  S.,  painting,  $415 .  596  66 

Record  Foundry  and  Machine  Co.:  2  lamp  posts  and  fittings,  $110;  freight  on  same,  $5.33  115  33 

Sweeping  compound,  $11;  plumbing,  $9.20;  wood,  $32;  sundry,  $29.80 .  82  00 

Canso  Public  Building  ($1,105.70) — 

Caretaker,  G.  A.  Pyche,  y.,  $399.96;  Smith,  G.  A.,  care  of  clock,  $48,  sundry,  $12.05 -  460  01 

Whitman  &  Son:  carbide,  $157.50;  35  ton  coal,  $278.75;  wood,  $64.50;  sundry,  $46.08.. .’  546  83 

Light,  $14.54;  sweeping  compound,  $11;  cartage,  $10;  sundry,  $63.32 .  98  86 

Dartmouth  Public  Building  ($908.01) — 

Caretaker,  I.  C.  Henley,  $450;  Acadia  Coal  Co.,  22  ton  coal,  $91.30 . .  541  30 

Cunard  &  Co.,  11  ton  coal,  $52.80;  Dartmouth  Gas,  Electric  Light  and  Power  Co.,  light, 

13  m.,  $135. 46 . . .  188  26 

Dartmouth  Coal  and  Supply  Co.:  cleaning  cesspools,  $46.50;  2  cords  wood,  $13.75 .  60  25 

Sweeping  compound,  $11;  water  rates,  May  1,  1914-May  1,  1915,  $37.75;  office  chair, 

$11.25;  sundry,  $53.20 .  118  20 

Digby  Public  Building  ($2,386.65) — 

Caretakers,  Wm.  Caines,  $356.92,  F.  Denison,  $33.33,  J.  A.  Russell,  $9;  care  of  clock, 

y.,  $100 .  499  25 

Bateman,  G.  C.,  repairing  vault,  $150;  Digby  Town,  water,  y.,  to  April  1,  1915,  $64 .  214  00 

Dakin  Bros.:  2  sets  grate  bars  for  boiler,  $29.16;  sundry,  $38.93 .  68  09 

Daley’s  Electric  Co.:  light,  Jan.,  1914-Mar.,  1915,  $569;  lamps,  $18.80 .  537  80 

Graham,  W.  H.:  labour,  $281 . 15;  building  porch,  $15;  sundry,  $132.70 .  428  85 

Record  Foundry  and  Machine  Co.:  2  lamp  postsand  fittings,  $110;  freight  on  same,  $4.62.  114  62 

Rubenstein  Bros.:  overhauling  250  p.o.  locks,  $75;  Van  Blarcom,  W.  E.,  50  ton  coal, 

$312.50 . 387  50 

Sweeping  compound,  $11;  removing  ashes,  $21 ;  sundry,  $54.54 .  '  86  54 

Gaspereau  Public  Building,  2  cords  wood .  8  00 

Glace  Bay  Public  Building  ($2,242.55) — 

Caretakers,  Mrs.  J.  A.  Currie,  $150,  J.  McDonald,  $450;  H  Cameron,  repairs  to  roof, 

$83.31 .  .683  31 

Dominion  Coal  Co.,  85  tons  coal,  $348.50;  Maclsaac,  D.  J.,  labour,  $29.25;  sundry, 

$29.95 .  407  70 

Glace  Bay  Town:  light,  Dec.  15,  1913-Mar.  31,  1915,  $729.55;  water,  Jan.-Sept.,  1914,  $33  762  55 

Thompson  &  Sutherland:  labour,  $18;  lamps,  $69 .85;  sundry  repairs  and  supplies,  $21 1 .79  299  64 

Sweeping  compound,  $11;  painting  letter  boxes,  $24;  removing  snow,  $10;  sundry,  $44.35  89  35 

Guysborough  Public  Building  ($1,702.24) — 

Caretaker,  Mrs.  L.  Hadley,  $120;  care  of  clock,  $60 .  180  00 

Campbell  &  Co.:  acetylene  generator,  $250;  sundry  repairs  and  supplies,  $51 .10 .  301  10 

Hadley,  B.  J.,  painting,  $340;  McDonald,  Angus,  45  tons  coal,  $281.25 .  621  25 

Hart,  Lewis  &  Co.:  5  cords  wood,  $21;  3  tons  carbide,  $285;  labour,  $64.55;  sundry, 

$156.46..: .  527  01 

Sweeping  compound,  $11;  repairing  letter  boxes,  $21;  sundry,  $40.88 .  72  88 

Halifax  Appraiser’s  Office  ($2,166.90) — 

Caretaker,  M.  O’Neil,  $649.92;  Mackenzie,  H.  D.,  17  tons  coal,  $125.80 .  775  72 

Halifax  City:  water,  Mar.  4,  1913-Sept.  14,  1914 .  58  49 
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Halifax  Appraiser’s  Office — Concluded. 

Halifax  Electric  Tramway  Co.,  gas,  Feb.  21,  1914-Mar.  23,  1915 .  62  60 

Rosborough,  R.  S.,  rent,  y.  to  Feb.  1,  1915 . .  1,200  00 

Cleaning  furnace  and  pipe,  $5;  removing  ashes,  $8.40;  sundry,  $56.69 .  ’  70  09 

Halifax  Archives  Office  ($250.06) — 

Eastern  Canada  Savings  and  Loan  Co.:  rent,  April  1,  1914-Feb.  28,  1915,  $206.25;  light, 

$11.50;  cleaning,  $16  50 .  234  25 

Sundry  repairs,  $7.39;  electrical  supplies,  $S.42 .  15  8i 

Halifax  Clerk  of  Works  Office:  telephone,  $52.50;  sundry,  $3 .  55  50 

Halifax  Custom  House  ($10,055  51) — 

Care  of  clock,  y.,  $100;  elevator  man,  $649.92;  firemen,  etc.,  y.,  $1,919.76;  cleaners, 

.  $2,294.10 .  4,963  78 

Acadia  Coal  Co.,  127-2  tons  coal,  $527.89;  Cunard  &  Co.,  104-8  tons  coal,  $560.53 .  1,038  47 

Brown,  W.  N.:  altering  and  repairing  20  trucks,  $105;  sundry  repairs,  $31 .  136  00 

Buskins,  M.,  sweeping  chimneys,  etc.,  $80;  Halifax  Transfer  Co.,  cartage,  $75.75 .  155  75 

Carmichael  &  Son:  building  record  case,  $80;  sundry  repairs,  $93.55 .  173  55 

Farquhar  Bros.:  lamps,  $198;  sundry  supplies  and  labour,  $68.21 .  266  21 

Halifax  City:  water,  Sept.  2,  1913-Sept.  14,  1914,  $83.26;  fire  protection,  y.  to  May  1, 

1915,  $500 . .  583  26 

Halifax  Electric  Tramway  Co.:  electric  light,  Feb.  20,  1914-Mar.  22,  1915,  $685.81;  gas, 

y.  to  Feb.  20,  1915,  $11.50;  power,  y.  to  Mar.  22,  1915,  $210.54 .  907  85 

Horton  &  Manitt,  painting,  $54;  Perrier,  G.  A.,  covering  7  columns  with  iron,  $105 .  159  00 

Maritime  Telegraph  and  Telephone  Co.:  rent  of  telephone,  16  m.  to  Feb.  20,  1915 .  78  72 

Nova  Scotia  Furnishing  Co.:  4  tables,  $87;  16  chairs,  $71.25;  5  desks,  $172;  2  cabinets, 

$84;  sundry,  $163.32  .  577  57 

Office  Specialty  Co.:  desk,  $47;  chair,  $8.25;  2  cabinets,  $120.50;  sundry,  $13.58 .  189  33 

Taylor,  J.  &  J.,  safe,  $135,  freight  on  same,  $9.05;  Thomson  &  Theakston,  building  3 

cabinets  and  installing  them,  $230.40;  sundry,  $3 . . .  377  45 

Cleaning  windows,  $30;  window  shades,  $15;  sweeping  compound,  $11;  sundry,  $92.57...  148  57 

Rogers,  T.  S.:  legal  services  re  Keefe  contract .  250  00 

Halifax  Immigration  Building  ($3,778.60) — 

Firemen,  1  y.  to  Mar.  31:  J.  Brennan,  $649.92;  J.  Oxley,  $769.92 .  1,419  84 

Farquhar  Bros.,  600  tungstens,  $198;  Halifax  City,  water,  Nov.  10,  1913-Sept.  3,  1914, 

$627.20 .  825  20 

Halifax  Electric  Tramway  Co.:  electric  light,  7  m.  to  Oct.  31,  1914,  $738.45;  gas,  Feb. 

21-Oct.  26,  1914,  $58.90 .  797  35 

Intercolonial  Railway:  electric  light,  Oct.  15,  1914-Fcb.  28,  1915 . 97  20 

Mackenzie,  II.  D.  Co.:  110  tons  coal,  $632.01;  sundry,  $4 .  636  01 

Three  tungstens .  3  00 

Halifax  Immigration  Hospital  ($1,888.22) — 

Farquhar  Bros.,  200  tungstens,  $66;  Mackenzie  <fe  Co.,  160  tons  coal,  $1,071.20,  wood,  $7.  1,144  20 

Halifax  City:  pipe  rates,  18  m.  to  May  1,  1915,  $80;  water,  y.  to  Sept.  18,  1914,  $422  50.  502  50 

Halifax  Electric  Ti’amway  Co.:  electric  light,  13  m.  to  Mar.  24,  1915 .  241  52 

Halifax  Inland  Revenue  Office  ($2,123.33) — 

Harris  &  Son:  installing  partitions  and  fittings,  $1,926;  sundry,  $10 .  1,936  00 

Martin  &  Moore:  glazing,  painting,  etc .  59  60 

Window  shades,  $32.50;  refrigerator,  $40;  cabinet,  $27;  plumbing,  $26.46;  sundry,  $1.77  127  73 

Halifax  Marine  and  Fisheries  Office  ($305.95) — 

Nova  Scotia  Furnishing  Co.:  120  yd.  carpet,  $126;  sundry,  $35.95 .  161  95 

Office  Specialty  Co.:  special  steel  suspension  slides .  110  00 

Ceiling  fan . .• .  34  00 

Halifax  Militia  and  Defence  Office  ($5,280.82) — 

Brookfield,  S.  M.:  1,574  sq.  ft.  partitions,  $2,203.60;  less  $1,000  paid  in  1913-14 .  1,203  60 

Dennis  Realty  Corporation:  rent  of  sixth  floor,  9  m.  to  Oct.  1,  1914,  $2,334;  rent  of  fifth 

floor,  6  m.  to  Dec.  31,  1014,  $1,556 .  3,890  00 

Farquhar  Bros.:  23  desk  lamps,  $138;  installing  light,  $39.25;  sundry,  $9.97 .  187  22 

Halifax  Post  Office  ($17,022)— 

Caretaker,  J.  F.  Sullivan,  y.,  $600;  engineer,  R.  Power,  y.,  $750 .  1,350  00 

Elevatormen,  $1,299.84;  firemen,  $1,299.84;  watchman,  $649.92;  cleaning,  $1,298.52 .  4,548  12 

Acadia  Coal  Co.,  77-325  tons  coal,  $320.90;  Cunard  &  Co.,  85-305  tons  coal,  $456.37 .  777  27 

Brown,  W.  N.,  2  trucks,  $60,  sundry,  $20.75;  Grant  &  Co.,  supplies,  $62.40 .  143  15 

Carmichael  &  Son:  stamp  case,  $36;  sundry,  $118.04 .  154  04 

Farquhar  Bros.:  altering  elevator,  $410;  tungstens,  $695  48;  sundry,  $195.88 .  1,301  36 

Halifax  City:  water,  Sept.  8,  1913-Aug.  18,  1914,  $80.15;  fire  protection,  y.  to  May  1,  1915, 

$500;  repairing  sidewalk,  $113.76 .  693  91 

Halifax  Elec.  Tramway  Co.:  electric  light,  13  m.  to  Mar.  22,  1915,  $2,406.04;  power,  y. 

to  Mar.  22,  1915,  $576.86 . . .  2,982  90 

Halifax  Transfer  Co.,  carting  ashes,  $51.75;  Macdonald  &  Co.,  plumbing,  $67.58 .  119  33 

Martin  &  Moore:  painting  p.o.  boxes,  $267.72;  sundry,  $1.50 .  269  22 
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Halifax  Post  Office — Concluded. 

Nova  Scotia  Furnishing  Co.,  2  desks,  $71.75,  sundry,  $3.85;  Walsh  Bros.,  painting, 

$14.08 . _ . . .  1,483  GO 

Perrier,  G.  A.,  covering  11  columns,  etc.,  $165;  Wonnacott,  J.,  glazing  p.o.  boxes,  etc., 

$67  15 . 232  15 

Thomson  &  Theakston:  alterations  to  savings  dept.,  $2,460;  2  racks,  $40;  building  desks, 

etc.,  $150;  sundry,  $55.15 .  2,705  15 

Locksmithing,  $47.80;  sorting  table,  $35;  sweeping  compound,  $33;  2  step  ladders,  $13.75; 

sundry,  $120.18 .  249  73 

King’s  Printer . 12  07 

Inverness  Public  Building  (SI  ,538 . 73)- — 

Caretaker,  J.  A.  McDonald,  y.,  $399.96;  McGill,  Estate  J.,  44-996  tons  coal,  $258.73 .  658  69 

Brine  &  Mclsaac:  1  bri.  Clenso,  $6;  3  brl.  dustbane,  $21;  sundry,  $28.62.... .  55  62 

Inverness  Ry.  and  Coal  Co.:  elec,  light,  13  m.  to  April  1,  1915,  $356.85;  repairs  to  lights, 

$1.75:  66-95  tons  coal,  $251.06 . . . .  609  66 

Plumbing,  $43.54;  tungstens,  $33;  water,  y.  to  Mar.  31,  $45;  repairing  roof,  $25.50;  sundry 

$67.72 .  214  76 

Kentville  Experimental  Farm  ($282.74) — 

Kentville  Elec.  Light  and  Power  Co.:  electric  light,  15  m.  to  Mar.  31,  1915 .  282  74 

Kentville  Public  Building  ($1,937.12) — 

Caretaker,  W.  Hiltz,  y.,  $399.96;  9  m.  care  of  clock,  $37.50 .  437  46 

Acadia  Coal  Co.,  35-6  tons  coal,  $172.66;  Dodge,  C.,  10-065  tons  coal,  $78.50 .  251  16 

Baird  Bros.:  conduit  wiring,  $35;  sundry,  $28.87 .  63  87 

Best,  H.  R.,  flag  pole,  $125,  sundry  $20  42;  De  Aubin,  W.  A.,  pavement,  $366 .  511  42 

Kentville  Elec.  Light  and  Power  Co.:  elec,  light,  15  m.  to  Mar.  31,  1915 .  418  79 

Kentville  Town,  water,  y.  to  June  30,  1915,  $50;  Record  Foundry  and  Machine  Co.,  2 

lamp  posts  and  fittings,  $110. . . .- . ’. .  160  00 

Chairs,  $30;  2  tons  coal,  $13;  repairs  to  p.o.  boxes,  $27.50;  sundry,  $23.92 .  94  42 

Liverpool  Public  Building  ($1,381.90) — 

Caretaker,  Jas.  Clements,  y.,  $399.96;  Southern  Salvage  Co.,  40-4  tons  coal,  $200.20....  600  16 

Hagan,  E.  C.,  painting,  glazing,  etc.,  $102;  Wigglesworth,  C.,  plumbing,  $95.45 .  197  45 

Liverpool  Town:  electric  light,  y.  to  Mar.  31,  1915,  $171.52;  lamps,  $17.82;  water,  9  m. 

to  Mar.  31,  1915,  $13.50 .  202  84 

Morrison,  Ed.,  pointing  masonry,  $130;  Wright,  H.  A.,  labour,  $69.18;  sundry,  $27.85..  227  03 

Record  Foundry  and  Machine  Co.:  2  lamp  posts,  $110;  freight,  $5.02 .  115  02 

Sweeping  compound,  $11;  clock,  $10;  sundry,  $18.40 .  39  40 

Lockport  Custom  House  ($327.31) — 

Goldie  &  McCulloch  Co.:  safe,  $279;  sundry,  $33.31 .  312  31 

Cartage,  etc .  15  00 

Lunenburg  Public  Building  ($1,508.39) — 

Caretaker,  C.  Dauphmee,  y.,  $399.96;  care  of  clock,  $50 .  449  96 

Anderson,  A.  &  H.:  37-26  tons  coal,  $272.40;  sundry,  $2.50 .  274  90 

Lunenburg  Gas  Co.:  lighting,  y.  to  Mar.  31,  1915,  $480;  lamps,  $14 _ ' .  494  00 

Lunenburg  Town:  water  rates,  y.  to  Mar.  31,  1915 .  59  00 

Record  Foundry  and  Machine  Co.:  2  lamp  posts,  $110;  sundry,  $5.33 .  115  33 

Sweeping  compound,  $11;  4  cords  wood,  $24;  plumbing,  $24.68;  sundry,  $55.52 .  115  20 

Middleton  Public  Building:  truck,  $40;  freight,  $8.19 .  48  19 

Nappan  Experimental  Farm:  labour  hauling  and  sawing  wood .  56  81 

New  Glasgow  Public  Building  ($1,754.49) — 

Caretaker,  K.  Forbes,  y.,  $450;  Acadia  Coal  Co.,  62-5  tons  coal,  $281.25 .  731  25 

Bent  &  Cohoon:  100  tungstens,  $35;  sundry,  $22.83 .  57  83 

McCulloch  A  Co.,  54-25  yd.  linoleum,  $54.25;  Office  Specialty  Co.,  bag  rack,  $154, 

sundry,  $3.87 . 212  12 

New  Glasgow  Town,  water,  y.  to  May,  1915 .  100  00 

Pictou  County  Electric  Co.:  electric  light,  y.  to  Mar.  3,  1915,  $315.80;  arc  lamp,  13  m. 

to  Mar.,  i9 1 5,  $178.20;  supplies,  $17.87 .  511  87 

Plumbing,  $30.99;  2  cords  wood,  $10;  labour,  $41.20;  sundry,  $59.23 . 141  42 

North  Sydney  Engineer’s  Office  ($618) — 

Trustees  of  Y.M.C.  A.  Ass’n,  rent  y.  to  Jan.,  1915,  $600;  water  rates,  2  y.  to  Dec.,  1914,  $18  618  00 

Nort'i  Sydney  Immigration  Office  ($124.15) — 

Campbell,  H.  G.,  25  tons  coal .  87  50 

Light,  Aug.  22,  1913-Dec.  24,  1914,  $22.06;  water,  2  y.  to  Dec.,  1914,  $14.59 .  36  65 

North  Sydney  Public  Building  ($2,151.04) — 

Caretaker,  H.  D.  McMillan,  y.,  $450;  Campbell,  H.  D.,  78  tons  coal,  $273 .  723  00 

Brennan  &  Co.,  wood,  $54,  sundry,  $48.20;  McPherson,  A.,  labour,  $58.90 .  161  10 

Cape  Breton  Electric  Co.:  light,  13  m.  to  Mar.  24,  1915,  $551.27;  ove  rpaid,  $1 .  552  27 

Rubenstein  Bros.:  p.o.  fittings,  $315;  sundry,  $12.59 .  327  59 

Thompson  &  Sutherland:  lamps,  $71.35;  dustbane,  $27;  sundry,  $89.35 .  187  70 

Water,  y.  to  Dee.,  1914,  $32;  sweeping  compound,  $11;  plumbing,  $27.32;  sundry,  $129.06  199  38 

Oxford  Station  Public  Building:  Capital  Office  Supply  Co.,  truck .  57  00 
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"^arrsboro  Public  Building  ($2,535.34) — 

Caretaker,  N.  Phinney,  y.,  $399.96;  Berry,  W.  J.,  33  tons  coal,  $147.90 .  547  86 

Falconer  &  McDonald,  repairing  tiles,  $325;  Gillespie,  Miss  C.,  blinds,  etc.,  $73.11 .  398  11 

Fraser,  C.  G.:  lamps,  $26;  desk,  $40;  5  chairs,  $22;  4  stools,  $20;  sundry,  $120.50 .  228  50 

Nichols,  A..E.,  detailed  in  1913-14,  page  V — 29 .  715  00 

Office  Specialty  Co.:  bag  rack,  $100;  freight  on  same,  $3.55 .  103  55 

Parrsboro  Town:  light,  13  m .  to  Feb.,  1915,  $255.15;  water,  y.  to  May,  1915,  $59.30 .  314  45 

Installing  lights,  $45.75;  5  cords  wood,  $17.50;  cupboard,  $35;  sundry,  $129.62 .  227  87 

Pictou  Custom  House  ($1,042.83) — 

Caretaker,  F.  J.  Cole,  y.,  $300;  Brown,  J.,  painting,  $100 .  400  00 

Intercolonial  Coal  Mining  Co.:  64-25  tons  coal .  308  40 

McDonald,  G.  L.,  labour,  $84.60,  sundry,  $65.82;  McKenzie,  W.  D.,  plumbing,  $65.25...  215  67 

Sweeping  compound,  $11;  2  cords  wood,  $8;  cabinet,  $27;  sundry,  $72.76 .  118  76 

Pictou  Public  Building  ($688.31) — • 

Caretaker,  N.  Roach,  y.,  $300;  Intercolonial  Coal  Co.,  49-25  tons  coal,  $236.40 .  536  40 

Plumbing,  $26.15;  2-5  cords  wood,  $10;  key  case,  $28;  tungstens,  $37;  sundry,  $50.76 .  151  91 

Shelburne  Public  Building  ($777.92). — 

Caretaker,  H.  Swensburg,  y.,  $399.96;  care  of  clock,  15  m.  to  Mar.  11,  1915,  $62.50 .  462  46 

Shelburne  Town:  electric  light,  y.  to  Mar.,  1915 .  25!  12 

Sweeping  compound,  $22;  3-5  cords  wood,  $7;  sundry,  $35.34 . 64  34 

Springhill  Public  Building  ($1,698.61) — 

Caretaker,  J.  A.  Watt,  y.,  $450;  care  of  clock,  y.  to  Dec.  1,  1914,  $50 .  500  00 

Dominion  Coal  Co.,  58  ton  coal,  $246.50;  Weatherbee,  J.  E.,  labour,  $41.38,  sundry,  $22.28.  310  16 

Edison  E.L.  &  P.  Co.:  light,  15  m.  to  Mar.,  1915,  $450. 96;  supplies,  $1.75 — .  452  71 

Springhill  Mfg.  Co.:  painting,  $133.20;  sundry,  $196.99 . .  330  19 

Sweeping  compound,  $11;  4  cds.  wood,  $12;  water,  yr.  1914,  $30;  sundry,  $52.55 .  105  55 

Stellarton  Ry.  Station:  truck,  $40;  freight  on  same,  $5.22 .  45  22 

Sydney  Fisheries  Inspection  Office:  office  furniture . < .  27  43 

Sydney  Public  Building  ($3,067.46) — 

Caretaker,  Mrs.  M.  Keefe,  yr.,  $459.96;  cleaning,  $140;  care  of  clock,  $50 .  649  96 

Bayer  &  Co.,  plumbing,  $220.60;  Dominion  Coal  Co.,  96-25  tons  coal,  $338.50 .  550  10 

Cape  Breton  Elec.  Co.:  light,  13  m.  to  Mar.  22nd,  1915 .  800  84 

Chappell  Bros.:  erecting  stamp  booth,  $300;  sundry,  $10.04 .  310  04 

Mackay,  W.  A.  &  Co.:  electric  wiring,  $56.50;  supplies,  $99.89 .  156  39 

McDonald,  A.  C.  &  Co.:  painting  letter  boxes,  etc . 54  50 

Rhodes,  Curry  Co.,  repairs,  etc.,  $52.38;  Spurr  &  Israel,  repairing  tile  floor,  $119.30 .  171  68 

Sydney  City:  cleaning  snow,  $8.23;  water,  18  m.  to  June,  1915,  $87;  overpaid,  $58 .  153  23 

Sweeping  compound,  $22;  removing  ashes,  etc.,  $18.75;  brass  grilles,  etc.,  $45.45;  sundry, 

$125.52 .  211  72 

Sydney  Mines  Public  Building  ($1,438.73) — 

Caretaker,  W.  Way,  yr.,  $450.;  Campbell,  H.  G.,  66  t.  coal,  $231 .  681  00 

McDonald,  H.  R.,  repairs,  etc.,  $51.02;  Thompson  &  Sutherland,  labour,  $18.95,  supplies, 

$67.20 . 137  17 

Sydney  Mines  Elec.  Co.:  light,  15  m.  to  Mar.  20th,  1915 . 458  88 

Sweeping  compound,  $11;  tungstens,  $34.40;  water,  1914,  $30;  sundries,  $86.28 .  161  68 

Truro  Public  Building  ($2,723.13) — 

Caretaker:  A.  Westbury,  6  m.,  $241.63;  Jas.  McLean,  6  m.,  $249.96 .  491  59 

Canada  Carriage  Co.,  truck,  $45,  sundry,  $5.22;  Kent  &  Co.,  148  t.  coal,  $713 .  763  22 

Chambers,  Elec.  Lt.  &  Power  Co.:  light,  13  in.  to  Mar.,  1915,  $466.11;  repairs,  $11.85 .  477  96 

Christie,  W.  J.,  plumbing,  $57.90;  Faulkner,  G.,  painting,  $100 .  157  90 

Faulkner  &  Hayman,  painting,  etc.,  $105.20;  Walker  &  Son,  supplies,  $52.05 .  157  25 

Murray,  W.  K.:  constructing  stamp  vendor’s  booth,  $165;  sundry  repairs,  $181.72 .  346  72 

Truro  Town,  water,  2  yrs.  to  Dec.,  1915,  $60;  Vernon  &  Co.,  desk,  $45,  cork  carpet,  $55 .  160  00 

Sweeping  compound,  $11;  plumbing,  $21.64;  truck,  $40;  lamps,  $17.50;  sundry,  $78.35 .  168  49 

Westville  Public  Building  ($1,228.44) — 

Caretaker,  M.  Conners,  yr.,  $399.96;  MacKenzie,  R.  P.,  painting,  $192 .  591  96 

Intercolonial  Coal  Co.,  46-33  t.  coal,  $196.91;  Rubenstcin  Bros.,  repairs  to  p.o.  boxes,  $94.25  291  16 

Pictou  County  Elec.  Co.:  light,  13  m.  to  Mar.,  1915 .  241  04 

Sweeping  compound,  $11;  plumbing,  $10;  water,  yr.  to  May,  1915,  $21;  lamps,  $38.60; 

sundry,  $23.68 .  104  28 

Weymouth  Public  Building:  Rice,  T.  C.,  rent,  yr.  to  Feb.,  1915 .  100  00 

Windsor  Immigration  Office:  Bank  of  Nova  Scotia,  rent,  6  m.  to  June,  1914 .  112  50 

Windsor  Public  Building  ($3,780.42) — 

Caretaker,  J.  A.  Mosher,  yr.,  $499.92;  care  of  clock,  yr.,  $50 .  549  92 

Brown,  F.,  mason  work,  $500;  Norris,  C.  V.,  installing  lavatory,  $57 .  557  00 

Harriott,  F.  E.:  amount  for  installing  clock,  $400,  less  $300  paid  in  1913-14,  V — 29  ....  100  00 

Musgrave  &  Co.,  floor  tile,  $244.74,  sundry,  $16.95;  Smith  &  Co.,  68-32  t.  coal,  $321.23.. ..  582  92 

Purvis,  J.,  2  stone  bases,  etc.,  $115;  Smith,  A.  W.,  painting,  etc.,  $424  539  00 

Record  Foundry  &  Machine  Co.:  2  lamp  posts  and  fittings,  $1 10;  sundry,  $3.90 .  113  90 

Redden,  A.  G.:  fence,  $90;  hardwood  floor,  $200;  flag  pole,  $130;  sundry,  $261.70 .  681  70 


Carried  forward .  92,677  98 
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Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  92,677  98 

Windsor  Public  Building — Concluded. 

Windsor  Electric  Light  &  Power  Co.:  light,  9  m.  to  Sept.,  1914,  $336. 78;  repairs,  40c .  337  18 

Windsor  Town:  water  rates,  2  yrs.  to  July  1st,  1915 .  100  00 

Sweeping  compound,  SI  1;  electrical  work,  $43.75;  lamps,  $43.75;  sundry ,  $120.30 .  218  80 

Wolfville  Public  Building  ($1,254.24) — 

Caretaker,  R.  Spicer,  Feb.  23rd,  1914-Mar.  31st,  1915 .  440  42 

Acadia  Electric  Light  Co.:  light,  yr.  to  Jan.  2,  1915 .  80  35 

Delaney,  E.  J.,  plumbing,  $52.14;  Sleep,  L.  W.,  supplies,  $59.36  .  Ill  50 

W heaton ,  A.  M . :  65  •  225  t .  coal . . .  47179 

Sweeping  compound,  $17;  3  cds.  wood,  $12;  water  rates,  y.,  1914,  $34;  sundry,  $87.18 .  150  18 

Yarmouth  Public  Building  ($2,425.62) — 

Caretaker,  W.  H.  Whelan,  y.,  $399.96;  care  of  clock,  1914,  $75 .  474  96 

Baker  &  Co.,  55  t.  coal,  $354.75;  Morton,  G.  J.,  plumoing,  $118.15 .  472  90 

Doane,  B.:  repairing  flags,  $68.40;  overpaid,  $8.20 .  76  60 

Nova  Scotia  burn.  Go.,  bookcase,  $65;  Yarmouth  Town,  water,  15  m.  to  Mar.,  1915,  $90. . .  155  00 

Yarmouth  Light  &  Power  Co.:  light,  15  m.  to  Mar.,  1915,  $1,002.52;  repairs,  etc.,  $46.30. . .  1,048  82 

Gas,  Oct.  1st,  1913-Jan.  5th,  1915,  $44.40;  3  cds.  wood,  $15;  100  tungstens,  $35;  sundry, 

$102.94 . 197  34 

Charlottetown  Engineer’s  Office — 

Telephone  Co.  of  P.E.I.:  exchange  service,  office,  y.  to  June,  1915 .  94  00 

Charlottetown  Experimental  Farm  ($317.29) — 

Charlottetown  Light  &  Power  Co.:  light,  14  m.  to  Mar.,  1915,  barn,  $14.82,  house,  $99.67; 

2  lamps,  85c .  115  34 

Lyons  &  Co.,  25-93  t.  hard  coal. .  201  95 

Charlottetown  Immigration  Office:  Royal  Bank,  rent,  11  m.  to  Feb.,  1915 .  160  38 

Charlottetown  Marine  Building  ($1,012.79) — 

Caretaker,  E.  Flynn,  y.  to  Mar.,  1915 .  600  00 

Full,  G.  E.:  37-46  t,  hard  coal . . .  277  20 

Coal,  $14-19;  light,  Customs,  12  m.  to  Feb.,  1915,  $11.03,  Marine,  13  m.  to  Mar.,  $15.37; 
table,  $25;  sundry  supplies,  $17.60;  water,  y.,  1914,  clerk  of  works,  $12,  Marine,  $22; 

telephone,  clerk  of  works,  $18.40 . .  135  59 

Charlottetown  Public  Building  ($0,503.76) — 

Caretakers,  A.  McKenzie,  y.,  $699.96,  A.  Savident,  y.,  $600;  cleaners,  y.,  $448.80;  mes¬ 
sengers,  M.  A.  Allen,  y.,  $600;  E.  Cameron,  y.,  $499.92 .  2,848  68 

Charlottetown  City:  water,  y.  to  Mar.,  1915 .  225  00 

Charlottetown  Light  &  Power  Co.:  light,  13  m.  to  Mar.  23,  1915:  electric,  $1,085.53;  gas, 

7..  1,762  80 

Higgins,  Luke:  repairs  to  p.o.  boxes,  etc .  102  52 

Leigh  &  Fitzgerald:  100  forty-watt  tungstens,  $40;  5  two  hundred  fifty-watt  tungstens, 

$15;  sundry,  $12.20 .  67  20 

Lyons  &  Co.,  158-56 1.  coal,  $788.02;  McQuade,  J.,  sundry  supplies,  $149.65 .  937  67 

McKenna,  B.:  shovelling  snow,  $56.25;  removing  ashes,  $12 .  68  25 

Office  Specialty  Mfg.  Co.:  top,  base  and  4  sections,  $60.25;  freight,  $1.61 .  61  86 

Baton  &  Co.:  cabinet  sections,  $89.75;  38  yds.  carpet,  laid,  $72.95;  32  yds  linoleum,  laid, 

$44.23;  29  yds.  rubber  matting,  laid,  $80.65;  Wilton  rug,  $66;  75  ft.  brass  nosing,  $29.20; 

sundry,  $9.65 . >.  ...: .  392  43 

Caretaker’s  supplies,  $63.97;  5  cds.  kindling,  $32.50;  sundry,  88c .  97  35 

Georgetown  Public  Building  ($848.14) — 

Caretaker,  A.  D.  McLellan,  y.  to  Mar.,  1915 .  120  00 

O’Brien,  W.  II. :  painting  exterior,  painting  ceilings  and  alabastining  walls,  $275;  painting 

floor,  $15 .  290  00 

Poole  &  Thompson:  16  t.  soft  coal,  $79.41,  27  t.  hard,  $213.07. . .  292  48 

Caretaker’s  supplies,  $73.06;  repairs,  $55.60;  wood,  $7.50;  sundry,  $9.50 .  145  66 

Kensington  Station:  painting  letter  box .  1  00 

Montague  Public  Building  ($894.05) — 

Caretaker,  H.  L.  Peardon,  y.  to  Mar.,  1915 .  159  96 

Campbell,  D.  T.:  painting,  varnishing,  etc.  in  customs  room . ' .  70  00 

McKinnon,  D.:  hardwood  floor  on  first  floor,  etc .  124  00 

Montague  Electric  Co.:  light,  y.  to  Feb.,  1915 .  67  48 

Montague  Sash  &  Door  Factory:  alterations  to  interior  fittings,  $115;  sundry,  $9.25 .  124  25 

Poole  <fc  Thompson:  hard  coal,  26-55  tons,  $203.14;  soft  coal,  12-43  tons,  $59.02 .  262  16 

Caretaker's  supplies,  $40.10;  chair,  $4.50;  freight,  $3.60;  repairs,  $11;  stool,  $6;  table,  $12; 

wood,  $9 .  86  20 

Souris  Public  Building  ($1,888.40) — 

Caretaker,  R.  F.  St.  John,  y.  to  Mar.,  1965 . .  399  96 

Currie  &  Murnaghan:  new  radiator,  $48;  installing  four-light  gas  fixture,  $35 .  83  00 

McDonald,  A.:  2\  tons  carbide,  $237.50;  wardrobe,  $12;  sundry,  $75.41;  less,  $111.11  paid 

in  1913-14,  V-  128  213  80 

McQuaid,  A.  F.:  interior  alterations,  $400;  painting  radiators,  $55;  sundry,  $12.07 .  467  07 

Paton&Co.:  51  §  yds  linoleum,  laid,  $69.53;  wardrobe,  $14;  sundry,  $10.95 .  94  48 


Carried  forward 
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Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  108,163  54 

Souris  Puplie  Building — Concluded. 

Pickard  &  Co.:  51  •  175  tons  anthracite  coal .  405  75 

Freight,  S3. 82;  kalsomining,  etc.,  $36;  labour,  $44.50;  railing,  $30;  repairs,  $34.70;  travel, 

$15.32....'. . . . .  164  34 

Summerside  Public  Building  ($1,546.06) — 

Caretaker,  Alex.  McCormack,  y.  to  Mar.,  1915 .  399  95 

Holman,  R.  T.:  16  tons  coal,  $79;  sundry,  $1.53 .  80  53 

Read  <fc  Co.,  61  -42  tons  coal,  $460.65;  Strong  &  Co.,  caretaker’s  supplies,  $61.87 .  522  52 

Sun. Electric  Co.:  light,  13  m.  to  Mar.  31,  1915 .  415  90 

Labour,  S9.35;  rent  of  2  rooms,  five  weeks,  $12.50;  repairs,  $15.65;  100  tungstens,  $40; 

water,  y.  to  Mar.,  1915,  $39.75;  sundry,  $9.90 . . .  127  15 

Tignish  Public  Building  ($1,363.14) — 

Caretaker,  J.  M.  Chiasson,  y.  to  Mar.,  1915 .  399  90 

Tignish  Trading  Co.:  53  tons  coal,  $467.50;  845  gal.  kerosene,  $185.90;  sundry  supplies, 

$174.78 . ' . * .  828  18 

Labour,  $45.28;  repairs,  $41 .70;  travel,  $4.20;  6  cds  wood,  $23.50;  sundry  supplies,  $20.32. . .  135  00 

Albert  Station:  painting  letter  box .  1  00 

Bathurst  Public  Building  ($1,939.75) — 

Caretaker,  J.  H.  Doucet,  y.,  $399  96;  care  of  clock,  F.  O.  Lindsay,  y.  to  Aug.,  $50 .  449  96 

Bathurst  Electric  &  Water  Power  Co.,  light,  Jan.  9,  1914-Apr.  2,  1915 .  630  31 

Eddy  Co.  (Geo.),  painting  and  decorating,  repairing  windows,  etc .  350  00 

Rogers,  R.  C.,  30-33  tons  coal . . . .  279  05 

Labour,  $8;  100  mazdas,  $42.75;  relining  tank  with  copper,  $40;  repairs,  $16:  replacing  3 

closet  bowls,  $40;  trimming  arc  lamp,  etc.,  $28.25;  wood,  $42;  sundry,  $15.43 .  230  43 

Campbellton  Public  Building  ($3,167.92) — 

Caretaker,  C.  Watson:  y.,  $399.96;  in  lieu  of  quarters,  $121.50 .  521  46 

Campbellton  Town:  service,  15  m.  to  Mar.,  1915,  light,  $720.80,  water,  $65 .  785  80 

Evans  &  Son:  turret  clock,  etc.,  $843.76;  less  $31  for  broken  glass,  etc .  812  76 

Metzler,  W.  M.  D.,  painting,  tinting  and  repairing .  88  00 

Montgomery,  H.  C.,  installing  clock,  $105;  less  $18.55  supplies  and  $55  paid  in  1913-14 .  31  45 

Shives,  R.  K.,  74-75  tons  coal,  $448.47;  Stewart,  D.  A.,  sidewalk,  $214,  sundry,  $3.20. . .  665  67 

Cabinet,  $45;  caretaker’s  supplies,  $26.10;  glass  for  clock,  $18.60;  repairs,  $22.94;  set 
pigeon  holes,  $32;  truck,  $40;  100  tungstens,  $35;  2  w.  p.  baskets,  $11.30;  wood,  $16; 

sundry,  $15.84 . . . .  262  78 

Carleton  Public  Building,  caretaker,  Mrs.  J.  C.  Leonard,  y .  399  96 

Chatham,  N.B.,  Public  Building  ($1,590.33) — 

Caretaker,  Chas.  Johnston,  y.  to  Mar.,  1915 . \  300  00 

Chatham  Town:  light,  13  m.  to  Mar.,  1915,  $389.52;  water,  y.  to  Mar.,  1915,  $20 .  409  52 

Johnson,  E.,  coal,  55-4  tons  hard  $457.08,  soft  20-05  tons  $110.25 .  567  33 

Loggic  Co.:  100  forty-watt  tungstens,  $37.50;  sundry,  $23.36 .  60  86 

Ryan,  J.  R.:  strengthening  roof  of  warehouse,  13  squares  steel  shingles,  120  ft.  galv.  ridge 

roll,  etc . . .  109  20 

Caretaker’s  supplies,  $2.42;  telephone,  engineer’s  office,  1915,  $45;  wood,  $6 .  53  42 

•Clair  Immigration  Building  ($120) — 

Levesque,  Thos.,  rent,  y.  to  Jan.,  1915 . . .  120  00 

Dalhousie  Public  Building  ($1,639.86) — 

Caretaker,  Wm.  Gould,  y.  to  Mar.,  1915 . > .  399  98 

Dalhousie  Town:  light,  11  m.  to  Feb.  28,  1915,  $97.51;  water,  15  m.  to  June,  1915,  $32.50. .  130  01 

Ellacott,  J.  A.  L.,  electrical  work .  791  00 

Powell,  Chas.,  31  -72  tons  coal .  260  14 

Repairs,  $9.05;  100  tungstens,  $32.50;  sundry,  $17.20 . 58  75 

Edmundston  Immigration  Building — 

Boudreau,  T.  E.,  rent,  11  m.  to  Jan.,  1915 .  110  00 

Fairville  Public  Building  ($1,058.99) — 

Caretaker,  A.  Scott,  y.,  $399.96;  care  of  clock,  A.  B.  Smalley  &  Son,  y.  to  Mar.,  $50 .  449  96 

Colwell,  C.  E.,  29-9  tons  coni .  224  25 

Office  Specialty  Mfg.  Co.:  3  chairs,  $17;  desk,  $37;  freight,  $3.15 .  57  15 

St.  John  Railway  Co.,  light*,  y.  to  Feb.  8,  1915 .  170  47 

Caretaker’s  supplies,  $27.56;  coal,  $33.50;  battery  power  for  clock,,  y.  to  Mar.  19,  1915, 

$16;  rental  of  metallic  circuit,  9  m.  to  Dec.,  1914,  $30;  repairs,  $28.10;  water,  y., 

1914,  $18;  sundry,  $4 .  157  16 

Fredericton  Engine  t’s  Office  ($483.36) — 

Pitts,  Herman  H.,  rent  of  office,  y.  to  Jan.,  1915 .  '  400  00 

Light,  Aug. -Mur.,  1915,  $32.36;  plumbing,  $15;  telephone,  yr.  to  Mar.,  1915,  $36 .  83  36 

Fredericton  Experimental  Farm  ($341.13) — 

Baird,  R.  T.:  36-45  tons  screened  coal,  $145.80:  sundry  coal,  $46.22 .  192  02 

Coal,  $28.50;  kerosene,  $38.70;  sawing  wood,  unloading  coal,  etc.,  $81.91 .  149  11 

Fredericton  Immigration  Office  ($523.09) — 

Byrne,  Miss  E.,  rent,  Apr. -Feb .  366  63 

Morrison,  S.  L.,  coal,  13  tons .  109  20 

Light,  13  m.  to  Nov.,  1914,  $21.76;  water,  18  m.  to  Apr.,  1915,  $25.59 . 47  26 


Carr  ied  for  ward . *. .  1 22 , 988  22 
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Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  122,988  22 

Fredericton  Public  Buildings  ($2,589.55) — 

Caretaker,  L.  Yerxa,  y.,  8499.92;  cleaner,  Mrs.  F.  Dutton,  $28 .  527  92 

Chestnut  Sons:  100  tungstens,  $37;  50  ft.  hose,  $10;  2  water  coolers,  $11;  sundry,  $12.95.  70  95 

Fredericton  City,  water,  y.  to  May,  1915 . 81  00 

Fredericton  Gas  Light  Co.:  electric  light,  13  m.  to  Mar.,  1915:  arc  light,  $118.50;  post 

office,  $504.48 .  622  98 

Morrison,  S.  L.,  coal,  107-85  tons  hard . . . .  915  77 

Wandless  Bros.:  fire-pot  for  boiler,  $56.50;  boiler  grates,  $12.48;  sundry  plumbing, 

$89.35 .  158  33 

Repairs,  $125.25;  truck,  $57;  wood,  $18;  sundry,  $12.35 .  212  60 

Grand  Falls  Public  Building  ($1,185.16) — 

Caretaker,  J:  R.  Graham,  y.  to  Mar.,  1915 .  399  96 

Grand  Falls  Town:  light,  15  m.  to  Mar.,  1915,  $178.20;  water,  y.  to  Nov.,  1915,  $32 .  210  20 

White,  J.  L.:  43  tons  coal,  $431;  6  cords  wood,  $36;  sundry,  $34.05 .  501  05 

Wiring  and  lighting  for  clock,  $35;  wood,  $23;  sundry,  $15.95 .  73  95 

Hampton  Public  Building  ($545. 17) — 

Caretaker,  G.  H.  Barnes,  Oct.  14  to  Mar.  31 . • . . .  184  93 

Barnes,  T.  G.,  15  tons  coal  at  $9 .  135  00 

Smith,  J.  W.:_  15  tons  hard  coal,  $135;  sundry  coal,  $39.70;  sundry,  $13.41 .  188  11 

Caretaker’s  supplies,  $25.03;  repairs,  $12.10 . 37  13 

Harcourt,  painting  two  letter  boxes .  3  00 

Hart  land  Public  Building  ($889.85) — 

Caretaker,  J.  H.  Adams,  y.,  $499.92;  guard,  G.  H.  Boyer,  Feb.  23,  $2..... .  501  92 

Estey  &  Curtis,  carbide,  $68.32;  Falkner,  J.,  concrete  walk,  $105 .  173  32 

Taylor,  C.  H.,  retaining  wall  on  north  side .  120  00 

Caretaker’s  supplies,  $29.11;  painting,  etc.,  in  lobby,  $22;  water,  y.  to  June,  1915,  $30; 

wood,  $13.50 .  94  61 

Hillsborough  Public  Building  ($1,313.60) — 

Caretaker,  Robert  Slater,  y.  to  Mar.,  1915 .  399  96 

Canadian- Fairbanks  Morse  Co.:  safe,  $227.50;  freight,  $17.09 .  244  59 

Hillsborough  Woodworking  &  Mfg.  Co.:  counter  and  cabinet,  $185;  door,  $2.75 .  187  75 

Moncton  Tramways,  Electricity  &  Gas  Co.,  light,  gas,  13  m.  to  Mar.,  1915 .  216  60 

Office  Specialty  Mfg.  Co.:  3  chairs,  $24.25;  desk,  $44;  freight,  $4.80 .  73  05 

Stecves,  Clifford,  laying  concrete  walks .  125  00 

Caretaker’s  supplies,  $20;  moving  safe,  $6;  repairs,  etc.,  $40.65 .  66  65 

Marysville  Public  Building  ($1,716.57) — 

Caretaker,  J.  S.  Inch,  y.  to  Mar.,  1915 .  150  00 

Gray,  W.  H.:  painting  ceilings,  vestibule,  etc.,  $101;  wire  fence,  $110;  sundry,  $40 .  251  00 

Marysville  General  Stores:  carbide,  $29.60;  sundry,  $33.22 .  62  82 

Monitor  Mfg.  Co.,  installing  acetylene  gas  plant .  369  45 

Stoat,  Geo.  R.,  27-455  tons  hard  coal .  256  70 

Wandless  Bros.:  installing  heating  system,  $417;  changing  hot  water  pipe,  etc.,  $45.85; 

sundry  plumbing,  $36.75 .  499  60 

Coal,  $20;  grading  grounds,  $10;  repairs,  $7;  water,  18  m.  to  Mar.,  1915,  $78;  wood,  $12  127  00 

Milltown  Public  Building  ($119.24) — 

Caretaker,  C.  M.  McBeans,  Jan.-Mar.,  1915 .  99  99 

Dewar,  A.  P.:  hose;  $7.50;  sundry,  $11.75 .  19  25 

Moncton  Public  Building  ($2,632.24) — 

Caretaker,  E.  B.  Hicks,  y.  to  Mar.,  1915 .  450  00 

Capital  Office  Supply  Co.,  2  standard  mail  trucks .  114  00 

Lea  Co.  (Paul):  stamp  vendor’s  office,  $240;  moving  radiator,  $5 .  245  00 

Moncton  City,  water,  y.  to  May  31,  1915 .  134  00 

Moncton  Tramways,  Electricity  &  Gas  Co.:  heating  gas,  11  m.  to  Feb.  1,  1915,  $587.81; 

ele< trie  light,  13  m.  to  Mar.,  1915,  $660.89 .  1,248  70 

Sumner  Co.:  making  door-way,  $57.75;  installing  Crown  burners  to  2  boilers,  $141; 

repairs,  $17.56;  supplies,  $51.46 .  267  77 

Two  grilles,  $40;  50  lamps,  $18.80;  letter  box,  $10;  225  letter  box  stoppers,  $33.75; 

repairs,  $64.57;  sundry,  $5.65 . . . ' .  172  77 

Newcastle  Public  Building  ($2,054.55) — 

Caretaker,  P.  Keating,  y.  to  Mar.,  1915 . 499  92 

Drury  &  Son:  cabinet,  $60;  freight,  $2 .  62  00 

Masson,  F.,  new  roof,  $60;  Poyas,  A.,  installing  tower  clock,  $100 .  160  00 

Newcastle  Town:  light,  13  m.  to  Mar.,  1915,  $645.15;  water,  y.,  1915,  $35  .  680  15 

Stothart  Mercantile  Co.:  62-735  tons  coal,  $429.58;  sundry  supplies,  $13.40 .  442  98 

Caretaker’s  supplies,  $21.75;  hose,  $8.50;  installing  bell,  etc.,  $50;  100  mazdas,  $39; 

repairs,  $37.80:  smoke  pipe,  $12;  wiring  clock,  $33;  sundry,  $7.45 .  209  50 

Ossekeag  Public  Building  ($209.21) — 

Ahern  Safe  Co.,  safe,  $200;  Folkins,  H.,  oil,  $9.21 .  209  21 

Richibucto  Public  Building  ($1,410 .68) — 

Caretaker,  G.  Ilolloran,  y.  to  Mar.,  1915 .  399  96 
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Ri  -hibucto  Public  Building — Concluded. 

Fitzpatrick,  J.:  repairing  sidewalk,  etc.,  $75;  sundry,  $11 . 

Forbes,  W.  E.:  bath,  w.  c.  and  tank,  $40;  8  blinds,  $5;  repairs,  $10.23;  supplies,  $74.42. . 

Kavanagh,  H.,  cement  floor  in  basement,  repairs  to  plaster,  etc . 

Kent  Electric  Co.,  light,  9  m.  to  Dec.  15,  1914 . " . 

O’Leary,  R.:  coal,  5  tons  nut  $44.75,  40  tons  egg  $348 . 

Two  doors,  $16;  wood,  $30;  sundry,  $9.52 . ’. . 

Riverside,  N.B.,  painting  letter  box . 

Sackville,  N.B.,  painting  2  letter  boxes . 

Shediac  Custom  House:  cabinet,  $25;  freight,  60c . 

Sussex  Public  Building  (Si ,157 . 7 1  )■ — 

Caretaker,  Thos.  Coggin,  y.  to  Mar.,  1915, . 

Brown,  T.  H.,  45  tons  coal,  $405;  Sussex  Town,  water,  1914,  $50.50 . 

Sussex  Mfg.  Co.:  light,  13  m.  to  Mar.,  1915,  $158.72;  lamps,  $1.10 . 

Caretaker’s  supplies,  $17.40;  chair,  $7;  desk,  $38;  labour,  $14.60;  50  lamps,  $20.35;  repairs, 

$26.48;  wood,  $18.60 . . . , . 

St.  John  Custom  House  ($10,167.01) — 

Caretaker,  N.  J.  Morrison,  y.,  $840;  elevator-man,  D.  Mackellar,  y.,  $720 . 

Firemen,  J.  Logan,  y.,  $715,  C.  White,  y.,  $715;  cleaner,  $54;  messenger,  $691.63 . 

City  Fuel  Co.:  wood,  6  cords  hard,  $80;  1|  cords  soft,  $10.50 . 

Drury  &  Son:  altering  counter,  $10.50;  making  partition,  $20;  washing  218  windows, 

twice,  $238.22;  sundry,  $25 . 

Everett,  A.  E.:  cabinet,  $50;  5  chairs,  $69;  2  desks,  $91.80;  sundry,  $9.90 . 

Manchester  Robertson  Allison,  Ltd.:  cabinet,  $5.25;  2  mats,  $6.50;  Axminster  square, 

$76.50;  Wilton  rug,  $10;  Wilton  square,  $40;  sundry,  $15.73 . 

Office  Specialty  Mfg.  Co.:  3  vert,  cabinets,  $70;  7  bookcase  sections,  $22;  4  chairs,  $24.50 ; 

desk,  $34;  sundry,  $41. 15 . 

Starr,  R.  P.  and  W.  F.:  300-35  tons  broken  coal . 

Steel  Equipment  Co.:  truck,  $60;  freight,  $1.89 . 

St.  John  City:  rent,  $22;  water,  $914,  $1,639.32 . 

St.John  Railway  Co.:  light,  y.  to  Feb.  4,  1915,  electric,  $237.83.  gas,  $664.04;  power, 

April  5-Feb.  4,  1915,  $163.56 . . 

Thorne  &  Co.,  sundry  supplies,  $126.49;  Weatherhead,  H.  R.,  plumbing,  $62.66 . 

Wilson  Ltd.  (J.E.):  repairs  to  roof . . 

Cabinet,  $20;  caretaker’s  supplies,  $34.37;  chart  case,  $40;  12  tons  coal,  $83.05;  glazing, 
$35.70;  labour,  $22.70;  52  lamps,  $14.66;  repairs,  $85.75;  shade,  $5.65;  sundry, 
$18.50 . 


St.  John  Engineer’s  and  Clerk  of  Works  Offices  ($641.25) — 

Canadian.  Bank  of  Commerce:  rent,  Feb  .-April. . . . . 

New  Brunswick  Telephone  Co.:  exchange  service,  April-March:  clerk  of  works,  $45; 
paymaster,  $45;  four  office  telephones,  $160;  East  St.  John,  $56;  harbour,  y.,  less 

July-Sept.,  $35.25 . 

St.  John  Immigration  Buildings  ($6,301.48) — • 

Firemen:  C.  Clark,  8  d.,  $16,  F.  Haslam,  y.,  $715,  J.  Sleeth,  y.,  $715 . 

Colwell,  C.  E.,  164  tons  coal,  $1,196.10;  Dominion  Coal  Co.,  119-76  tons  coal,  $538,91  — 
St.  John  City:  rent,  one  half  of  year’s  rent,  1914,  $2, 105.32;  water,  1914,  less  July-Oct., 

$259  39. . . 

St.  John  Railway  Co.:  light,  y.,  to  Feb.  4,  1915 . 

Carting  ashes,  $35.30;  25  tungstens,  $8.75;  wood,  $16.50 . 

St.  John  Immigration  Hospital:  watchman,  It.  Stackhouse . 

St.  John  Marine  Office  ($1,352.81) — 

Canadian  Bank  of  Commerce,  rent,  9  m.  to  Jan.  31,  1915 . . . 

Christie  Woodworking  Co.:  chart  case,  $50;  locker,  $35;  sundry,  $2.45 . 

Everett,  A.  E.:  bookcase,  $19;  cabinet,  $37;  5  office  chairs,  $36.50;  12  plain  chairs, 

$10.20;  desk,  $45;  office  tables,  $63;  sundry,  $17.40 . • .  •  . . 

Office  Specialty  Mfg.  Co.:  steel  case,  $53;  3  cabinet  sections,  $25.25 . 

Chair,  $6.50;  cleaning  floor,  $10;  desk,  $33;  lighting,  May  11-Aug.  10,  $1.31;  portable, 

$4;  12  tungstens,  $4.20 . 

St.  John  Post  Office  ($9,401.23)—  . 

Caretaker,  J.  Killen,  $600,  H.  It.  Garrity,  $480;  engineer,  J.  Wolfe,  $780;  fireman,  Ed. 

Haney,  $720;  care  of  clock,  y.  to  July,  1914,  G.  D.  Martin,  $80;  cleaners,  $364 . 

Corbett,  It.  A.,  building  new  incinerator . . . ■  • . •  •  •  - - 

Demings,  W.  E.:  painting  room,  $14;  painting  99  letter  boxes  and  24  parcel  boxes,  $123. .. . 
Drury  &  Son:  cabinet,  $50;  cording  windows,  $12.50;  washing  82  windows  twice,  $73.80; 

sundry  repairs,  $45.90 . . .  ■  •  . . . . ■■  ■■ . 

Eddlestone,  F.  W.:  whitening  and  painting  rooms  and  hall,  $385;  sundry,  $4.35 . 

Office  Specialty  Mfg.  Co.:  cabinet,  $45;  7  chairs,  $33.15;  desk,  $28;  freight,  $3.78. ....... 

Starr,  It.  P.  &  W.  F.,  128-46  tons  coal,  $867.94;  Stephenson  &  Co.,  elevator  repairs,  M04.86 
St.  John  City,  water,  y.,  1914 . . . 
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St.  John  Post  Office — Concluded. 

St.  John  Railway  Co.:  light,  y.  to  Feb.  3,  1915,  electric,  $2,483.75,  gas,  $99.22 .  2,582  97 

Thorne  &  Co.:  24  lamps,  $13.20;  430  ft.  wire  rope,  $29.78;  sundry,  $43.34 .  86  32 

Caretaker’s  supplies,  $27.90;  coal,  $50  85;  glazing,  $25  43;  repairs,  $122  90;  2  rubber 
mats,  $24  75;  striking  apparatus  for  clock,  $15;  212  tungstens,  $71.68;  wood,  $58; 

sundry,  $7.51 .  404  02 

St.  John  Quarantine  Station  ($1,103) — 

Caretaker,  Fred.  Hargrove,  y.  to  March,  1915  .  720  00 

Imperial  Oil  Co.:  2  brl.  Roj'alite  oil .  16  28 

St.  John  City,  water,  6  m.  to  Dec.,  1914 .  366  72 

St.  John  Savings  Bank  ($1,132.03) — 

Burley,  J.  H.:  sundry  masonry  repairs,  $33.25;  work  on  flag  staff,  $26.50 .  59  75 

Demings,  W.  E.,  painting,  papering  and  whiting .  65  00 

Gibbon  <fe  Co.,  42  tons  coal,  $311;  McLachlan  &  Son,  repairing  boiler,  etc,  $165 .  476  00 

Manchester  Robertson  Allison,  Ltd.:  42  yd.  cork  carpet,  $54.60;  2  rugs,  $14 .  68  60 

St.  John  City:  water,  y.  1914 — .  22  57 

St.  John  Railway  Co.:  gas  lighting,  y.  to  Feb.,  15,  1915 .  164  67 

Coal,  $22.50;  sundry  painting,  $50;  repairs,  $61.85;  wall  paper,  $14.32;  wood,  $37.50; 

work  on  flag  mast,  $78.57;  sundry,  $10.70 . .  275  44 

St.  Lconaul  Immigration  Building:  O.  Roy,  rent,  March-June,  1914 .  28  00 

St.  Stephen  Custom  House  ($17.40) — 

St.  Stephen  Electric  Light  Co.,  light,  1914,  $16.80,  lamp,  60c .  17  40 

St.  Stephen  Immigration  Office  ($190.84) — 

Budd,  Geo.  H.,  4  tons  coal,  $23;  Johnston,  D.,  rent,  y.  to  Feb.  13,  1915,  $150 .  178  00 

St.  Stephen  Town,  water  rates,  y .  12  84 

St.  Stephen  Public  Building  ($1,580  72) — 

Caretaker,  Wm.  Evans,  y.  to  March,  1915 .  549  96 

Acheson,  T.,  painting,  papering,  etc.,  $185;  Budd,  G.  H.,  29  tons  coal,  $204 .  389  00 

St.  Croix  Gas  Light  Co.:  gas,  15  m.  to  April  1,  1915,  $440.88;  gas  arc  lamp  and  globes, 

$13.60 . 454  48 

St.  Stephen  Town:  repairing  walk,  $1S;  water,  y.,  $81.48 .  99  48 

Electric  light,  April-July,  $6;  caretaker’s  supplies,  $25.30;  repairs,  $32;  wood,  $24.50. ...  87  80 

Tracadie  Lazaretto  ($3,392 .51) — 

Firemen:  A.  Arseneau,  $266.45;  P.  Arseneault,  y.,  $510 . ' .  806  45 

Canadian  Blaugas  Co.:  blaugas,  $40.70;  mantles,  etc.,  $15;  freight,  $10.60 .  66  30 

Soc-ur  L.  Legere:  200  loads  ice,  $70;  labour,  $26.25;  65  cords  wood,  $260 .  356  25 

Soeur  A.  Sormany,  100  cords  wood  at  $4;  Stothart  Mercantile  Co.,  164-97  tons  coal, 

$1,716  51... .  2,116  51 

Wood,  13  cords .  47  00 

West  St.  John  Post  Office  ($1,732.33) — 

Belyea,  J.  Mi.:  placing  H  beams,  repairing  floor,  etc.,  $775;  building  bell-tower,  $72; 

building  staging  around  clock,  $30;  sundry,  $25.40 .  902  40 

Clark,  C.  R.:  care  of  clock,  y.,  $65;  8  lamps,  $8.80;  repairs,  $15.73 .  89  53 

Colwell,  C.  E.,  33-85  tons  coal  $261.13;  Emerson,  W.  E.,  plumbing,  $54.40 .  315  53 

Pearce,  W.  A.,  painting,  kalsomining,  etc .  162  00 

St.  John  Railway  Co.:  .light,  y.,  to  Feb.  5,  1915 .  226  77 

Repairs,  $13;  sewer  tax,  $10.50;  wood,  $9;  sundry,  $3.60 .  36  10 

Woodstock,  N.B.,  Public  Building  ($2,663  75) — 

Caretaker,  W.  Hay,  y.,  $150;  care  of  clock,  A.  B.  Atherton,  y.,  to  Jan.  1915,  $75 .  525  00 

Burtt  Hardware  Co.:  35-21  tons  coal,  $316.91;  hardware,  $8. 35... 7 .  325  26 

Dibblee&Son:  41 -65  tons  coal,  $354.09;  freight  and  cartage,  $19 .  373  09 

Green,  Stephen,  repairing  building,  slating  roof,  pointing  walls,  etc .  430  00 

Lee,  Geo.  W.:  kalsomining,  painting,  glazing,  etc . . . 228  00 

Pickel,  J.  P.:  improvements  to  heating,  $140;  100ft.  radiator,  $40;  sundry  plumbing,  $63  243  00 

Woodstock  Electric  Railway,  Light  &  Power  Co.:  light,  Feb.  27,  1914-April  1,  1915, 

$420.85;  lamps,  $6.45 .  427  30 

Labour,  $24  40;  water,  y.  to  Nov.,  1914,  $34;  wood,  $30.50;  sundry,  $23.20 .  112  10 

Maritime  Provinces  Generally  ($1,104.78) — 

T ravel  and  outlays  Wm.  Bishop,  $590.44;  J.  J.  McDuff,  $105.57;  D.  H.  Waterbury, 

$350.49 .  1,046  50 

Telegraph  and  telephone  tolls .  29  44 

King’s  Printer,  $20  28;  Stationery  office  $8.56 .  28  84 

Acton  Vale  Public  Building  ($1,087.83)— 

Caretaker,  F.  X.  Beauregard,  12  m.  at  $41.66;  J.  A.  Vincent,  fittings,  etc.,  $122.18 .  -622  10 

Guertin,  Pierre,  light,  yr.  to  Mar.  2,  $155.39;  V.  J.  Mongeau,  20-29  ions  coal,  $182.59  .  337  98 

Water,  $24;  wood,  $18.25;  lamps,  $25.71;  sundry,  $59.79 .  127  75 

Arthabaska  Public  Building  ($2,487.53) — 

Caretaker,  Dr.  E.  O.  Belleau,  12  m.  at  $33.33;  care  of  clock,  $31.38 .  431  34 

Arthabaska  Town,  water,  1914,  $100;  O.  Gaudet,  35-8  tons  coal,  $313.32 .  413  32 


Carried  forward .  182,318  98 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 125 

SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward . . . .  182, 318  98 

Arthabaska  Public  Building — Concluded. 

Arthabaska  W.  &  P.  Co.:  light,  13  m.  to  Mar.  31,  $421.20;  R.  Pitcher,  install,  clock,  $480  901  20 

Quesnel,  Aug.:  pointing  brick,  $156;  painting,  $160.40;  repair  roof,  $228;  sundry,  $59.90..  604  30 

Fuel,  $43.50;  3  chairs  and  2  stools,  $12;  sundry,  $81.87 .  137  37 

Asbestos  Public  Building  ($195) — 

Asbestos  Co.:  rent,  yr.  to  July  5,  1914 . . .  105  00 

Aylmer  Public  Building  ($1,048.71) — 

Caretaker,  L.  Chartier,  12  m.  at  $8.33;  G.  Woodburn,  coal  chute.  $140 .  239  96 

Aylmer  Coal  and  Supply  Co.:  30  tons  coal,  $218.75,  19  cords  wood,  $47.50 .  266  25 

Hull  Electric  Co.:  light,  13  m.  to  Mar.  31,  $216.58,  100  lamps,  $30 .  246  58 

Wood,  $40;  water,  $39;  coal  bin,  $40;  painting,  $32.85;  sundry,  $144.07 .  295  92 

Beauharnois  Public  Building  ($356.10)— 

Leduc,  J.L.:  rent,  1914,  $187.50;  fittings,  $75.72;  plumbing,  $86.80 . , .  350  02 

Sundry . • .  6  08 

Berthier  Public  Building  ($451.60) — 

Caretaker,  J.  A.  Rockray,  12  m.  at  $6.25;  Lamarche,  12  tons  coal,  $120 .  195  00 

Daveault,  J.  O.:  cork^arpet,  $72.80,  sundry,  $11.05 .  83  85 

Lighting,  $49.90;  wood,  $40;  water,  $34.25;  7  chairs,  $31;  sundry,  $17.60 .  172  75 

Black  Lake  Public  Building  ($150) — 

Larochellc,  Alfred:  rent  up  to  Dec.  28,  1914 .  150  00 

Buckingham  Public  Building  ($727.92) — 

Caretaker,  T.  F.  Bisson,  P.  M.,  12  m.  at  $16.66;  Traders  Co.,  27  tons  coal,  $210.50 .  410  42 

Lapierrc,  E.  M.:  painting,  $36.85;  hose,  $8.50;  sundry,  $32.10 .  77  45 

MacLaren,  Albert:  light,  up  to  Dec.  31,  1914 .  126  00 

Wood,  $39.50;  water,  $27.90;  key  cabinet,  $20;  sundry,  $26.65 .  114  05 

Caeouna  Public  Building — 

Rent,  9  m.  to  Dec.  31,  1914 .  37  50 

Cap  Rouge  Experimental  Farm  ($566.38) — 

Gignac,  O.  &  Son:  40  tons  coal,  $355;  sundry  labour,  886  hr.,  $179.38 .  534  38 

Coal .  32  00 

Chicoutimi  Public  Building  ($2, 151.61) — 

Caretaker,  G.  A.  Blais,  12  m..at  $45.83;  care  of  clock,  1  yr.,  $50 .  599  96 

Chicoutimi  Electric  Light  and  Water  Co.:  light,  15  in.  to  Mar.  31,  $691.65;  water,  1914, 

$300 . 991  65 

Marcotte,  Geo.  P.:  39  04  tons  coal .  339  65 

Wood,  $48;  mail  truck,  $44.16;  lamps,  $30.46;  sundry,  $97.73 . .  220  35 

Coaticook  Public  Building  ($1,369.46) — 

Caretaker,  I.  Baldwin,  12  m.  at  $41.66;  water,  yr.  to  Aug.  1914,  $50 .  549  92 

Coaticook  Town:  light,  yr.  to  Feb.  28,  1915,  $257.52,  supplies,  $13.35 .  270  87 

Cummings,  A.  H.  &  Son,  Ltd.:  18  cords  wood .  50  25 

Hall,  A.  &  Son:  rubber  hose,  $12;  ladder,  $6;  sundry,  $34.12 .  52  12 

Labarre,  W.,  27  lights  glass,  $64.22;  B.  J.  Smith  &  Son,  39-11  tons  coal,  $283.58 .  347  80 

Decorating  for  “Old  Home  Week”  $50;  sundry,  $48.50 .  98  50 

Comin’s  Mills  Customs  House  ($54.22) — 

Taylor,  C.  W:  wardrobe,  $52,  sundry,  $2.22 .  54  22 

Compton  Public  Building  ($85.67) — 

Ahern  Safe  Co.,  Ltd.,  safe  $60;  bag  rack,  $24;  sundry,  $1.67 .  85  67 

Cookshire  Public  Building  ($882.77) — 

Caretaker,  S.  Wright,  12  m.  at  $33.33;  E.  J.  Planche  &  Co.,  28  tons  coal,  $231.75 .  631  71 

Westbury,  E.  L.  &  P.  Co.:  light,  13  m.  to  Mar.  31,  $157.04;  supplies,  $15.32 .  172  36 

Wood,  $27;  water,  $20;  sundry,  $31.70 .  78  70 

Drummondville  Public  Building  ($1,697.74) — 

Caretakers  at  $33.33  per  month,  O.  H.  Bernard,  4  m.,  S.  Montplaiser,  8  m .  399  96 

Choquettc,  J.  A.  &  Co.:  electric  wiring,  $635.80,  sundry,  $5.30 .  641  10 

Gauthier  Bros.  &  Co.:  20  cords  wood,  $50;  partition,  $21.75;  sundry,  $38.90 .  110  65 

Hamel,  J.,  25-54  tons  coal,  $223.48;  J.  A.  R.  Seguin,  repairs,  $114.15 .  337  63 

Southern  Canada  Power  Co.:  light,  July-Mar.,  $97.07,  supplies,  $5.85 .  102  92 

Water,  $25;  lighting,  $24.78;  cleaning,  $17;  sundry,  $38.70 .  105  48 

Dundee  Custom  House  ($430.64) — 

Duncan,  Win.,  painting,  $183.84;  A.  S.  Mathews,  12  tons  coal,  $87.04 .  270  88 

Keefe,  W.  S.  H.:  light,  April  and  May  1912,  Sept.  1913-Mar.,  1915 .  105  53 

Wood,  $12.50;  sundry,  $41.73 .  54  23 

Farnham  Public  Building  ($737.70) — 

Caretaker,  J.  Belanger,  12  m.  at  $25;  A.  B.  Comeau,  repairs,  $134.61 .  434  61 

Farnham  Town:  light,  15  m.  to  Mar.  31,  $106.66,  water,  yr.  $20 . '  126  66 

Giroux,  A.:  10  tons  coal .  72  00 

Wood,  $44;  lamps,  $22.13;  p.o.  keys,  $15;  repairs,  $23.30 .  104  43 

Frasrrville  Public  Building  ($1,109.40) — 

( 'aretaker,  E.  Dube,  12  m.  at  $33.33;  Fraserville  Coal  Co.,  20- 14  tons  coal,  $180.30 .  586  26 

Fraserville  City:  light,  12  m.  to  Mar.  29,  $125.77;  water,  9  m.  to  Dec.  31,  $150 .  275  77 
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Fraserville  Public  Building — Concluded. 

Ouellet,  Polyc.:  12  cords  wood .  70  00 

Lamps,  $38.40;  wood,  $24;  2  door  checks,  $22;  sundry,  $92.97 .  177  37  " 

Garneau  Junction  Public  Building  ($65.47) — 

Office  Specialtj'  Mfg.  Co.:  truck,  $60;  freight,  $5-47 .  65  47 

Granby  Public  Building  ($2,013.92) — 

Caretaker,  Wm.  Bourgeois,  12  m.  at  $25;  A.  Cote,  painting,  $80.10 .  380  10 

Barre  &  Charron,  cupboard,  $64,  sundry,  SS0.60;  Phoenix,  P.,  28  t.  coal,  $210 . 354  60 

Granby  Village:  lighting,  y.  to  Jan.  8,  1915,  $147.39;  water,  y.  to  May  1,  1915,  $150 .  297  39 

Phoenix  A  Girard:  1  desk  and  3  chairs,  $47.75;  hose,  $11;  rubber  mat,  $15;  sundry,  $21.50  95  25 

Shedden  Forwarding  Co.,  moving  safe,  $50;  Wm.  Topp  &  Co.,  tiling  floor,  etc.,  $644.18..  694  18 

Wood,  $37.50;  3  brass  locks,  $34.85;  installing  safe,  $32;  lamps,  $27.86;  sundry,  $60.19 .. .  192  40 

Hull  Public  Building  ($1,001.73) — 

Caretaker,  T.  J.  Madore,  P.M.,  12  m.  at  $12.50 .  150  00 

Hull  Coal  Co.,  41-34  tons  coal .  318  63 

Hull  City:  taxes,  y.  to  May  1,  1915,  $270.53;  street  watering,  $19.35 .  289  88 

Ottawa  Electric  Co.:  lighting,  y.  to  Mar.  6,  1915,  $156.32;  supplies,  $4.40 .  160  72 

Lamps,  $31;  painting  p.o.  boxes,  $27;  wood,  $10;  sundry,  $14.50 .  82  50 

Iberville  Public  Building  ($871.20) — 

Caretaker,  A.  Courtois,  12  m.  at  $40;  J.  Donaghey,  12-06  t.  coal,  $75.38 .  555  38 

Iberville  Town:  water,  Feb.  1,  1913-May  1,  1915 .  85  50 

Raymond,  Honore:  repairing  pavement,  $77;  painting,  $45 .  122  00 

St.  Johns  E.  L.  Co.:  lighting,  13  m.  to  Mar.  29,  1915,  $54.65;  meter,  $3.25 .  57  90 

Waste  paper  baskets,  $11.30;  sundry,  $39.12 .  50  42 

Isle  Verte  Engineer’s  Office:  telephone,  y.  to  Dec.  31,  1915 .  27  00 

Joliette  Public  Building  ($3,671.44) — 

Caretaker,  A.  Ratel,  7  m.  at  $46.66,  5  m.  at  $41.66;  cleaning,  $25.50 . * .  560  42 

Archambault,  Jos.  &  Co.:  moving  fittings  and  installing  in  temp,  quarters,  $470;  sundry, 

$169.02 .  639  02 

•  Chaput,  .J.  U.  &  J.  O.:  rent  of  temp,  quarters  for  Customs  office,  11  m.  to  Mar.,  1915 -  550  00 

Courche-me  A  Chaput,  stove,  $17,  sundry,  $35.53;  G.  Morrissette,  install,  lamps,  $57.59...  110  12 

Dauphin,  Mrs.  M.:  rent  for  offices  of  Asst.  P.O.  Inspector,  12  m.  to  Mar.  1,  1915 .  264  00 

Joliette  Town:  lighting,  Nov.  1,  1913-Mar.  31,  1915,  $198.33;  water,  y.,  $141.13 .  339  46 

Laehapelle,  Euc.:  rent  for  temp,  quarters  for  Customs,  May-Dec .  580  00 

Menard  &  Jeffrey:  27-67  t.  coal,  $200.62;  13  cords  wood,  $48.75  .  249  37 

Rivest,  J.  C.  L.:  rent  for  temp,  quarters  for  Inland  Revenue,  May-Dec. ,1914 .  194  00 

Rent  of  safe,  $45;  lamps,  $31.57;  sign,  $15;  sundry,  $93.48 .  185  05 

Joliette  Weights  and  Measures  Office  ($242) — 

Preville,  J.  L.,  rent,  11  m.  to  Jan.,  1915 . . .  242  00 

Knowlton  Public  Building  ($1,466.76) — 

Caretaker,  L.  H.  Pibus,  12  m.  at  $12.50;  Davignon  &  Pratt,  25-87  t.  coal,  $195.56 .  345  56 

Brome  Lake  E.  P.  Co.:  lighting,  15  m.  to  Mar.  31,  1915,  $189.40;  meter,  $3.75 .  193  15 

Mills,  E.  E.:  wood,  $42.50;  hose,  $16;  clock,  $10;  sundry,  $34.09 .  102  59 

Taylor,  Alfred:  repairs,  painting,  etc.,  $683.40;  sundry,  $28.50 .  711  90 

Cement  work,  $30;  water,  $21;  lamps,  $7.42;  sundry,  $55.14 .  113  56 

Lachine  Public  Building  ($643.52) — 

Caretaker,  O.  P.  Robert,  12  m.  at  $8.33 .  99  96 

Lachine  Town:  lighting,  1914,  $171.50;  water,  $58.88 .  230  38 

Martin  &  Co.:  nut  coal  at  $7.75  $17.64;  egg  coal  at  $7.50  $258.79;  sundry,  $6.25 .  282  68 

Sundry .  30  50 

Lachute  Public  Building  ($1,549.76) — 

Caretaker,  D.  Joss,  12  m.  at  $33.33;  O.  B.  Lafleur,  repairs,  $50.00 .  449  96 

Ayers,  W.  H.,  24-74  t.  coal*. . 199  14 

Lachute  Elec.  Lighting  System,  light,  12  m.  to  Mar.  31.  1915 .  447  96 

Robinson,  Wm.,  painting,  plastering,  etc.,  as  per  agreement . . .  364  00 

Water,  $37.59;  repairing  burglar  lock,  $17.25;  sundry,  $33.95 .  88  70 

Laprairie  Public  Tluilding  ($2,721.47) —  H 

Caretaker,  Jos.  Brisson,  12  m.  at  $12.50;  W.  R.  McCallum,  wiring  and  fittings,  $657.60...  807  60 

Beaulieu,  Alfred:  wood,  $27;  sundry,  $29.91 .  56  91 

Demers  &  McGee,  20-84  t.  coal .  152  30 

Girard  &  Vanier,  repairs  to  heating  system .  145  00 

Poupart,  Lewis;  concrete,  $493.44;  painting,  $385.29;  plumbing,  $217;  sundry,  $375.50 .  1,471  23 

Water,  $45;  light,  $17.91;  printing,  $24.77;  sundry,  75c .  88  43 

L’Assomption  Public  Building  ($1,191.06) — 

Caretaker,  A.  Martel,  12  m.  at  $25 .  300  00 

Lapointe,  J.,  repairs  to  hot  water  apparatus,  etc .  83  24 

L’Assomption  Town:  water,  1914,  $65;  drain,  $13.70 .  78  70 

Laval  Electric  Co.,  lighting,  936  k.w.  hours .  92  82 

Rho,  Chas.:  painting,  etc.,  $285;  coal,  21-46  tons  at  $8;  sundry,  $59.76 .  516-48 

Wood,  $25;  lamps,  $24.81;  door  check,  $13.50;  sundry,  $56.51 .  119  82 
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Lauzon  Engineer’s  Office  ($352.90) — 

Falardeau,  A.  A.:  2  desks,  $73.60;  sundry,  $2.80 .  76  40 

Office  Specialty  Mfg.  Co.:  2  cabinets,  $132;  desk,  $48;  sundry,  $96.50 .  276  50 

Lennoxville  Experimental  Farm:  lighting,  April-Mar.,  1915 .  14  48 

Levis  Public  Building  ($2,097.07) — 

Caretaker,  C.  Lamontagne,  12  m.  at  $35.41;  cleaning,  $25.50;  care  of  clock,  y.,  $50 .  500  42 

Fournier,  T.  D.,  trucks,  2  at  $32;  Levis  Town,  water,  1913-14,  $250 . 314  00 

Office  Specialty  Mfg.  Co.:  2  cabinets,  $82.50;  sundry,  $34.57 .  117  07 

Quebec  Ry.,  L.  H.  &  P.  Co.,  lighting,  13  m.  to  Mar.  31,  1915 .  392  61 

Robitaille,  P.:  70  03  tons  coal,  $494;  10  cords  wood,  $79.50 .  573  50 

Uniform  for  caretaker,  $28;  desk,  $43.75;  cartage,  $20.50;  sundry,  $107.22 .  199  47 

Lor.gueuil  Public  Building  ($844.81) — 

Caretaker,  E.  H.  Lamarre,  10  m.  at  $37.50,  2  at  $25 .  425  00 

Longueuil  Town,  water,  2  y.  to  May  1,  1915 .  129  28 

Montreal  L.  H.  &  P.  Co.:  lighting,  14  m.  to  Mar.  30,  1915,  $95.73;  meter.  $2.10 .  97  83 

Rubenstcin  Bros.:  35  p.o.  boxes  $57.75;  sundry,  $4.40 .  62  15 

Fuel,  $19;  cupboard,  $24;  ash  sifter,  $6.50;  sundry,  $81.05 .  130  55 

Louiseville  Public  Building  ($401.59) — * 

Caretaker,  G.  Lafontaine,  3-26  m.  at  $33.33;  T.  Beland,  30  tons  coal,  $232.59 .  341  09 

Water,  $10;  sundry,  $50.50 .  60  50 

Magog  Public  Building  ($1,738.35) — 

Caretaker,  J.  Dearsley,  12  m.  at  $33.33;  T.  B.  Mullins,  30-2  tons  coal,  $221.95 .  621  91 

Magog  Town:  y.  to  Mar.  31,  1915:  light,  $199.92;  water,  $78.56 .  278  48 

Martin  &  Wallace,  painting,  cleaning,  etc .  597  50 

Sylvestre,  H.  &  Son:  glass,  $29.50;  2  door  springs,  $18;  sundry,  $36.74 .  84  24 

Lamps,  $31.44;  wood,  $25.25;  “Dustbane,”  $13.50;  sundry,  $86.03 .  156  22 

Marieville  Public  Building  ($1,562.07) — 

Caretaker,  P.  Prairie,  12  m.  at  $25;  care  of  clock,  $54.16 .  354  16 

Badcau,  L.  A.,  fitting  up  clock  room,  $130;  J.  Benoit,  repairing  pavement,  etc.,  $137.50...  267  50 

Desparts,  G.  W.,  solder,  $21.35,  sundry,  $30.05;  E.  Tetrault,  installing  safe,  $50 .  101  40 

Goldie  &  McCulloch  Co.  Ltd.:  safe,  $310;  freight,  $21.43 .  331  43 

Marieville  Town:  light,  y.  to  Jan.,  1915,  $120;  water,  y.  to  May  1,  $28 .  148  00 

Poxlen,  W.  E..  coal,  30  04  tons .  226  25 

Wood,  $18.50,  lamps,  $26  61;  sundry  $88.22 .  133  33 

Matane  Public  Biulding  ($120.79) — 

Caretaker,  Louis  Gauthier,  3  m.  at  $33.33 .  99  99 

Repairing  safe,  $10;  sundry,  $10.80 . . . . .  20  80 

Matapedia  Railway  Mail  Service,  freight  on  mail  truck . . .  2  86 

Megantic  Public  Building  ($1,869.27) — . 

Caretaker,  S.  Brousseau,  12  m.  at  $33.33;  A.  H.  Evans,  22-6  tons  coal,  $200 .  599  96 

Girard,  Chas.  J.,  painting,  etc.,  $230;  J.  Goulet,  clock  tower,  $235 .  465  00 

Matheson,  D.  P.:  masonry  work,  $145;  sundry,  $7.30 .  152  30 

Megantic  Electric  Co.:  lighting,  13  m.  to  Mar.  31,  1915 .  431  63 

Wood,  $31.50;  lamps,  $25.91;  water,  $10.50;  sundry,  $152.47 .  220  38 

Mont  Joli  Public  Building:  sundry . •. .  12  65 

Montmagny  Engineer’s  Office  ($153.43) — 

Bell  Telephone  Co.:  residence,  1  y.,  $47,  office,  9-23  m.,  $9.83 .  56  83 

Office  Specialty  Mfg.  Co.:  cabinet,  $50;  sundry,  $6.60 .  56  60 

Telephone,  office  and  residence,  1  y .  40  00 

Montmagny  Public  Building  ($1,815.18) — 

Caretaker,  H.  Courteau,  12  m.  at  $33.33;  E.  Bernatchez,  20-25  tons  coal,  $162 .  561  96 

Basin  E.  L.  &  P.  Co.:  light,  15  m.  to  Mar.  31,  $254.15;  arrears,  $13.42;  supplies,  $57.15. .  334  72 

Dube,  M.,  caretaker’s  supplies.  $56  18;  Montmagny  Water  Co.,  water,  y.,  $50 .  106  18 

St.  Pierre,  Romeo:  painting,  plastering,  etc .  656  90 

Wood,  $52.50;  lamp-,  $34.87;  sundry,  $68.05 .  155  42 

Montreal  Alien  Registration  Office  ($429.90) — 

Wilders,  Ltd.:  cork  matting,  $78.75;  2  desks,  $65;  2  cabinets,  $90;  5  tables,  $60;  17  chairs, 

$79;  rug,  $19;  sundry,  $38.15 . .  429  90 

Montreal  Archives  Office  ($1,540.04) — 

Dominion  Trust  Co.:  rent,  April-Nov.,  1914,  8  m.  at  $83.33;  light,  $44.20 . .  710  84 

Leroux,  Daignault  &  Brault:  7  desks,  $306.50;  5  rugs,  $138;  18  chairs,  $100.50;  2  cabinets, 

$44;  sundry,  $202.20 .  791  20 

Gold  leaf,  $8;  7  lamps,  $30 . * .  38  00 

Montreal  Canadian  Ordnance  Corps  ($2,750) — 

Delorme,  Simeon  Est.:  rent,  y.  to  Jan.  31,  1915 . . .  2,750  00 

Montreal  Canadian  Pacific  (Windsor)  Station  ($636.25) — 

Can.  Pacific  Ry.  Co.,  rent  up  to  Oct.  31,  1915 .  213  00 

Le  Tourneux,  Son  &  Co.:  iron  wheels,  36  at  $10;  rims,  24  at  $2.50 .  420  00 

Sundry .  3  25 

Montreal  Canal  Customs  ($100  99) — 

Lighting,  Oct.  31-Dec.  14,  $47.32;  coal,  $15  48;  sundry,  $38  19 .  100  99 
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Montreal  Carpenter  Shop:  water,  $7.76;  sundry,  80c.. .  8  56 

Montreal  Clerk  of  Works  Office  ($309.03) — 

Bell  Telephone  Co.:  telephone  exchange,  $77.75;  tolls,  $47.00 .  125  35 

Merchants  Bank,  rent,  8  in.  to  Sept.  30,  1914 .  166  68 

Towel  service,  $6;  sundry,  $11 . . .  17  00 

Montreal  Custom  House  ($18,114.41) — 

Caretaker,  C.  Daudelin,  12  m.  at  $41.66 ;  care  of  clock,  1  y.,  $80 .  579  92 

Cleaners  to  April  1,  1915:  F.  X.  Bernier,  $660;  A.  Clairmont,  $600;  A.  Cousineau,  $600  ; 

C.  Girard,  $660 . . .  2,520  00 

Firemen,  to  April  1,  1915:  John  Conway,  $622.74;  B.  Lajeunesse,  $780;  T.  McMahon, 

$005.97;  T.  McTamney,  $10.48;  H.  Provencher,  $195 .  2,214  19 

Plumber,  A.  Tremblay,  12  m.  at  $60 . 720  00 

Canadian  Sand  Blast  Co.:  blasting  and  pointing  stonework  and  painting  cornices .  5,053  92 

Daudelin,  C.,  cleaning  outside  of  C.  H.,  1914,  $100;  Montreal  City,  water,  y.,  $440 .  540  00 

Farquhar,  Robertson,  Ltd.,  206-65  tons  coal,  $1,549.91;  T.  O’Connell,  plumbing,  $50.46.  1,600  37 

Filiatrault  &  Lesage:  oilcloth,  168  yd.,  $252;  sundry,  $45.55 .  297  55 

Lcroux,  Daignault  &  Brault:  cabinet,  $110;  7  chairs,  $50.50;  sundry,  $67 .  227  50 

Lessard,  T.  &  Sons:  repairing  roof,  etc:  labour,  $1,839.60;  material,  $597.87 .  2,437  47 

Malette,  L.:  30  gal.  La-lo  spray,  $37.50;  sundry,  $30.75 .  68  25 

Montreal  L.,  H.  and  P.  Co.:  lighting,  Jan  31-Feb.  27,  1915,  $874.32;  arrears,  $45.06;  gas, 

y.  to  Dec.  31,1914,  $306.30 . 1,225  68 

Office  Equipment.  Co.,  4  desks,  $60;  F.  Tremblay,  lumber,  $54.57 .  114  57 

Ulley,  J.  J.  &  Son:  Avire  partition,  $82;  6  wire  baskets,  $27;  sundry,  $14.50 .  123  50 

West  Disinfecting  Co.:  euchrelyptum,  35  gal.,  $61  25;  Wilders,  desk  $25,  sundry,  $36 —  122  25 

Cartage,  $44;  “La-lo”  spray,  $25;  repairing  clocks,  $22.50;  sundry,  $177.74 .  269  24 

Montreal  Customs  Express  ($28,357.33) — 

Firemen,  9  in.  to  Dec.,  1914:  J.  Quinn,  $630;  J.  Donovan,  $540 .  1,170  00 

Alexander  Bldg.,  Ltd.:  rent,  y.  to  Jan.  31,  1915,  $25,000;  partitions,  $850 .  25,850  00 

Daly  &  Morin,  61  blinds,  $91  58;  J.  Shearer  Co.,  Ltd.,  partition,  $183 .  274  58 

Montreal  City:  Avater,  y.  to  May  1,  1914,  $426.80;  snoAv-clcaning,  $39.34  .  466  14 

Montreal  L.,  II.  &  P.  Co.:  light,  Mar.  18-Mar.  2,  1915,  $436.32;  arrears,  $94.28 . .  530  60 

Chairs,  $22.50;  sundry,  $43.51 .  66  01 

Montreal  Engineer's  Office  ($8,519.27) — 

Beardmore  &  Co.,  rent,  April-Feb.,  $733.37;  Dorchester  Realties,  Ltd.,  rent,  $7,460.45.  8,193  82 

Bell  Telephone  Co.:  telephone  exchange,  $258  02;  toll,  78c .  258  80 

Water,  $37  64;  light,  May- Aug.,  $6.26;  sundry,  $22.75 .  66  65 

Montreal  Examining  Warehouse  ($25,043.84) — 

Engineer,  M.  Boyer,  11  m.  to  Mar.  1,  19L5,  at  $70 .  770  00 

Carpenters,  to  April  1,  1915:  A.  Poirier,  12  m.  at  $65;  H.  Valiquette,  12  m.  at  $70 .  1,620  00 

Cleaners,  to  April  1,  1915,  at  $55  per  m.:  J.  Brunette,  12  m.,  J.  B.  Desjardins  12  m.,  S. 

Lanctot  12  m.,  J.  Larocque,  12  m.,  V.  Paquette,  12  m. .  3,300  00 

Electrician,  A.  Niittall,  12  m.  to  April  1,  1915,  at  $65;  firemen,  J.  Forgues,  11  m.  at  $G5, 

1  m.  at  $70,  A.  Tremblay,  12  m.  at  $60 .  2,285  00 

Elevator  attendants  to  April  1,  1915,  at  $60  per  m.;  P.  Prudhomme,  12  m.,  S.  McGarry, 

12m.,  H.  Marchand,  12m.,  J.  NeA'ille,  12m.,  A.  Drouin,  12  m.,  A.  Barctte,  12m.,  A. 

Lencourt,  2  m.,  A.  Bourassa,  3  m.,  A.  Lesieur,  9-452  m .  5,187  13 

Constantin  &  O’Brien:  repairing  boilers,  elevators,  etc.,  labour  $567.82,  sundry  $123.73.  691  55 

Evans  Bros.,  Ltd., 363  tons  coal,  $2,722. 54;  Farquhar,  Robertson,  Ltd.,  246-77  tons  coal, 

$1,011.76 . .  3,734  30 

\jray,  H.,  &  Co.,  white  AAraste,  $45.75,  sundry,  $76.30;  G.  Hall  Coal  Co.,  212-54  tons 

coal,  $882. 09 .  1,004  14 

Lafleur,  I.  L.,  Ltd.,  paint,  varnish,  etc .  76  84 

LeTourneux,  Son  &  Co.:  toilet  paper,  $21;  sundry,  $42.77 .  63  77 

Major,  J.  A.  &  Co.,  repairing  floors  and  brickwork .  599  05 

Montreal  City:  water,  y.  to  May  1,  1915,  $892.40;  extra,  $202.92;  snow-cleaning,  $21.18..  1,116  50 

Montreal  L.-,  H.  <fc  P.  Co.:  light,  13  m.  to  Feb.  27,  1915,  $2,376.82,  arrears,  $277.80; 

poAA'er,  11  m.  to  Feb.  28,  $542.63;  gas,  y.  to  Dec.  31,  1914,  $272.44 .  3,469  69 

O’Connell,  T.,  plumbing,  $195.72;  Otis-Fensom  Elevator  Co.,  repairs,  $117  50 .  313  22 

ShaAV,  C.  S.,  boiler  insurance,  $83.64;  Strathcona  Oil  Co.,  oil  $91.52,  sundry,  $60.88. . . .  236  04 

Tremblay,  F.  &  Co.:  glass  grill,  $165;  sundry,  $1  50 .  166  50 

West  Disinfecting  Co.,  euchrelyptum .  59  50 

Electrical  supplies,  $67.15;  oil,  $62.13;  cartage,  $22;  chair,  $12;  sundry,  $183.18 .  346  46 

Apparently  overpaid,  Walker  Hardware  Co .  4  15 

Montreal  Forest  Products  Laboratory  ($5,252.55) — 

Archibald  &  Brotherhood,  electric  wiring,  $280;  A.  Baile,  27  tons  coal,  $209.25 .  489  25 

Major,  J.  A.  &  Co.,  repairing  and  cleaning  building .  1,200  00 

Morrison,  J.  &  Co.,  vouchers  out  (R.  23451),  $2,000,  (R.  29052),  $1,500 . 3,500  00 

Light,  Jan.  26-Mar.  29,  $47.02;  coal,  $16.28 . 63  30 

Montreal  Grand  Trunk  (BonaArenture)  Station  ($610.50) — 

LeTourneux,  Son  &  Co.:  48  Avooden  wheels,  $480;  48  rims,  $120;  sundry,  $10.50 .  610  50 
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Montreal  Immigration  Building  ($5,399.11) — 

Evans  Bros.,  29- 1  tons  coal,  $225  53,  Farquhar  Robertson,  Ltd.,  203-75  tonscoal,  $1,532.08  1  757  01 

Labrecque,  J.  O.  &  Co.:  coal,  $291  29;  wood,  $11.75 .  ’303  03 

Leroux,  Daignault  &  Brault:  bookcase,  $32.50;  0  chairs,  $21;  sundry,  $52.25 .  105  75 

Montreal  City:  water,  y.  to  May  1,  1915 . . .  688  72 

Montreal  L.,  H.  &  P.  Co.:  light,  Jan.  31-April  30,  $81.81,  arrears,  $31.11;  gas,  Sept.  30- 

1913-Mar.  31,  1914,  $18.46;  power,  11  m.  to  Feb.  28,  1915,  $150.27 .  281  65 

Montreal  Public  Service  Corporation:  light,  May  15-June  17,  July  15-Sept.  11,  Oct,.  13- 

Feb.  10,  1915 . 748  65 

Rodier,  Estate  Hon.  C.  S.,  rent,  Dec.  1913-April,  1914 .  1,458  38 

Wood,  $36.57;  sweeping  compound,  $15;  sundry,  $3.75 .  ’  55  32 

Montreal  Inland  Revenue  Office  ($2,193.78) — 

Caretaker,  M.  O’Donnell,  12  m.  at  $20;  fireman,  Louis  St.  Jean,  12  m.  at  $60 .  960  00 

Evans  Bros.,  54-42  tons  coal,  $437.26;  J.  O.  Labrecque  &  Co.,  15-05  tons  coal,  $120  40. . .  557  66 

Leroux,  Daignault  &  Brault:  desk,  $35;  sundry,  $52.50 .  87  50 

Montreal  City:  water,  y.  to  May  1,  1915,  $97;  snow-cleaning,  $12.34 .  109  34 

Montreal  L.,  H.  &  P.  Co.:  light,  13  m.  to  Feb.  27,  1915,  $122  17;  arrears,  $16.17;  gas, 

Mar.  31-Dec.  31,  1914,  $57.12.. .  195  40 

Office  Specialty  Mfg.  Co.:  3  cabinets,  $180.75;  freight,  $3.17 .  183  92 

Euchrelvptum,  $17.50;  sundry,  $82.40 . 99  90 

Montreal,  Lymburner’s  Office  ($132.90) — 

Bell  Telephone  Co.:  telephone  exchange,  $92;  7  tolls,  $38.25 .  130  25 

Sundry . 2  65 

Montreal  Marine  and  Fisheries  Office  ($7,782.89) — 

Dorchester  Realties,  Ltd.:  rent,  y.  to  Jan.  31,  1915,  $4,112,  partitions,  $430.40 .  4,548  40 

Gougeon,  Mrs.  Julie,  rent,  15  m.  to  Jan.  31,  1915 . 2,387  50 

Leroux,  Daignault  &  Brault:  23  chairs,  $275,  3  tables  and  1  desk,  $160,  rent  of  110  tables 

and  135  chairs,  $81 . 516  00 

Wilders,  Ltd.:  desk,  2  cabinets  and  2  tables,  $201.25;  2  rugs,  $68;  sundry,  $15 .  284  25 

Water,  $15.52;  2  chairs,  $12.50;  sundry,  $18.72 . 46  74 

Montreal  Place  Viger  Railway  Station  ($300) — 

Le  Tourneux,  Son  &  Co.:  24  wooden  wheels,  $240;  24  rims,  $60 .  300  00 

Montreal  General  Post  Office  ($119, 373. 3J) — 

Caretaker,  I.  Trudeau,  12  m.  at  $95;  engineer,  D.  Brown,  12  m.  at  $108.33 .  2,439  96 

Carpenters,  to  April  1,  1915,  at  $65  per  m.:  P.  Jones,  13  m.;  I.  Trudeau,  12  m.;  A.  Vallee, 

12  m.;  G.  W.  Corbeil,  12  m.;  F.  Valin,  12  m.;  F.  Cyr,  12  m.;  L.  Bedard,  10  m.; 

J.  M.  Labelle,  2  m.;  II.  Gauthier,  2  m.;  D.  Berthiaume,  1-6  m .  5,758  99 

Charwomen  to  April  1,  1915  at  $28  per  m.:  D.  Royer,  12  m.;  A.  CTochetierc,  12  m.;  O. 

Laverdure,  12  m .  1,008  00 

Cleaners,  to  April  1,  1915:  A.  Bastien,  $598.21;  Ed.  Beaudette,  $600;  L.  Belanger,  $600; 

Wm .  J.  Boots,  $600;  •  J.  Brunet,  $495;  P.  Cloutier,  $600;  J.  Davidson,  $600;  D.  Decary, 

$600;  A.  Deschesne,  $600;  H.  Deslauriers,  $600;  A.  Gaignery,  $600;  L.  Gauthier, 

$660;  P.  Germain,  $600;  T.  Hughes,  $50;  I.  Jasmin,  $600;  F.  Labelle,  $600;  J. 

Laplante,  $600;  C.  Lauzon,  $600;  J.  Lauzon,  $600;  D.  Ledoux,  $50;  M.  Lorange, 

$600;  H.  Martin,  $660;  H.  Montigny,  $600;  J.  P.  Murphy,  $600;  M.  Oliver,  $150; 

J.  Ouimet,  $600;  W.  Page,  $600;  M.  Pare,  $600;  E.  Prevost,  $600;  H.  Provencher, 

$450;  T.  Prudhomme,  $600;  C.  Rochon,  $600;  P.  Roy,  $660;  II.  St.  Pierre,  $600; 

E.  Thompson,  $600;  W.  J.  Tremblay,  $165 .  19,538  21 

Electricians,  to  April  1,  1915:  A.  Morrison,  inspector,  12  m.  at  $125;  C.  Fauteaux,  12  m. 
at  $65;  F.  X.  Lefebvre,  12  m.  at  $70;  P.  Listen,  11  m.  at  $70;  Osias  Renaud,  12  m. 
at  $70;  L.  I).  Thibault,  12  m.  at  $70;  J.  Conway,  3  m.  at  $65;  J.  J.  Davis,  5  m.  at 
$65;  G.  Flanagan,  12  m.  at  $65;  P.  Lucey,  6  387  m.  at  $65;  E.  Mallette,  2  m.  at  $65; 

J.  Donovan,  3  m.  at  $60;  M.  Wickham,  3  m.  at  $60 .  7,775  16 

Elcvatormen,  to  April  1,  1915:  A.  Archambault,  $600;  J.  Bennett,  $720:  A.  Bourassa,  $540; 

Ls.  Brault,  $720;  J.  Cantin,  $720;  O.  Chaput,  $720;  M.  Davis,  $720;  II.  Decaire,  $720; 

O.  deLadurantaye,  $720;  W.  Filiatrault,  $720;  T.  Hughes,  $660;  C.  Prudhomme, 

$495;  Oscar  Renaud,  $720;  J.  B.  Richot,  $720;  F.  Rochon,  $720;  A.  Teasdale, 

$385;  W.  J.  Tremblay,  $495;  A.  Trudeau,  $720;  S.  Trudeau,  $720;  C.  Varin,  $660; 

M.  Wickham,  $540 .  13,735  00 

Firemen,  to  Mar.  31,  1915,  J.  Langevin,  $720;  painters,  to  Mar.  31,  1915,  E.  Halloo,  $759.93, 

J.  Renaud,  $960;  sundry  painting,  87-i  d.  at  $3.15,  57  d.  at  $3,  12  d.  at  $2.80,  305  d. 

at  $2. 60 . 3,713  16 

Lobby-keepers,  to  Mar.  31,  1915:  G.  Robert,  12  m.  at  $60;  E.  Richer,  12  in.  at  $60;  J. 

Murphy,  12  in.  at  $60;  machinist,  T.  McMahon,  3  m.  at  $65 .  2,355  00 

Messengers,  to  Mar.  31,  1915:  R.  C.  Bisaillon,  $720;  J.  McClanaghan,  $780;  J.  I.  R. 

Barthe,  $110;  J.  C.  Thibault,  $715 .  2,325  00 

Store-keeper,  12  m.  at  $90;  watchmen,  C.  Berthiaume,  $780,  T.  Thompson,  $845,  J. 

Desuulets,  $780 . .  3,485  00 

Baxter,  J.  R.  &  Co.:  lathe,  $250;  drilling  machine,  $95;  sundry,  $72. 19 .  417  19 
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Bell  Telephone  Co.:  rent  of  5  telephones  to  Mar.  31,  1914,  $294.83;  tolls,  etc.,  $72.40 .  367  23 

Bourassa,  E.  &  Co.,  19  uniforms,  $371;  J.  N.  Brisson,  repairing  clocks,  $70.50 .  441  50 

Canada  Office  Furniture  Co.:  desk,  $98;  4  joy  wagons,  $56;  sundry,  $1 .  155  00 

Canada  Stove  and  Furniture  Co.,  cabinet  and  4  chairs,  $76;  Collector  of  customs,  $802.50  878  50 

Canadian  Consolidated  Rubber  Co.:  2  sets  truck  wheels . • .  80  00 

Canadian  Fire  Hose  Co.:  rubber  mats,  $140;  sundry,  $6 .  146  00 

Canadian  Oil  Companies:  waste,  $50.50;  sundry,  $29.50 .  80  00 

Constantin  &  O’Brien:  steel  sheeting,  $974.67;  elevator  doors,  $475;  labour,  etc.,  $623.94  2,073  61 

Crowe,  J.  &  Sons,  sundry  repairs,  $217.32;  Cudahy  Packing  Co.,  “Canuck  Cleanser’’, 

$59.10 .  276  42 

Dawson  &  Co.,  electrical  supplies,  $614.80;  D.  Donnelly,  cartage,  $67.85 .  682  65 

Dominion  Lubricating  Oil  Co.,  waste,  $50,  sundry,  $6.75;  J-.  Dunphv,  labour,  etc., 

$295.50 . . .  352  25 

Dust-O-Dust,  sweeping  compound,  $142.50;  Dustwaxine  Mfg.  Co.,  sweeping  compound, 

$99.. . _ . . . . .  241  50 

Engineering  Equipment  and  Supply  Co.:  electrical  supplies .  66  87 

Frothingham  &  Workman,  casters,  $46.80,  sundry,  $10.26;  H.  Gray  &  Co.,  soap,  etc., 

$58.79 . ; . . . • .  115  85 

Harris  Construction  Co.,  repairing  elevators .  1,500  00 

Lainson,  The,  Co.:  conveyor  system,  $1,075;  sundry,  $5.50 .  1,080  50 

Leroux,  Daignault  &  Brault:  3  cabinets,  $137.50;  10  chairs  and  3  tables,  $127;  sundry, 

$175.80.. . 440  30 

Lessard,  T.  &  Sons,  steel,  etc.,  $493.42;  Le  Tourncux,  Son  &  Co.,  hardware,  $1,603. 15. . .  2,096  57 

Library  Bureau  of  Canada:  desk,  $75;  sundry,  $153 .  228  00 

Major,  J.  A.  <fe  Co.:  7  steel  door  guards  and  beam,  $290;  labour,  $73;  sundry,  $12 .  375  00 

MagnetaCo.,  changing  clocks,  $100;  L.  Mallette,  rubber  tires,  $84,  hardware,  $1,431 .04. .  1,615  04 

Martel-Stewart  Co.,  4  signs,  $228;  McLennan  Lumber  Co.,  lumber,  $191 .21 .  419  21 

Melville  Office  Furniture  Co.:  12  desks,  $604;  20  chairs,  $223;  sundry,  $554.65 .  1,381  65 

Mitchell,  Robt.,  Co.,  elec,  supplies,  $5£r50;  Perkins  Electric  Co.,  tungsten  lamps,  $985. . ..  1,040  50 

Montreal  City:  water,  y.  to  May  1,  1915,  $2,716,  extra,  $337.47;  snow  cleaning,  $31.16.  . . .  3,084  63 

Montreal  Light,  Heat  and  Power  Co.:  lighting,  13  m.  to  Feb.  27,  1915,  $16,783.20;  arrears, 

$1,416.30;  overpaid,  $210;  gas,  1914,  $80.48;  power  at  $40  per  h.p.  per  annum,  89-3 

h.p.  for  11  m.,  28-5  h.p.  for  10  m.;  steam  heating,  $5,554 .  28,268  35 

Niagara  Falls  Ladder  Co.:  scaffold,  $47.25;  duty,  $5.65 .  52  90 

O’Connell,  T.:  steam  heating  repairs,  $773.95;  plumbing,  $473  22 . 1,247  17 

Office  Equipment  Co.:  18  chairs  and  5  tables,  $212;  2  desks,  $75;  sundry,  $97.40 .  384  40 

Office  Specialty  Mfg.  Co.:  20  cabinets,  $765.25;  18  chairs  and  21  tables,  $136.25;  sundry, 

$247.87../ .  1,149  37 

Otis-Fensom  Elevator  Co.:  labour,  $448.80;  sundry,  $304.67 . 753  47 

Rubenstein  Bros.,  brass  fittings,  $1,063.80;  Sapho  Mfg.  Co.,  “Anti-dust”,  $89.75 .  1,153  55 

Schell,  J.  T.,  Co.,  cupboard,  $98;  Sevigny  &  Lalonde,  elec,  supplies,  $54.58 .  152  58 

Steel  Equipment  Co.:  30  cabinets,  $900;  sundry,  $61:33 .  961  33 

Strathcona  Oil  Co.,  oil,  etc.,  $100.85;  W.  L.  Thom  Oil  Co.,  savogran  and  soap,  $57.72....  158  57 

Thomson,  Fred.,  Co.,  labour.  $72.20,  sundry,  $28.20;  F.  Tremblay  &  Co.,  lumber,  $516.33  616  73 

West  Disinfecting  Co.:  56  gal.  euchrelyptum,  $98;  sundry,  $5.50  .  103  50 

Wilders  Ltd.:  27  desks,  $1,008;  108  chairs,  $566.50;  sundry,  $512.57 .  2,087  07 

Awnings,  $63;  chamois  skins,  $48.50;  soap,  $37.15;  savogran,  $25. 12;  sundry,  $341 . 10. .. .  514  87 

Montreal  Paint  Shop,  sundry .  0  75 

Montreal  Postal  Station  “A”,  sundry .  26  60 

Montreal  Postal  Station  “B”  ($14,361.47) — 

Caretaker,  T.  Drolet,  12  m.  at  $54 .17;  cleaners,  A.  Cunningham,  $780,  M.  Dorey,  $600...  2,030  04 

Painting,  63}  d.  at  $3. 15;  20}  d.  at  $2.80,  62  d.  at  $2. 60 .  418  54 

Canada  Electric  Co.,  elec,  supplies,  $128.41;  Chas.  Charters  and  John  Leggett,  rent,  y», 

$1,500 . 1,628  41 

Dawson  &  Co.,  elec,  supplies,  $93;  Dominion  Revolving  Door  Co.,  revolving  door,  $650. .  743  00 

Le  Tourneux,  Son  &  Co.,  paint  and  hardware,  $134;  L.  Mallette,  paint,  etc.,  $134.30 .  268  30 

MeCrory,  P.  Coal  Co.,  61-34  ton  coal,  $475.38;  T.  O’Connell,  plumbing,  $62.07 .  538  05 

Montreal  City:  water,  y.  to  May  1,  1915,  $426.80;  improvement  tax,  $127.70  .  554  50 

Montreal  Light,  Heat  and  Power  Co.:  light  to  Feb.  27,  1915,  $1,130.12;  gas,  1914,  $289.21. .  1,419  33 

Rubenstein  Bros.,  fittings,  $522.75;  J.  T.  Schell  Co.,  fittings,  $5,882  .  6,404  75 

Wilders,  Ltd.,  cabinet,  $55;  6  stools,  $39;  rent  of  furniture,  $20 .  114  00 

Sweeping  compound,  $56;  marblework,  $48;  25  gal.  euchrelyptum,  $13.75;  sundry,  $94.80..  242  55 

Montreal  Postal  Station  “C”  (($4,265.45) — 

Cleaners,  to  April  1,  1915:  N.  Robillard,  $720;  A.  Oliver,  $450;  J.  Brunet,  $165 .  1,335  00 

Constantin  &  O’Brien,  labour,  $44.65,  sundry,  $9.95;  Evans  Bros.  Ltd.,  15 - 44  tons  coal 

$115.77 . \ .  170  37 

Labrecque,  J.  O.  &  Co.,  16-67  tons  coal,  $133.30,  sundry  $7.25 .  140  61 

Lessard,  T.  &  Sons,  labour,  $40.90,  sundry,  $25.96;  Le  Tourneux,  Son  &  Co.,  hardware, 

$67.74 .  134  60 

Mallette,  L.,  brooms,  $14,  sundry,  $40.69;  P.  MeCrory  Coal  Co.,  61-59  tons  coal,  $461.96.  516  65 
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Brought  forward. . . . . .  465,915  76 

Montreal  Postal  Station  “C”  (concluded) — 

Mitchell,  Robt.,  Co.,  Ltd.,  40  lights,  $100,  sundry,  $41.90 .  141  90 

Montreal  City:  water,  yr.  to  May  1,  1915,  $368.60,  No.  802  $185.92;  snow  cleaning,  $8.35, 

hose,  $4 .  566  87 

Montreal  L.  H.  &  P.  Co.,  lighting,  13  m.  to  Feb.  27,  $847.84;  arrears,  $92.82;  gas,  1914, 

$120.47 . ' .  1,061  13 

Electrical  supplies,  $72.51;  euchrelyptum,  $26.25;  painting,  $21.60;  sundry,  $77.96 .  198  32 

Montreal  Postal  Station  “D”  ($3,185.47) — 

Caretakers,  at  $60  per  m.:  J.  H.  Roy,  10  m.;  H.  Filiatrault,  2  m .  720  00 

Labrecque,  J.  O.  &  Co.,  15 - 99  tons  coal,  $127.96;  P.  McCrory  Coal  Co.,  74-83  tons  coal, 

$567.79 . 695  75 

Lessard,  T.  &  .Sons,  filter,  $95,  repairs,  $989.95;  T.  O’Connell,  jacket  heater,  $50;  sundry, 

$18.46.. . 1,153  41 

Montreal  City:  water,  yr.,  $93.12;  snow  cleaning,  $4.80 .  *97  92 

Montreal  L.  H.  &  P.  Co.:  light  13  m.  to  Feb.  27,  $293.22;  arrears,  $37.53;  gas,  1914,  $26. r4  357  59 

Sweeping  compound,  $28;  elec,  supplies,  $21;  euchrelyptum,  $17.50;  sundry,  $94.30 .  160  80 

Montreal  Postal  Station  “E”  ($1,793.46) — 

Caretaker,  H.  Paquette,  12  m.  at  $60 .  720  00 

De -champs,  D.  &  Co.,  toilet  paper,  $31.50,  sundry,  $31.93;  L.  Mallette,  caretaker’s  supplies 

$53.35 .  116  78 

McCrory,  P.  Coal  Co.,  39-91  tons  coal. . .  . 309  30 

Montreal  L.  H.&P.  Co.:  light,  yr.  to  Jan.  30,  $404.80;  arrears,  $48.09;  apparently  under¬ 
paid,  $5;  gas,  1914,  $67.48 .  515  37 

Wood,  $36.03;  euchrelyptum,  $35;  coal,  $32.73;  sundry,  $28.25 .  132  01 

Montreal  Postal  Station  “F”  (Westmount)  ($2,219.12) — 

McCall,  C.  W.  &  M.  T.:  rent,  9  m.  to  Dec.  31,  1914 .  1, 137  50 

Merchants  Coal  Co.,  128-24  t.  coal .  993  86 

Montreal  L.  H.  &  P.  Co.:  light,  5  m.  to  Feb.  27,  1915,  $44.65;  gas,  Dec.  1914,  $9.01 .  53  66 

Water,  yr.  $17.85;  hese,  $11.25;  sundry,  $5 .  34  10 

Montreal  Postal  Station  “H”  ($2,828.72) — 

Cleaners,  to  April  1,  1915:  Jas.  Brennan,  $207.16;  J.  H.  Chartrand,  $231;  Mrs.  McCarthy, 

$76.13 . 514  29 

Elevatorman,  to  April  1,  1915,  O.  Aubin,  $252;  fireman,  L.  Ducharme,  $277.33,  M.  Roch- 

ford,  $262.16 .  791  49 

Bailc,  A.,  91-34  tons  coal,  $685.05;  Le  Tourneux,  Son  &  Co.,  hardware,  etc.,  $106.83 .  791  88 

Montreal  L.  H.  &  Power  Co.:  light,  Dec.  11 -Feb  27,  1915,  $132.15,  power,  $389.49 .  521  64 

Cartage,  $44;  telephone,  $39.85;  towel  supply,  $12;  water,  $15.02;  sundry,  $98.55 .  209  42 

Montreal  Postal  Station  “L”  (Westmount)  ($598.03) — 

Firemen  to  April  1, 1915,  R.  F.  Duffin,  $210.48,  Wm.  Maltby,  $44.52;  cleaner,  Mrs.  Dover, 

$23.22 .  278  22 

Lessard,  T.  &  J.  Sons,  “Lessard  Filter,”  $180;  Westmount  Town,  light,  Dec.-Feb.,  $59.35  239  35 

Garbage  cans,  $33;  cartage,  $17;  hose,  $15;  wood,  $7.01;  sundry,  $8.45 .  80  46 

Montreal  Postal  Station  “M”  (Maisonneuve)  ($695.33) — 

Fireman,  Jos.  Mignault,  $75;  M.  Lepine,  rent,  Mar. -Jan  ,  $350,  fittings,  $100  .  525  00 

Merchants  Coal  Co.,  11-79  tons  coal .  91  38 

Light,  May-Feb.,  $22.60;  water,  6  m.,  $14.50;  cartage,  $16.32;  sundry,  $25.53 .  78  95 

Montreal  Postal  Station  “N”  ($3,428.29) — 

Blache,  Cordelia,  rent,  1914,  $1,800;  Farquhar  Robertson  Ltd.,  28-30  tons  coal,  $219.25..  2,019  25 

Montreal  L.  H.  &  P.  Co.:  light,  Feb. -June,  Sept. -Feb.,  $259.51;  arrears,  $52.70;  gas,  10  m. 

to  Dec.  31,  $2.32 . : .  314  53 

Tremblay,  F.  &  Co.,  fittings  and  alterations .  960  00 

Water,  $27.16;  sweeping  powder,  $22.50;  soap,  $20.80;  cartage,  $16;  sundry,  $48.05 .  134  51 

Montreal  Postal  Station  “S”  ($590.24) — 

Hall ,  Geo.,  Coal  Co.,  25-07  tons  coal .  194  30 

Montreal  L.  H.  &  P.  Co.:  gas,  1914,  $49.89;  heater,  $17.50;  sundry,  $7.95 .  75  34 

Montreal  Public  Service  Corp.:  light,  yr.  to  Feb.  27,  1915 . ■ .  116  11 

Lumber,  $47.09;  water,  $31.40;  wood,  $21.03;  euchrelyptum,  $17.50;  sundry,  $87.47 .  204  49 

Montreal,  llochelaga  Post  Office  ($996.05) — 

Caretaker,  J.  H.  Brown,  12  m.  at  $16.66;  L.  Mallette,  30  yd.  rubber  matting,  $60,  sundry, 

$7.50 . . . . .  267  42 

Merchants  Coal  Co.,  23-51  tons  coal,  $182.71;  Montreal  City,  water,  yr.,  $104.76;  snow 

cleaning,  $4.14 .  291  61 

Montreal  L.  H.  &  P.  Co.:  light,  13  m.  to  Feb.  27,  $265.32;  arrears,  $27.75;  gas,  1914,  $7p.35  369  42 

Euchrelyptum,  $26.25;  9  glass  shades,  $12;  cartage,  $5.13;  sundry,  $24.22 .  67  60 

Montreal,  Ste.  Cunegonde  Post  Office  ($1,751.25) — 

Montreal  City:  rent,  yr.  to  Dec.  31,  1914 .  1,750  00 

Sundry .  1  25 

Montreal,  St.  Henri  Post  Office  ($1,057.24) — 

Charwoman,  Mrs.  G.  Colborne,  12  m.  at  $28;  Merchants  Coal  Co.,  19-87  tons  coal,  $154.03  490  03 

Montreal  L.  H.  &  P.  Co.:  light,  13  m.  to  Feb.  27,  $238.85,  arrears,  $14.52,  gas  1914,  $47.12  330  49 


Carried  forward .  486,790  46 
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Brought  forward .  486,790  46 

Montreal,  St.  Henri  Post  Office — Concluded. 

Water,  $43.54;  plumbing,  $36.25;  euchrelyptum,  $17.50;  desk  and  2  chairs,  $32;  sundry, 

$107.43 . • .  236  72 

Montreal,  Public  Buildings  Generally  ($817.01) — 

Lc  Tourncux,  Son  &  Co.:  painting  street  letter  boxes .  351  75 

Travel  and  outlay:  R.  L.  Deschamps,  $284.62;  A.  Morrison,  $82.30 .  366  92 

Cartage .  41  15 

King’s  Printer,  $37.92;  Stationery  Office,  $19.27 . 57  19 

Nieolet  Public  Building  ($1,070.49) — 

Caretaker,  U.  Papillon,  12  m.  at  $43.33;  J.  Leinay,  22-885  tons  coal,  $183.08 .  703  04 

Nieolet  Electric  Co.,  light,  13  m.  to  Mar.  20,  1915,  $241.29;  sundry,  45c .  241  74 

Nieolet  Town,  water,  yr.  to  Nov.  1,  1914 .  70  50 

Window  shades,  $16.48;  wood,  $10;  sundry,  $28.73 .  55  21 

Nominingue  Public  Building  ($498.30) — 

Caretaker,  V.  Charbonneau,  12. m.  at  $25;  E.  Lamourcux,  51  cords  wood,  $178.50 .  478  50 

Coal  oil,  $10.80;  rent  of  gate,  $9 . .  19  80 

Peribonka  Immigration  Building  ($312.33) — 

Caretaker,  E.  Roy,  6  m.  at  $25;  E.  Cote,  45-5  cords  wood,  $156.88 .  306  88 

Sundry .  5  45 

Pierreville  Public  Building  ($306.28) — 

Caretaker,  Mrs.  S.  G.  Boucher,  12  in.  at  $12.50;  Shooner  &  Co.,  8  tons  coal,  $60.20 .  210  20 

Oil,  $31.92;  wood,  $23;  water,  $10;  sundry,  $31.16 .  96  08 

Plessisville  Public  Building  ($598.07) — 

Caretaker,  J.  O.  Vallee,  12  m.  at  $10;  Plessisville  Foundry  Co.,  15  tons  coal,  $144 .  264  00 

Plessis  Electric  Co.:  light,  14  in.  to  Mar.  27,  $225.16;  supplies,  $2 .  227  16 

Lamps,  $30.66;  water,  $27.95;  sundry,  $48.30 .  1Q6  91 

Quebec  Agricultural  Office  ($240.75) — 

Germain,  Mde.  M.  M.,  rent,  Dec.-Feb.,  $75;  P.  T.  Legare,  Ld.,  2  desks,  $57,  6  chairs, 

5.75 . 167  75 

Office  Specialty  Mfg.  Co.,  base,  4  sections  and  top .  69  00 

Lamp . 4  00 

Quebec  Archives  Office  ($1,153.53) — 

Cleaners,  to  Apr.  1,  1915:  Mrs.  Bolduc  $33.75,  Mrs.  Y.  Fortier  $78,  Miss  M.  Paquet  $256.45.  368  20 

Paquet  Co.:  2  desks,  $60;  14  chairs,  $45.50;  cabinet,  $33;  2  tables,  $26;  sundry,  $169.80.  334  30 

White,  Miss  M.,  rent,  10  m.  to  Dec.  31,  1914 .  300  00 

Painting  and  papering,  $47.25;  electrical  supplies,  $30;  wood,  $31;  light,  $8.25;  sundry, 

$34.53 .  151  03 

Quebec  Citadel  and  Governor  General’s  Quarters  ($5,599.30) — 

Caretaker,  M.  Lewis,  365  d.  at  $1.50;  Canadian  Import  Co.,  98-99  tons  coal,  $749.80, 

sundry,  $6 .  1,303  30 

Collin,  J.,  104.  cords  wood,  $74.25;  B.  Leonard,  labour,  $553.60,  sundry,  $408.10 .  1,035  95 

Menard,  J.:  labour,  $52.80;  sundry,  $23.35;  J.  Perry:  labour,  $171.95;  sundry,  $115.83. .  363  93 

Peters,  L.  H.:  ice  box,  $75;  labour,  $208.60;  sundry,  $166.82 .  450  42 

Quebec  Brick  Co.,  77-88  tons  stone,  $128.49;  Quebec  Electric  Co.,  electrical  supplies, 

$136.81 .  265  30 

Quebec  Ry.  L.  II.  &  P.  Co.:  light  to  Mar.  31,  1915,  $137.32;  arrears,  $349.95;  gas  to  Sept. 

30,  19i4,  $2.95 . 490  22 

Shaw,  S.  J.  &  Co.,  hardware,  etc.,  $204.19;  The  Thomas  Co.,  Ltd.,  china,  glassware,  etc., 

$402.89 .  607  08 

Walker,  J.,  plumbing .  126  73 

Labour,  S688. 93;  travel,  $104.85;  telephone,  y.,  $34.54;  cartage,  $20;  sundry,  $108.05. .. .  956  37 

Quebec  Culler’s  Office  ($699.10) — 

Fireman,  Jas.  O’Neil,  12  m.  at  $45 . 540  00 

Paquet  Co.:  oilcloth,  $93;  carpet,  $48.51;  sundry,  $8.59 .  150  10 

Sundry . 9  00 

Quebec  Custom  House  ($13,735.17) — 

Firemen  to  Mar.  31,  1914,  J.  Mountain,  10  m.  at  $65,  J.  Arkenson,  2-13  m.  at  $65,  J.  Big- 
aouette,  12  m.  at  $55;  elevatormen,  A .  Martin  $660,  V.  B.  Leclerc  $479.03;  cleaners, 

Mrs.  Fortier  $196.60,  Miss  O.  Pepin  $420;  care  of  clock,  6  in.,  $25 .  3,229  02 

Banks,  W.  J.,  weather  strips,  $50;  Bell  Telephone  Co.,  rent  of  telephone,  y.,  $56.23 .  106  23 

Bergeron,  J.  E.,  2  rugs,  $29.25,  sundry,  $57.55;  Canadian  Import  Co.,  52-10  tons  coal, 

$365.46 . 452  26 

Careau,  P.  O.,  8  curtains  S60,  sundry  $7.50;  Chinic  Hardware  Co.,  hardware,  $139.96. . . .  207  46 

Collin,  J.,  12  cords  wood  $93.50;  J.  E.  Collin,  cleaning  windows  $218 .  311  50 

Gervais,  E.,  labour  $84.10,  sundry,  $47.81;  H.  Jeffrey,  cartage  $58.60 .  190  51 

Jobin,  P.  A  Bro.,  labour  $31.50,  sundry  $24.55;  G.  Lajeunesse,  hardware  $174.31 .  230  36 

Larose,  E.,  labour  $189.60,  sundry  $25.87;  B.  Leclerc  &  Sons,  fittings  $170.80 .  386  27 

Legare,  P.  T.,  3  desks  $78.75,  sundry  $42.20;  Madden  &  Son,  162-99  tons  coal,  $1,150.69. .  1,271  64 

Office  Specialty  Mfg.  Co.:  2  desks  $75,  4  chairs  $23.50,  3  cabinets  $141,  freight  $9.15 .  248  65 

Otis-Fensom  Elevator  Co.:  rewinding  motor  $140,  labour  $196.80,  sundry  $7.25 .  344  05 


Carried  forward 
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Brought  forward . . .  505,  300  29 

Quebec  Custom  House — Concluded. 

Paquet  Co.:  2  deijks  $77,  2  rugs  $52.50,  9  chairs  $47.50,  2  cabinets  $18.75,  sundry  $11.98. . . .  207  73 

Quebec  City,  water,  y.  to  May  1,  1915,  $860;  Rubenstein  Bros.,  brass  fittings  $281.75 _  1,141  75 

Quebec  Rv.  L.  H.  &  P.  Co.:  light,  15  m.  to  Mar.  31,  $906.25;  power,  y.,  $700  .  1,606  25 

Schell,  J.  T.:  fittings,  $7,825,  less  $5,400  paid  in  1913-14,  Page  V — 140 . 2,425  00 

Valliere,  Ed.:  30  chairs  $132.50,  4  desks  $98,  2  rugs  $110,  sundry  $464.77 .  805  27 

Vczina,  R.:  labour,  $67.10,  sundry  $25.36. .  92  46 

Cartage  $74.10,  rubber  mat  $45,  vacuum  $45,  electrical  supplies  $121.77,  sundry  $192.89. . .  478  76 

Quebec  Engineer’s  Office  ($1,698.31) — 

Bell  Telephone  Co.,  telephone  exchange,  $156.52;  J.  Perry,  drawing  table,  $90 .  246  52 

Quebec  Ry.  L.  H.  &  P.  Co.,  rent,  Aug.-Feb.,  $1,312.50;  E.  Valliere,  cartage  $87.50 .  1,400  00 

Desk  $33,  electrical  supplies  $18.19,  sundry  60c .  51  79 

Quebec  Examining  Warehouse  ($4,909.89) — 

Engineer,  D.  P.  Kennedy,  12  m.  at  $75;  fireman,  J.  G.  McLaughlin,  12  m.  at  $60 .  1,620  00 

Canadian  Import  Co.,  113-89  tons  coal  $811.84;  J.  Collin,  46  cords  wood  $338 .  1,149  84 

Fleury,  L.,  cartage  $76;  Quebec  City,  water,  y.  to  Apr.  30,  1912  and  y.  to  Apr.  30,  1915,  $900  976  00 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  15  m.  to  Mar.  31,  $771.75,  power,  y.,  $175,  gas,  15  m., 

•$17.77. . . . . '. .  964  52 

Shaw,  C.  S.,  boiler  insurance .  125  46 

Cleaning  $34.76,  cartage  $16.60,  sundry  $22.71 .  74  07 

Quebec  Gas  &  Electricity  Office:  sundry .  26  46 

Quebec  Immigration  Building  ($9,298.64) — 

Bergeron,  J.  S.  and  A.  G.  Verret,  rent,  y.  to  Jan.  31,  1915,  $450;  J.  Collin,  56-2  cords  wood, 

$523.50 .  973  50 

Canadian  Import  Co.,  308-44  tons  coal  $1,890.38;  N.  H.  Gilbert,  25-25  tons  coal  $183.06. .  2,073  44 

Gravel,  Ad.  &  Co.,  25  lamps  $56.25;  Quebec  Electric  Co.,  675  lamps  $425.25  .  481  50 

Quebec  City,  light,  May-Dec.,  1913,  $1,466.43,  water,  May-Nov.,  1914,  $1,007.05 .  2,473  48 

Quebec  Ry.  L.  II.  &  P.  Co.:  light,  15  m.  to  Mar.  31,  $2,468.50,  arrears,  $34.89,  24  h.  p.  motor, 

11-3  m.,  $793.33.... .  3,296  72 

Quebec  Immigration  Hospital  ($3,756.87) — 

Beaubien,  Ls.,  25-05  tons  coal  $196.68;  Canadian  Import  Co.,  83-92  tons  coal,  $657.62. . . .  854  30 

Collin,  J.,  8  cords  wood  $68;  John  Jack,  rent,  y.  to  Feb.  28,  $600 .  668  00 

Quebec  City:  water,  y.  to  Apr.  1,  1914  $2,250,  less  $250  paid  in  1913-14,  Page  V-141 .  2,000  00 

Quebec  Ry.  L.  H.  &  P.  Co.,  light,  15  m.  to  Mar.  26,  1915 .  194  47 

Lamps  $37.50,  sundry  $2.60 .  40  10 

Quebec  Marine  Office  ($1,764.26) — 

Bergeron,  J.  E.,  oilcloth  $78.75,  2  rugs  $45;  Canadian  Import  Co.,  65-26  tons  coal,  $472.76  596  51 

Legare,  P.  T.,  desk  $41.50,  sundry  $27.25;  Quebec  City,  water,  y.  to  Apr.  30,  $750 .  818  75 

Scott,  Arthur  E.,  rent,  y.  to  Jan.  31,  1915 .  325  00 

Wood  $14,  table  $10 .  24  00 

Quebec  Observatory  ($134.06) — 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  15  m.  to  Mar.  31,  $93.96;  thawing  pipes,  $40 .  133  96 

Sundry .  0  10 

Quebec  Ordnance  Stores  ($1,000) — 

Ouellet,  J.  P.,  voucher  outstanding  (R.  19073) .  1,000  00 

Quebec  Pilotage  Office  ($740.50) — 

Legare,  P.  T.:  13  chairs  $46.60,  desk  $28,  2  cabinets  $22.50 .  97  10 

Richelieu  &  Ontario  Navigation  Co.,  rent,  9  m.  to  Jan.  31,  1915 .  615  00 

Fan  $21,  sundry  $7.40 .  28  40 

Quebec  General  Post  Office  ($19,838.97) — 

Caretaker,  Rod.  Roy,  12  m.  at  $66.66;  electrician,  A.  Lacasse,  5  m.  at  $90,  7  m.  at  $75. . . .  1,774  92 

Care  of  clock,  y.,  $100;  cleaners,  Mrs.  A.  Bouchard  $375,  Mrs.  J.  Boutet  $157.75,  Mrs.  A. 

Lacombe  $360,  Mrs.  J.  Trudel  $360,  Marie  Duchesneau  $360,  G.  Lavoie  $360,  Miss  A. 

Roy  $360 . _ .  2,432  75 

Elevatormen  to  Mar.  31,  1915:  A.  Poulin  $605,  S.  Sanfafon  $50,  Chas.  Robitaille  $219.35; 

Jos.  Dupuis  $33J).65;  watchman,  S.  Lortie  $655 .  1,860  00 

Firemen,  to  Mar.  31,  1915:  T.  J.  Cooper  $900,  messenger  J.  D.  Villeneuve  $600 .  1,500  00 

Joiners,  to  Mar.  31,  1915:  D.  Lortie  $945,  A.  Petitclerc  $945,  E.  Lefebvre  $753 .  2,643  00 

Machinist  to  Mar.  31,  1915,  T.  Lagace,  $352.50;  plumber,  J.  E.  Collin,  $729.35 .  1,081  85 

Bcaudet,  J.  A.,  caretaker’s  supplies,  $150.61;  Canadian  Import  Co.,  170-45  tons  coal 

$1  239  62  1,390  23 

Chinic  Hardware  Co.,  hardware,  etc.,  $229.84;  J.  B.  6.  Gagnon,  lumber,  $53.15 .  282  99 

Gervais,  E.,  painting,  $278;  P.  T.  Legare,  4  desks  $106.50,  4  chairs  $24.75,  sundry  $8.85. .  418  10 

Gravel,  Ad.  &  Co.,*  decorating  $500,  402  lamps  $230.50,  sundry  $45.75 .  776  25 

Marquis,  L.,  lumber  $86.46;  P.  Noel,  removing  snow,  2  y.,  $160;  sundry  $31.40 .  277  86 

Office  Specialty  Mfg.  Co.:  2  sorting  cases  $151,  sundry  $62.63 .  213  63 

Paquet  Co.,  desk  $35,  chair  $13,  sundry  $13.89;  Mrs.  O.  Paris,  rent,  June-Feb.,  $180  .  241  89 

Quebec  City,  water,  y.  to  Apr.  30,  $750;  Quebec  Electric  Co.,  electrical  supplies,  $00.35. .  810  35 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  15  m.  to  Mar.  31,  $1,676.25;  power,  y.  to  Mar.  31,  $925; 

gas,  15  m.  to  Mar.  31,  $143.52 .  2,744  77 


Carried  forward .  553,835  09 
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Brought  forward .  553,835  09 

Quebec  General  Post  Office — Concluded. 

Simard,  Carmichael  &  Co.:  decorating  building,  labour  $122.50,  sundry  $277.50 .  400  00 

Steel  Equipment  Co.:  3  cabinets  $103.50,  sundry  $3.82 .  107  32 

Trudel,  E.:  removing  snow  $225,  sundry  $91.95 . 316  95 

West  Disinfecting  Co.:  51  gal.  euchrelyptum  $89.25,  sundry  $47 .  136  25 

Repairing  shed  $40,  hardware  $38.55,  telephone  exchange  $41.84,  sundry  $309.47 .  429  86 

Quebec  Postal  Station  “B”  ($4,499.45) — 

Dominion  Fish  &  Fruit  Ltd.,  rent,  y.  to  Jan.  31,  $3,000;  Rubenstein  Bros.,  fittings,  $625.31  3, 625  31 

Paquct  Co.,  rug  $25,  sundry  $41.03;  L.  H.  Peters,  partition  and  fittings  $648 .  714  03 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  15  m.  to  Mar.  31,  $94.96;  gas,  8  m.  $1.83  .  96  79 

Wardrobe  $19.75,  clock  $12,  sundry  $31.57 .  63  32 

Quebec  Post  Office  64  (Mountain  Hill):  light .  3  57 

Queb.ec,  St.  Roch  Post  Office  ($2,459.31)— 

Caretaker,  J.  B.  Turcotte,  12  m.  at  $41.66;  acting  caretaker  J.  Cantin,  $30;  cleaner,  Mrs. 

J.  Letarte,  $360 .  889  92 

Filion,  A.,  cartage  $61;  P.  P.  Giguere  Co.,  plumbing  $109.76 .  170  76 

Madden  &  Son,  45-86  tons  coal,  $321.05;  Quebec  City,  water,  y.  to  Apr.  30,  1915,  $400.  .  . .  721  05 

Quebec  Rv.  L.  H.  &  P.  Co.:  light,  15  m.  to  Mar.  31,  $382.50;  power,  y.  to  Mar.  31,  $50; 

gas,  15  m.  to  Mar.  31,  $43.20 .  475  70 

Savard,  T.:  removing  snow .  63  00 

Wood  $28,  blinds  $21.53,  coal  $16.99,  grate  $16.50,  sundry  $55.86 .  138  88 

Quebec,  St.  Sauveur  Post  Office  ($1,625.64) — 

Caretakers  to  Mar.  31,  1915:  C.  Turcotte  $12.50,  T.  Savard  $324.97;  cleaner,  Mrs.  M. 

Bolduc,  $7 .  344  47 

Gingras,  J.,  40  tons  coal,  $318;  Quebec  City,  water,  y.  to  Apr.  30,  $193.75 .  511  75 

Quebec  Ry.  L.  H.  &  P.  Co.:  light,  July  13-Mar.  3,  $78.58;  arrears,  $2.75 .  81  33 

Trudel,  T.,  rent,  Mar.-Sept.,  $175;  C.  Turcotte,  rent,  Aug.  8-Mar.  3,  $415 .  590  00 

Cartage  $44.75,  wood  $30,  sundry  $23.34 .  98  09 

Quebec  Telegraph  Superintendent’s  Office  ($59.25) — 

Vallicre,  Ed.:  desk  $35,  table  $10,  3  chairs  $14.25 . .  59  25 

Quebec  Weights  and  Measures  Office  ($109.23) — 

Madden  &  Son,  10-07  tons  coal .  73  52 

Light  $15.61,  wood  $17,  sundry  $3.10 .  35  71 

Richmond  Public  Building  ($2,094.31) — 

Caretaker,  F.  Desmarais,  yr.,  $399.96;  care  of  clock,  $62.50 .  462  46 

Bcllerose,  E.:  fence,  $36;  removing  spruce  floors  and  relaying  with  hardwood,  first  floor, 
building  platform,  repairing  fences,  pointing  brick-work,  etc.,  $314;  painting  wood¬ 
work,  oiling  and  varnishing  floors  and  reapiring  walls,  etc.,  $383.10 .  733  10 

Desmarais  &  Co.:  36-83  tons  coal,  $254.11;  7  cords  wood,  split,  $48 .  302  11 

Richmond  County  Electric  Co.:  lighting  clock,  12  m.  to  Jan.  1,  1915,  $30.64,  office,  15  in. 

to  April  1,  1915,  $276.70 . • .  -307  34 

Caretakers’  supplies,  $55.56;  10  ft.  crossing  and  68  ft.  gutter,  $22;  112  lamps,  $33.65;  plumb¬ 
ing,  $36.15;  repairs,  $82.49;  water,  yr.  to  Sept.,  1914,  $25;  sundry,  $34.45 .  289  30 

Rigaud  Public  Building  ($1,008.95) — 

Caretaker,  J.  B.  Charlebois,  year,  $150;  assistant,  G.  Vallee,  yr.,  $150 .  300  00 

North  River  Electric  Co.:  light,  Aug.  20,  1913-Mar.  2,  1915 .  284  97 

Pariseau  Bros.:  34-55  tons  coal . .  . .  310  95 

Coal,  $27.90;  cartage,  $11.40;  lumber,  $21.46;  water,  yr.  to  Oct.,  1915,  $11;  wood,  $21;  sun¬ 
dry,  $20.27 .  113  03 

Rimouski  Engineer’s  Office:  desk,  $49.50;  4  lamps  and  mantles,  $24 .  73  50 

Rimouski  Public  Building  ($987.45) — 

Caretaker,  P.  Lepage:  9  m.  at  $25,  3  at  $29.16 .  312  48 

Credit  Municipal  Canadien:  light,  Jan.  1,  1911-Feb.  15,  1915,  $291.52;  portable  lamp,  $4.25  295  77 

Lepage,  H.  G.:  24-815  tons  coal,  $215.89;  hardware,  $1.78 .  217  67 

St.  Germain  de  Rimouski  Town:  water,  yr.  to  May  1,  1915 .  75  00 

Caretaker’s  supplies,  $19.38;  table,  $5;  wood,  $30.25;  2  w.p.  baskets,  $11.30;  sundry,  $20.60  86  53 

Roberval  Immigration  Building:  10  cords  wood .  25  00 

Roberval  Public  Building  ($1,680.59) — 

Caretakers:  F.  Audet,  April-Oct.,  $175;  I.  Bolduc,  April-March,  $403.18 .  578  18 

Marcotte,  G.  P.,  30  tons  coal,  $261;  Pierre,  E.  IE,  75  cds.  wood,  $187.50 .  448  50 

Roberval  Electric  Co.:  light,  Feb.  10,  1914-Mar.  31,  1915 .  437  33 

Care  of  clock,  yr.,  $33.33;  caretakers’  supplies,  $69.05;  cleaning,  $31.60;  150  ft.  hose,  $22.50; 

36  lamps,  $12.60;  water,  May-Nov.,  1914,  $12.50;  repairs,  etc.,  $35 . . .  216  58 

Rock  Island  Public  Building  (SI ,  158.97) — 

Caretaker,  L.  A.  Lanctot,  yr.,  $399.96;  care  of  clock,  B.F.  Stewart,  yr.  to  Feb.,  $50 .  449  96 

Kathan  &  Hopkins:  38-514  tons  coal,  $290.31;  sundry,  $25.54 .  315  8ii 

Sherbrooke  Railway  and  Power  Co.:  light,  13  in.  to  March,  1915 .  211  68 

Caretaker’s^upplies,  $22.85;  100  ft.  hose,  $20;  repairs,  $16.30;  206  tungstens,  $65.83;  water, 

yr.,  $28.50;  wood,  $15.25;  sundry,  $12.75 .  181  48 


Carried  forward .  571,010  69 
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Brought  forward .  571,010  69 

Shawinigan  Falls  Public  Building  ($1,112.45) — 

Caretaker,  C.  de  Carufel,  yr.  to  March,  1915 .  399  96 

Flama  d,  C.  H.:  45  tons  coal,  $371.25;  12  cords  wood,  $41 .  412  25 

St.  Maurice  Light  and  Power  Co.:  light,  13  m.  to  March,  1915,  $141.79;  supplies,  $7...  148  79 

Four  brass  plates,  $30.50;  100  ft.  hose,  $10;  50  lamps,  $13.48;  repairs,  $49.14;  water,  15  m. 

to  June,  1915,  $28.69;  sundry,  $21.73 .  151  45 

Sherbrooke  Engineer’s  Office  ($1,467) — 

Bell  Telephone  Co.:  exchange  service,  yr.  to  March,  1915,  office,  $42,  residence,  $25. ...  67  00 

Quebec  Central  Ry.  Co.:  rent,  yr.  to  Jan.,  1915 .  1,400  00 

Sherbrooke  Public  Building  ($5,415.45) — 

Caretaker,  O.  Deseve,  yr.,  $399.96,  G.  R.  Tate,  10  days,  $12.50;  cleaner,  Mrs.  J.  Laliberte, 

yr.,'$183;  care  of  clock,  R.  J.  Spearing,  2  yrs.,  $75 .  670  46 

Capital  Office  Supply  Co.:  two  standard  trucks. . .  114  00 

Coderre  &  Son:  63-26  tons  coal,  $465;  sundry  supplies,  $24.56 .  489  56 

Electrical  Repair  and  Supply  Co.:wiring  carriers’  quarters,  $305;  sundry,  $16.78 .  321  78 

Engineering  Equipment  and  Supply  Co.:  200  forty-watt.,  and  24  hundred-watt  tungstens.  76  33 

McCaw-Bissell  Furn.  Co.:  8  cabinet  sections,  2  tops  and  2  bases,  $158;  2  chairs,  $18;  2  desks, 

$54;  letter-file,  $20;  2  plate  glass  tops,  $32;  2  stools,  $6. . . .  288  00 

McSwiggin,  W.  L.:  fixing  up  letter  carriers’  quarters,  $860;  covering  steps,  $45;  2  desks, 

$60;  sundry,  $80.60 .  1,045  60 

Office  Specialty  Mfg.  Co.:  cabinet,  No.  406,  $30;  2  bagracks,  $90;  desk,  $28;  2  sections, 

$30.50;  freight,  $6.30;  sundry,  $23.70..; .  208  50 

Page  Printing  &  Binding  Co.:  rent  of  p.o.  inspector’s  office,  April-Dee .  747  00 

Sherbrooke  City:  electric  light,  13  m.  to  March  15,  1915,  appraiser’s  office,  $9.52,  post 
office,  $536.30,  p.o.  inspector’s,  $17.68;  gas,  13  m.  to  March  15,  1915,  light,  $17.87,  heat, 

$37.74;  water,  yr.,  to  May  1,  1915,  $47.50 .  666  61 

Wilson,  A.  R.:  putting  in  basin  and  two  closets,  etc.,  $160;  installing  toil,  etc.,  $85;  sundry, 

$26.60 .  271  60 

Cabinet,  $30;  cartage,  $71.43;  4  awnings,  $32;  2  sleighs,  $64;  3  steel  lockers,  $22.80;  truck, 

$40;  repairs,  $150.52;  water  cooler,  $15;  wood,  $19.50;  sundry,  $70.76 .  516  01 

Sorel  Public  Building  ($3,113.82) — 

Caretaker,  J.  B.  Cadoret,  yr.,  $480;  care  of  clock,  A.  Mathieu,  15  m.  to  Feb.,  $63 .  543  00 

Coron,  F.  D.-  changing  the  water  pipes,  $210;  sundry  plumbing,  $126.02;  sundry  repairs, 

$183.25......... . . . . . • .  519  27 

Electro,  Limited:  installing  lights,  switches,  etc .  81  45 

Fagnan,  J.  O.:  clock,  $12;  desk,  $28;  table,  $16.50;  sundry  caretakers’  supplies,  $80.32. .  136  82 

Leclaire  &  Son:  69  tons  coal,  $545.10;  sand,  etc.,  $5;  cheque  cn  depot,  $51.35 .  601  45 

Mathieu,  A.:  chair,  $10;  repairs  to  clock,  etc.,  $52.95 .  62  95 

Rubenstein  Bros.:  44  box  fronts,  $95;  5  brass  grills,  $121;  7  engraved  plates,  $43;  sundry, 

$22.50  .  281  50 

Sorel  City:  gas  Iightr13  m.  to  Feb.,  1915,  $58.92;  water,  yr.  to  Sept.,  1915,  $250;  street 

watering,  $6.80 .  315  72 

Sorel  Electric  C'o.:  electric  light,  13  m.  to  March,  1915 .  439  57 

Two  chairs,  $18.50;  137  tungstens,  $40.56;  printing,  $3.81;  repairs,  $39.22;  wood,  $28.50; 

sundry,  $1.50 . T .  132  09 

Ste.  Anne  de  Bellevue  Post  Office  ($267.55) — 

Ste.  Anne  de  Bellevue  Town:  light,  Nov.-Mar.,  1915,  $8.40;  water,  15  m.  to  March,  1915, 

$33.25;  rent,  yr.,  1915,  $200 .  241  65 

Installing  lights,  $25;  repairs,  90c .  25  90 

Ste.  Anne  de  la  Pocatiere  Experimental  Farm — 

Paquet  &  Son:  5  tons  coal .  41  75 

St.  Eustache  Public  Building  ($494.01) — 

Laval  Electric  Co.:  light,  13  m.  to  March  3,  1915 .  63  86 

Paquin  A  Son,  hardware,  $10.15;  St.  Eustache  Town,  rent,  April,  1913-Jan.,  1915,  $420 —  430  15 

St.  Felix  de  Yralois:  M.  Crepeau,  rent,  yr.  to  Feb.  23,  1915 .  62  00 

St.  Gabriel  de  Brandon  Post  Office  ($590.67) — 

Michaud,  T.:  light,  Jan.  22,  1914-Mar.  22,  1915,  $56;  rent,  Lin.  22,  1914-Fcb.  22,  1915, 

$216.67 .  272  67 

Iloch,  Ulric:  40  tons  coal .  318  00 

St.  George  East  Public  Building  ($1,078.17) — 

Gossclin,  Jos.:  post  office  fittings,  $850;  mock  beam,  etc.,  $15 .  865  00 

Moisan,  Ph.  L.:  rent,  yr.  to  Feb.,  1915,  $200;  labour,  $8 .  208  00 

Brass  plate,  $4.25;  freight,  92c. . . . .  5  17 

St.  Hyacinthe  Inland  Revenue  Building  ($1,622.77) — 

Caretaker,  E.  Clapin,  year  to  March,  1915 .  399  96 

Blondin  A  Co.:  plumbing  repairs,  $54.51;  sink,  pipe,  etc.,  $38 . .  92  51 

Gas,  Electricity  and  Power  Co.:  heating  gas,  year  to  December,  1914,  $32.76;  lighting, 

15  m.  to  March,  1915,  electric  $36.48,  gas  $8.52 .  77  76 

Lefebvre,  R.,  repairing  walls,  floors,  etc.,  as  tendered .  665  00 


Carried  forward .  585,888  79 
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Brought  forward .  585,888  79 

St.  Hvacinthe  Inland  Revenue  Building — Concluded. 

Richer,  J.,  decorating  building  for  visit  of  the  Governor  General .  50  00 

St.  Hyacinthe  City,  water,  year,  1914 . .  100  00 

Surprenant,  Jos.,  20-78  tons  egg  coal .  140  26 

Cabinet  section,  $15.50;  70  lamps,  $22.61;  repairs,  $51.80;  sundry,  $7.37 .  97  28 

St.  Hyacinthe  Public  Building  ($2,587.91) — 

Caretaker,  F.  X.  Tetreault,  y.,  $519.96;  care  of  clock,  M.  A.  Connell,  1914,  $100 .  619  96 

Blondin,  A.:  alterations  to  heating,  $100;  repairs  to  roof,  $54.66;  sundry  repairs,  $29.30  .  183  96 

Daigle,  F.:  painting  am)  repairing,  as  tendered,  $550;  sundry  repairs,  $50.85 . 600  85 

Gas,  Electricity  and  Power  Co.:  service,  15  m.  to  Mar.  25,  1915,  gas  light,  $55.32,  electric, 

$471;  sundry ,  $7. 1 1 . 533  43 

Lefebvre,  R.,  decorating  post  office,  June,  1914 .  50  00 

Montreal  Electric  Co.,  repairs  to  tower  clock .  61  65 

St.  Hyacinthe  City,  water,  y.,  1914 .  150  00 

Surpr.  nant ,  Jos. ,  30  OS  tons  egg  coal .  203  04 

( ’aretakt  r's  supplies,  $30.07 ;  H2  lamps,  $33.60:  36  cylindc  r  locks.  $39.90;  set  pigeon-holes, 

$23;  repairs,  $27.15;  wood,  $27;  sundry,  $4.30 .  185  02 

St.  Jean  de  Matha  Post  Office:  J.  B.  Turcotte,  rent,  18  m.  to  .lan.  1,  1915 .  37  50 

St.  Jerome  Public  Building  ($1,087.49) — 

Caretaker,  F.  Grignon,  y.  to  March,  1915 . : .  399  96 

Cousineau,  H.:  14  cords  wood,  $91;  splitting,  etc.,  $7  .  98  00 

Laviolette,  S.  G.,  30-093  tons  egg  coal .  240  74 

Madden  Power  and  Electric  Co.,  light,  Nov  .-March,  1915 .  44  85 

Monette,  Simeon,  sundry  carpenter  repairs .  71  71 

Saint  Jerome  Power  and  Electric  Co.,  light,  Feb.  1-Oct.  31,  1914 .  55  06 

Saint  Jerome  Town:  water,  y.  to  April,  1915,  $60.60;  road  tax,  $3.99 .  64  59 

Eight  bracket  lamps,  $20;  removing  snow,  $25.20;  repairs,  $21.65;  sundry,  $45.73 .  112  58 

St.  Johns  Custom  House'  ($782.64) — 

<  ’aretaker,  Leon  Farrant,  y.  to  March,  1915 .  349  92 

Donaghy,  J.,  16-22  tons  coal,  $98.91;  L’Aqueduc  de  St.  Jean,  water,  y.  to  April,  $60 .  158  91 

Masse,  W.  R.:  painting,  two  coats,  $130;  sundry,  $8.35 .  138  35 

St.  Johns  Electric  Light  Co.,  light,  13  m.  to  March  20,  1915 .  41  65 

Caretaker’s  supplies,  $26.95;  106  tungstens,  $31.34;  repairs,  $32.65;  sundry,  $2.87 .  93  81 

St.  Johns  Post  Office  ($1, 214.59) — 

C  are  taker ,  W.  Brosseau,  y.  to  March,  1915 .  300  00 

Donaghy,  J.,  40-58  tons  coal,  $247.54;  L’Aqueduc  de  St.  Jean,  water,  y.  to  April,  1915,  $50  297  54 

Masse,  W.  R.:  painting  exterior  of  building,  $133;  sundry,  $22. 10 .  155  10 

St.  Johns  Electric  Light  Co.,  light,  13  m.  to  March  22,  1915 . .- .  300  65 

Caretaker’s  supplies,  S22.57;  137  tungstens,  $41.34;  repairs,  $97.39 .  161  30 

St.  Lambert  Public  Building  ($1,259.26) — 

Caretaker,  J.  Ste.  Marie,  Dec.,  1913-March,  1915 . . .  600  00 

Smiley,  C.  W.,  40  tons  coal,  $296;  St.  Lambert  Town,  light,  y.  to  Mar.  4,  1915,  $196.88...  492  88 

Caretaker’s  supplies,  $106.74;  106  tungstens,  $31.39;  wood,  $28.25 .  166  38 

St.  Laurent  Public  Building  ($785.11) — 

Caretaker,  J.  V.  Cardinal,  y.  to  March,  1915 . . .  499  92 

Crevier,  O.:  27-97  tons  coal,  $193.51;  wood,  $8.75 .  202  26 

Coal,  $18.80;  100  ft.  hose,  $12.75;  wood,  $11;  light,  May  19-Feb.  26,  1915,  $18.33;  sundry, 

$22.05 .  82  93 

St.  Regis  Custom  House:  Milmoe  Bros.,  7  tons  nut  coal .  57  75 

Ste.  Rose  Post  Office:  Ste.  Rose  Village,  rent,  y.  to  April,  1914 .  162  00 

Ste.  Therese  Public  Building  ($217.55) — 

Desjardins,  P.  E.,  25  04  tons  coal,  $202.80;  Graton,  H.,  wood,  $14.75 .  217  55 

Terrebonne  Public  Building  ($1,504.52) — 

Caretaker,  J.  Briere,  y.  to  March,  1915 .  300  00 

Chapleau,  H.  J.:  painting,  $250;  screens,  $11.60;  glazing.  $14.30 .  275  90 

Charctte  &  Frere,  installing  heating  apparatus .  545  00 

Matthew,  Moody  &  Sons:  16-05  tons  coal .  1 20 1 39 

Terrebonne  Electric  Light  Co.,  light,  13  m.  to  Feb.  1,  1915 .  . .  74  81 

Caretaker’s  supplies,  $32.72;  door  check,  $8;  50  tungstens,  $20;  repairs,  $16.95;  water,  y. 

1914,  $15;  14  cords  wood,  $86;  sundry,  $9.75 .  188  42 

Thetford  Mines  Public  Building  ($1,167.39) — 

Caretaker,  J.  Guillemente,  y.  to  March,  1915 .  150  00 

Beaudoin.  P.  E.;  25  tons  coal,  $237.50;  15  cords  w'ood,  $45 .  282  50 

Huard,  L.:  54  yd.  cork  carpet,  $67.50;  desk,  $18;  stool,  $3.15 .  88  65 

Jobin,  E.,  compensation  for  injury  to  his  daughter  by  ice  falling  from  roof  of  public  build¬ 
ing . 25  00 

Noel,  Jean:  320  ft.  pipe,  $38.40;  plumbing,  $63.55 .  101  95 

Thetford  Mines  Electric  Co.,  light,  y.  to  March,  1915 .  240  00 

Thetford  Mines  Town,  water,  y.  to  May  1,  1915 . 100  00 

Caretaker’s  supplies,  $40.42;  repairs,  $73.97;  118  tungstens,  $34  25;  6  cords  wood,  $18; 

sundry,  $6.65 .  179  29 


Carried  forward .  597, 140  04 
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Brought  forward . 

Three  Rivers  Custom  House  ($53.90) — 

Chair,  $7.50;  clock,  $9.50;  rug,  S30;  water,  6  m.  to  Dec.,  1914,  $5.70;  paper,  $1.20 . 

Three  Rivers  Public  Building  ($3,301.15) — 

Caretaker,  J.  Beaulieu,  April-Dee.,  $450,  R.  Sawer,  Jan. -Mar.,  $150;  cleaner,  P.  Gravelle 

y.,  $300 . .. .....  v . ’ 

Belleville  &  Boland,  counter,  etc.,  in  inspector’s  office . 

Capital  Office  Supply  Co.,  4  units  and  1  top . 

Fugerc,  Ad.:  4  blinds,  $18;  10  curtains,  $27;  sundry,  $2  01 . 

Hainelin  &  Son:  renewing  drain  pipe,  $60;  sundry  plumbing,  $48.07 . 

Knights  of  Columbus,  rent  of  inspector’s  office,  9  m.  to  Jan.,  1915 . 

Marchand,  Zeph.,  jr.:  31-44  tons  coal,  $223.59;  7  cords  wood,  $33.50 . 

North  Shore  Power  Co.:  light,  y.  to  March  4,  1915,  less  Sept.,  $395.68;  sundry,  $5.05. . 
Office  Specialty  Mfg.  Co.:  bag  rack,  $186;  13  cabinet  sections,  $80.50;  7  chairs,  $32.25- 

desk,  $28;  2  tables,  $20;  truck,  $60;  sundry,  $15.84 . ’ 

Oliver,  Alb.,  sundry  electrical  repairs . 

Rubenstein  Bros.:  9  p.o.  drawers,  $40.75;  plate,  $11;  sundry,  $1.76 . 

Three  Rivers  City,  water,  y.  to  June,  1915 . 

Vcrrette  &  Co.,  painting  3  trucks,  $30;  sundry  repairs,  $46.08 . 

Caretaker’s  supplies,  $76.53;  repairs,  $50.35;  120  tungstens,  $35.30;  sundry,  $21.40 . 

Trois  Pistoles  Post  Office:  Trois  Pistoles  Town,  rent,  April-Dee.,  1914 . 

Valcarticr  Camp  Post  Office  ($1,081.37) — 

Gignac,  J.  H.,  building  temporary  post  office . 

Freight  and  express . . 

Valleyfield  Public  Building  ($1,790.21) — 

Caretaker,  Nap.  Picard,  y.  to  March,  1915 . T. . 

Lange vin,  N.:  55-17  tons  coal,  8413.74;  81  lamps,  $38.40;  sundry,  $28.85 . 

Poirier,  F.:  repairing  platform,  $75.20;  sundry,  $1.25 . . . 

Poirier,  J.  M.,  repairing  and  winding  clock,  y.  to  May,  1913 . 

Scott,  Jules,  wood,  7  cords  at  $8.50,  4  at  $6 . 

Valleyfield  Electric  Co.:  light,  13  m.  to  March,  1915,  $265.62;  repairs,  $12.18 . 

Valleyfield  Town:  water,  y.  to  July,  1915,  $90;  snow  clearing,  $1.05 . 

Caretaker’s  supplies,  $22.90;  carting  ashes,  $26.25;  cleaning  building,  $46.50;  2  door 

springs,  $20;  fixing  garden.  $29.87;  repairs,  $86.90;  uniform  and  cap,  $18 . 

Victoriaville  Public  Building  ($1,380 .97) — 

Caretaker,  C.  Thibeault,  y.  to  Mar.,  1915 . 

Artiiabaska  Water  and  Power  Co:  light,  13  m.  to  Mar.,  1915,  $394.81;  electrical  repairs, 

$3.65 . . . . . . 

Cloutier  &  Co.:  boiler  section,  $42;  sundry  plumbing,  $95.80 . 

Gaudet,  Oct.,  26-29  tons  coal,  $210.30;  Victoriaville  Town,  water,  6  m.  to  Sept.  30,1914, 

$25 . 

Tourigny  <fc  Tourigny:  2  chairs,  $13;  desk,  $25;  2  tables,  $27;  sundry,  $7.50 . 

Caretaker’s  supplies,  $60.70;  2  door  checks,  $16;  repairs,  $49.65;  100  tungstens,  $28  06; 

26*  cords  wood,  $77;  sundry,  $5.50 . 

Quebec  Province  generally  ($2.213  .16) — 

Quebec  Electric  Co.:  twenty-  five  watt  lamps,  500  at  32c.,  forty-watt,  1,000  at  32c.,  sixty- 

watt,  500  at  37c.,  150-watt,  6  at  $1  14,  400-watt,  6  at  $4 . 

Travel  and  outlay:  T.  Ambridge,  $43.25;  G.  S.  Gingras,  $914.66;  I.  Lacasse,  $58.33  ; 

J.  O.  Lamarche,  $120. 10 . 

Cartage,  $17.55;  express,  45c . 

King’s  Printer,  $203.14;  Stationery  Office,  $148.94 . 

Unaccounted  for,  Jos.  Lamarche . = . 

Acton  Public  Building  ($540 .82) — 

Caretaker,  Jas.  Henderson,  Nov.-Mar.,  5  m.  at  $33.33 . 

Acton  Electric  Plant,  602  k.w.,  $46;  Henderson  &  Co.,  hardware,  etc.,  $47.57 . 

Jill,  J.  C.,  30  tons  egg  coal,  $217.50;  C.  C.  Speight,  100  ft.  hose,  $12,  sundry,  $38.80 . 

Small  payments,  sundry . 

Alexandria  Public  Building  ($1,037.32) — 

Caretaker,  D.  K.  McDonald,  April-Mar.  at  $41.66 . 

Alexandria  Town:  electric  light  (flat  rate),  1914,  $222.30;  water  rates,  1914.  $7.50;  sup¬ 
plies,  $4  65 . ' . 

McDonald,  Angus:  30-007  tons  coal,  $214.55;  15  cords  wood,  $45 . 

Grate  bars,  $17  20;  sundry,  $26.20 . 

Almonte  Public  Building  ($989  52) — 

Caretaker,  P.  Burns,  April-Mar.,  $399.96;  care  of  clock,  y.  to  Feb.  27,  1915,  $50.. . 

Almonte  Electric  Light  Commission:  electric  light,  13  m.  to  Mar.  31,  1915  (less  5  nights), 

$86  28;  supplies,  $5. 13 . . .  •  • : . 

Gilmour,  A.  C.:  contract  for  clock  tower,  $1,550;  extra  work,  $140;  less,  paid  in  1913-14, 

page  V — 44,  $1,670 . 

White,  T.  R.,  coal,  30  tons  at  $7  20,  2  tons  at  $7.45 . 

Young  Bros.:  pumping  water  to  P.O.,  y.  1914 . ■ . 

Door  check,  $7.50;  44*  h.  labour,  $16.45;  opal  glass,  $10;  4  cords  wood,  $27;  sundry  $61.30 


$  cts. 
597, 140  04 
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Brought  forward .  609,603  46 

Amherstburg  Public  Building  ($1,235.64) — 

Caretaker,  Mrs.  Elliott,  April-Mar.,  at  $33.33 .  399  96 

Amherstburg  Town,  water  rates,  April-Mar . .  .  35  00 

Essex  County  Light  and  Power  Co.:  electric  light,  13  m.  to  Mar.  31,  1915,  $206.50;  supplies 

$3.50 .  210  00 

McGee  Coal  Co.,  26  tons  6oal,  $183.30;  J.  R.  Menzies  &  Co.,  161  h.  labour,  $54.75;  sundry, 

$27.94 . 265  99 

Ryan  &  Co.:  1,000  brackets,  $17.50;  468  lb.  galv.  iron,  $28.08;  192  ft.  gutter,  $52.80;  1,433 
h.  labour,  $523.81;  1,177  ft.  lumber,  $35.31;  172  gal.  paint,  $26.38;  200  ft.  ridge  roll, 

$30;  sundry  $105.22;  less  $600  paid  in  1913-14,  page  V — 146 .  219  10 

Door  checks,  $10.50;  Mazda  lamps,  50,  25-watt,  $12.92,  50,  40-watt,  $12.92;  painting 

kitchen,  $15;  19  cords  wood,  $25;  sundry,  $29.25 .  105  59 

Arnprior  Public  Building  ($1,822.39)— 

Caretaker,  R.  Tait,  April-Mar.,  $399.96;  care  of  clock,  y.  to  Sept.  30,  1914,  $50 .  449  96 

Galetta  Electric  Power  and  Milling  Co.,  Ltd.:  electric  light  supplied,  Jan.-June,  Nov.-Mar., 

9,612  k.w.  at  9c.;  meter  rent,  $2.75;  supplies,  $29.95 .  897  78 

Moir,  J.  S.:  36-3  tons  coal,  $290.40;  sundry,  98c .  291  38 

Rudd,  S.  R.  &  Co.:  64  h.  labour,  $32;  screw  nails,  brass  rods,  repairs,  etc.,  $35 .  67  00 

Wood,  $42.50;  water  rates,  April-Mar.,  $32;  sundry,  $41.77 .  116  27 

Athens  Public  Building  ($597.35) — 

Earl  Construction  Co.:  gas  supplied,  Feb.-Nov.,  1914,  14-8  M  c.ft.,  $222;  supplies,  $64.30  286  30 

Purcell,  G.  N.:  coal,  ]  ton  at  $9,  chestnut,  1  ton  $8.75,  egg,  27-12  tons  at  $8.40 .  241  05 

Hardware,  $16.70;  7  cords  wood,  $17.25;  sundry,  $36.05 .  70  00 

Aylmer  Public. Building  ($715.71) — 

Caretakers:  Wm.  F.  Fairbrother,  Nov.  19-Feb.  7,  $121.44;  A.  A.  Hearn,  Feb.  8-Mar.  31, 

S84.56 . . ' .  206  00 

Aylmer  Water  and  Light  Dept.:  electric  light,  Nov. -Feb.,  982  k.w.,  $83.88;  water  rates, 

Nov.-Feb.,  28,125  gal.,  $9.57 .  93  45 

Frank.  E.  P.,  31-696  tons  coal .  234  50 

Wright  &  Allen,:  dustbane  $8;  100  ft.  hose,  $16;  sundry  hardware,  $68.60 .  92  60 

Door  checks,  $26.46;  100  lamps,  $30.50;  6  w.  p.  baskets,  etc.,  $21.30;  sundry,  $10.90 _  89  16 

Barrie  Public  Building  ($1,296.95) — 

Caretakers:  E.  Sevigny,  April- Dec.,  $299.97;  R.  Buchanan,  Jan.-Mar.,  $99.99 .  399  96 

Barrie  Electric  Light  Dept.:  electric  light  ,Mar.  1,  1914-Mar.  31,  1915,  5,365  k.w.,  $335.95; 

supplies,  98c . 336  93 

Barrie  Gas  Co.:  gas,  Feb.  15-Dec.  31,  1914,  21,400  cu.  ft .  32  20 

Barrie  Water  Works  Dept.,  water  rates,  y.  to  June  1,  1915 . 50  00 

Lewis  Co.,  Coal  and  Wood  Yard:  coal,  5-825  tons  at  $7.50,  39-13  tons  at  $7.20 .  325  44 

Box  trucks,  824.34;  3  baskets  and  trays,  $16.95;  formaldehyde,  etc.,  $10;  hardware, 

$28.48;  4  loads  hardwood,  $12;  street  oiling,  $17.29;  sundry,  $43.36 .  152  42 

Belleville  Public  Building  ($7,182.58) — 

Caretaker,  S.  Haight,  April-Mar.  at  $54.16 .  649  92 

Allen,  N.:  60-295  tons  coal .  400  36 

Anderson,  F.  S.  Co.:  5  cords  hardwood,  $38.75;  5  cords  pine,  $28.75 .  67  50 

Belleville  City:  gas  supplied,  Mar.-Mar.,  464, 100  c.  ft.  at  $1.25;  changing  gas  lighting  in 
P.  O.,  3  gas  arcs,  $42,  10  cl.  labour  $25,  125  ft.  oxodized  tubing,  $54,  sundry,  $31;  water 

rates,  y.,  $60;  supplies,  etc.,  $32.60 .  824  63 

Berlin  Interior  Hardwood  Co.:  contract  complete  for  P.O.  fittings .  3,036  00 

Lang,  Joshua:  erecting  partition,  repairing  floors,  etc.,  10  d.  labour  $31.50,  material 

$13.27;  plastering,  4  d.  labour  $13.50,  material  $2.50 . .  60  77 

Office  Specialty  Mfg.  Co.:  P.O.  boxes,  273  style  A,  $491.40,  52  style  B.,  $117,  26  style  C, 

$71.50;  freight,  $4  61 .  684  51 

Rubenstein  Bros.:  10  brass  grills,  $235;  9  engraved  plates,  $32;  sundry,  $2.80 .  ■  269-80 

Sharpe  &  Hart:  decorating  P.O.  as  per  contract .  100  00 

Smith  Hardware  Co.:  installing  radiator  in  P.O.  and  repairing  coil  in  janitor’s  room, 

$120;  sundry,  $27.93 . . . . .  147  93 

Tickell  &  Sons  Co.:  desks,  f.t.,  $50,  standing,  with  cupboard,  $75 .  125  00 

Trenton  Electric  and  Water  Co.:  electric  light,  13  m.  to  Mar,  31.  1915,  8,310  k.w .  418  30 

Box  trucks,  $45.87;  40  gal.  floor  dressing,  $40;  100  ft.  hose,  $17;  30  h.  labour, .$13. 50;  100 
40-watt  lamps,  $35;  mail  truck,  $45;  making  keys,  repairing  locks,  etc.,  $28.65; 

repairing  3  chairs  and  table,  $13.50;  sprinkling  streets,  $23.25;  sundry,  $136.09 .  397  86 

Berlin  Public  Building  ($1,499.74) — 

Caretaker,  J.  Clements,  April  -Mar.,  $399.96;  care  of  clock,  2  y.  to  April,  1915,  $100 .  499  96 

Berlin  City:  electric  light,  Mar.  13,  1914-Mar.  12,  1915,  3,930  k.w.,  $112.64;  gas,  Mar.  17, 

1914-Mar.  12,  1915,  59-4  M  cu.  ft.  at  $1;  meter,  $1.20;  supplies,  $20.44;  water  rates, 

April-Mar.,  113,125  gal.,  $20.36 . . . . .  214  04 

Dunker,  H.  &  Sons:  furnishing  counter,  sorting  table,  24  sorting  bins,  etc .  81  50 

G.T.R.  System:  rent  for  branch  P.O.  in  station,  April-Mar .  50  00 

Kloepfer  &  Co.,  21-9175  tons  coal,  $153.42;  A.  A.  Pipe,  20-7875  tons  coal,  $145.51 .  298  93 


Carried  forward .  623,598  51 
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Brought  forward .  623,593  51 

Berlin  Public  Building — Concluded. 

Schreiter’s:  600  yd.  bunting,  $30;  putting  up  and  taking  down  decorations,  $17.50;  sundry 

$4.20 . 51  70 

Weber,  G.  F.:  painting  48  letter  boxes,  $60;  13  parcel  receptacles,  $22.75 .  82  75 

Box  trucks,  $44.65;  10  gal.  floor  spray,  $12.50;  18  h.  labour,  $8. 10;  removing  ashes,  $11.60; 
putting  on  storm  sashes,  $10;  repairing  floor,  letter  boxes,  keys,  etc.,  $42.30;  sprinkler 

$8;  sundry,  $83.71 . 220  86 

Blenheim  Public  Building:  Blenheim  Town:  rent  of  P.O.,  y.  to  Dec.  1,  1914 .  200  00 

Bowmanville  Public  Building  ($1,651.79)— 

Caretaker,  W.  W.  Allin:  April-Mar.,  $450;  outlay,  $1.90 .  451  90 

Dillling,  H.  H.,  painting,  kalsomining,  varnishing  outside  and  inside  of  post  office .  648  00 

Loscombe.  E.  W.:  25  tons  coal,  $187.50;  wood,  1  cord  soft,  $6,  1  cord  hard,  $9.30 .  202  80 

Seymour  Power  and  Electric  Co.,  Ltd.:  electric  light,  Feb.  28,  1914-Mar.  31,  1915,  2,728 

k.w .  218  24 

Hardware,  $17.35;  100  tungsten  lamps,  $35;  water  rates,  1914,  $10;  23  window  boxes, 

$40.25;  sundry,  $28.25 .  130  85 

Braeebridge  Public  Building  ($419.14) — 

Caretaker,  John  Carr,  Jan.  15-Mar.  31,  1915 .  84  94 

Ecclestone,  Geo.  W.:  36-645  tons  coal,  $293.16;  46-ft.  ladder,  $13.80;  sundry,  $11.25  ...  318  21 

Electric  light,  Feb. -Mar.,  $9  40;  water  rates,  Feb.-Mar.,  83c.;  sundry,  $5.76 .  15  99 

Brampton  Public  Building  ($1,471.41) — 

Caretaker,  Jos.  Foster,  April-Mar.,  $399.96;  care  of  clock,  y.  to  Mar.  1,  1915,  $50 .  449  96 

Brampton  Hydro-Electric  Commission:  electri  light,  April-Mar.,  9,978  k.w-. .  265  51 

Brampton  Water  Commissioners:  water  rates,  y.  to  April  1,  1915 .  69  23 

Conover,  IJ.  J.:  coal,  4  tons  nut,  $30,  35  tons  stove,  $262.50;  3  cords  wood,  $27;  sundry,  $7. .  326  50 

Tallman  Brass  and  Metal  Co.:  4  grilles,  $92.50;  9  plates,  $54 . 25;  sundry,  $3.50 .  150  25 

Turner,  J.  J.  &  Sons:  10  awnings,  10  blinds,  blind  cloth,  etc .  100  00 

Hardware,  $14.49;  55  Mazda  lamps,  $16.34;  3  tons  stove  coal,  $23.25;  sundry,  $55.88 .  109  96 

Brantford  Armoury:  Brantford  Board  of  Park  Management:  caring  for  and  watering  boulevards, 

grounds,  etc . ' .  250  00 

Brantford  Public  Building  ($3,260.61) — 

Caretakers:  John  Squire,  April-Mar.,  $600;  C.  R.  Vanfleet,  Dec. -Mar.,  $232.58 .  832  58 

Engineer,  O.  Jackson,  Dec. -Mar.,  $232.58;  charwomen,  M.  Doherty,  $90,  Mrs.  S.  Mac- 

Cartney,  $80.33 .  402  91 

Brantford  City:  street  sprinkling,  $45.55;  water  rates,  Mar.-Feb.,  $38 .  83  55 

Brantford  Gas  Co.:  gas  supplied,  Mar.-Mar.,  13  M  cu.  ft.  at  20c .  2  60 

Brantford  Hydro-Electric  System:  electric  light,  June  2-Mar.  4,  7,645  k.w.,  $134.52; 

supplies,  $51 .69 . ; .  186  21 

Western  Counties  Electric  Co.:  electric  current  supplied,  Jan. -June,  1914 .  136  25 

Wilson  Coal  Co.:  coal,  173-705  tons  at  $6.45,  41-667  tons  at  $6.17;  wood,  etc.,  $23.25. . . .  1,400  62 

Young,  J.  M.  &  Co.:  decorating  buildings,  flags  and  bunting,  $52. 17,  labour,  40  h.  $10.  ...  62  17 

Box  trucks,  $44.65;  plumbing,  $16.35;  removing  ashes,  $10;  repairing  boxes,  $18;  sundry, 

v  $64.72 .  153  72 

Bridgeburg  Public  Building  ($811.45) — 

Caretaker,  Wm.  Hannah,  April-Mar .  349  92 

Canadian  Niagara  Power  Co.:  electric  light,  Mar.-Mar.,  1,592  k.w .  85  42 

Provincial  Natural  Gas  and  Fuel  Co.:  gas,  Mar.-Mar.,  212  M  cu.  ft.  at  30c .  63  60 

White,  Mrs.  Isaac:  30  tons  coal .  198  00 

Caretaker’s  supplies,  $38.16;  grille  work,  $35;  water  rates,  April-Mar.,  $20;  sundry, 

$21  35 . .  114  51 

Brockville  Public  Building  ($2,871.51) — 

Caretaker,  C.  F.  Gray,  April-Mar.,  $549.96;  cleaner,  April-Mar.,  $168 .  717  96 

Brockville  Lumber  Co.,  66  ton  coal,  $495;  Parslow&  Horton,  2  counters,  $49.50,  sundry, 

$22 .  566  50 

Brockville  Town:  arc  light,  Jan.  6,  1914-April  3,  1915,  $116.66;  electric  light,  Jan.  6,  1914- 
April  3, 1915,  8,434  k.w.  at  10c.;  gas,  Jan.  6, 1914-April  3,  1915,  50-9  M  cu.  ft.  at  $1;  water 

rates,  May-Mar.,  $155.80 .  1,166  76 

Reynolds,  W.  B.  &  Co.:  8  cords  hardwood,  $28;  3  tons  coal,  $22.50 .  50  50 

Ross,  Geo.  &  Co.:  labour,  42  h.,  $29.40;  pipe  and  fittings,  $19.60;  radiator  section,  $21; 

sundry,  $8.73 .  78  73 

Box  trucks,  $44.65;  caretaker’s  supplies,  $73.35;  28  yd.  linoleum,  $14;  mail  truck,  $40; 
removing  ashes,  $17.60;  repairing  plumbing,  $19.40;  50  tungsten  lamps,  $22;  sundry, 

$60.06 . 291  06 

Carleton  Place  Public  Building  ($979.75) — 

Caretaker,  J.  T.  Halpenny:  April-Mar .  399  96 

Brown,  H.  &  Sons:  electric  light,  Dec.  30,  1913-Jan.  15,  1915,  5,237  k.w.  at  6c.;  supplies, 

$9  33 .  323  59 

Taylor  Bros:.  25  tons  coal,  $196.25;  smoke  stack,  $5.05 .  201  30 

Painting  8  letter  boxes,  $10;  4  cords  wood,  $25;  sundry,  $19.90 .  54  90 


Carried  forward 


635,869  48 
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Brought  forward .  635,869  48 

Cayuga  Public  Building  ($527.45) — 

Caretaker,  C.  C.  Gibson,  April-Mar .  300  00 

Dominion  Natural  Gas  Co.,  Ltd.:  gas,  Mar  .-Feb.  20, 1915,  531  M  cu.  ft.  at  25c.;  meter,  $1.80  134  55 

Brass  plate  with  opening  for  letters  and  newspapers,  $22;  sundry,  $70  90 .  92  90 

Chatham  Public  Building  ($1,699.08) — 

Caretaker,  W.  W.  Mitchell,  April-Mar . . .  600  00 

Austin,  ('has.  Co.,  Ltd.:  decorating  public  building  for  visit  of  H.R.H.  Duke  of  Connaught  50  00 

Chatham  City  Gas  Co.:  electric  light,  Mar.-Feb.  4,  1915,  2,461  k.w.  at  8c.;  gas  supplied, 
post  office,  Mar.-Feb.  4, 1915,83  M.  cu.  ft.  at  35c.,  customs  annex,  April-Feb.,  68  M 

cu.  ft.,  $17 . . . ; . . .  242  93 

Chatham  Hydro-Electric  System:  electric,  light,  Feb.  6- April  2,  1915,  369  k.w .  15  27 

('row,  A.  W.,  coal,  45  02  tons,  §289.12;  John  Harris,  sodding  boulevard,  planting  trees, 

etc.,  §50 . . . . .  339  12 

McKie,  Thos.:  repairing  floors,  $25;  repairing  blinds,  doors,  etc.,  74  h.  at  30c.;  sundry, 

$49.03 .  96  23 

Palmer,  Wm.  H.:  painting  and  papering  as  per  tender . . .  62  30 

Box  trucks,  $44.65;  100  ft.  hose,  $18;  installing  lights,  $17;  painting  roofs,  $27;  repairing 
coping,  chimney,  etc.,  $15;  10  rubber  tires,  $14.50;  100  tungsten  lamps,  $36.25;  water 

rates,  y.  to  Jan.  4,  1915,  $24.51;  sundry,  $96.32 .  293  23 

Chesley  Public  Building  ($713.29) — 

Caretaker,  E.  Maher,  July-Mar .  299  99 

Chesley  Electric  Light  Co.:  electric  light,  June  27-July  31  (flat  rate),  $20,  July  31-Dec.  31, 

1914,  1,920  k.w.  at  9c . 192  80 

Lloyd,  Gordon  E.,  coal,  20-95  tons,  $157.12;  Chesley  Town,  water  rates,  July-Dee.,  $11  168  12 

Hardware,  $15.40;  sundry,  $30.98 . 52  38 

Chesterville  Public  Building:  C.P.  R.  Co.,  rent  of  letter  box .  0  90 

Clifford  Public  Building:  Jas.  B.  Mathcwson,  painting  mail  box .  1  00 

Clinton  Public  Building  ($803.28) — 

Caretaker,  Jas.  Scott,  April-Mar . . .  199  92 

Clinton  Town:  electric  light,  Feb.,  1914-Mar.,  1915,  872  k.w.  at  10c.,  1,629  k.w.  at  9c.; 

meter  rent,  50c.;  supplies,  $16. 15;  water  rates,  1914,  $3. 15;  meter  rent,  $4 .  257  61 

Forbes,  A.:  coal,  3  tons  at  $8,  20-38  tons  at  $7.75 . . .  181  98 

Linoleum,  $30;  25  h.  labour,  $7.50;  plants,  bulbs,  etc.,  $16.02;  painting,  papering,  etc., 

$17.50;  repairing,  door  check,  etc.,  $9.50,  water  tank,  $34;  2  cords  wood,  $19.50; 

sundry,  $29.75 .  163  77 

Cobalt  Public  Building  ($5,194.81) — 

Bilsky,  A.  M.,  rent  of  post  office,  Feb. -April,  $500;  Jacobs,  J.  A.,  rent  of  post  office, 

Aug.-Jan.,  $1,500 .  2,000  00 

Office  Specialty  Mfg.  Co.:  post  office  boxes,  774  style  A,  $1,393.20,  84  style  B,  $189,  30 

style  C,  $82.50;  vertical  cabinet,  $21;  freight,  etc.,  $39.06 . .  1,724  76 

Oshawa  Interior  Fittings  Co.:  contract  complete  for  post  office  fittings,  $995;  cutting 
screen  around  concrete  beams,  $26;  lengthening  counter,  $50;  re-hanging  doors, 

repairing  locks,  etc.,  $19.50;  sundry,  $31 . 50 .  1,122  00 

Rubenstein  Bros.:  5  brass  grilles,  $118;  5  brass  standards,  $120;  6  engraved  plates,  $19.50; 

outside  receiver,  $22:  sundry,  $33.50 .  313  00 

Small  payments,  2  Yale  door  checks,  $15;  sundry,  $20.05 .  35  05 

Cobourg  Immigration  Office  ($249.80) — 

Johns,  Jackson  &  Clarke:  rent  of  office,  14  m.  to  Dec.  31,  1914 .  212  50 

Coal,  $23.30;  electric  light,  Nov.,  1913-Dec.,  1914,  $14 .  37  30 

Cobourg  Public  Building  ($1,957.31) — 

Caretaker,  Wm.  Russell,  April-March,  (including  salary  increase  for  Feb.-Mar.,  1914) _  625  00 

Cobourg  Utilities  Corporation:  electric  light,  Dec.  22,  1913-Mar.  23,  1915,  6,498  k.w., 

$558.47;  gas  Dec.  22,  1913-Mar.  23,  1915,  67-3  M  cu.  ft.,  $81.48;  meter  rent,  $3.75; 

supplies,  $2.60;  water  rates,  15  m.  to  April  1,  1915,  $56.87 .  703  17 

Dundas,  A.  R.:  hot-water  boiler  section,  $24.50;  80  h.  labour,  $60;  sundry,  $50.09 .  134  59 

Plunkett,  Geo.,  40-767  tons  coal,  $285.37;  Thompson-MacDonald  Co.,  150  tungstens,  $50, 

sundry,  $38.48 .  373  85 

Bunting,  $30;  glass,  $7.35;  labour,  $32.55;  street  sprinkling,  $8.20;  sundry,  $42.60 .  120  70 

Cornwall  Public  Building  ($2,314.12) — 

Caretaker,  C.  Rivier,  April-Mar.,  $450;  care  of  clock,  yr..  $75 .  525  00 

Broderick,  Jas.,  10  tons  coal,  $70;  Cornwall  Waterworks,  water  rates,  18  m.  to  July  1, 

1915,  $112.50.. . . .  182  50 

Hermiston  &  Comrie,  gas  brackets,  burners,  etc.,  $51.61;  W.  C.  McGuire,  79  tons  coal, 

$588.55 .  640  16 

Rubenstein  Bros.:  32  drawer  fronts,  $72;  150  p.o.  box  fronts,  $229.02;  sundry,  $9.99 .  311  01 

Stormont  Electric  Light  and  Power  Co.:  gas,  1914,  319-9  M  cu.  ft.  at  $1.50;  supplies, 

522.20 . . . . . .  502  05 

Bunting,  $35.45;  decorating  building,  $15;  door  check,  $8;  8  cords  wood,  $28;  sundry, 

?66.95 . 153  40  - 

Cumberland  Public  Building:  T.  A.  Hastings,  freight .  1  38 


Carried  forward .  649,331  90 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 141 


SESSIONAL  PAPER  No.  1 


Dominion  Buildings:  Maintenance — Continued. 


$  cts. 


Brought  forward 


649,331  90 


Eeseronto  Public  Building  ($1,936.54)— 

Caretaker,  M.  Hart,  April-Mar.,  $499.92;  care  of  clock,  15  m.  to  Mar.  31,  1915,  $62.50  . 
Bruyea,  Chas.,  repairing  roof  and  tower  of  p.o.,  $80;  Rathbun  ('o.,  45  tons  coal,  $337.50 
Deseronto  Town:  gas,  Feb.  1,  1914-Mar.  31,  1915,  207  M  cu.  ft.  at  $1.75;  meter  rent,  $4.90; 

water  rates,  April-Mar.  $39 . ’ 

Smith,  Jas.  E.,  repairing  walks,  tile,  etc.,  $90.50;  N.  D.  Taylor,  pointing  and  repairing 

P.O.,  $400 . 

Caretaker’s  supplies,  $21.50;  hardware,  $12.50;  sundry,  $25.95 . 

Drayton  Public  Building:  G.T.R.  Co.,  painting  p.o.  box . 

Dresden  Public  Building  ($1,345.17) — 

Caretakers  at  $33.33  per  m.:  Jas.  Hart,  $299.97;  Philip  Hart,  $66.66;  Jas.  Humphrey 

$33.33 . . . . . 

Dresden  Municipal  Electric  Light  Plant:  electric  light,  Jan.,  Mar. -Mar.,  2,267  k.w., 

$235.12;  meter  rent,  $3.25 . . 

Jennings,  Fred.:  building  bell  canopy,  $75;  fitting  and  re-hanging  doors,  $10.20;  installing 

clock,  82  h.  at  30c.;  sundry,  $7 . . 

McGloghlan,  J.  E.:  erecting  clock,  $100;  raising  bell,  $25;  sundry,  $13.45 . 

Wells,  H.  E.:  coal,  22  t.,  $177;  6  cords  wood,  $18 . 

Caretaker’s  supplies,  $23;  4  door  checks,  $21.70;  gasoline,  $17.79;  labour,  11 D  h.,  $40.75; 
22  roller  shades,  $35.20;  supplying  water,  $36.50;  4  cords  wood,  $10;  sundry,  $66.65 
Dundas  Public  Building  ($1,306.66) — 

Caretaker,  Chas.  Cooper,  April-Mar.,  $399.96,  allowance  for  living  quarters,  $15;  care  of 

clock,  yr.  to  Nov.  25,  1914,  $50 . * . 

Dominion  Natural  Gas  Co.:  gas,  Jan.  1,  1914 — Mar.  22,  1915,  27  M  cu.ft.  at  45c.;  meter 

rent,  $2.25 . 

Dundas  Water  Light  and  Power  Comm.:  electric  light,  Sept.  16,  1913-Mar.  27,  1915,  12,147 

k.w.,  $255.26;  supplies,  $9;  water  rates,  Sept.  1,  1913-Mar.  17,  1915,  $47.10 . 

Ralph,  Thos.  H.:  20  gal.  floor  oil,  $7;  400  lb.  lye,  $16;  80  tungstens,  $28;  sundry,  $30.25.  . 

Sturrock,  Jas.  A.:  45  tons  coal . 

Electric  light,  Mar.  1908,  $5;  5  001  tons  coal,  $33.62;  hardware,  $35.52;  plumbing,  $26.80; 

removing  ashes,  $15;  sundry,  $10.50 . 

Eganville  Public  Building:  John  George,  40-819  tons  coal . 

Flora  Public  Building  ($1,188.80) — 

Caretaker,  John  Huck,  April-Mar.  $399.96;  care  of  clock,  yr.  to  Aug.  1,  1914,  $50 . 

Elevator  Specialty  Co.:  one  1  h.p.,  110-220  v.  single  phase,  25  cycle  motor,  $106;  express, 

$1.38 . . . . . . . . . 

Elora  Hydro-Electric  Commission:  electric  light,  Nov. -Mar.,  1,579  k.w.,  $94.24;  supplies, 

$16.85 . 

Fergus  Electric  Light  Plant:  electric  light,  Jan.  1-Oct.  23,  1914,  1,993  k.w.  at  10c.,  meter, 

$2.40;  power,  April  1-Oct.  23,  1914,  25  k.w.,  at  10c.,  meter,  $1.65 . 

French,  E.:  33-3  tons  coal,  $238.30;  120  gal.  oil,  $21;  sundry,  $10.05 . 

Plumbing,  $17.67;  sundry,  $27.50 . 

Essex  Public  Building  ($1,261.95)— 

Caretaker,  L.  Trewin,  yr.,  $399.96;  Essex  Town,  water  rates,  1914,  $37.50 . 

Essex  Hardware  Co.:  glass  for  clock  faces,  $35;  75  ft.  hose,  $9;  sundry,  $9.27 . 

Essex  Light  and  Power  Co.:  electric  light,  13  m.  to  Mar.  31,  1915,  3,139  k.w . 

Navlor-Osborne  Co.:  labour,  239  hr.  at  45c.,  40  hr.  at  50c.;  lumber,  etc.,  $64.43;  repairing, 

doors,  $11.20 . ' . 

Taylor,  J.  F.:  “Brandon”  clock,  $7;  repairing  clock,  92|  hr.,  $92.50.. . 

Union  Natural  Gas  Co.  of  Canada:  gas,  Feb. -Jan.,  547-7  M  cu.  ft.,  $137.06;  meter  rent, 

$2.40 . • . 

Desk,  $21;  4  chairs,  $18.20;  hoisting  bell,  $23.60;  pipe,  etc.,  $20.51;  teaming,  $18;  sundry, 

$32.79....... . . . . 

Exeter  Public  Building:  Exeter  Village,  street  watering . 

Fergus  Public  Building  ($1,253.55) — 

Caretaker,  T.  M.  Broadfoot,  April-Mar.,  $399.96;  care  of  clock,  18  m.  to  Jan  1.  1915,  $75 
Elevator  Specialty  Mfg.  Co.:  one  1  h.p.,  220\\,  single  phase,  25  cycle  motor,  $106;  freight 

$1.45 . . . 

Fergus  Electric  Light  Plant:  electric  light,  Jan.  1-Oct.  23,  1914,  2,  146  k.w.  at  10c.:  meter, 

$2.40;  power,  April  1-Oct.  23,  1914,  86  k.w.  at  10c.;  meter,  $1.65;  supplies,  $9.16 . 

Fergus  Village:  electric  light,  Nov. -Feb.,  2,229  k.w.,  $118.81;  power,  23  k.w.,  $1 .87; 

supplies,  $4.45 . 

McGregor,  Peter:  coal,  4-075  tons  at  $7.60,  25-485  tons  at  $7.35;  A.  E.  Nichols,  coal,  1  - 94 

tons  at  $7.15,  5-67  tons  at  $6.90,  sundry,  $4 . 

Plumbing,  $16.67;  sundry,  $17.63 . 

Fort  William  Engineer’s  Office:  Murray,  Vickers  &  Moffatt:  rent  of  office,  12  m.,  Mar.  1,  1915. 
Fort  William  Immigration  Office  ($201.09)— 

Fort  William  City:  electric  light,  13  m.  to  Mar.  15,  1915 . . 

Graham,  G.  A.  &  J.  T.  Horne:  rent,  11  m.  to  Feb.  28,  1915 . 

Fort  William  Inland  Revenue:  E.  If.  Cuthberton,  rent  of  office,  11  m.  to  Dec.  8,  1914 . 


562  42 
417  50 

406  17 

490  50 
59  95 
1  00 


399  96 

238  37 

116  80 
138  45 
195  00 

256  59 

464  96 

14  40 

311  36 
81  25 
308  25 

126  44 
330  64 

449  96 

107  38 

111  09 


205  85 
269  35 
45  17 

437  46 
53  27 
194  98 

203  18 
99  50 

139  46 

134  10 
4  50 

474  96 

107  45 

236  41 

125  13 

275  30 
34  30 
900  00 

9  69 
191  40 
214  00 
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Brought  forward . . .  659, 275  80 

Fort  William  Public  Building  ($2,748.56) — 

Caretakers,  John  Skea,  April-Mar.,  $549.96;  Fred  Nagle,  Sept.  15-Oct.  18,  $51.05 .  601  01 

Churcher,  H.:  alteration  to  p.o.,  as  per  specifications,  $970;  Jas.  Murphy,  60  tons  coal, 

$450 . . .  1,420  00 

Fort  William  City:  electric  light,  Mar.  13,  1914-Mar.  13,  1915,  7,553  k.w.,  $320.09;  water 

rates,  12  m.  to  Mar.  20,  1915,  $90 .  410  09 

Jones,  F.  S.  Electric  Co.:  100  40-w.  tungsten  Tamps,  $35:  wiring,  $10.80;  sundry,  $50.45. .  96  25 

Box  trucks,  $44.65;  repairing  h.w.  coils,  $43.99;  plastering,  painting,  etc.,  $17.75;  supervising 

parcel  post  alterations,  $20.31;  5  cords  wood,  $32.50;  sundry,  $62.01 .  221  21 

Galt  Public  Building  ($1,245.62) — 

Caretaker,  Thos.  Barett,  April-Mar.,  $499.92;  Scott  &  Hogg,  45  t.  coal,  $312.75 .  812  67 

Dominion  Natural  Gas  Co.:  gas,  13  m.  to  Mar.  17,  1915,  24  M.  cu.  ft.,  $10.80;  meter  rent, 

$1.30 . . . . . . . . . . .  12  10 

Galt  Hydro-Electric  Commission:  electric  light,  13  m.  to  April  30,  1915,  7,111  k.w., 

$209.26;  supplies,  $9.60 .  .  218  86 

Galt  Town:  street  watering,  $12.76;  water  rates,  April-Mar.,  $48.80 .  61  56 

Box  trucks,  $44.65;  hardware,  $23.52;  sundry,  $72.26 .  140  43 

Gananoque  Custom  House  ($256.63) — 

Gananoque  Electric  Light  and  Water  Supply  Co.:  electric  light,  13  m.  to  April  1,  1915, 

836  k.w.,  $54.38;  meter  rent,  $1.95;  supplies,  $4.70 .  61  03 

Taylor,  Jas.  &  Son,  24  t.  coal,  $168;  Gananoque  Town,  water  rates,  $12.65 .  180  65 

Small  payments:  sundry .  14  95 

Gananoque  Old  Post  Office  ($61.09) — 

Gananoque  Electric  Light  and  Water  Supply  Co.:  electric  light,  Mar. -May,  1914,  437-2 

k.w.,  $28.43;  meter,  45c.;  supplies,  40c.,.. .  29  28 

Gananoque  Town:  street  watering .  31  81 

Gananoque  Post  Office  ($1,073.75) — 

Caretaker,  H.  McCalpin,  April-Mar.,  $399.96;  I.  W.  Bennett  &  Sons,  hardware,  $60.33 —  460  29 

Gananoque  Electric  Light  and  Water  Supply  Co.:  electric  light,  May-April,  35-34  k.w., 

$229.73;  meter  rent,  $1.65;  supplies,  $12.95 .  244  33 

Gananoque  Town:  street  watering,  $5.40;  water  rates,  April-Mar.,  $22.74 .  28  14 

Taylor,  Jas.  &  Son:  coal,  25-495  t.  at  $7.25;  33-935  t.  at  $7;  less  paid  in  1913-14,  Page  V — 47, 

$148.43 . 273  79 

Clock,  $7;  grate  bar,  $15.50;  10  loads  loam,  $10;  sundry,  $34.70 .  67  20 

Georgetown  Public  Building:  G.T.R.  System;  painting  letter  box .  1  50 

Glencoe  Public  Building  ($1,370.62) — 

Caretaker,  E.  Waterworth,  yr.,  $399.96;  Blacklock  Bros.,  painting  interior  as  per  tender, 

$240 . 639  96 

Glencoe  Electric  Light  Comm.:  electric  light,  15  m.  to  Mar.  31,  1915;  4,185  k.w.  at  10c.; 

meter  rent,  $7.50 .  426  00 

McPherson  &  Clarke:  coal,  23-05  t.  egg,  $155.59,  4  t.  nut,  $27.60;  sundry,  $3 .  186  19 

Caretakers’  supplies,  $16;  hardware,  $28.44;  15  cds.  wood,  $30;  sundry,  $44.03 .  118  47 

Goderich  Public  Building  ($989.62) — 

Caretaker,  A.  ChristaLyr.,  $450;  Hohmeier,  G.,  4  awnings,  $11;  40  yd.  linoleum,  $50 .  511  00 

Goderich  Town:  electric  light,  13  m.  to  Mar.  31,  1915,  3,111  k.w.,  $167.45;  water  rates, 

2  yr.  to  Dec.  31,  1915,  $120;  150  25  w.  lamps,  $52.50 .  339  95 

Clock,  $8;  30*  h.  labour,  $9.65;  rug,  $32;  4  cds.  wood,  $22.50;  sundry,  $66.52 .  138  67 

Grimsby  Public  Building  ($446.36) — 

Caretaker,  Alex.  Dweet,  Dec.  10-Mar.  31,  1915,  $123.64;  J.  H.  Gibson,  40  055  t.  coal, 

$280.39 . . ., .  404  03 

Hamilton  Cataract  Power,  Light  and  Traction  Co.:  electric  light,  Dec.  17-Mar.  24,  1915, 

144  k.w .  20  31 

Caretaker’s  supplies,  $18.50;  2  ladders,  $3.52 .  22  02 

Guelph  Public  Building  ($3,221.04) — 

Caretaker,  N.  McLean,  April-Mar.,  $499.92;  care  of  clock,  1914,  $50 . .  549  92 

Allen,  E.:  fitting  up  parcel  post  and  stamp  wickets,  $377;  labour,  69  h.,  $31.05;  remodelling 

counters,  putting  up  glass  partitions,  etc.,  $150;  sundry,  $13.36 .  571  41 

Dempsey,  Albert,  painting  and  kalsomining  p.o.,  $548;  Gowdy  Bros.,  9-22  t.  coal,  $63.61  611  61 

Guelph  City:  electric  light,  13  m.  to  Mar.  31,  1915,  4,531  k.w.,  $242.94;  gas,  13  m.  to  Mar. 

31,  1915,  95-2  M.  cu.  ft.,  $84.36;  street  sprinkling,  $33.52;  water  rates,  up  to  July  15, 

1915,  $29.70 . : .  ,  390  52 

Kloepfer  Coal  Co.,  70-315  t.  coal,  $480.25;  Chas.  Metcalf,  painting  83  letter  boxes,  $109.70  589  95 

Office  Specialty  M’fg.  Co.:  2  bag  rack  sections,  $60;  oak  cupboard,  $20;  steel  cabinet,  $40; 

sundry,  S4. 10 . . . . . ; .  124  10 

Smith,  F.:  fitting  in  water  pipes,  basin,  etc.,  $47.75;  installing  range  boiler,  $10.55;  install¬ 
ing  water  taps,  basin,  etc.,  $49.50;  sundry,  $12.35 .  120  15 

Cartage,  $24.90;  15  gals.  “La-Lo”  spray,  $16.25;  papering,  $22;  plants  and  bulbs,  $13.50; 
rent  of  gas  governor,  $9.13;  removing  waste  paper,  $10;  2  rugs,  $32;  4  trucks,  $44.65; 
vacuum  cleaner,  $10;  sundry,  $80.95 .  263  38 
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Ilailcybury  Public  Building:  Ottawa  Car  M’fg.  Co.:  standard  “A”  station  truck,  $40;  freight. 

$6.12 .  ... 

Hamilton  Custom  House  ($507.35) — 

Canada  Wire  and  Iron  Goods  Co.:  19  bronze  wire  screens,  fitted  with  bolts,  etc . 

Hopkins,  T.  C.:  400  pigeon  holes,  in  2  sections . 

Otis-Fensom  Elevator  Co.:  repairing  two  550  v.  A.C.  motors  and  installing  same . 

Chairs,  $24;  glazing  lights,  $14.90;  steel  sections,  $30;  2  stools,  $16;  sundry,  $22.25 . 

Hamilton  Examining  Warehouse:  electric  light,  Jan.  9-Fcb.  9,  1914,  $4.56;  grate  bars,  $10.95; 

sundry,  $1 . 

Hamilton  Gas  and  Electric  Inspector’s  Office  ($73.75) — 

Hamilton  United  Gas  and  Fuel  Co. :  gas  supplied,  Dec.  6,  1913-Mar.  10,  1915,  15  M  cu.  ft. 

Office  Specialty  M’fg.  Co.:  3  eight-drawer  sections,  $46.50;  sundry,  $13.75 . 

Hamilton  Immigration  building:  rent  of  office,  1  m.  to  April  15,  1914,  $20;  gas  supplied,  31  M 

cu.  ft.,  $27.90 . . 

Hamilton  Inland  Revenue  Office  ($211.82) — 

Hamilton  City:  water  rates,  1914 . 

Office  Specialty  M’fg,  Co.:’cupboard  section,  base  and  top,  $48;  steel  cabinet,  $27;  sundry, 

67c . ; . . 

Chair,  $12;  desk,  $24.25;  8  fly  screens,  $29.20;  plumbing,  $10;  2  shades,  $11;  2  stools,  $18; 

sundry,  $8. 10 . 

Hamilton  Post  Office  ($13,789.18) — 

Caretaker  and  engineer,  A.  Bengie,  April,  $58.33,  May-March,  $916.73 . 

Care  of  clock,  yr.,  $65;  cleaners,  T.  C.  Butler,  $694.92,  Jas.  J.  Figgins,  $541.31,  W.  M.  Mc- 

Rea,  $557.13,  C.  Partridge,  $694.92,  C.  White,  $461.50 . 

Elevator  men:  T.  Nicholson,  $745.32;  Thos.  Ryan,  $58.34;  J.  Smith,  $58.34 . 

Firemen,  J.  Wigglesworth,  749.49,  B.  Moriarty,  $746.99;  locksmith,  A.  Barnard,  $699.09. 

Ben-Hur  M’fg.  Co.,  8  trucks,  $109.73;  Bodden,  F.,  removing  ashes,  $108 . 

Canada  Office  Furniture  Co.,  Ltd.:  50  steel  lockers . 

Canada  Wire  and  Iron  Goods  Co.,  58  steel  lockers . 

Clark,  Adam:  changing  drain,  $10.50;  114  ft.  pipe  covering,  $22.80;  sundry,  $19.28 . 

Gillies-Guy,  Ltd.:  coal,  20  t.  egg,  $150,  2  t.  lump,  $10 . 

Guest,  Jas.:  painting  192  letter  boxes,  $240,  56  parcel  receptacles,  $89.60 . 

Hamilton  City,  water-rates,  1914 . 

Hamilton  Hydro-Electric  Dept.:  electric  light,  flat  rate,  14  m.  to  Mar.  6,  1915,  $833.42; 
power,  elevator,  15  m.to  Mar.  6,  1915,  $52.35,  stamp  machine,  14  m.  to  Mar.  6,  1915, 

$19.75;  special  centennial  lighting,  Aug.  1-16,  $19.28;  100  40-w.  tungstens,  $35 . 

Myles,  Thos.  Sons,  coal,  180  tons,  $1,062;  Otis-Fensom  Elevator  Co.,  99  h.  labour,  $59.40, 

sundry,  $7.25 . 

Office  Specialty  Mfg.  Co.,  two  style  XXX  trucks  with  steel  tires,  $120;  2  sets  runners  for 

truck,  $66;  sundry,  $15.08 . 

United  Gas  and  Fuel  Co.:  gas  supplied,  Jan.  1,  1914-Mar.  10,  1915  (flat  rate),  $156.25, 
July  22-Mar.  10,  1915,  714  M  cu.  ft.,  $285.20,  Dec.  6-Mar.  10,  1915,  775-4  cu.  ft.,  $697.86; 

supplies,  $69.51 . 

Wark,  E.  A.  Electric  Co.:  59  h.  electricians’  time,  $35.40;  58  key  sockets,  bushings, 

$11 .60;  tungsten  lamps,  450  40-w.,  $135,  150  60-w.,  $45;  760  ft.  r.c.  wire,  $10.74;  sundry, 

$33.13 . . . . 

Watkins,  Thos.  C.,  Ltd.:  3  curtains  and  poles,  $38.50;  decorating  post  office,  $50;  4  shades, 

$50;  spray,  $8;  sundry,  $5 . v . 

Caretaker’s  supplies,  $52.10;  4  chairs,  $21;  clock,  $12;  f.  t.  desk,  $30;  electrical  supplies, 
$12.91;  elevator  man’s  uniform,  $22;  engraved  brass  plate,  $21.50;  30  gal.  floor  oil, 
$18;  100  60-w.  lamps,  $25;  30  gal.  La-Lo  spray,  $30;  2  mail  trucks,  $36;  repairing 
vestibule  floor,  $16. 15;  30  gal.  sprayer  oil,  $21;  toilet  paper,  $26.50;  sundry,  $132.98. . 
Hamilton  temporary  post  office:  Hamilton  Hydro-Electric  Department:  electric  lighting, 

Dec.  19-Jan.  1 . ' . 

Hamilton  Station  B  ($1,001.43) — 

Hamilton  City,  water  rates,  $6.94;  Hamilton  Hydro-Electric  Department,  electric  light 

459  k.w.,  $8.10 . . . 

Hamilton  Electric  Light  and  Power  Co.:  electric  light,  Dec.  29,  1913-Dec.  26,  1914, 

1,541  k.w . 

Swales,  G.  J.:  rent  of  station,  B,  9  m.  to  Dec.  31,  1914,  $900,  water  rates,  $9.10 . 

Removing  signs  from  windows  and  doors,  $15;  sundry,  $1.50 . 

Hamilton  Weights  and  Measures  office:  electric  light,  Jan.  6-Feb.  8,  1915,  418  k.w.,  $31.96; 

sundry,  $13.89 . 

Hanover  Public  Building:  painting  letter  boxes . 

Harriston  Public  Building  ($1,334.74) — 

Caretaker,  G.  Grisch,  April-Mar.,  $420;  care  of  clock,  y.  to  July  1,  1914,  $50 . 

Acetylene  Construction  Co.,  Ltd.:  gas,  April-Jan.,  4,627  cu.  ft . 

Harriston  Town:  electric  light,  Mar.  3,  1914-Mar.  1,  1915,  3,151  k.w.  at  10c.;  meter  rent, 
$1.30;  apparently  overpaid,  $13.60;  water  rates,  y.  to  July  1,  1915,  $19;  supplies, 
$43.57 . 
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Brought  forward . 

Harriston -Public  Building — Continued. 

Hyland,  Geo.  R.,  alterations  to  Armoury,  $152.35;  W.  McConnell,  20-78  tons  coal,  $155.24, 

sundry,  $8.90 . . . 

Sprinkling  street,  $16.50;  4  cords  wood,  $12;  sundry,  $69.41 . 

Hawkesbury  Public  Building  ($1,129.05) — 

Caretakers,  at  $33.33  per  m.:  A.  Marleau,  April-July;  J.  Souliere,  Aug. -Sept.;  F.  Dupuis, 

Oct. -Mar . 

Capital  Office  Supply  Co.:  desk,  $35.50:  2  filter  chairs,  $26.30;  sundry,  $1.80 . 

Hawkesbury  Electric  Light,  Heat  and  Power  Co.:  electric  light,  Jan.  1,  1914-April  1, 

1915,  2,869-9  k.w.,  $229.77;  meter  rent,  $3 . 

Hawkesbury  Town,  water  rates,  1914,  $20.88;  E.  C.  Higginson,  caretaker’s  supplies,  $58.34 

Wilson,  W.:  coal,  24-8  tons . . 

Caretaker’s  supplies,  $44.45;  42  h.  labour,  $10.50;  repairing  doors,  etc.,  $14;  40  eords 

wood,  $75;  sundry,  $17.35 . 

Hespelcr  Public  Building:  painting  letter  box  at  G.T.R.  station . 

Highgate  Public  Building:  painting  letter  box  at  station . 

lngersoll  Public  Building  ($2,594.07) — 

Caretakers,  J.  McDonald,  April-Feb.  14,  $393.75,  J.  M.  Patterson,  Dec.  15-Mar.  31, 

$147.83;  care  of  clock,  y.  to  April  1,  1914,  $50 . . . 

Boles,  John  E.,  621  sq.  yd.  linoleum,  $67.50;  Scott  &  Daniels,  35  tons  coal,  $262.50 . 

Imperial  Bank  of  Canada:  rent  of  building,  11  m.  to  Jan.  31,  1915 . 

lngersoll  Electric  Light  and  Water  Commission:  electric  light,  Mar.  1,  1914-Mar.  31, 

1915,  3,368  k.w.,  $163.97;  water  rates,  1914,  12-8  M  cu.  ft.,  $22.98 . 

lngersoll  Gas  Light  Co.:  gas  supplied,  Mar. -Feb.,  31-3  M  cu.  ft.,  $15.60;  meter  rent, 

'  $1.80 . . . . . 

Nagle  &  Mills:  moving  post  office  to  temporary  quarters:  electric  wiring,  $20;  labour, 

176  h.  at  35c.,  40  h.  at  20c.;  sundry,  $37.45 . 

Rubenstein  Bros.:  7  brass  grills,  $153;  512  brass  label  holders,  $15.36;  2  brass  standards, 
$60;  6  engraved  plates,  $19.50;  receivers,  2  inside,  $15,  outside,  $22.50,  parcel,  $10.50; 

sundry,  $11.22 . . . 

Building  coal  bin,  $16;  caretaker’s  supplies,  $22.40;  hardware,  $13.23;  65  Mazda  lamps, 
$15.96;  medical  service,  $10;  painting  8  letter  boxes,  $10;  replacing  tower  window,  $9; 

62  tungstens,  $30.30;  sundry,  $82.12 . 

Kenora  Public  Building  ($5,001.65) — 

Caretaker,  Mrs.  J.  Link,  April-Mar.,  $399.96;  Cameron  &  Heap,  51-35  tons  coal,  $505.80 

Atkinson,  N.  W.:  installing  clock,  $80;  ci&tage,  $5 . 

Gaden-Hillock  Revolving  Door  Co.,  2  sets  revolving  doors . 

Henderson,  W.  A.:  cartage,  $5;  10  cords  hardwood,  $60 . 

Kenora -Electric  Co.:  6  knobs,  $14.10;  tungstens,  24  60-w.  $18,  12  25-w.,  $6.60;  sundry, 

$19.53 . . . 

Kenora  Town:  water  rates,  y.  to  Jan.  1, 1915,  $70.76;  electric  light,  y.  to  April  1,  1915,  7,357 

k.w.,  $454  26;  meter  rent,  $5 . 

Murphy  Bros.,  31-652  tons  coal,  $309.09;  Smith,  J.  &  Sons,  England,  turret  clock,  $775.97 
Stephen,  Alex.  &  Co.:  alterations,  repairs,  etc.:  building  bell  tower,  $65;  cartage,  $10; 
labour,  26  h.  at  $1,  635  h.  at  50c.,  106  h.  at  40c.;  300  ft.  maple  flooring,  $21;  repairing 

letter  boxes,  locks,  etc.,  $48.80;  sundry,  $89.33 . 

Brass  standard,  $30;  caretaker’s  supplies,  $51.45;  desk,  chairs,  etc.,  $40;  plumbing 

supplies,  $16.80;  sundry,  $14.30 . . . 

Kincardine  Public  Building  ($1,646.60) — 

Caretaker,  G.  D.  Morrison,  April-Mar.,  $249.96;  W.  Burnside,  11  -675  tons  coal,  $82.23. . . . 

Clements  Bros.:  building  2  porches,  $98;  sundry,  $12.50 . 

Keir,  Robt.:  changing  heating  system:  3  gate  valves,  $10.75;  294  h.  labour,  $173.10; 

sundry,  $58.95 . 

Kincardine  Water  and  Electric  Light  Commission:  electric  light,  Oct.  1,  1913-April  1, 

1915,  5,830  k.w.  at  10c.;  meter,  $4.50;  water  rates,  1914,  $20 . 

Wilson,  J.  W.:  40-565  tons  coal . 

Caretaker’s  supplies,  $23  74;  60  40-w.  tungstens,  $24;  8  shades,  $8;  sundry,  $20 . 

Kingston  Canadian  Ordnance  Corps:  T.  J.  Policy,  rent  of  building,  12  m.  to  Feb.  1,  1915. . .  . 
Kingston  Custom  House  ($1,691.94) — 

Caretakers,  Mrs.  J.  Stansbury,  April  1-May  10,  $22  04,  T.  Frissell,  May  11-Mar.  31,  $640.64; 

stoker,  J.  S.  Spencer,  April  1-May  22,  $30.77 . . . 

Anglin,  S.  A.,  61  tons  coal,  $453.70;  Cupt.  Jos.  Dix,  14  awnings,  $77 . 

King,  John:  labour,  120J  h.  at  50c..;  sundry,  $13.50 . 

Kingston  City:  electric  light,  15  in.  to  Mar.  31,  1915,  1,372  k.w.  at  10c.;  meter,  $5;  street 

sprinkling,  $4  75;  water  rates,  y.  to  Mar.  31,  1915,  $54.40 . 

Bulbs,  plants,  etc.,  $20. 19;  cartage,  $27.50;  100  ft.  hose,  $28;  16  h.  labour,  $7.80;  30  lamps, 

$10.40;  plumbing,  $34;  repairing  flag  pole,  $10;  sundry,  $54  80 . 

Kingston  Inland  Revenue  Office  ($3,859.69) — 

( 'aretaker,  J.  Lawless,  April-Mar.,  $499.92;  stoker,  J.  Langhern,  April,  June,  Nov. -Mar., 

$120 . . 

Anglin,  S.  &  Co.,  69  tons  coal . 
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Kingston  Inland  Revenue  Office — Continued. 

Committee,  Miss  Helen  Herehmer:  rent  of  office,  y.  to  Dec.  31,  1914 .  1,762  00 

Kingston  City:  electric  light,  15  m.  to  Mar.  31,  1915,  1,336  k.w.  at  10c.;  meter  rent,  S5; 

taxes,  S502. 67;  water  rates,  15  m.  to  April  1, 1915,  19- 1  M  cu.  ft.,  $68 .60 .  709  87 

Hardware,  $25.07;  60  h.  labour,  $27;  lamp,  $10;  lettering  4  door  signs,  $14;  office  chair, 

$13.25;  plumbing,  $14.53;  removing  ashes,  $17;  rug,  $40;  4  window  shades,  $9;  sundry, 

$82.15 . .- .  252  00 

Kingston  Post  Office  ($4,721.31) — 

Caretaker,  Jos.  Kehoe,  April-Mar.,  $630;  J.  R.  Henderson,  caretaker’s  supplies,  $76  90. .  706  90 

Anglin,  S.  &  Co.:  coal,  52  tons  at  $7.50,  74  tons  at  $7.40;  4|  cords  kindling,  $27.56; 
pigeon  hole  case,  cupboard,  telephone  booth,  etc.,  $180;  pigeon  hole  case  and  wicket, 

$43;  table,  $25;  sundry,  25c .  1,213  41 

Bunt,  J.  B.  &  Co.:  27  gal.  coal  oil,  $5.40;  15  gal.  floor  oil,  $20.25;  sundry,  $60.52 .  86  17 

Hooper  &  Slater:  labour,  91  h.  at  50c.;  sundry  repairs,  $24.21 .  69  71 

Kingston  City:  electric  light,  15  m.  to  Mar.  31,  1915,  14,967  k.w.  at  10c.;  meter  rent, 

$5.25;  taxes,  $4.31;  water  rates,  y.,  to  Mar.  31,  1915,  $55.10 .  1,561  36 

Lemmon  &  Sons,  caretaker’s  supplies,  $83.45;  R.  Nolan,  removing  ashes  and  paper,  $106.75  190  20 

Office  Specialty  Mfg.  Co.:  bag  rack,  $75;  special  sorting  case,  $25;  2  trucks,  $120;  sundry, 

$6.70 . 226  70 

Oldfin,  J.  W.  &  Co.:  tungstens,  120  25-w.,  $42,  144  40-w.,  $50,40  60-w.,  $29.40,  48  100- w., 

$43.20;  sundry,  $29.90 . ' .  194  90 

Taylor  &  Hamilton:  grate,  $23;  49^  h.  labour,  $32.18;  sundry,  $41.90 .  97  08 

Vince,  W.  J.:  painting,  59  letter  boxes,  $73.75,  23  parcel  boxes,  $46 .  119  75 

Waldron,  W.  J.:  50  yd.  canton  flannel,  $7.50;  366  yd.  cheese  cloth,  $18.30;  8f  yd.  matting, 

$26 .  51  SO 

Bulbs,  plants,  etc.,  $19.69;  4  box  trucks,  $44.65;  31  h.  labour,  12.40;  sundry,  $126.59. . . .  203  33 

Lansdowne  Post  Office  ($50) — 

McConnell,  Wm.,  rent,  y.  to  Dec.,  1914 .  50  00 

Leamington  Public  Building  ($1,088.79) — 

Caretaker,  J.  W.  Ross,  y.  to  Mar.  31 .  450  00 

Essex  County  Light  and  Power  Co.:  electric  light,  y.  to  Mar.  31,  2,782  k.w.,  $277.91;  meter 

rent,  $1.95;  sundry,  45c . 280  31 

Leamington  Town,  water  rates,  y.  to  April  1,  1915 .  21  00 

Smith,  D.,  coal,  30  tons,  $198;  Turner,  H.  J.,  painting,  etc.,  $57 . 255  00 

Caretaker’s  supplies,  $20.40;  plumbing  repairs,  $15.58;  bag  rack,  $15;  building  closets, 

$14;  sundries,  $17.50 .  82  48 

Lindsay  Public  Building  ($1,501.34) — 

Caretaker,  W.  Healey,  y.  to  Mar.  31 . . . .  450  00 

Anderson,  Nugent  &  Co.:  oak  couch,  $60;  2  stools,  $11;  armchair,  $10.50;  sundry,  $7 _  88  50 

Lindsay  Library  and  Office  Fittings:  tables,  2  plain  $46.50,  oak  $35.50;  chairs,  2  tilter, 

$29,  arm  $31;  2  desks,  $68.20;  wardrobe,  $25;  sundries,  $18.50 .  253  70 

Lindsay  Light,  Heat  and  Power  Co.:  lighting,  12  m.  to  Feb.  at  $8.92,  Feb.  17-Mar.  18, 

475,000  watts,  $33.25;  sundry,  15c .  140  44 

Lindsay  Town,  water  rates,  y.  to  Mar.  31 .  31  25 

McLennan  &  Co.:  coal,  45  tons  egg  $328.50,  8  tons  nut  $60.40 .  388  90 

Caretaker’s  supplies,  $57.20;  100  tungsten  lamps,  $35;  repairing  plaster,  $21.10;  wood, 

2  cords,  $16;  sundries,  $19.25 .  148  55 

Listowel  Public  Building  ($3,465.59) — 

Caretaker,  A.  Bailey,  y.  to  Mar.  31 . . .  399  96 

Alberts,  S.  &  Son:  putting  in  concrete  floor  in  driving  shed,  820  ft.,  $147.60;  building  wall, 

576  ft.,  $144;  sundries,  $9.20 . 300  80 

Bamford  Bros.:  building  shelter,  $1,100;  building  porch,  $95 .  1,195  00 

Listowel  Town:  lighting,  13  m.  to  Mar.  31,  7,946  k.w.  at  10c,  sundry  $2.13;  water  rates, 

y.  to  April  1,  $105.31;  street  sprinkling,  $4.14 . . .  906  18 

Male,  T.:  furnishing  and  laying  sod,  10  sq.  rods,  $60;  making  flower  beds,  $25;  plants, 

$44.20;  cartage,  etc.,  $46.25 .  175  45 

Oliver  <fc  Ellis:  coal,  52  tons,  $365.50;  wood,  5  cords,  $13 .  378  50 

Mazda  lamps,  100,  $30.88;  painting  32  letter  boxes,  $24.60;  caretaker’s  supplies,  $24.47; 

piAting  in  tile  drain,  82  ft.,  $10;  lawn  mower,  $9.15;  sundries,  $10.60 .  109  70 

London  Custom  House  ($3,941.17) — 

Caretaker,  W.  Greer,  y.  to  Mar.  31,  $600;  care  of  clock,  V.  M.  Ferris,  y.  to  Mar.  31,  $50; 

engineer,  M.  Mulkern,  y.  to  Mar.  31,  $600 .  1,250  00 

Colerick,  II. ,  decorating,  $100;  Eggett  &  Co.,  plumbing,  $67.54 .  167  54 

Haslett,  J.  R.:  electrical  repairs,  etc.,  $59.75;  sundries,  $18.75 .  78  50 

Holland,  Ed.,  repacking  flanges  on  boilers,  etc .  54  58 

Langford,  A.  A.  Co.:  C.  I.  sections,  8,  $124;  sundries,  $42.50 .  166  50 

London  City,  water  rates,  y.  to  Jan.  15,  1915 .  115  50 

London  City  Gas  Co.:  gas,  13  m.  to  Mar.  30,  701  -2  M  at  90c.;  meter  rent,  $2.60 .  633  68 

London  Electric  Light  Co.:  lighting,  y.  Mar.,  1915,  5,207  k.w.,  $232.26;  10  lamps,  $5. . . .  237  26 


Carried  forward .  718,236  00 
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Brought  forward .  718,236  00 

London  Custom  House — Concluded. 

Patterson,  T.  &  Co.,  coal,  81-445  tons  egg  $549.77,  1-205  ton  soft  $4.94 .  554  71 

Pepper,  W.  G.,  removing  ashes,  $00;  Young,  G.  C.,  making  cabinet,  $65.52 .  125  52 

Smallman  &  Ingram:  rug,  $62.50;  sundries,  $24.38 .  86  88 

Winnett,  W.  H.:  coal,  38-38  tons,  $259.08;  wood,  13  cords,  $97.57 .  356  65 

Caretaker’s  supplies,  $52.46;  2  wheel  boxes,  $22.50;  removing  storm  sash,  26,  $11.70; 

clock,  $10;  sundries,  $17.19 .  113  85 

London  Immigration  Office  ($100) — 

Coole,  J.  C.:  rent  of  office,  16  m.  to  Dec.,  1914,  $160;  less  $60  paid  in  1913-14  (page  V — 154)  100  00 

London  Post  Office  (58,218.72) — 

Caretaker,  J.  Gilbank,  y.,  $499.92;  charwoman,  Bell  Gilbank,  y.,  $337 .  836  92 

Engineer,  D.  Regan,  y.,  $600;  care  of  clock,  C.  R.  Drummer,  y.,  $50 .  650  00 

.  Bartlett,  W.  H.  F.," removing  ashes,  $66;  Colerick,  H.,  decorating,  $100 .  166  00 

Ben  Hur  Manufacturing  Co.:  6  box  trucks,  $66.98;  freight,  $1.40 .  68  38 

Gas  Appliance  Co.:  mantels,  $91.95;  sundries,  $39.45 — . . .  131  40 

Jolly,  A.  E.  &  Co.:  painting  and  varnishing,  $710;  papering  and  painting  engineer’s  apart¬ 
ments,  $50;  glass,  etc.,  $43.45 .  803  45 

London  City,  water  rates,  y.  to  Jan.  15,  1915 .  60  00 

London  City  Gas  Co.:  gas,  Mar.  3,  1914-Mar.  30,  1915,  2,205,500  c.  ft.  at  90  c.  per  M ;  meter 

rent,  $10.78 .  1,995  73 

London  Electric  Light  Co.:  lighting,  Jan.,  1914-Mar.  5,  1915,  2,038  k.w.,  $91.72;  sundries, 

$3.58 . .  95  30 

Noble  &  Rich:  changing  position  of  radiators,  $200;  plumbing,  $57.40 .  257  40 

O’Dell  &  Mitchell  Hardware:  floor  oil,  30  gal.,  $30;  sundries,  $23.69 .  53  69 

Office  Specialty  Manufacturing  Co.:  alterations  and  additions  to  bag  rack,  $540;  sundries, 

$13.95 .  553  95 

Patterson,  Thos.  &  Co.:  coal,  119-75  tons,  $803.32;  wood,  $13.50 — . .  821  82 

Price  lard  &  Andrews  Co.:  brass  pulls,  3  at  $26.75,  2  at  $20;  4  brass  plates,  $13;  sundries, 

$2.25 . 135  50 

Sanders  &  Robson:  fitting  store  for  parcel  post,  carpenter  work  $695,  kalsomining,  etc., 

;.  )30,  painting  $80,  moving  radiator  $15;  building  glass  screen  and  extending  counter, 

$70;  sundries,  $49.85 .  1,039  85 

Winnett,  W.  H.,  coal,  54-565  tons . . .  368  31 

Caretaker’s  supplies,  $61.20;  toilet  paper,  7  cases,  $42;  2  window  shades,  $13;  la-lo  spray, 

10  gal.,  $10;  sprayer,  $8;  sundries,  $46.82 .  181  02 

London  Post  Office  Addition  ($1,014.36) — 

Fireman,  T.  I  rfer,  Sept.  21-Mar.  31,  $316.66;  caretaker,  Mrs.  M.  Pritchard,  6  m.  to 

Mar.  31*,  cmo .  .  352  66 

London  City  Gas  Co.:  gas,  Sept.  11-Mar.  30,  12,100  c.  ft.,  $10.89;  meter  rent,  84c .  11  73 

London  City,  water  rates,  July  15-Jan.  15,  1915 .  46  42 

Sanders  &  Robson,  building  new  entrance,  new  stairs,  etc .  258  00 

Carling,  Sir  John  (estate  of):  heating  building,  night  and  day,  3  in.  to  March,  $169;  coal, 

15-8  tons,  $114.55 .  283  55 

Linoleum,  20  yd.,  $24;  removing  debris,  $24;  snow  shovelling,  $11;  sundry,  $3 .  62  00 

L’Orignal  Public  Building  ($93.75) — 

Chatelain,  A.,  rent  of  building,  9  m.  to  Jan.  1,  1915 .  93  75 

Lucknow  Post  Office:  painting  letter  box . , .  1  00 

Markham  Public  Building  ($966.09) — 

Caretaker,  Chas.  Wales,  12  m.  to  Mar.  31 .  GOO  00 

Bice,  L.:  building  fence,  $100;  extra  labour,  etc.,  $40.35 .  140  35 

Markham  Village:  lighting,  y.  to  Jan.  1,  1915,  $76.35;  meter  rent,  $3.75;  sundries,  $6.10  .  86  20 

Welsh,  R.,  coal,  12-795  tons . .  94  GS 

Caretaker’s  supplies,  $22.96;  3  door  checks,  $18;  sundries,  $3.90 .  44  86 

Merriekville  Public  Building  ($150) — 

Jakes,  G.  L.,  rent  of  office,  9  m.  to  Dec.  31,  1914 . . .  -150  00 

Midland  Public  Building  ($1,439.13) — 

Caretaker,  J.  Webb,  Sept.  11-Mar.  31,  1915 .  276  35 

Bell  Telephone  Co.,  exchange  service,  3  m.  to  Mar.  31,  1915 .  10  75 

Macartney  Bros.,  rent  of  offices,  7  m.  to  Sept.,  1914 .  210  00 

Midland  Town:  lighting,  Sept.  19,  1914-Aprii  1,  1915,  $63.79;  water  rates,  6  m.  to  May  1, 

1915,  $10.40 .  74  19 

Office  Specialty  Manufacturing  Co.:  3  desks,  $48,  $29,  $28;  2  tables,  $35,  $16;  chairs,  filter 

$18,  arm  $6.50,  3  side  $12;  3  Shannon  sections,  $49.50;  sundry  furnishings,  $97  ...  339  00 

Sarjeant  Co.,  coal,  5G-58  tons .  .  425  93 

Caretaker’s  supplies,  $33.20;  100  Mazda  lamps,  $30.52;  wood,  6  cords,  $21;  drawing  table, 

$10.50;  sundry,  $7.69 .  102  91 

Mildmay  Public  Building  ($102.10) — 

Caretaker,  A.  Kramer,  May  7  to  Nov.  6 .  30  00 

Coal,  5-55  tons,  $43.04;  caretaker’s  supplies,  $20.48;  sundries,  $8.53 .  72  10 


Carried  forward .  731,558  76 
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Brought  forward .  731,558  76 

Mitchell  Public  Building  ($951.26) — 

Caretaker,  J.  Elliott,  y.,  $399.96;  care  of  clock,  A.  Goebel,  $50 .  449  96 

Cook,  R.  J.  coal,  31-297  tons . -. . ; .  226  90 

Mitchell  Town:  lighting,  y.  to  Mar.,  1,511  k.w.,  $120.90;  sundries,  $5  5S;  water  rates, 

y.  to  Dec.,  1914,  $40;  street  sprinkling,  seasons  1913-1914,  $51 .  217  48 

Caretaker’s  supplies,  $28.60;  painting,  $15;  sundries,  $13.32 .  56  92 

Mount  Forest  Public  Building  ($964.84) — 

Caretaker,  W.  L.  Smith:  y.  to  Mar .  360  00 

Care  of  clock,  J.  T.  Skales  &  Co.,  15  m.  to  Mar.  10,  1915 .  62  50 

Mount  Forest  Town:  lighting,  13  m.  to  April  1,  1915,  2,370  k.w.,  $237;  meter  rent,  $1.30; 

water  rates,  y.  to  Mar.,  $13 . 251  30 

Tangney,  T.  F.:  coal,  21-595  tons . 156  58 

Desk,  $28;  caretaker’s  supplies,  $21.95;  wood,  6  cords,  $16.50;  plumbing,  $13.80;  chair, 

$7.75;  sundries,  $46  46 .  134  46 

Napanee  Public  Building  ($2,353.29) — 

Caretaker,  iVirs.  C.  E.  Webster:  y.  to  Mar .  499  92 

Care  of  clock,  F.  W.  Smith  &  Bro.:  y.  to  April  1,  1914 .  50  00 

Boyle  &  Son:  installing  bath,  gas  heater,  etc.,  $95;  plumbing,  etc.,  $87.75 .  182  75 

Clarke,  W.  H.:  painting  and  decorating,  $500;  sundries,  $5 .  5' 5  00 

Cliff,  G.  A.,  repairs,  etc.,  $61.85;  Gleeson,  P.,  coal,  40  tons,  $311 .  372  85 

Napanee  Waterworks  Co.,  water  rates,  y.  to  May  1.  19 i 5  .  69  44 

Robinson  Co.:  linoleum  for  custom  house,  $69;  blinds  for  P.O.,  $50.25 .  119  25 

Seymour  Power  and  Electric  Co.  and  Napanee  Gas  Co.,  Ltd.:  lighting,  y.  to  Mar.,  5,010 

k.w.,  $400.87;  gas,  Feb.  24,  1914,  to  Mar.  30,  1915,  52,800  c.  ft.,  $65.98;  sundries,  $13.75  480  60 

Caretaker’s  supplies,  $16.25;  paper,  62  rolls,  $17.48;  hanging  paper,  $12.40;  taking  off 

and  putting  on  storm  sash,  $10;  sundries,  $17.35 .  73  48 

Niagara  Fails  Public  Building  ($1,669.75) — 

Caretaker,  J.  C.  Brown,  y.  to  Mar . . .  639  96 

Carter  Electric  Co.,  electrical  supplies,  etc .  78  89 

Niagara  Falls  City:  electric  light,  13  m.  to  Mar.  31,  1915,  custom  house,  265  k.w.,  $9.87, 
post  office,  5,355  k.w.,  $187.45;  water  rates,  y.  to  April  1, 1915,  $49.98;  street  sprinkling, 

$5 . .  252  30 

South  Bros.:  linoleum,  26  yd.,  $25;  5  rugs,  $21;  shades,  6  large,  $24,  6  small,  $4.50;  sundries, 

$21.50 .  96  00 

Thomas,  W.  E.,  coal,  5  tons  at  $6.23,  65  tons  at  $5.99 .  420  50 

Box  trucks,  4,  $44.65;  caretaker’s  supplies,  $38.46;  repairing  plaster,  $19.50;  repairing 

roof,  $10.50;  incinerator,  $10.;  coal,  1-34  ton,  $9.05;  wood,  cord,  $9;  sundries,  $40.94.  182  10 

North  Bay  Public  Building  ($5,513.27)— 

Caretaker,  L.  A.  Gauthier,  y.  to  March .  660  00 

Burrows  &  Parmelee,  electrical  supplies,  etc . : .  159  82 

Cherry,  S.  J.  &  Co.:  installing  jacket  heater,  $51 .65;  boiler  section,  $50;  sundries,  $78.72  180  37 

Cochrane  Hardware,  Ltd.:  toilet  paper,  4  cases,  $28;  chloride  of  lime,  200  lb.,  $24;  dust- 

bane,  559  lb.,  $22;  supplies,  $107.90 .  181  90 

Collie-Cockerill  Mfg.  Co.:  cases  for  holding  face  slips,  3,  $120;  7  sections,  $92.45;  7  tables, 

$128.50;  2  desks,  $75;  3  cupboard  bases,  $63;  chairs,  9  office,  $36,  2  tilter,  $27;  sundries, 

$21 .  562  95 

North  Bay  Fuel  Co.:  coal,  4-2  tons  at  $7.59,  75-165  tons  at  $7.25 .  576  45 

North  Bay  L.,  PI.  &  P.  Co.:  lighting,  Mar.  2,  1914— April  12,  1915,  7,293  k.w .  299  52 

North  Bay  Town:  water  rates,  y.  to  Dec.  31,  1914,  $36;  removing  debris,  $12 .  48  00 

Office  Specialty  Mfg.  Co.:  P.O.  boxes,  key  locks,  306  style  “A,”  $550.80,  84  style  “B,” 

$189;  P.O.  drawers,  key  locks,  12  style  “C,”  $33,  3  style  “D,”  $16.50;  oak  cabinet, 

$21;  sundries,  $22.65  . . ; .  832  95 

Rubenstein  Bros.:  2  brass  grills,  $52;  sundries,  $28.90 . . .  80  90 

Sewell,  J.  W.:  alterations  and  additions  to  screen  in  lobby,  $421.65;  alterations  re  super¬ 
intendent  of  railway  mail  service,  $130.65;  repairs,  etc.,  $166.59 .  718  89 

Steel  Equipment  Co.:  4  drawer  cases,  10,  $270;  guides,  32  sets,  $64;  freight,  $10.16 .  344  16 

Walbourn  &  Davidson:  repairing  plaster,  kalsomining  and  cleaning  4  rooms  for  use  of 
railway  mail  service,  $215,  hall  and  stairway,  $56.40;  decorating,  post  oflice,  $340, 

post  office  inspector’s  room,  $28 .  639  40 

Desk  and  chair,  $33;  desk,  $28;  rug,  $25;  wood,  4  cords,  $22;  cartage,  819.50;  3  wire 
baskets  and  trays,  $16.95;  removing  ashes,  $16;  blasting  rock,  $15;  painting  9  street 

boxes,  $11.25;  sundries,  $41.26 .  227  96 

Orangeville  Public  Building  ($1,620.83) — 

Caretaker,  D.  McPherson,  y.  to  Mar . 600  00 

Armstrong  &  Robinson,  crating  safe,  carting,  etc .  81  00 

Gillespie  Bros.:  installing  new  lavatory  in  custom  house,  $275;  putting  in  marble  and 
tile  work,  $160;  sundry  plumbing,  etc.,  $114.94;  less  $439.70  charged  to  1913-14,  page 

V— 155 . . .  60  24 

Goldie  &  McCulloch  Co.:  safe,  $310;  packing,  etc.,  $7.95 .  317  95 


Carried  forward .  744,070  36 
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Brought  forward . .  744, 070  36 

Orangeville  Public  Building — Continued. 

Lath  well  &  Son,  coal,  29-335  tons . . .  197  44 

Orangeville  Town:  water  rates,  y.  to  June  30,  1915 .  20  00 

Pine  River  L.,  H.  &  P.  Co.:  lighting,  Mar.  3,  1914  to  April  1,  1915,  3,404-9  k.w .  277  23 

Caretaker’s  supplies,  $23;  wood,  5|  cord,  $14.95;  49  lamps,  $12.92;  sundries,  $16.10 .  66  97 

Orillia  Public  Building  ($2,424.45) — 

Caretaker:  W.  II.  Baker,  3-3S  m.  to  Mar.  31,  1915,  $151.85;  J.  Frawley,  9  m.  to  Dec.  31, 

1914,  $299.97 .  451  82 

Carter,  A.  T.:  rent  of  store  for  use  of  temporary  post  office,  y.  to  Feb.  15  .  720  00 

Carss,  S.  E.,  Lumber  Co.:  coal,  59-02  tons,  $415.39;  cord  wood,  $6 .  421  39 

Moore,  Chris,  (estate  of):  rent  of  store,  y.  to  Feb.,  1915,  $420;  sundry,  $2 .  422  00 

Orillia  Water,  Light  and  Powrer  Commission:  lighting,  y.  to  Mar.  22,  $160.61;  water  rates, 

y.  to  April  1,  $13.95 .  174  56 

Woon,  J.:  rent  of  house  for  caretaker,  10  m.  to  Jan.  20 .  100  00 

Caretaker’s  supplies,  $71.83;  rent  of  safe,  9  m.  to  Dec.  22,  $27;  cartage,  $12.75;  sundries, 

$23.10 . 134  68 

Oshawa  Public  Building  ($1,488.15) — 

Caretaker,  A.  W.  Brodie,  y.  to  Mar.  31 . 499  92 

Clerk  of  works,  I.  Huggins:  April-May,  $208;  outlay,  removing  screen,  etc.,  $29.11....  237  11 

Downey,  J.  H.  &  Co.,  coal,  30  tons .  207  00 

Oshawa  Electric  Light  and  Gas  Co.:  electric  light,  13  m.  to  April  1,  4,188  k.w.,  $335.55; 

meter  rent,  $1.95;  gas,  13  m.  to  April  1,  23-2  M,  $26.19 .  363  69 

Oshawa  Town:  water  rates,  9  m.  to  Jan.  1,  1915,  $12.61;  meter  rent,  $5.25;  street  sprink¬ 
ling,  $7.87 . 25  73 

Caretaker’s  supplies,  $49.33;  coal,  5  tons,  $36.50;  cork  carpet,  29  yd.,  $31.90;  2  door 

checks,  $12.75;  sundries,  $24.22 .  154  70 

Ottawa  Experimental  Farm  ($4,547.39) — 

Argue  &  McColl,  hardwood,  10)  cords,  $84;  Ray,  C.  C.  Co.,  coal,  381-59  tons,  $2,932.53  3,016  53 

Garrioch,  Godard  &  Co.:  lamps,  338  25-60  watt,  $108,  144  16-c.p.,  $25.92 .  133  92 


Ottawa  Electric  Co.:  electric  light,  Jan.  31-Dec.  28,  1914,  carpenter  shop,  $9.04,  cereal 
bldg,  $138.67,  chemical  laboratory,  $104.33,  chicken  house,  $100.88,  dairy  bldg,  $39.90:, 
horse  stable,  $34.97,  insectory  bldg,  $2,  office,  $259.32,  piggery,  $10.71,  poultry 
bldg,  $15.58,  small  stable,  $2.75,  sheep  bldg,  $19.84,  tobacco  house  $3.01;  auditorium, 
Aug.  1-Dec.  28,  1914,  $3;  barn  near  dairy  building,  April  23-July  23,  1914,  75c.;  boiler 
house,  Mar.  12-Oct.  10,  1914,  $1.75;  cold  storage,  Dec.  20,  1913-Dec.  28,  1914,  $24.52; 
cowstable,  Jan.  31,  1914-Jan.  25,  1915,  $47.15;  greenhouse,  Jan  31,  1914-Jan.  25,  1915, 
$14.43;  new  barn,  Nov.  30,  1914-Mar.  30,  1915,  $7.63;  new  cow  barn,  Dec. 


20,  1913-July  23,  1914,  $7.40;  pot  house,  Nov.  21,  1914-Jan.  25,  1915,  $5.77;  root  house, 

Jan.  31-Sept.  18, 191i4,  $3.53;  seed  distribution  bldg,  Mar.  23-May  21, 1914,  50c.;  power, 
carpenter  shop,  Jan.  31-Dec.  28,  1914,  $35.35;  new  barn,  Nov.  30,  1914-Mar.  30,  1914, 

$76.50;  overpaid  on  meter,  166,935,  $38.36 .  1,007  64 

Ottawa  Gas  Co.: gas,  chemical  laboratory,  Oct.  17,  1913-Mar.  4,  1915,255,100  c.  ft.,  $280.61,  , 
meter  rent,  $6.55;  offices,  April  1,  1914-Mar.  4,  1915,  13,900  cu.  ft.,  $15.29,  meter  rent, 

$2.75;  2  mantles,  $3.60 .  308  80 

Hardwood,  10  cords,  $75;  kindling,  1  cord,  $5.50 .  80  50 

Ottawa  Post  Office  ($75.29) — 

Ben  Hur  Mfg.  Co.:  6  box  trucks,  $66.98;  freight,  etc.,  $2.12 .  69  10 

Laco-Philips  Co. :  lamps .  6  19 

Owen  Sound  Public  Building  ($2,900.63) — 

Caretaker,  II.  Wright,  1  yr.  to  Mar.  31 . 540  00 

Butchart,  R.  P.  &  Bro.:  link  chain,  32  ft.,  $32;  plumbing,  etc,  $33.26 . 65  26 

Christie  Bros.  Co.:  repairing  roof  trough,  etc .  52  28 

Davis-Smith-Malone  Co.:  coal,  70  tons,  $483;  cartage,  etc.,  $15.02 .  498  02 

Graham,  Wm.:  alterations  on  post  office,  $125;  sundries,  $16.  ? .  141  00 

Gray,  S.  A.:  painting  outside  woodwork,  ironwork,  etc .  270  00 

Green,  G.:  putting  weather  strip  on  doors,  windows,  etc.,  $260;  sundry  repairs,  $5 .  265  00 

Holstock,  Alf.:  laying  concrete  in  laneway,  2,074  sq.  ft.  $353.24;  concrete  curbing,  $40.20; 

grading,  etc.,  $25;  digging  drain,  building  fence,  etc.,  $131.42 .  549  86 

Owen  Sound  Town:  electric  light,  13  m.  to  April  1,  1915,  $190.22,  meter  rent,  $2.21;  gas, 

13  m.  to  Mar.  1,  1915,  $74.69,  meter  rent,  $2.21;  water  rates,  yr.  1914,  $50;  street 

sprinkling,  $7 . 326  33 

Caretaker’s  supplies,  $30.70;  3  sections,  top  and  base,  $45;  4  box  trucks,  $44.65;  removing 
storm  sash,  etc.,  $24.25;  lamps,  50  40-60  watt,  $17.50,  36  16-c.p.,  $7.20;  2  awnings,  $15; 
putting  on  burlap,  painting,  etc.,  $14.60;  wood,  6  cords,  $14;  6  shades,  $12;  sundries, 

$27.98 . 252  88 

Paisley:  painting  letter  box  at  G.T.R.  station .  1  00 

Palmerston:  painting  2  letter  boxes  at  G.T.R.  station .  2  00 

Paris  Public  Building  ($1,3(11.90) — 

Caretaker,  Sam  Lee:  yr.  to  Mar.  31 .  499  92 

Care  of  clock,  T.  Shawcross  &  Son,  yr.  to  Jan.  2.,  1915 .  50  00 


Carried  forward .  756,680  83 
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Brought  forward .  750,680  83 

Paris  Public  Building—  Concluded 

Paris  Town:  electric  light,  13  m.  to  April  1,  1915,  $185.66;  water  rates,  yr.  to  April  1, 

1915,  $45.60;  street  sprinkling,  $8 .  239  26 

Coal,  67-682  tons,  $469.87;  wood,  2  cords,  $13.50:  Paris  Coal  &  Lumber  Co.,  $278.35;  G. 

E.  Taylor,  $205.02 .  483  37 

Letter  boxes,  17,  $21.25;  sundries,  $11.10 .  32  35 

Parkhill  Public  Building  ($523.12) — 

Caretaker,  W.  H.  Taylor;  yr.  to  Mar.  31 . .  199  92 

Baird,  H.  C.,  Son  &  Co.:  lighting,  yr.  to  Dec.  31,  1914,  $45.72;  meter  rent,  $2.25; 

sundries,  $21.75 . 69  72 

Coal,  30|  tons,  $213.52:  W.  Leary,  $106;  Parkhill  Lumber  &  Mfg.  Co.,  $107.52 .  213  52 

Gasoline,  52  gal.  $13.72;  sundries,  $26.24 . .  39  96 

Parry  Sound  Public  Building:  office  stool .  5  50 

Pembroke  Public  Building  ($1,724.11) — 

Caretaker,  H. Church:  yr.  to  Mar.  31 . .  399  96 

Dunlop  &  Co.,  coal,  57.854  tons,  $473.75,  supplies,  $103.61;  Heise,  O.,  wood,  13  cords, 

$56.25 . 633  61 

Pembroke  Electric  Light  Co.:  lighting,  15  m.  to  Mar.  31,  1915,  $432.50;  supplies,  $18 .  450  50 

Pembroke  Town:  water  rates,  yr.  to  July  1,  1915 .  32  00 

Lumber,  $35.76;  caretaker’s  supplies,  $38.95;  linoleum,  13§  yd.  at  $2,  16  yd.  at  40c.; 
repairing  clock,  $22;  glazing,  $17.80;  cutting  wood,  11  cords,  $16.50;  repairing  locks, 

etc.,  $11.75;  sundries,  $31.88 .  208  04 

Perth  Public  Building:  folders,  guides,  etc .  17  35 

Peterborough  Custom  House  (966.10) — 

Caretaker,  B.  McGill:  yr.  to  Mar.  31 .  399  96 

Fitzgerald,  J.  E.  A.:  coal,  25-185  tons . , .  178  81 

Peterborough  City:  water  rates,  9  m.  to  Dec.  31,  1914 .  37  50 

Peterborough  Light  &  Power  Co.:  electric  light,  Mar.  5-Sept.  4,  1914,  424  k.w.,  $43.03; 

gas,  Mar.  5-Mar.  2,  1915,  37,200  cu.  ft.  $45.89 .  88  92 

Peterborough  Utilities  Commission:  electric  light,  Oct.  1-Mar.  9,  1915,  940  k.w.,  $66.93; 

water  rates,  3  m.  to  Mar.  31,  1915,  $12.50 .  79  43 

Turner,  J.  J.  &  Son:  decorating  custom  house,  $50;  repairs,  etc.  $16 . . .  66  00 

Plants,  $20;  wood,  4  cords,  $18;  caretaker’s  supplies,  $16;  water  cooler,  $14.90;  repairing 

roof,  $9.85;  plumbing,  $9.40;  removing  ashes,  $9;  sundries,  $18.33 .  115  48 

Peterborough  Post  Office  ($2,922.70) — 

Caretaker,  G.  Stenton,  yr.  to  Mar.  31,  $549.96;  care  of  clock,  Schneider  Bros.,  yr.  to 

Nov.  1,  1914,  $50;  charwoman,  Mrs.  Coons,  12  m.  to  Mar.  31,  $75 .  674  96 

Adamson  &  Dobbin,  plumbing,  $61.56;  Fitzgerald,  J.  E.  A.,  coal,  50-69  tons,  $361.74 .  423  30 

La-Lo  Mfg.  Co.:  la-lo  spray,  40  gal.,  $41.50;  sundries,  $8.50 . . .  50  00 

Macphcrson,  F.  R.  J.:  contract  for  electric  wiring  complete,  $1,025;  extra  work,  install¬ 
ing  5  extra  circuits  for  Trent  Valley  Canal,  $282;  installing  30  extra  lights  and  7 

switches,  $185;  sundry  lamps,  etc,  $50.40;  less  $900,  detailed  in  1912-13,  V-76 .  642  40 

McFadden,  M.  &  Son:  desk,  $45;  2  chairs,  $10,  $5 .  60  00 

Office  Specialty  Mfg.  Co.:  truck,  $60;  freight,  $2.15 .  62  15 

Peterborough  City:  water  rates,  9  m.  to  Dec.  31.  1914 . 56  25 

Peterborough  Light  and  Power  Co.:  electric  light,  6  m.  to  Sept.  30,  1914,  $105.04;  gas, 

Mar.  4,  1914-Mar.  1,  1915,  31, 600  cu.  ft.,  $36.47 .  141  51 

Peterborough  Lock  Mfg.  Co.:  altering  plate,  supplying  3  brass  doors,  hinges,  etc,  $65; 

refinishing  brass,  $8.75 .  73  75 

Peterborough  Utilities  Commission:  lighting,  6  m.  to  Mar.  31,  1915,  $102;  water  rates, 

3  m.  to  Mar.  31,  1915,  $18.75 . 120  75 

Schell,  J.  T.  Co.:  changing  screen,  marble  and  wicket .  265  00 

Turner,  J.  J.  &  Son:  decorating  post  office,  $50;  sundry,  $4 .  54  00 

Trucks,  mail,  $45,  4  box,  $44.65;  caretaker’s  supplies  $42.40;  electrical  supplies,  $39.66; 
repairing  roof,  $14.40;  gravel,  6  loads,  $12;  removing  ashes,  $12;  2  wire  baskets,  $12; 
resetting  marble,  $11.25;  stone,  2}  loads,  $11.25;  plants,  etc.,  $10;  sundries,  $44.02..  298  63 

Petrolia  Public  Building  ($1,012.96) — 

Caretaker,  J.  Shaw:  yr.  to  Mar.  31 .  450  00 

Petrolia  Town:  water  rates,  yr.  to  Jan.  1,  1915 .  47  76 

Petrolia  Utilities  Co.:  electric  light,  11  m.  to  Jan.  30, 1915, 2,979  k.w.,  $270.72,  meter  rent, 

$2.20;  gas.,  11  m.  to  Jan.  30,  1915,  850,000  cu.  ft.,  $153,  meter  rent,  $4.95;  sundries,  $1.04; 

over  paid,  $1 . . .  432  91 

Pollard,  E.  &.  S.:  repairing  gutter,  $21.55;  supplies,  etc.,  $48.92 .  70  47 

Repairs:  couch,  $7.50;  sundry,  $4.32 .  11  82 

Picton  Public  Building  ($997.50)*- 

Caretaker,  R.  Ringer:  year  to  Mar.  31 .  399  96 

Hyatt  &  Rolston:  coal,  35  tons,  $254.25;  wood,  cord,  $6.40 .  260  65 

Picton  Town:  electric  light,  Dec.  31,  1913-Mar.  31,  1915,2,219-5  k.w.,  $177.55;  lamps, 

etc.,  $22.25;  water  rates,  yr.  to  April  1,  1915,  $27 .  226  80 

Removing  debris,  $30;  2  door  checks,  $20;  caretaker’s  supplies,  $17.95;  wood,  2  cords, 

$12;  sundries,  $30.14 .  110  09 


Carried  forward .  765,605  15 
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Brought  forward .  765,605  15 

Port  Arthur  Engineer's  Office:  Royal  Bank  of  Canada:  rent  of  office,  11  m.  to  Feb.,  1915, 

$605;  lighting,  6  m.  to  Feb.  1915,  $18 .  623  00 

Port  Arthur  Immigration  Building  ($521.09) — 

Bank  of  Hamilton:  rent  of  offices,  13  m.  to  Feb.  15,  1915 .  390  00 

Port  Arthur  Citv:  electric  light,  13  m.  to  Mar.  29,  1915,  $23.94;  water  rates,  Nov.  1,  191.3 

-Dec.  31,  1914,  $13.65 .  37  59 

Reed,  J.,  wood,  16  cords,  $68;  Walsh,  L.  Coal  Co.,  coal,  $25.50 .  93  50 

Port  Arthur  Public  Building  ($4,482.68) — 

Caretaker,  J.  Siddall,  y.  to  Mar.  31 .  549  96 

Hood,  Win.:  services  supervising  work  on  post  office .  148  09 

Lowery,  S.  M.:  desk,  $44;  t.  w.  stand  and  chair,  $19.75 .  63  75 

Mahon  Bros.  Electric  Co.:  alterations  in  electric  wiring,  $275;  sundry,  $25  26 . 300  26 

Office  Specialty  Mfg.  Co.:  cabinet,  $30;  desk,  $28;  table,  $10;  sundries,  $50.47 .  124  47 

Otto,  G.  H.:  removing  fence,  building  new  fence  and  painting  same,  $138;  repairing  post 

master’s  office,  $79.30;  sundries,  $31 . 63 .  248  93 

Port  Arthur  City:  light,  Mar.  1,  1914-Mar.  30,  1915,  $350.47;  water  rates,  y.  to  Mar.,  1915, 

$77  73;  meter  rent,  $11  40;  removing  debris,  $15 .  454  60 

Rubenstein  Bros.:  2  brass  standards,  $60;  sundries,  $10  63 . 70  63 

Schell,  J.  T.  Co.:  po-t  office  fit.fi  >gs,  $3,419;  extra  work,  boxes,  etc.,  $354;  screen,  door, 

etc.  in  post  master’s  ro  >m,  $115;  2  key  ca-;es,  $46;  less  $2,500  paid  in  1)13  14,  V — 50...  1,434  00 

Sime,  W.  B.  and  H.  R.:  installing  new  boiler,  $97;  plumbing,  $27 .  124  00 

Wellington,  C.  N.:  painting,  kal-omining  post  office  and  caretaker’s  quarters .  350  00 

White)  ead  Ltd.:  coal,  46*34  tons .  359  13 

Caretaker’s  supplies,  $58.85;  4  box  trucks,  $44.65;  coni,  5  tons,  $40;  4  brass  kick  plates, 

$18;  wo  d,  3  cords,  $15;  tungsten  lamps,  3  doz.,  $12,160;  4  spring  butts,  $12;  sundries, 

$53,76 .  254  86 

Port  Colborne  Public  Building  ($3,164  63-) — 

Caretaker,  Wm.  Armstrong,  y.  to  Mar.  31 .  399  96 

Carter,  G.  D.:  co  d,  11-455  o  s .  76  68 

Gourlay,  S.  P.:  2  hot  water  boilers  with  headers,  $397;  2  men  and  2  helpers.  15  d.,  $210; 

sundry  pipe-,  etc.,  $272  84 . . . ; .  879  84 

Neff,  J.  E.:  painting  outside  and  inside  of  post  office,  building  cement  walk,  etc.,  $550; 

glass,  $2  75 . -..  552  75 

Office  Specialty  Mfg.  Co.:  post  office  boxes,  120  style  “A”,  $216,  64  style  “B”,  $144; 
post  office  drawers,  8  style  “C”  $22,  4  style  “D”,  $22;  bag  rack,  4  bag  capacity,  $25; 

freight,  $3.02 .  432  02 

Ontario  Power  Co.  of  Niagara:  electric  light,  y.  to  Mar.,  1915,  1,678  k.w .  125  86 

Port  Colborne  Town:  water  rates,  y.  to  Mar.,  1915  .  20  00 

Savigny,  W.  II.:  installing  electric  wiring  and  fittings,  $524.65;  extra  work,  installing 

5  extra  lights  with  switch,  $50;  sundries,  $30.62;  less  $400  paid  in  1913-14,  V — 51 .  205  27 

Schneider,  J.:  installing  interior  fittings,  $217;  sundries,  $5 .  252  00 

Sterling  Gas  Co.:  gas,  Dec.  27,  1913-Dec.  29,  1914 .  132  30 

Caretaker’s  supplies,  $42.95;  grate  for  window,  $23.75;  sundries,  $21.25 .  87  95 

PortEDin  painting  letter  box  at  G.T.R.  station .  100 

Port  Hope  Public  Building  ($1,634.15) — 

Caretaker,  J.  Elliott:  y.  to  Mar.,  1915 .  450  00 

Brown,  E.  &  Co.:  coal,  50  tons,  $375;  slabs,  $9 .  384  00 

McClung,  W.  T.:  repairing  trough,  radiators,  etc.,  $111;  installing  radiators,  $55;  plumb¬ 
ing,  etc.,  $70.52 . . . .  236  52 

Outram,  G.  \.:  caretaker’s  supplies,  $46.05;  glazing  8  sashes,  $25. 10 .  71  15 

Port  Hope  Gas  Light  Co.:  gas,  15  m.  to  April  1,  1915,  296,300  cu.  ft.,  $370.38;  rent  of 

meter,  $1.50;  sundry,  $23.80  .  400  68 

Port  Hope  Town:  water  rates,  y.  to  Jan.  1,  1915,  133,151  gal.,  $33.28;  rent  of  meter,  $2. . . .  35  28 

Walker,  J.:  linoleum,  26  yd.,  $32.25;  sundries,  $27.90 .  60  15 

Caretaker’s  supplies,  $18.30;  bronzing  radiator,  $10.75;  sundries,  $17.32 .  46  37 

Port  Perry  Public  Building  ($1,029.69) — 

Caretaker,  Sam.  Graham,  y.  to  Mar .  399  98 

Orchard,  A.:  coal,  31-997  tons .  22p  00 

Parrish,  W.  L.:  plumbing,  etc.,  $105;  caretaker’s  supplies,  $36.21 .  141  21 

Port  Perry  Town:  electric  light,  y.,  to  Mar.  5,  1915,  $162.86;  rent  of  meter,  S2.40;  water 

rates,  y.  to  Mar.  5,  1915,  $44.04;  sundry,  $1 .  210  30 

Caretaker’s  supplies,  $22.22;  grass  seed,  75  lb.,  $18;  sundries,  $13 .  53  22 

Pres  'Ott  Public  Building  ($2,455.12) — 

Caretaker,  Geo.  Henry,  v.  to  Mar.,  $600;  charwomen,  $105 .  705  00 

Appleton,  Geo.:  No.  7  boilers,  2,  $410.55;  set  twin  connections,  $133  40;  labour,  839  h., 

$474.30;  plumbing,  etc.,  $371 .84;  less  $1,000  paid  in  1913-14,  V — 51 .  ...  390  09 

Freeman,  R.  G.:  linoleum,  77  yd.,  $123.20;  27  shades,  $45;  3  awnings,  $27;  sundries,  $32. .  227  20 


Carried  forward .  778,433  68 
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Brought  forward .  778,433  68 

Prcseott  Public  Building — Concluded. 

Hanna,  L.:  filling  and  sodding  grounds,  $80.50;  sundry,  S3. 25 .  83  75 

Lindsay,  T.:  building  closets,  painting,  glazing,  etc .  123  60 

Macpherson,  W.  F.:  48  screens,  $18.80;  supplies,  etc.,  S33.66 .  52  46 

Plumb,  1.  W.  &  Son:  coal,  60  ton .  403  75 

Prescott  Town:  electric  light,  y.  to  Mar.,  1915,  custom  house,  $38.06,  post  office,  $224.15; 

water,  1  y.  to  April  1,  1915,  $120 .  382  21 

Caretaker’s  supplies,  $25.51;  12  window  shades  $25;  sundries,  $31.55 .  82  06 

Preston  Post.  Office  ($451.62) — 

Garwood,  H.  A.,  painting,  $1;  Winterhalt,  G.,  coal,  64-375  tons,  $450.62 .  451  62 

Renfrew  Public  Building  ($1,699.86) — 

Caretaker,  R.  Sim,  y.  to  Mar . . .  399  90 

Renfrew  Electric  Co.:  electric  light,  13  m.  to  Mar.  31,  1915,  7,499  k.w.  at  10c.;  supplies, 

$21  80 .  771  70 

Renfrew  Town:  water  rates,  y.  to  Mar.,  1915 . .' .  27  00 

Ward,  Jas.,  coal,  49-115  tons .  374  16 

Making  flower  beds,  $40;  post  office  boxes,  6  style  “A”,  $10.80,  8  style  “B”,  $18;  supplies, 

$13.85;  sundries,  $44.39 . . .  127  04 

Ridgetown  Public  Building:  Ridgetown  Corporation:  rentof  building,  y.  to  Dec.  1,  1914 .  300  00 

Ripley:  painting  letter  box  at  G.T.Ry.  station .  1  00 

Sandwich  Public  Building  ($836.74) — 

Caretaker,  J.  McLeod,  y.  toMar .  349  92 

Breault,  E.:  coal,  27- 125  tons,  $189.88;  removing  ashes,  $12 . ._ .  201  88 

Sandwich  Town:  water  rates,  9  m.  to  Jan.  1,  1915 . .* .  6  00 

Sandwich,  Windsor  and  Amherstburg  Ry.:  electric  light,  Oct.  22,  1913-Mar.  23,  1915, 

$136  79;  supplies,  $6 .  142  79 

Windsor  Gas.  Co.:  gas,  Dec.  31,  1914-Feb.  27,  1915,  146  M  cu.  ft.  at  30c .  43  80 

Decorating  and  painting  caretaker’s  quarters,  $40;  caretaker’s  supplies,  $35.35;  door 

check,  and  2  locks,  $17 .  92  35 

Sarnia  Public  Building  ($2,251.28) — 

Caretaker,  J.  JI.  Dyble,  y.  to  Mar .  549  96 

Care  of  clock,  J.  C.  Barr,  y.,  1914 .  50  00 

Barrie,  W.  J.:  supplying  and  installing  tank,  $155.38;  plumbing,  $2.20 .  157  58 

Goold,  Shapley  &  Muir  Co.:  erecting  3  post  tower  and  flag  pole .  ‘  75  00 

Marshall,  D.  W.:  wiring  and  installing  fixtures,  $181 . 62;  sundry,  $7.59 .  189  21 

Phippen  &  Simpson:  desk  and  chair,  $38.25;  sundry,  $17 .  55  25 

Sarnia  Gas  &  Electric  Light  Co.:  electric  light,  13  m.  to  Mar.,  1915,  4,641- 1  k.w.,  $250.03; 
rent  of  meter,  $2.60;  gas,  13  m.  to  Mar.  31,  1915,  28,700  cu.  ft.,  $8.61;  rent  of  meter, 

$1.30 . . .  262  54 

Sarnia  Town:  water  rates,  y.  to  Oct.  1,  1914,  $40;  street  sprinkling,  $10.85 .  50  85 

Simpson  &  Carter,  decorating  post  office .  71  20 

St.  Clair  Ice  and  Coal  Co.:  coal,  44  tons,  $334.40;  cordwood,  $6.50. .  340  90 

Williams,  C.  D. :  painting  hall  and  offices  on  first  floor,  lavatories  on  first  and  second  floors, 

$182.60;  decorating  bath  room,  $5 . . . .  187  60 

Box  trucks,  4,  $44.65;  100  lamps,  $37.50;  caretaker’s  supplies,  $38.21;  repairing  roof,  $33.20; 

5  awnings,  $29;  6  p.o.  drawers,  $28.50;  3  door  checks,  $18;  removing  and  putting  on 

storm  sashes,  $13.20;  removing  ashes,  $11;  sundries,  $7.93 . ' .  261  19 

Sault  Ste.  Marie  Public  Building  ($3,540.17) — 

Caretaker,  P.  J.  Racine,  y.  to  March,  $450;  cleaner,  Mrs.  Racine,  $210 .  660  00 

Care  of  clock,  Patterson  Bros.,  6  m.  to  Feb.  1,  1914 .  31  25 

Elevatorman,  H.  E.  Cannon,  y.  to  March .  660  00 

Cochrane  Hardware,  Ltd.:  water  coolers,  3  at  $15;  hardware,  etc.,  $78.12 .  123  12 

Cahill,  L.  R.,  water  delivered,  7  m.  to  March,  1915 .  76  90 

Lyons,  Jas.:  coal,  62-813  tons,  $536.72;  wood,  3  cords,  $18 .  554  72 

Ottawa  Typewriter  Co.:  1,000  guides,  $55;  4-drawer  cabinet,  $39.50;  2,000  folders,  $30; 

freight,  $3  37 .  127  87 

Sault  Ste.  Marie  City:  electric  light,  Oct.,  1914-Mar.,  1915,  $457.31;  water  rates,  Oct.  1- 

Dec.  26,  1914,  $12.26 .  469  57 

Tagona  Water  and  Light  Co.:  electric  light,  7  m.  to  Sept.  30,  1914,  $265.35;  rent  of  meter, 

$2.75;  water  rates,  Dec.  29,  1913-Oct.  1,  1914,  $16.14;  power,  Jan.  5-Sept.,  1914,  $227..  541  24 

Caretaker’s  supplies,  $62.95;  electrical  supplies  and  repairs,  $54.44;  4  box  trucks,  $44.65; 

125  lamps,  $45;  uniform  for  elevatorman,  $25;  100  p.o.  glasses,  $15;  2,000  sanitary 

cups,  $11;  sundries,  $37.46 .  295  50 

Seaforth  Public  Building  ($1,086.96) — 

Caretaker,  J.  McLennan,  y.  to  March . .  399  96 

Seafortli  Town:  electric  light,  13  m.  to  Mar.  31,  1915,  $169.35;  supplies,  $5.43;  street 

sprinkling,  1914,  $14 .  188  78 

Thompson,  W.  P.:  coal,  33-925  tons,  $240.85;  wood,  9  cords,  $31.50  272  35 

Caretaker’s  supplies:  H.  Edge,  $51.90;  G.  A.  Sills,  $60.99;  small  payments,  $42.51  .  155  40 

Erecting  shelves,  $25;  coal,  3  11  tons,  $21.77;  12  p.o.  box  locks,  36  keys,  $18;  sundries, 

$5.70 .  70  47 
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Shelburne  Public  Building  ($851.46) — 

Caretaker,  R.  Gallangher,  6  m.  to  March,  1915 .  199  99 

Jelly,  R.  A.:  coal,  47- 13  tons,  $400.01;  caretaker’s  supplies,  $30.81 .  431  42 

Pine  River  Light  and  Power  Co.:  electric  light,  6  m.  to  April  1,  1915,  1,906  k.w .  190  60 

Caretaker’s  supplies,  $24.75;  sundries,  $4.70 .  29  45 

Simcoe  Public  Building  ($770.87) — 

Caretaker,  N.  Porter,  12  m.  to  March .  480  00 

Dominion  Natural  Gas  Co.:  gas,  Mar.  1,  1914- Jan.  20,  1915,  679  M  c.  ft.,  $181.75;  rent  of 

meter,  $1.10 .  182  85 

Simcoe  Town,  water  rates,  y.  to  March,  1915 . 20  00 

Caretaker’s  supplies,  $26.65;  taking  down  and  rebuilding  chimney,  $25;  cleaning  furnace, 

$10.37;  sundries,  $26 . t . .  88  02 

Smith’s  Falls  Public  Building  ($1,252.91) — 

Caretaker,  R.  W.  Lewis:  services,  y.  to  March,  1915,  $399.96;  allowance  for  quarters,  8  m. 

to  Feb.,  $200 .  599  96 

Citizens’  Electric  Co.:  electric  light,  15  m.  to  April  1,  1915,  5,206  k.w.,  $416.40;  rent  of 

meter,  $3.75;  lamps,  tungstens,  100  at  40c.,  25  at  50c.,  6  16-c.p.,  $1.50 . 474  15 

Smith’s  Falls  Town:  water  rates,  15  m.  to  Mar.  31,  1915,  $106.25;  street  sprinkling,  $3. . .  109  25 

Covering  p.o.  steps,  $24.95;  caretaker’s  supplies,  $21.25;  wood,  3  cords,  $16.50;  sundries, 

$6.85 . ; . . .  69  55 

Southampton:  painting  letter  box  at  G.  T.  Ry.  station . . . .  1  00 

St.  Catharines  Public  Building  ($4,108.90) — 

Caretaker,  A.  Clark,  y.  to  March .  450  00 

Dakers  &  McGlashan:  painting,  kalsomining,  etc.,  $825;  glazing,  $3.15  .  828  15 

Gourlay,  S.  P. :  repairing  roof,  $60;  plumbing,  etc.,  $95.41 .  155  41 

Lincoln  Electric  Light  and  Power  Co.,  electric  light,  11  m.  to  Feb.  1,  1915 .  242  00 

Longley  &  liymer:  laying  concrete  floor,  2,865  sq.  ft.,  $372.45;  building  concrete  platform, 

$75;  catch  basin,  etc.,  $23 .  470  45 

St.  Catharines  City:  gas,  Dec.  22,  1913-Mar.  23,  1914,  116,300  c.  ft.,  $116.30;  water  rates, 

y.  to  Mar.  31,  1915,  $109.77;  meter  rent,  $3;  street  sprinkling,  $14.16 .  243  23 

St.  Catharines  Hydro-Electric  Commission,  voucher  outstanding,  R  No.  32368 .  17  08 

'burner,  J.  J.  &  Son,  decorating  post  office .  60  00 

Fnited  Gas  Companies:  gas,  11  m.  to  Jan.,  1915,  1,143  M,  $457.20;  rent  of  meter,  $2.75. .  459  95 

Williams  &  Mesler:  erecting  shelter  for  rural  mail  delivery  service,  $745;  repairing  wall, 

$14.50 . 759  50 

Wilson,  Geo.:  alterations  re  parcel  post,  $95;  repairs,  etc.,  $46.45 .  141  45 

Lamps,  200  40-watt,  $60,  50  $11.85;  coal,  7  tons,  $49;  4  box  trucks,  $44.65;  caretaker’s 

supplies,  $35.50;  pigeon-hole  cabinet,  $27.75;  sundries,  $52.93 .  281  68 

St.  Mary’s  Public  Building  ($1,566.82) — 

Caretaker,  W.  Hoyt,  y.  to  March .  399  96 

Hunter,  Wm.:  repointing  stonework,  $52;  rebuilding  steps,  $15;  repairs,  etc.,  $15.50 .  82  50 

O’Brien  Bros.,  coal,  41-055  tons,  $274.01;  Willard,  A.,  electrical  supplies,  $120.70 .  394  71 

Smith,  A.,  painting  inside  and  outside  of  building . . ' .  189  00 

St.  Mary’s  Town:  electric  light,  15  m.  to  April  1,  1915,  $335.05;  water  rates,  y.  to  Jan.  1, 

1915,829.35... . 364  40 

Caretaker’s  supplies,  $52.98;  coal,  3-125  tons,  $21.10;  wood,  2  cords,  $16;  sundries,  $46.17  136  25 

Stratford  Public  Building  ($2,275.57) — 

Caretaker,  J.  P.  Murray,  y.  to  March .  600  00 

Care  of  clock,  N.  F.  Ball,  y.  to  Nov.  21,  1914 .  50  00 

Greenwood  &  Vivian:  3  chairs,  $31.50;  desk,  $27.75 .  59  25 

Johnston,  A.  &  Son,  coal,  75-072  tons,  $499.23;  Stepney,  G.,  flowers,  etc.,  $56.05 .  555  28 

McDonald  &  Henry:  plumbing,  $144;  caretaker’s  supplies,  $45.60 .  189  60 

Money  Bros.:  painting,  paperhanging,  etc.,  caretaker’s  quarters,  $53;  refinishing  door,  $15  68  00 

Stratford  City:  electric  light,  15  m.  to  March,  1915,  $369.11;  lamps,  50  40-watt,  $16;  water 

rates,  9  m.  to  Dec.  31,  1914,  $43.50 . 428  61 

Stratford  Gas  Co.:  gas,  15  m.  to  March,  1915,  $121.06;  rent  of  meter,  $3.75 .  124  81 

Box  trucks,  4,  $44.65;  steel  railing,  $37.50;  furnishing  flowers  and  planting  same,  $35.10; 
removing  ashes,  $26.50;  coal,  2-55  tons,  $17.85;  decorating  post  office,  $15.63;  sundries, 

79  200  02 

Strathroy  Public  Building  ($1,035.14) — 

Caretaker,  N.  Leiteh:  y.  to  Mar . 399  96 

Care  of  clock,  J.  R.  McIntosh,  yr.  to  Jan.  31,  1915 .  45  84 

Pike,  Ben:  coal,  18  t.,  $126.50;  wood,  5  cd.,  $30 .  156  50 

Pincombe,  R.  M.:  coal,  17  ton .  119  50 

Strathroy  Town:  electric  light,  13  m.  toMar.,  1915,  $151.54;  rent  of  meter,  $2;  water  rates, 

y.  to  June  1,  1915,  $16  20,  street  sprinkling,  $6.30 .  176  04 

Repairs  to  boiler,  etc.,  $37.30;  wood,  5  cd.,  $30;  sinking  well,  $24. C5;  50  25-watt  lamps, 

$21;  caretaker’s  supplies,  $20.30;  sundries,  $4.65 .  137  30 

St.  Thomas  Public  Building  ($1,329.72) — 

Caretaker,  G.  Luton,  y.  to  Mar .  450  00 
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St.  Thomas  Public  Building — Concluded. 

Loom  us,  C.  E.;  decorating  post  office,  $250;  rural  dept,  room,  $20 . 

Marlatt  &  Smith,  coal,  50  ton . ’  _ 

St.  Thomas  City:  electric  light,  y.  to  Dec.,  1915,  $51.33;  gas,  y.  to  Dec.,  i915,  $63.54; 

water  rates,  y.  to  Mar.  1,  1915,  $27.35 . 

Box  trucks,  2,  $44.65;  repairs  to  furniture,  $27.25;  plants,  $20.50;  caretaker’s  supplies,  $17.75; 

50  lamps,  $13.76;  gas  pipe,  $12;  sundries,  $19.09 . 

Sudbury  Post  Office:  desk,  $30;  electrical  repairs,  etc.,  $11.50 . 

Tara:  painting  letter  box  at  G.T.Ry.  station . 

Tilbury  Public  Building  ($840.04) — 

Caretaker,  H.  Benoit,  y.  to  Mar . 

Crawford,  W.  C.:  6  chairs,  $27.50;  caretaker’s  supplies,  etc.,  $86.80? . 

Tilbury  Town:  electric  light,  Mar.,  1915,  flat  rate,  $12;  gas,  13  m.  to  Mar.,  1915,  682  M 

c.  ft.,  $167.43;  rent  of  meter,  $2.60 . 

Viekerman,  T.  D.:  lighting  building,  10  m.  to  Feb.,  1915,  $66;  clock,  3  m.  to  Feb.,  1914, 

$13.50 . . 

Cupboard,  $26.50;  coal,  2  ton,  $17;  3  baskets,  $16.95;  sundries,  $4.30 . 

Tillsonburg  Public  Building  (SI  ,480.34)' — 

Caretaker,  Thos.  Fero:  y.  to  Mar . 

Care  of  clock,  H.  Sponenburg:  y.  to  July  15,  1914 . 

Dominion  Natural  Gas  Co.:  gas,  Mar.  1,  1914-Jan.  23,  1915,  941  cu.  ft . 

Little,  Jas.  &  Son:  papering  4  rooms  and  hall  in  post  office,  $41.40;  painting,  $10 . 

Luke,  S.:  coal,  36-187  tons . 

McDonald  &  Willson:  bracket  lanterns,  4  at  $18.50;  sundry,  $2.50 . 

Tillsonburg  Town:  electric  light,  13  m.  to  Mar.  31,  1915,  4,998  k.w.,  $250.00;  supplies, 

$12.18;  water  rates,  10  m.  to  Dec.  31,  1914,  $35 . 

Installing  extra  radiators,  $45;  caretaker’s  supplies,  $39.78;  repairing  roof,  etc.,  $25.41; 

sundries,  $34.90 . 

Toronto:  Office  of  Agricultural  Dept.  ($360.01) — 

Dominion  Coal  and  Wood,  coal,  $11.18  ton,  $51.42;  Rathbone,  G.,  2  bookcases,  $55  ... 
Reynolds,  G.  N.  &  Son:  2  desks,  $58.96;  8  chairs,  $46.11;  3-dr.  letter  file,  $20.31;  cupboard 

section,  $19.32;  sundries,  $53.30 . . 

Cork  carpet,  42.33  y.,  $42.34;  3  tables,  $12;  sundries,  $1.25 . 

Toronto  Alien  Registration  Office  ($251.21) — 

Consumers’  Gas.  Co.:  lighting,  5  m.  to  Mar.,  1915 . 

Dominion  Coal  and  Wood:  coal,  19,065  ton,  $116.60;  wood,  $3.25 . 

Office  Specialty  Mfg.  Co.:  2  desks,  $60;  4-dr.  cabinet,  $21;  pair  ends,  $9 . 

Chairs,  6  at  $2.50,  12  at  50c.;  sundries,  $18.47 . 

Toronto  Canadian  Express  Office  ($2,619.95) — 

Fireman,  B.  MarandcK  y.  to  Mar . 

Burns,  P.  &  Co.:  coal,  48-695  ton . . . 

Consumers’  Gas  Co.:  gas,  Feb.  1,  1914-Feb.  25,  1915,  529,200  ft.,  $397.52;  supplies,  etc., 

$49.55 . . . ; . 

Maxwell,  F.  R.  &  Co.:  gas  fittings  on  ground  floor  and  in  basement . 

Otis-Fensorn  Elevator  Co.:  sundry  repairs,  etc . 

Ovens,  T.  A.:  kalsomining,  2,524  sq.  y.  at  10c.;  painting,  etc.,  $81.90 . 

Toronto  City:  water  rates,  9  m.  to  Dec.,  1914 . 

Carpenter’s  repairs,  $49.74;  lumber,  $48.68;  building  concrete  landing,  foundation  for  fur¬ 
nace,  etc.,  $44;  hardware,  $29.22;  supplying  and  fitting  grate  bars,  $22.15;  2  counter 

guards,  $13.50;  repairing  elevator  shaft,  $10.60;  sundries,  $61 . 

Toronto  Custom  House  ($11,120.53) — 

Caretaker,  T.  J.  Enright:  y.  to  Mar . 

Care  of  clock,  John  Wanless  &  Co.:  y.  to  Mar . 

Cleaners  at  $58.32  per  m.,  $2,245.32;  firemen  at  $66.66  per  m.,  $1,433.19;  watchmen  at 

$58.32  per  m.,  $1,926.95;  at  $2  per  d.,  $124 . 

Armstrong,  Fred.  Co.:  installing  additional  heating,  $292;  fitting  up  radiators  on  ground 

floor,  $76.87 . 

Burns,  P.  &  Co.,  coal,  199-62  ton,  $1,393.42;  McBricn,  F.  G.,  caretaker’s  supplies,  $65.50 

Canadian  Fairbanks-Morse  Co.:  safe  with  cabinet-work . 

Consumers’  Gas  Co.:  gas,  Feb.  1,  1914-Feb.  25,  1915,  335,200  cu.  ft . „••••• 

Cudahy  Packing  Co.:  3  brls.  Canuck  cleanser,  $44.10;  brl.  Old  Dutch  cleanser,  $14.70 — 

Federal  Engineering  Co.:  170  lamps,  $100.52;  sundries,  $21.80 . . . 

Gould  &  Malcolm:  washing  off  walls,  papering,  etc.,  $275;  painting  walls,  ceilings,  etc., 

on  ground  floor,  $98;  sundry  painting,  etc.,  $79 . 

Lyon,  J.  D.:  repairing  dormer  windows,  roof,  etc.,  $362;  sundries,  $2.25 . 

Murray-Kay:  Wilton  rug,  9  ft.  x  12  ft.,  $41.25;  sundries,  $11.22 . 

Office  Specialty  M’fg  Co.:  style  “F”  truck,  $70;  2  desks,  $70;  chairs,  2  tilters,  $26.50, 

2  arm,  $21;  4  sections,  $59;  sundries,  $13.25 . 

Otis-Fensom  Elevator  Co.:  repairing  elevator,  etc . 

Reynolds,  G.  N.  &  Co.:  4-dr.  cabinet,  $40;  sundries,  $17.20 . 
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Toronto  Custom  House — Concluded. 

Toronto  City:  water  rates,  9  m.  to  Dec.,  1914,  679,693  gal . 

Toronto  Electric  Light  Co.:  light,  3  m.  to  May  9,  1914,  $57.74;  power,  2  m.  to  May  9,  1914, 

$16 . ; . . . 

Toronto  Hydro-Electric  System:  light,  commercial  service,  11  m.  to  Apr.  15,  1915,  $253.72; 

power  service,  "$120  . 

Caretaker’s  supplies,  $62.20;  plumbing,  $53.96;  glazing,  $36.66;  hardware,  $35.87;  uniform, 
$30;  coal,  5-6  ton,  $25.93;  electrical  supplies,  $23.35;  2  wardrobes,  $22;  repairing 

shutter,  $16.56;  jellstone,  300  lb.,  $13.50;  2  chairs,  $9;  sundries,  $162.37 . 

Toronto  Dominion  Express  Office  ($2,394.23) — 

Burns,  P.,  &  Co.,  coal,  13-73  tons,  $83.47;  Inglis,  J.  Co.,  repairing  boiler,  $116.12 . 

Consumers’  Gas  Co.:  gas,  y.  to  Feb.  25,  1915,  607,200  c.  ft.,  $467.35;  supplies,  $31.55.... 

Dominion  Coal  and  Wood,  lump  coal,  22-95  tons . 

Gearing,  T.  V.  &  Co.:  carpenter’s  repairs,  378!  h.  at  55c . 

Maxwell,  F.  It.  &  Co.,  plumbing,  $65.53;  Reid  &  Co.,  pine,  2,487  ft.,  $99.93. ...  . 

Ovens,  T.  A.:  painting,  2  coats,  163  yd.  at  25c.,  1  coat,  796  yd.  at  15c.;  kalsomining, 

2,148  yd.  at  10c.;  glazing,  etc.,  $43.07 . 

Reynolds,  G.  N.  &  Co.:  10  chairs,  $40;  6  hat  and  coat  racks,  $33 . 

Siarg,  G.  6c  Co.:  laying  concrete  floors,  $220,  platform  $40;  repairing  concrete,  $59-.75. 

Toronto  City,  water  rates,  9  m.  to  Dec.,  1914,  318,000  gal . 

Toronto  Electric  Light  Co.:  service,  Mar.  24-Nov.  20,  1914:  light,  235  k.w.,  $4.66;  power, 

4|  h.p.,  $41.03 . . 

Toronto  Hydro-Electric  .System:  service,  5  m.  to  April  15,  1915:  lighting,  $11.85;  power, 

4  h.p.,  $21 .60 . 

Walker,  S.  &  Son.:  repairing  brickwork,  etc . 

Electrical  supplies,  $37.36;  repairing  coils,  $35.45;  repairing  concrete  floor,  $29;  repairing 

elevator,  $19.38;  sundries,  $65.11 .  . . 

Toronto  Engineer’s  Office  ($2,522.94) — 

Bell  Telephone  Co.  of  Canada:  exchange  service . . 

Confederation  Life  Association,  rent  of  offices,  11  m.  to  Mar.  31,  1915 . 

Toronto  Electric  Light  Co.:  light,  July  22,  1913,  to  Mar.  17,  1915,  $88.39;  rent  of  meter, 
$10 . 


Toronto  Examining  Warehouse  ($12,505.03) — 

Cleaners,  April-Mar.:  A.  E.  Halen,  $699.84;  E.  Major,  $699.84;  Wm.  Stringer,  $699.84. 
Care  of  clock,  15  m.  to  Mar.  31,  1915,  $25;  watchman,  F.  Simpson,  $4.16,  Thos.  Jones, 

$145.80 . . 

Elevatormcn:  April-Mar.:  F.  W.  Colbey,  $750;  T.  Collins,  $699.84;  P.  Cusack,  $750; 

Jas.  Gasten,  $759 . 

Engineer,  J.  Cosgrove,  April-Mar.,  $999.84;  fireman,  W.  R.  Pearce,  Jan.-Mar.,  $166.65.. 
Asst,  engineers:  E.  Appleton,  Jan.-Mar.,  $185.41;  T.  G.  Matheson,  April-Mar.,  $949.92. 
Armstrong,  Fred.,  repairing  steam  coils,  $59.72;  Bell  Telephone  Co.,  exchange,  April- 

Mar.,  S92.25 . 

Burns,  P.  &  Co.:  coal,  118-24  tons  at  $7.20,  167-4125  tons  at  $7,  71-27  tons  at  $6.95,  30-8 

tons  at  $5.50;  2!  cords  wood,  $15 . 

Consumers’  Gas  Co.:  gas,  Jan.  30,  1914-Feb.  25,  1915,  301  M  cu.  ft.  at  70c.;  maintenance 

of  5  one-lt.  reflexoliers,  Nov. -Feb.,  $5 . 

Dominion  Coal  and  Wood  Co.,  18-59  tons  coal,  $85.27;  John  Inglis  Co.,  Ltd.,  repairing 

boiler,  $77.28 . 

Fiddes  -  Hogarth:  steamfitters’  time,  110  h.,  $93.50;  sundry  material,  $25.25 . 

Maxwell,  F.  R.,  &  Co.:  49  h.  labour,  $41.65;  102 J  lb.  sheet  lead,  $12.48;  sundry,  $18.44. 
Mooring,  G.  C.:  babbitting  engine,  $29.70;  25  gal.  compound,  $15;  repairing  engine  belt, 

etc.,  $13.75;  sundry,  §1.25 . 

Otis-Fensom  Elevator  Co.:  adjusting  elevator  brake,  $34.15;  removing  and  installing 
pulleys,  adjusting  drum  bolts,  etc.,  labour,  65  h.,  $39,  material  $12.95;  sundry  repairs 

to  elevators,  135!  h.  labour,  $81.30,  material,  $43.10 .  . 

Reid  &  Co.:  550  ft.  beaded  sheeting,  $22;  804  ft.  pine,  $29.34;  sundry,  $19.78 . 

Shaw,  C.  S.,  boiler  insurance,  $83.63;  John  Stewart,  painting  building,  $71.60 . 

Toronto  City:  water  rates,  April-Dee.,  1,317  M  cu.  ft . , . 

Toronto  Electric  Light  and  Power  Co.:  electric  light,  Feb.  9-May  9,  1914,  722  k.w . 

Toronto  Hydro-Electric  System:  electric  light,  April  16-Mar.  29,  1,679  k.w.,  $192.14; 

power,  'April  16-Mar.  29,  1,920  k.w.,  $161.52 . 

Walker,  S.  &  Sons:  4  iron  beams,  $16;  labour,  114  h.,  $57.40;  sundry,  $12.60 . . 

Cleanser,  $14.70;  90  gal.  cylinder  oil,  $72;  1  brl.  engine  oil,  $27.50;  elevator  license  fees, 
$20;  elevator  attendant’s  uniform,  $30;  46  h.  labour,  $25.30;  75  “Mazda”  lamps,  $30; 

sign,  $12;  toilet  paper,  $25;  130  lb.  white  waste,  $15.60;  sundry,  $157.21 . 

Toronto  Immigration  Building  ($4,337.02) — 

Burns,  I5.,  6-05  tons  coal,  $50.76;  Dominion  Coal  and  Wood  Co.,  32-38  tons  coal,  $200.75 
Grand  Trunk  Railway  System:  rent  of  office  in  Union  Station,  12  m.  to  Jan.  31,  1915. .  .  . 
Hance,  Geo.  B.:  rent  of  Little  Union  Hotel,  19  Simcoe  St.,  12  m.  to  xMar.  31,  1915,  $1,530; 
purchase  of  contents,  $1,500 . 
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Toronto  Immigration  Building — Concluded. 

Toronto  City,  water  rates,  $11.08;  Toronto  Electric' Light  Co.,  light,  April  1-Dec.  16, 

.  697  k.w.,  $36.93 .  48  01 

Small  payments,  sundry .  7  50 

Toronto  Inland  Revenue  Office  ($2,850.34) — 

Caretaker,  C.  H.  Baillie,  April-Mar.,  $649.92;  care  of  clock,  15  m.  to  Mar.  31,  1915,  $25..  674  92 

Cahoon,  A.  &  Son:  washing  walls,  painting,  supplying  lights,  etc.:  Inland  Revenue  office, 

$85;  Gas  Inspector’s  office,  $85 .  170  00 

Clark,  D.,  sink,  $58,  sundry,  $10.40;  G.  C.  Mooring,  replacing  boiler  tubes,  $94 .  162  40 

Consumers’  Gas  Co.:  gas,  Jan.  30-Feb.  25,  1915,  188-2  M  cu.  ft .  136  68 

Dominion  Coal  and  Wood  Co.:  coal,  35-74  tons  at  $6.20,  8-015  tons  at  $4.60;  wood,  $3.25  261  69 

Holmes  Electric  Protection  Co.:  services,  Feb.  1914-Mar.,  1915,  $393;  special  watchman, 

July  28-29,  $7 . . .  400  00 

Office  Specialty  Mfg.  Co.:  5  bases,  $25.50;  21  sections,  $325-. 50;  5  sliding  shelves,  $23.75; 

5  tops,  $17.50 . . . .  392  25 

Reynolds,  G.  N.  &  Co.:  tilter  chair,  $9.50;  roll-top  desk,  $45 .  54  50 

Taylor,  J.  &  J.,  safe,  $135;  Toronto  City,  water  rates,  Mar.-Dec.,  $16.27 .  151  27 

Toronto  Electric  Light  Co.:  electric  light,' 336  k.w.,  $12.86,  connecting  service,  $10.18. .  23  04 

Toronto  Hydro-Electric  System:  light,  April  3-Mar.  29,  1915,  2,079  k.w.,  $76;  power, 

Oct-.  10-Mar.  29,  7  k.w.,  $6.30 .  82  30 

Coal,  $17.03;  electrical  supplies,  $47.21;  frames,  sashes,  etc.,  $33.07;  glass,  $13;  32  h. 
labour,  $17.60;  plumbing,  $12.45;  reglazing  glass,  $24.90;  repairing  chimney,  etc., 

$29;  fire-escape,  $16.70;  roof,  $13.35;  2  windows  guards,  $18.50;  sundry,  $98.48 .  341  29 

Toronto  Marine  and  Fisheries  Office  ($1,476.09) — 

Foy,  Geo.  J.:  rent  of  offices:  Inspector  of  Masters  and  Mates,  Feb.-Jan.,  $400;  Inspector 

of  Steamboats,  Mar.  11-Dec.  11,  $975 .  1,375  00 

Toronto  Hydro-Electric  System,  electric  light,  Mar.  3-April  6 .  12  77 

Brass  plates  and  gold  lettering,  $18;  electrical  supplies,  $17.14;  7  window  shades,  $40  ; 

sundry,  $13.18 .  88  32 

Toronto  Meteorological  Office  ($367.85) — 

Office  Specialty  Mfg.  Co.:  2  cabinets,  $36;  chair,  $8.25;  2  desks,  $80;  3  sections,  $38  ; 

sundry,  $30.60 . 192  85 

Rathbone,  Geo.,  Ltd.,  filing  cabinet,  $70;  S.  Young,  erecting  flag  pole,  $105 .  175  00 

Toronto  Parcel  Post  Office  ($683.15) — 

Burns,  P.  &  Co.:  coal,  14-645  tons  at  $7.20,  29-165  tons  at  $7;  2f  cords  wood,  $24.75 .  334  36 

Consumers’  Gas  Co.:  gas,  Mar.  14-Feb.  25,  1915,  99-8  M  cu.  ft .  85  04 

Levinter,  S.:  2  chairs,  $11.50;  2  desks,  $46 . .  57  50 

Toronto  City,  water  rates,  Oct.-Mar.,  $12.83;  Toronto  Hydro-Electric,  May-Mar.,  1,153 

k.w.,  $45.46 .  58  29 

Chairs,  $15;  electrical  supplies,  $25.80;  hardware,  $27.01;  moving  lockers,  $12.75;  table, 

$10.20;  window  shades,  $20.40;  sundry,  $36.80 .  147  96 

Toronto  General  Post  Office  ($38,487.99) — 

Care  of  clock,  J.  Wanless,  15  m.  $62.50;  store-keeper,  J.  Somers,  $799.92 .  862  42 

Carpenters,  $825;  cleaners,  $12,530.71;  electricians,  $1,425;  elevatormen,  $4,661.44;  fire¬ 
men,  $3, 072.55 .  22,51470 

Ben  Hur  Mfg.  Co.,  39  trucks,  $446.98,  sundry,  $11.95;  Boeckh  Bros.,  brushes,  etc,  $227.58  686  51 

Burns,  P.  &  Co.,  316-95  tons  coal,  $2,247.04,  wood,  $9;  R.  Dennis  &  Son  Ltd.,  4  tables, 

and  8  benches,  $78.75 . . .  2,334  79 

Consumers’  Gas  Co.,  gas,  13  m.  to  Feb.  25,  $1,244.88;  Federal  Engineer  Co.,  lamps, 

$622.57 .  1,867  45 

Gearing,'  Thos.  V.,  oak  table  and  cabinet,  $123;  Fred.  G.  McBrien,  30  cases  toilet  paper, 

$380 .  503  00 

Murray-Kay  Ltd.:  286  sq.  yd.  linoleum,  $228.80;  cork  carpet,  $63;  sundry,  $30.89 .  322  69 

Office  Specialty  Mfg.  Co.:  500  steel  lockers,  $2,950;  label  holders,  $220;  3  trucks,  $180; 

cabinet,  $139.40;  sundry,  $248.10 .  3,737  50 

Ontario  Rubber  Co.,  47  tires,  $87.50;  Toronto  City,  water,  Mar.-Dec.,  $202.17 .  289  67 

Painting  letter  boxes  and  parrel  receptacles:  Day  Sign  Co.,  $208.50;  Geo.  S.  Egles,  $206.10; 

M.  Elliott,  $180.50;  J.  McDole,  $186.20;  T.  A.  Ovens,  $191.15;  C.  Perkins,  $221.45; 

W.  H.  Price,  $227.85 .  1,421  75 

Rathbone,  Geo.,  pigeon  holes,  $21.60,  sundry,  $71.44;  Vokes  Hardware  Co.,  hardware, 

$85.14 . 178  18 

Rogers  Electric  Co.,  lamps,  $127.14,  sundry,  $34.28;  W.  Williamson,  17  sorting  cases,  $170  331  42 

Stephens,  Welch  &  Co:  “Diamond  Cleanser’’  $103.40;  soap  powder,  $27.80 .  131  20 

Toronto  Electric  Light  Co.,  light,  Feb.  8-April  3,  1914 .  353  15 

Toronto  Hydro-Electric  ’System:  light,  14  m.  to  Mar.  29,  $1,968.23;  power,  12  m. 

$280.35  .  2,248  58 

Winnett,  J.:  repairing,  trucks,  labour,  $60,  sundry,  $13.75 .  .  . .  73  75 

Cartage,  $59.30;  oil,  $48.18;  desk  and  2  chairs,  $44;  uniform,  $30;  sundry,  $449.75  .  631  23 
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Toronto  Post  Office  Annex  ($4,079  36) 

Firemen:  M. McCartney,  $799.92;  W.  Hall,  8799.92 .  1,599  84 

Burns,  P.  &  Co.,  180- 19  tons  coal,  81,276.32;  Consumers’ Gas  Co.,  gas,  yr.  to  Feb.  25, 

$654.91 .  1,931  23 

Federal  Engineering  Co.,  mazda  lamps . ' .  52  00 

Toronto  Hvdro-Electric  System:  light,  13  m.  to  Mar.  29,  $309.70;  power,  yr.  to  Mar.  29, 

$93.28.  . .  402  98 

Water,  Mar.-Dee.,  $31.09:  ‘‘Diamond  Cleanser”$14;  light,  $10.97;  sundry,  $^7.25 .  93  31 

Toronto  Postal  Station  “A”  ($9,559.20)— 

Elevatormen,  to  Mar.  31:  J.  M.  Gormaly,  $750;  E.  F.  Tooze,  $750;  O.  Johnson,  $750 .  2,250  00 

Federal  Engineering  Co.,  lamps,  $78.80;  Grand  Trunk  Railway  System,  rent,  yr.  to  Jan. 

31,13,600 . . ; . .  3,678  80 

McBrien,  Fred.  G.,  4  cases  toilet  paper,  $50  ;  Office  Specialty  Mfg.  Co,  2  bag  racks,  $930, 

sundry,  $16 . 996  00 

Ottawa  Car  Mfg.  Co.,  8  trucks,  $348.80;  Otis-Fenson  Elevator  Co.,  labour,  $66.90,  sundry, 

$159.57 .  575  27 

Rathbone,  Geo.  Ltd.:  post  box  fittings,  $339.50;  sundry,  $8 . 347  50 

Rogers  Electric  Co.:  500  lamps,  $129.20;  sundry,  $21.78 . 150  98 

Toronto  Electric  Light  Co.:  light,  Feb.  9-Mar.  11,  1914,  $78.24;  power,  1  m.,  $9.94 .  88  18 

Toronto  Hydro-Electric  System:  yr  to  Mar.  29:  light,  $251.02;  power,  $533.38 .  784  40 

Winnett,  J.:  labour,  $321.60;  sundry,  $156.05 . , .  477  65 

Lumber,  $22.64;  hardware,  $16.63;  gas,  13  m.  to  Feb.  25,  $15.82;  sundry,  $105.24 .  160  33 

King’s  Printer .  50  09 

Toronto  Postal  Station  “B”  ($2,323.62) — 

Collie-Cockerill  Mfg.  Co.,  alterations  to  screen .  225  35 

Consumers’  Gas  Co.,  gas,  13  m.  to  Feb.  25 .  205  42 

Rossin  House  Hotel  Co.:  rent,  yr.  to  Jan.  31,  1915 .  1,800  00 

Brass  grills,  $44;  brass  plate,  $10.60;  sundry,  $38.25 .  92  85 

Toronto  Postal  Station  “C”  ($1,888.31) — 

Caretaker,  J.  Rae,  12  m.  at  $52.08;  T.  W.  Aldrich  Co.,  painting,  etc.,  $350 .  974  96 

Burns,  P.  &  Co.,  20- 05  tons  coal,  $144.39;  D.  Clarke,  plumbing,  $51.80 .  196  19 

Dominion  Coal  &  Wood  Co.,  31-53  tons  coal,  $195.51;  Reggin  &  Spence,  repair  roof,  $169  364  51 

Federal  Engineering  Co.,  lamps .  67  83 

Toronto  Hydro-Electric  System:  light,  May  30-Mar.  29 .  153  02 

Wicket,  $30;  gas,  13  m.  to  Feb.  25,  $21.98;  light,  $18.48;  water,  $8.17;  sundry,  $53.17 .  131  80 

Toronto  Postal  Station  “D”  ($2,047.76) — 

Caretaker,  J.  B.  Devine,  12  m.  at  $52.08;  P.  Burns  &  Co.,  14-88  tons  coal,  $107.17 .  732  13 

Dominion  Coal  &  Wood  Co.,  28-05  tons  coal .  173  79 

Egles,  Geo.  S.,  painting  and  papering,  $624.50;  Federal  Engineering  Co.,  lamps,  $65.90.  690  40 

Toronto  Hydro  Electric  System,  light,  June  11-Mar.  29,  1915 .  120  95 

Walker,  S.  &  Son:  cutting  door  in  brick  wall .  75  00 

Gas,  13  m.  $49.70;  hardware,  $21.36;  2  sorting  cases,  $20;  light,  $18.58;  sundry,  $145.85..  255  49 

Toronto  Postal  Station  “E”  ($1,768.14) — 

Federal  Engineering  Co.,  lamps,  $78.20;  Alex  Mullin,  rent,  yr.  $1,440,  water,  $16 .  1,534  20 

Toronto  Hydro-Electric  System:  light,  April  14,  1914-Mar.  29,  1915 .  146  83 

Light,  Feb.  7-April  3,  $20.15;  gas,  13  m.  to  Feb.  25,  $14.56;  sundry,  $52.40 .  87  11 

Toronto  Postal  Station  “F”  ($3,108.22)— 

Fireman,  J.  W.  Thornton,  $750;  cleaner,  J.  J.  Clarke,  $182.48 .  932  48 

Bell  Telephone  Co.,  exchange  and  toils,  yr.  to  Mar.  31,  $55.20;  P.  Burns  &  Co.,  36-51 

tons  coal,  $262.86 .  318  06 

Dominion  Coal  &  W'ood  Co.:  45-61  tons  coal,  $282.78;  wood,  $3.25 .  286  03 

Federal  Engineering  Co.,  lamps,  $129.46;  Gould  &  Malcolm,  painting,  etc.,  $650 .  779  46 

Rathbone,  G.  Ltd.,  cabinet,  $46,  sundry,  $7;  W.  Williamson,  partitions,  $174,  sorting 

cases,  §80 .  307  00 

Toronto  Hydro-Electric  System:  light,  June  10-Mar.  29 .  130  58 

Water,  $24.84;  cartage,  $24.50;  elec,  fan,  $20;  light,  $19.44;  gas,  $18.20;  sundry,  $247.63...  354  61 

Toronto  Postal  Station  “G”  ($3,585.17) — 

Caretaker,  O.  Hamlet,  $145.80;  Miss  M.  Barrett,  rent,  15  m.  to  Mar.  1,  $3,000 .  3,145  80 

Federal  Engineering  Co.,  Mazda  lamps,  $59.20;  W.  Williamson,  partition,  $185 .  244  20 

Toronto  Hydro-Electric  System:  light,  to  Mar.  29,  1915 .  106  14 

Light,  Feb.  23-April  3,  $17.25;  gas,  yr.  to  Jan.  26,  $6.44,  sundry,  $65.34 .  89  03 

Toronto  Postal  Station  “H”  ($1,483.99)— 

McMillan,  A.  &  Wm.  Costain:  rent,  12  m.  to  Jan.  31,  $900;  sundry,  $1.50 .  901  50 

Taylor,  J.  &  J.,  safe. . . 211  50 

Toronto  Hydro-Electric  System:  light,  13  m,  to  Mar.  29,  $34.44;  wiring,  etc.,  $95.62 .  130  06 

Architect’s  services,  $46.70;  sorting  cases,  $40;  lamps,  $20;  sundry,  $134.23 .  240  93 

Toronto  Postal  Station  “K”  ($1,286.19) — 

Caretaker,  J.  Kirkwood,  $549.86;  P.  Burns  &  Co.,  12-42  tons  coal,  $89.46 .  639  32 
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Toronto  Postal  Station  “K” — Concluded. 

Dominion  Coal  &  Wood  Co.,  31-78  tons  coal,  8197.07;  Office  Specialty  Mfg.  Co.,  2  bag 

racks,  $60 .  257  07 

Taylor,  J.  <fc  J.,  safe . ’  189  00 

Light,  13  m.  to  Mar.  29,  Sept.  1913,  $27.91;  gas,  13  rn.  to  Feb.  24,  $27.10;  3  cash  drawers, 

$27;  desk,  $22.50;  water,  yr.  to  Mar.  31,  $18;  clock,  $12.50;  sundry,  $65.73 .  200  80 

Toronto  Post  Office  Garage  ($1,911.05) — 

Fireman  and  cleaner,  H.  Gray,  12  m.  at  $02.50;  P.  Burns  &  Co.,  31-27  tons  coal,  $225.18.  975  18 

Dominion  Coal  &  Wood  Co.,  38-02  tons  coal,  $231.88;  Federal  Engineering  Co.,  lamps, 

$50.32 .  282  20 

Fiddes  &  Hogarth,  repairing  drain .  64  qo 

Toronto  Hydro-Electric  System:  light,  13  m.  to  Mar.  29,  $147.78,  power,  yr.,  $186.80 .  334  58 

Fire  extinguishers,  $34;  lumber,  $33;  elevator  repairs  $25;  water,  9  m.,  $22.60;  sundry, 

$140.49 .  255  09 

Toronto  Public  Buildings  Generally,  ($3,068.50) — 

Superintendent,  LI.  E.  Hamilton:  services,  April-May,  2  m.  at  $100,  outlay,  $57.35 .  257  35 

Assistant  superintendent,  Wm.  Corrigan,  services,  12  m.  at  $100,  outlay,  $39 .  1,239  00 

Carpenters:  W.  G.  Graham,  $187.50;  S.  Walker,  $187.50 .  ’375  00 

Cleaners:  G.  Auchinloss,  $145.80,  Geo.  Ferry,  $145.80,  W.  D.  Wallace,  $491.35 .  782  95 

Electricians:  A.  W.  Charlton,  $187.50;  J.  H.  Rogers,  $187.50 .  375  00 

Cartage .  31  25 

King’s  Printer,  $6.76;  Stationery  Office,  $1.19 .  7  95 

Trenton  Public  Building  ($3,962.41) — 

Caretaker,  J.  Potter,  9  m.  at  $41.66,  3  m.  at  $37.50;  care  of  clock,  18  m.  $75 .  562  44 

Burtt,  Henry,  kalsoinining,  $175;  Colbourn  &  Croft,  plumbing,  etc.,  $496.85 .  671  85 

Office  Specialty  Mfg.  Co.,  p.o.  fittings,  $364.50;  J.  T.  Schell  Co.,  p.o.  fittings,  $1,485.  . ..  1,849  50 

Pritchard-Andrews  Co.:  brass  grills  and  plates .  101  65 

Trenton  Electric  and  Water  Power  Co.:  light,  13  m.  to  Mar. 31,  $492.72;  water,  $86.25; 

supplies,  $3. 15 .  582  12 

Truck,  $45;  painting,  $32.75;  sundry,  $117. 10 .  194  85 

lTxbridge  Public  Building  ($985.71) — 

Caretaker,  M.  Linton,  12  m.  at  $33.33;  J.  W.  Gould,  light,  13  m.  to  April  3,  $109.85  .  509  81 

Jones  Hardware  Co.:  33-23  ton  coal,  $243.87;  12  cords  wood,  $77.40;  hardware,  $92.36 _  413  63 

Lamps,  $10.89;  sundry,  $51 .38 . 62  27 

Walkerton  Public  Building  ($875.36) — 

Caretaker,  Mrs.  Thos.  Gibson,  12  m.  at  $33.33;  A.  George,  22  tons  coal,  $159.50 .  559  46 

Walkerton  Electric  Light  and  Power  Co.:  light,  y.  to  Mar.  31,  $200;  50  lamps,  $17 .50 .  217  50 

Water,  y.  to  Oct.  1,  1914,  $31;  wood,  $27.50;  oiling  street,  $10;  sundry,  $29.90 .  98  40 

Waterloo  Public  Building  ($3,022.31)— 

Caretaker,  G.  Suggitt,  12  m.  at  $33.33;  care  of  clock,  y.  to  Sept.  1,  1914,  $50 .  449  96 

Canadian  “Pyrofugont”  Flooring  Co.:  650-5  sq.  ft.  “Pyrofugont”  flooring .  350  25 

Conrad  Bros.,  hose,  $22.50,  sundry,  $74.67;  M.  B.  Eedel,  57-73  tons  coal,  $404 . 12 .  501  29 

Globe  Furniture  Co.:  2  desks,  $67;  6  chairs,  $45.25;  sundry,  $10.25 .  122  50 

Lachance,  J.B.:  cement  and  brick  work,  $334.35;  labour,  $154.69;  sundry,  $131.81 .  620  85 

Shantz,  C.,  23-68  tons  coal,  $180,  2  cords  wood,  $16;  J.  &  J.  Taylor,  safe,  $276.40 .  472  40 

Waterloo  Town:  light,  13  m.  to  Mar.  31,  $218.64;  gas,  y.  to  Dec.  31,  $71 .82;  water,  15  m.  to 

vMar.  31,  $36.73;  street  watering,  1910-14,  $19.50 .  346  69 

Painting  letter  boxes,  $36.50;  150  flags,  $35;  2  brass  signs,  $32;  4  door  checks,  $21;  sundry, 

$33.87 .  158  37 

Watford  Railway  Station,  painting  letter  box .  1  00 

Welland  Public  Building  ($3,264)— 

Caretaker,  D.  Mcllbride,  12  m.  at  $41 .66;  Rubenstein  Bros.,  2  brass  standards,  $67.65. .  567  57 

Office  Specialty  Mfg.  Co.:  495  p.  o.  boxes,  $891;  bag  rack,  $100;  freight,  $5.47 .  996  47 

Rice,  O.  W.:  47-56  tons  coal,  $332.93;  storm  porch,  $100;  sundry,  $1.50 .  434  43 

Rvan  &  Gardner:  additions  to  p.  o.  fittings,  $609;  sundry,  $29.46 .  638  46 

Welland  Electric  Co.:  light,  8  m.  to  Nov.  1,  $160;  lamps,  $25.95 .  185  95 

Welland  Hydro-Electric  System:  light,  Nov.-Mar.,  $65.22;  sundry,  $7 .  72  22 

Brass  grills,  $46.25;  gas,  y.  to  Feb.,  $43.50;  coal,  $37.25;  water,  1914,  $30;  uniform,  $28; 

plumbing,  $27. 15;  lamps,  $26. 14;  2  door  checks,  $10.50;  sundry,  $120. 11 .  368  90 

Whitby  Public  Building  ($963.07)— 

Caretaker,  J.  Ard,  12  m.  at  $37.59;  care  of  clock,  y.  to  Jan.  8,  $50 .  500  00 

Blow,  E.  R.:  29-4  tons  coal .  199  99 

Whitby  Town:  light,  y.  to  Mar.  15,  1915,  $121.96;  water,  y.  to  Jan.  10,  $38 .  159  96 

Papering,  $34.70;  2  cords  wood,  $12;  sundry,  $56.42 . . .  103  12 

Windsor  Engineer’s  Office  ($799.04) — 

Bell  Telephone  Co.:  telephone  exchange,  to  Mar.  31,  1915 .  81  00 

Heintzman  &  Co.,  rent,  Mar.  2-Sept.  30,  1914,  $418.04;  E.  McGregor,  rent,  Oct.-Feb., 

1914,  $300 .  718  04 


Carried  forward .  935,248  16 
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Brought  forward .  935,248  16 


Windsor  Public  Building  ($3,170.98) — 

Caretaker,  Wm.  Curtiss,  $450;  engineer,  I.  Belleperehe,  $649.92;  cleaner,  E.  Banks,  $173.30 

Baum  &  Brody:  linoleum,  $125;  2  desks,  $88;  5  chairs,  $35 . 25;  2  rugs,  $52;  sundry,  $7 - 

Gas  and  Electric  Supply  Co.,  supplies . 

Pennington  &  Brian:  plumbing,  labour,  $05.49;  sundry,  $49.74 . 

Sandwich,  Windsor  &  Amherstburg  Ry.,  gas,  Dec.  21,  1913-Oct.  15,  1914 . 

Windsor  Gas  Co.,  gas,  1914,  $433.20;  Windsor  Town,  water,  1914,  $118.69 . 

Windsor  Hydro-Electric  System:  light,  Oct.  15-Dec.  31,  $122.06;  supplies,  $28.30 . 

Trucks,  $45.93;  desk,  $30;  ~2  filing  cabinets,  $10.50;  brass  plates,  $5;  sundry,  $81.48 . 

Wingham  Public  Building  ($1,225.72) — 

Caretaker,  P.  Fisher,  12  m.  at  $16.66;  A.  M.  Knox,  installing  clock,  $158.69 . 

McLean,  J.  A.:  35-48  tons  coal,  $246.64;  41  cords  wood,  $10.60 . 

Wingham  Town:  1914,  light,  $270.20,  water,  $24 .47,  sewer  tax,  $70.07,  street  watering, 

$5.28;  supplies,  $79.90 . . . 

Wood,  $49.35;  4  door  checks,  $21;  sundry,  $89.60 . 

Woodstock  Public  Building  ($1,484.22) — 

Caretaker,  Robt.  Kerr,  12  m.  at  $50;  care  of  clock,  y.,  $50 . . 

Hastings,  A.  &  Sons,  40  tons  coal,  $278;  A.  McDonald,  taking  down  boiler,  etc.,  $75.50. . 

Woodstock  Electric  Light  System,  light,  13  m.  to  Mar.  31,  1915 . 

Water,  1914,  $39.20;  gas,  y.  to  Mar.  31,  $33.89;  painting  letter  boxes,  $28;  flower  bed, 

$25;  sundry,  $126.93 . ' . - . 

Ontario  Public  Buildings  Generally  ($1,224.86) — 

Power  &  Son,  architects,  superintending  works . . . 

Travel  and  outlay:  T.  Ambridge,  $50;  H.  E.  Hamilton,  $192.09;  T.  A.  Hastings, 
$529.93 . 


Painting  letter  boxes . . 

Stationery  Office . . . 

Brandon  Experimental  Farm  ($635.14) — 

Brandon  Electric  Light  Co.:  electric  light,  Jan.  31,  1914-Mar.  1,  1915,  barn,  392  k.w., 

$39.25;  meter  rent,  $3.25;  residence,  503  k.w.,  $47.96;  meter  rent,  $3.25 . 

Elviss,  T.  E.,  coal,  50  tons,  95  lb.,  $529.43;  Finley,  W.  G.,  12  32-c.  p.  lights,  $12 . 

Brandon  Immigration  Hall  ($263.59)— 

Barclay  &  O’Hara,  coal,  30-53  tons  at  $4  25 . 

Brandon  City:  water  rates,  9  m.  to  Dec.  31,  1914:  4,248  cu.  ft.  at  |c.;  meter  rent,  $3.75.  . . . 
Brandon  Electric  Light  Co.:  electric  light,  Mar.  5,  1914-Mar.  31,  1915,  654-4  k.w.,  $62.22; 

meter  rent,  $3.25 . 

Coal,  2  tons,  $22.50;  wood,  6  cords,  $31.50 . 

Brandon  Post  Office  ($3,054.86) — 

Caretaker,  Jos.  Quackenbush,  April-Mar.  12  m.  at  $85 . 

Brandon  City:  water  rates,  1,024  Rosser  ave.,  April  1,  1914-Jan.  9,  1915,  41,409  cu.  ft., 
$84.02;  meter  rent,  $5.25;  232  16th  St.,  April  1,  1914-Jan.  5,  1915,  2,401  cu.  ft.,  $6.25; 

meter  rent,  $2.25 . 

Brandon  Electric  Light  Co.:  electric  light,  post  office  No.  1,  Feb.  28,1914-Mar.  29,  1915, 
1,881-8  k.w.,  $178.11,  meter  rent  $3.25;  post  office  No.  2,  Feb.  23,  1914-Mar.  24,  1915, 
304-3  k.w.,  $30.52,  meter  rent  $3.25;  steam  heating,  Feb.  27-May  29,  1914,  July  14, 

1914-Jan.  29,  1915,  977  M  lb.,  $588-60;  sundry  lamps,  etc.,  $5.10 . 

Bran  'on  Gas  and  Power  Company:  gas,  Mar.  1,  1914-Mar.  31,  1915,  501-4  M  c.  ft.,  $725.24; 

lamp  rental,  13  m.,  $22.75 . . . 

Canada  Carriage  Co.:  mail  truck,  $45;  freight  on  mail  truck,  $16.65 . 

Elviss,  T.  E.,  coal,  10-467  tons,  $109.22;  Kelly  Hardware  Co.,  hardware,  oil,  etc.,  $55.46 

Vincent  &  MacPherson:  flat  top  desk,  $34;  rev.  chair,  $12;  sundries,  $17.70 . 

Wood,  3  cords,  $15;  4  box  trucks  with  freight  and  cartage,  $49.53;  sundries,  $25.71 . 

Carman  Public  Building:  S.  McClain  &  Son,  egg  coal,  5-49  tons . 

Dauphin  Public  Building  ($3,400.45) — 

Caretaker,  G.  Broadfoot,  April-Mar.  12  m.  at  $45 . 

Burnstead,  F.  W.:  alteration  to  heating  plant,  $285;  sundries,  $36.80 . 

Dauphin  Town:  electric  light,  Mar.  1,  1914-April  1,  1915,  3,949  k.w.,  $473.88;  meter  rent, 

Mar. -April,  1914,  59c.;  water  rates,  Jan.  1,  1914-April  1,  1915,  $64.39 . 

Hafenbrak  &  Steen:  erection  of  glazed  partition  in  Dom.  Lands  office,  $200;  parcel  rack, 
$35;  alterations  and  addition  to  counter  in  Dom.  Lands  office,  $40;  sorting  table, 

$10;  sundries,  $27.30 . 

Hunt,  A.  J.:  painting  interior  of  public  building,  $739;  extras,  $7.50 . 

Jordan,  Thos.:  stove  coal,  50-892  tons,  $590.35;  wood,  5  cords,  $34.50 . 

Turner  &  Farrell:  3  desks,  $90;  2  wardrobes,  $33;  4  office  chairs,  $51;  freight,  $17.60; 

sundries,  $6.70 . . . 

Electric  lamps,  $28.40;  hardware,  saint,  etc.,  $32.60;  keys  for  locks,  $14.40;  sundries, 

$42.53.-? . : . 

Deloraine  Public  Building  ($299.97)— 

Buxton,  H.  H.,  rent  of  building,  9  m.  to  Dec.  31,  1914,  at  $33.33 . 


1,273  22 
307  25 
55  92 
115  23 
549  60 
551  89 
150  96 
172  91 

358  61 
257  24 

449  92 
159  95 

650  00 
353  50 
227  70 

253  02 

419  43 

772  02 
11  70 
21  71 


93  71 
541  43 

129  75 
14  37 

65  47 
54  00 

1,020  00 


97  77 


808  83 

747  99 
61  65 
164  68 
63  70 
90  24 
60  38 

540  00 
-  321  80 

538  77 


312  30 
746  50 
624  85 

198  30 

117  93 

299  97 


Carried  forward 
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Dominion  Buildings:  Maintenance — Continued.  $  cts. 

Brought  forward .  950,074  33 

Emerson  Immigration  Hall  ($91.63) — 

Pennoek,  H.,  water  supplied,  July-Sept.,  1914,  $5;  Whitman,  Chas.,  coal,  8-29  tons,  $86.63  91  63 

Emerson  Public  Building  ($2,287.10) — 

Caretaker,  H.  Pennoek,  April-Mar.,  12  m.  at  $41.66 .  499  92 

Ay  1  ward,  H.:  building  cistern  in  building,  $300;  putting  6  tanks  of  water  in  cistern,  $18. !  318  00 

(  otter  Bros.,  Ltd.,  installing  hot  water  heating  system  in  building .  1,000  00 

Whitman,  Chas.:  coal,  25  tons,  $252.50;  wood,  13  cords,  $72.75;  gasoline,  165  gal.,  $69.15; 

sundries,  $38.28 . ’  432  68 

Kalsomining  customs’  room,  $22;  sundries,  $14.50 .  36  50 

Le  Pas  Public  Building:  Wm.  Sinclair,  rent  of  building,  1  y.  to  Mar.  15,  1915 . *  G00  00 

Minnedosa  Public  Building  ($1,774.94) — 

Caretaker,  Thos.  Devlin,  April-Mar.,  9  m.  at  $50,  3  m.  at  $58.33 .  625  00 

Black  Bros.:  coal,  8105  tons,  $101.30;  hardware,  oil,  etc.,  $145.75 .  247  05 

Iverson,  A.,  coal,  60-012  tons,  $704.99;  Williams,  Chas.,  wood,  12  cords,  $60 .  764  99 

Minnedosa  Power  Company:  light,  Sept.  1-Dec.  31,  1914,  Mar.,  1915,  725  k.w.,  $87,  meter 

rent  $1.10;  electrical  supplies,  $10 .  98  10 

Groceries,  $24.20;  sundries,  $15.60 . .  39  80 

Morden  Public  Building  ($1,582.77)— 

Caretaker,  Ed.  Bell,  Mar.  1,  1914-April  1,  1915,  13  m.  at  $60 .  780  00 

Monarch  Lumber  Co.,  Ltd.:  coal,  16|  tons  at  $11.50,  40  tons  at  $10. SO .  621  75 

Morden  Electric  Light  Plant:  electric  light,  Feb.  9,  1914-April  1,  1915,  1,690  k.w.,  $8S.97; 

repairs,  etc.,  $4.50 . , .  93  47 

Hardware,  oil,  etc.,  $27.95;  draining  cesspool,  34  t'anks,  $34;  sundries,  $25.60 .  87  55 

Neepawa  Post  Office  ($1,251.21) — 

Caretaker,  P.  McCrea,  April-Mar.,  12  m.  at  $65 .  780  00 

Benson,  Stephen,  coal,  15-425  tons  at  $11.55 .  178  15 

King,  W.  E.  N.:  plumbing,  $29.75;  repairing  radiator,  $14;  sundries,  $16.20 .  59  95 

Neepawa  Town:  electric  light,  April  1,  1914-Mar.  31,  1915,  714  k.w.,  $111.65;  water  rates, 

12  m.  to  Dec.  31,  1914,  $13.91;  meter  rent,  $10 .  135  59 

Wood,  5  cords,  $22.50;  100  ft.  hose,  $13;  hardware,  $22.85;  sundries,  $39.20 .  97  55 

Portage  la  Prairie  Armoury  ($1,546.71) — 

Babb,  Alfred:  lawn  mower,  $8.50;  sundries,  $42.50 .  51  00 

Long,  R.  J.,  coal,  55-247  tons,  $603.58;  Richardson  Bros.,  coal,  26-28  tons,  $292.67 .  896  25 

Portage  la  Prairie  City:  electric  light,  July  30,  1912-Aug.  31,  1912,  29  k.w.,  $4.60,  Feb.  20, 

1914-Mar.  20,  1915,  2,245  k.w.,  $336.77;  water  rates,  Jan.  1,  1914-Mar.  31,  1915,  42,043 

c.  ft.,  $120.05,  meter  rent,  $6.25;  supplies,  80c .  468  47 

Labour  with  team,  6  d.,  $30;  granolithic  sidewalk,  11  sq.  yd.,  $22;  plumbing,  $14.40; 

sundries,  $64.59 .  130  99 

Portage  la  Prairie  Customs  House  ($322.15) — 

Babb,  Alfred:  heating  stove,  $44;  sundries,  $6.40 .  50  40 

Garland,  J.  J.,  rent  of  building,  9  m.  to  Jan.  8,  1915,  at  $30 .  270  00 

Portage  la  Prairie  City,  electric  light,  Feb.  20-Mar.  20 .  1  00 

Repairing  furniture  of  office .  0  75 

Portage  la  Prairie  Public  Building  ($2,646.05) — 

Caretaker,  Hy.  Johns,  April-Mar.,  1  m.  at  $45,  11  m.  at  $50 .  595  00 

Caretaker,  F.  C.  Jackson,  April-Mar.,  7  m.  at  $33.33,  5  m.  at  $37.50 .  420  81 

Burns  Bros.:  100  40-watt  tungsten  lamps,  $35;  installing  heat  intensilier,  $19.35;  floor  oil, 

25  gal.,  $23;  sundries,  $82.81 . _ .  160  16 

McLarty,  A.:  counter  shelving,  etc.,  for  examining  warehouse,  $398;  table  and  desk,  $80.  478  00 

Pierce,  B.,  kalsomining  top  flat  of  post  office .  60  00 

Portage  la  Prairie  City:  electric  light,  Feb.  20,  1914-Mar.  20,  1915,  2,257  k.w.,  $318.97; 

water  rates,  April  1,  1914-Mar.  31,  1915,  6,185  c.  ft.,  $20.83,  meter  rent,  $3 .  342  80 

Richardson  Bros.,  egg  coal,  40-615  tons  at  $11.15 . 452  85 

Electrical  work,  $29.18;  carpenters,  $28.25;  4  cords  wood,  $14;  2  w.p.  baskets,  $11.30; 

sundries,  $53.70 .  136  43 

Roblin  Forestry  Office:  F.  Y.  Newton,  rent  of  office,  Mar.  1,  1914-Feb.  28,  1915,  12  in .  330  00 

Selkirk  Public  Building  ($1,126.86) — 

Caretaker,  Jas.  Massey,  April-Mar.,  12  m .  660  00 

Hargrave,  J.  G.  Co.,  coal,  24-55  tons  at  $10.90 .  267  59 

Town  of  Selkirk:  electric  light,  Feb.  27,  1914-Mar.  15,  1915,  $67.81;  water  rates,  Jan.  1, 

1914-April  1,  1915,  $37.76,  meter  rent,  $3.75 .  109  32 

Wood,  5-5  cords,  $22;  plumbing,  $20.75;  tungsten  lamps,  50,  $16.50;  sundries,  $30.70 .  89  95 

Souris  Public  Building  ($2,031.20) — 

Caretaker,  T.  Summerfield,  April-Mar.,  12  m .  450  00 

Field,  F.  &  J.:  sundry  work  as  per  contracts,  $642.25;  sundries,  $183.70 .  825  95 

Patrick,  H.  T.:  coal,  48-635  tons,  $277.95;  wood,  6  cords,  $38;  sundries,  $1 .50 .  317  45 

Souris  Gas  Co.,  gas,  Mar.,  April,  Dec.,  1914 .  12  35 

Town  of  Souris:  electric  light,  Feb.  28,  1914-April  1,  1915,  $148.49;  water  rates,  Feb.  13, 

1914-Dec.  2,  1914,  $69.59;  inspecting  wiring,  $2.50 . .  220  58 

Removing  partition,  $37;  suit  blue  serge,  $32;  steel  cabinet,  $31;  cartage,  $21;  sundries, 

$83.87 .  204  87 


Carried  forward 


905,664  95 
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Brought  forward .  965,064  95 

St.  Boniface  Public  Building  (SI , 372 . 97) — 

Caretaker,  .T.  A.  S.  Chausse,  April-Max.,  12  m.  at  S55 .  660  00 

Hargrave,  J.  G.  Co.,  Ltd.,  coal,  24- 147  tons,  $265.64;  Standard  Supply  and  Fuel  Co.,  coal, 

24-28  tons,  $261.01 . .  520  65 

St.  Boniface  City:  water  rates,  9  m.  to  Mar.,  1915,  $12.70;  cutting  curb  at  back  of  post 

office,  $2.20 . 14  90 

Winnipeg  Electric  Ry.  Co.,  electric  light  to  Mar.  31,  1915 .  71  27 

Stools  for  office,  12,  $22.80;  sundries,  $77.35 .  100  15 

Stonewall  Public  Building:  Winnipeg  Supply  and  Fuel  Co.,  coal,  201  tons  at  $11 .  225  50 

Swan  River  Immigration  Office:  Benj.  E.  Rothwell,  rent  of  office,  Mar.  6,  1914-Feb.  6,  1915, 

11  m.  at  $15 . .  .  . . .  . .  165  00 

Transcona  Public  Building:  W.  McFarlane,  rent  of  building,  15  m.  to  Mar.  31,  1915 .  812  50 

Virden  Public  Building  ($1,099.15) — 

Caretaker,  G.  H.  Stonedge,  Deo.-Mar.,  4  m.  at  $45.83 .  183  32 

Blakeman  Bros.,  coal,  40  tons  125  lb.,  $500.78;  Palmer,  E.  H.,  wood,  19-5  cords,  $126.75.  627  53 

School  District  of  Virden,  rent  of  building,  Mar.  15,  1913-Mar.  15,  1914 .  250  00 

Sundry  small  payments .  38  30 

Winnipeg  Architect’s  Office:  Hughes-Owcns  Co.,  Ltd.,  oak  filing  cabinet .  66  50 

Winnipeg  Archives  Office  ($799.50) — 

Banfield,  J.  A.:  Wilton  rug,  $60;  cork  carpet,  $40 .  100  00 

Boyd,  W.  J.,  rent  of  office,  April  24,  1914-Jan.  31,  1915 .  438  50 

Newhouse-Presberry  Signs,  lettering  door .  6  00 

Office  Specialty  Mfg.  Co.:  roll-top  desk,  $48.50;  flat  top  desk,  $27.50;  wardrobe,  $26.40; 

1  tilter  and  5  side  chairs,  $37.75;  steel  cabinet,  $34;  sundries,  $77.85 .  252  00 

Winnipeg  City,  electric  light,  6  m.  to  Mar.  31,  1915 . 3  00 

Winnipeg  Canadian  Northern  Ry.  Station:  W.  J.  Hood,  repairing  trucks .  77  95 

Winnipeg  Customs  House  (old  post  office)  ($18,405.91) — 

Engineer,  M.  Mclvor,  Mar.  1914-Maf.  1915,  13  m.  at  $75 .  975  00 

Elevator  man,  Jos.  Coutu,  Mar.  1914-Mar.  1915,  13  m.  at  $65 .  845  00 

Night  watchman,  A.  Boileau,  Mar.  1914-Mar.  1915,  13  m.  at  $60 .  780  00 

Patrolman,  W.  W.  Cherry,  May  25,  1914-Mar.  31,  1915 .  920  32 

Firemen:  H.  W.  Murdock,  6  m.  at  $60;  P.  Roudeau,  6  m.  at  $70;  J.  E.  Webster,  7  m. 

at  $60 . . .  1 , 200  00 

Cleaners:  Miss  R.  Bagshawe,  13  m.  at  $85;  Wm.  Harrington,  1  m.,  $60;  M.  Hawkins, 

12  m.  at  $60;  Mrs.  M.  E.  Little,  13  m.  at  $70;  B.  Wasserman,  13  m.  at  $65 .  3,640  00 

Beairsto  Plumbing  Co.,  Ltd.:  labour,  $472.70;  installing  radiators,  $706;  installing  grates, 

$93;  overhauling  boiler,  $74;  covering  pipes  in  pump,  $116;  33  ball  cocks,  $109.50; 

sundries,  $345.08 . 1,916  28 

Co-operative  Window  Cleaning  Co.,  cleaning  glass  in  building .  92  50 

Hargrave,  J.  G.  Co.:  coal,  137-38  tons,  $1,508.23;  wood,  1  cord,  $6.30 .  1,514  53 

Hood,  W.  J.:  repairing  roof,  $245;  setting  oak  blocks  in  basement,  $40;  repairing  5  desks, 

$45;  removing  and  storing  storm  sashes,  $51.60;  sundries,  $333.71 .  715  31 

Huxley,  W.  F.,  carting  ashes,  rubbish,  etc.,  118  loads  at  $1.75 .  206  50 

McDiarmid,  J.,  Company,  extras  to  old  post  office  contract,  not  called  for  in  contract. .  2,570  85 

Munn,  Leslie  E.:  supplying  and  installing  electric  plugs,  running  circuits  in  conduit  on 

basement  ceiling,  etc . . .  75  00 

Office  Specialty  Mfg.  Co.:  5  steel  cabinets,  $154;  system  desk,  $38.50;  cupboard  section 

with  lock,  $22;  freight,  $19.64;  sundries,  $8.80 .  242  94 

Star  Electric  Co.:  210  40-watt  lamps,  $60;  sundries,  $17.15 .  77  15 

Winnipeg  City:  water  rates,  Mar.  5,  1914-June  5,  1914,  Sept.  5,  1914-Mar.  5,  1915,  $159.89; 

electric  light  and  power,  Sept.  3,  1914-April  1,  1915,  $341.90 .  501  79 

Winnipeg  Electric  Railway  Co.:  electric  light,  Jan.  1,  1914-Mar.  31,  1915,  $235.72;  power, 

12  m.  to  Mar.  31,  1915,  $46.12;  gas,  6  m.  to  June  30,  1914,  $29.97 .  311  81 

Winnipeg  Safe  Works,  Ltd.,  safe  supplied . 112  50 

Winnipeg  Supply  and  Fuel  Co.,  Ltd.:  coal,  129-14  tons  at  $10.65 .  1,375  33 

Wyatt,  A.  E.,  sundry  hardware .  55  32 

Electrical  supplies  and  labour,  $60.40;  steel  cabinet,  $40;  boiler  insurance,  $41  82;  sundries, 

$129.50 .  271  78 

Winnipeg  Engineer’s  Office  ($928.50) — 

Heubach,  Finklestein  &  Heubach,  rent  of  office,  Mar.  1,  1914-Dec.  31,  1914,  10  m.  at  $62  620  00 

Manitoba  Government  Telephones:  office,  6  m.  to  June  30,  1915,  $42;  residence,  6  m.  to 

Dec.  31,  1914,  $16.50 .  58  50 

Notre  Dame  Investment  Company,  rent  of  office,  Jan. -Feb.,  2  m.  at  $125 . • .  250  00 

Winnipeg  Examining  Warehouse  ($14,880.67) — 

Caretaker,  S.  B.  Jeffery,  Mar.  1914-Mar.  1915,  13  m.  at  $80 .  1,040  00 

Engineer,  W.  M.  Clark,  Mar.  1914-Mar.  1915,  13  m.  at  $85 .  1,105  00 

Firemen,  Mar.  1914-Mar.  1915,  13  m.:  Frank  Burns,  $845;  John  Kennedy,  $845;  J. 

Saunders,  $910 .  2,600  00 

Elevatormen  at  $65  per  m.:  C.  B.  Corbet,  $469.68;  H.  Cox,  $436.13;  J.  Fontaine,  $10.48; 

Jos.  Knott,  $845;  A.  H.  Smith,  $845 .  2,606  29 
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Winnipeg  Examining  Warehouse — Concluded. 

Beairsto  Plumbing  Co.,  Ltd.:  repairs  as  per  tender,  $877;  8  ball  cocks,  $26;  labour,  $139. 90- 

sundries,  $3.5.26 . . ’ 

Co-operative  Window  Cleaning  Co.,  cleaning  all  glass  in  building .  ’ 

Hood,  W.  J.:  supplying  and  fitting  storm  sashes  on  16  windows,  $275;  removing,  storing 
and  glazing  storm  sashes,  $73.44;  repairs  to  elevators,  $197.50;  repairs  to  trucks, 

$186.10;  repairs  to  doors,  $84.06;  sundries,  $243.78 . 

Huxley,  W.  F.,  removing  ashes,  rubbish,  etc.,  155  loads . * 

Mainer  Electric  Co.,  Ltd.:  300  ft.  cable,  $50.82;  100  40-watt  lamps,  $30.78;  sundries* 

$32.15 . . ; 

McColl  Brothers  &  Co.:  half-brl.  boiler  compound,  $76.32;  case  castor  oil,  $20;  sundries, 

$3 . . 

Pioneer  Elevator  Motor  Repair  Co.:  labour,  $60.60;  sundries,  $11.75 . 

Reedy,  H.  J.  Co.:  re-cabling  freight  elevator,  $106.75;  rewinding  armature,  $82;  sundries 

$28.40 . 

Standard  Supply  &  Fuel  Co.,  coal,  207-322  tons  at  $7.40 . * 

Star  Electric  Co.:  200  40- watt  lamps,  $60;  sundries,  $5.65 . 

Western  Coal  Co.,  coal,  223-372  tons  at  $7.50 . 

Winnipeg  City:  water  rates,  Feb.  10,  1914-May  10,  1914,  Aug.  9,  1914-Feb.  7,  1915,  $587.28; 

electric  light  and  power,  Sept.  3,  1914-Nov.  16,  1914,  $86.07 . 

Winnipeg  Electric  Railway  Co.:  electric  light  and  power,  Jan.  1,  J914-Sept.  2,  1914,  Nov. 

16,  1914-Mar.  31,  1915,  $345.98;  gas,  Jan.  1,  1914-Mar.  31,  1915,  $13.44 . 

Wyatt,  A.  E.,  sundry  hardware . „ . 

Wood,  4  cords,  $27  60;  soclean,  2  brl.,  $22;  putting  on  storm  sashes,  $18;  sundries,  $64.56 
Winnipeg  Fisheries  Office  ($381.45) — 

Boyd,  W.  J.,  rent  of  office,  June  1,  1914-Jan.  31,  1915,  8  m.  at  $27 . 

Office  Specialty  Mfg.  Co.:  cabinet,  $52;  desk,  $28;  table,  $25;  5  chairs,  $24.25;  sundries, 

$20.30 . 

Winnipeg  City,  electric  light,  Aug.  20,  1914-Mar.  31,  1915  . 

Sundry  small  payments . . 

Winnipeg  Immigration  Building  ($7,555.65) — 

Elevatorman,  Jas.  Johnson,  Mar.  1,  1914-Mar.  31,  1915,  13  m.  at  $65 . 

Cleaner,  P.  C.  Davey,  Mar.  1,  1914-Mar.  31,  1915,  13  m.  at  $65 . 

Atchison,  Thos.,  wood,  25  cords  at  $7.50 . 

Hargrave,  J.  T.,  Co.,  Ltd.:  coal,  47-055  tons,  $517.64;  wood,  18  cords,  $113.40 . 

Mainer  Electric  Co.,  Ltd.:  200  40-watt  tungsten  lamps,  $61.56;  150  40---*att  Laco  lamps, 

$46.17;  72  40-watt  Mazda  lamps,  $36.72;  sundries,  $1.62 . 

McDonald  &  Willson  Lighting  Co.:  300  ft.  conduit,  $30;  sundries,  $35.60 . 

Star  Electric  Co.:  200  40-watt  lamps,  $60;  lamp  shades,  etc.,  $32.10 . 

Union  Trading  Agency:  rent  of  warehouse,  April  7-May  7 . 

Western  Coal  Co.,  Ltd.,  coal,  93-835  tons  at  $11 . 

Winnipeg  City:  water  rates,  Mar.  11,  1914-June  11,  1914,  Sept.  12,  1914-Mar.  8,  1915, 

$544.35;  lighting,  July  6-July  8,  $3.95 . '. . 

Winnipeg  Electric  Railway  Co.:  electric  light  and  power,  Jan.  1,  1914-Sept.  2,  1914,  Oct. 

1,  1914-Mar.  31,  1915,  $814.92;  gas,  Oct,  1-Dec.  31,  1914,  $4.08 . 

Winnipeg  Supply  and  Fuel  Co.,  coal,  230-725  tons . 

Rent  of  private  line  for  fire  alarms,  $20.80;  sundries,  $25.30 . 

Winnipeg  Indian  Affairs,  Weights  and  Measures,  and  Hydrographic  Offices  ($6,026.25) — 
Bawlf,  N.:  rent  of  offices  of  Indian  Affairs  and  Weights  and  Measures,  Mar.  1,  1914-Feb. 
28,  1915,  12  m.  at  $230;  rent  of  offices  of  Hydrographic  Survey,  April  1,  1914-Feb.  28, 

1914,  11  m.  at  $225 . 

Hudson’s  Bay  Company:  2  rugs,  $110;  cork  carpet,  82  yd.,  $94.30;  cork  carpet  laid,  $8.20 
Library  Bureau  of  Canada,  Ltd.:  roll-top  desk,  $75;  2  tables,- $59;  2  legal  sections,  $19.80; 

wardrobe,  $22;  2  chairs,  $27;  sundries,  $40.35 . 

Mainer  Electric  Co.,  Ltd.,  sundry  electrical  supplies . 

Office  Specialty  Mfg.  Co.:  cabinet,  $82.75;  sundries,  $54.25 . 

Steel  Equipment  Company:  2  steel  cabinets,  $59;  sundries,  $18.16 . 

Winnipeg  City,  electric  lighting,  Sept.  9,  1913-Mar.  31,  1915 . 

Winnipeg  General  Post  Office  ($41,597.22) — 

Caretaker,  W.  J.  Smith,  Mar.  1,  1914-Mar.  31,  1915,  13  m.  at  $65 . 

Engineer,  Jos.  Hay,  Mar.  1,  1914-Mar.  31,  1915,  13  m.  at  $90 . 

Firemen  at  $70  per  m.:  G.  Buchanan,  $910;  Chas.  Hovey,  $420;  T.  Rondeau,  $210;  A. 

Sabine,  $910;  J.  Watterson,  $490 . 

Elevatormen  at  $65  per  m.:  G.  J.  Cummings,  $634.84;  P.  Handel,  $798.87;  Ed.  Hood, 
$762.59;  F.  Jenkins,  $845;  John  Law,  $46.91;  T.  McMaighan,  $20.97;  W.  J.  Rogers, 

$195;  Wni.  Thorarinson,  $849.33;  W.  R.  W’right,  $65 . 

('leaner,  Mrs.  M.  Pugsley,  Mar.  1,  1914-Mar.  31,  1915,  13  m.  at  $95 . 

Cleaner,  Mrs.  E.  Fewtrell,  Mar.  1,  1914-Mar.  31,  1915,  13  m.  at  $94;  laundry  work,  $32. . 
Cleaners:  Mrs.  E.J.  Buck,  13  m.at  $24;  Expert  Window  Cleaning  Co.,  13  m.  at  $12.50; 
M.  Herczuk,  13  in.  at  $5;  Tini  Farham,  1  m.  at  $32;  Tini  Priest,  12  m.  at  $20 . 
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Winnipeg  General  Post  Office — Continued. 

Anderson,  S.,  painting  and  decorating .  4,334  20 

Ben  Hur  Manufacturing  Co.:  9  box  trucks,  $109.73;  freight,  $10.05 .  110  78 

Boyd-Bishop  Co.,  toilet  paper,  21  cases  at  $7.25 .  152  25 

Canadian  Fairbanks- Morse  Company:  English  lathe,  $221;  10"  chuck,  $18;  sundries, 

$26.45. . . . e . ;... . .  . .  265  45 

Co-operative  Window  Cleaning  Co.,  cleaning  all  glass  in  building .  120  00 

Green  &  Litster:  alterations  to  drainage  system  in  basement,  $925;  steel  tank  and  lower 
centrifugal  pump,  $457;  splitting  9  radiators,  $354;  plumbing,  274  h.,  $191.80;  sundries, 

$139.21 .  2,067  01 

Hargrave,  J.  T.  Co.,  Ltd.:  coal,  259-222  tons,  $2,756.89;  wood,  3  cords,  $18 .  2,774  89 

Hayner,  Norman  C.  Co.,  floor  dressing,  50  gals,  at  $1.10 . . ._ .  55  00 

Ho  ;d,  W.  J.:  work  done  on  basement  floor,  $964;  removing  old  partition  and  erecting  new 
ones,  $332;  taking  up  and  relaying  marble  mosaic,  $195;  repairing  9  trucks,  $88;  work 
on  lavatory  on  second  floor,  $355;  erecting  steel  plate  partition,  $182:  repairs  to  cashier’s 
office,  $225;  erecting  spiral  chute  end  providing  sorting  bunk,  $505;  repairing  table, 

$23;  voucher  outstanding,  R450,  $59.75;  sundries,  $1,526.61 . 4,455  36 

ITuxley,  W.  F.,  removing  ashes,  rubbish,  etc.,  168  loads  at  $1.75. .  294  00 

Mainer  Electric  Co.,  Ltd.:  1,300  40-watt  Laco  lamps,  $397.02;  sundry  electrical  supplies, 

$242.59 .  639  61 

Manitoba  Government  telephones:  ’phone  rent,  504  Newman  St.,  July  6,  1914-June  30, 

1915,  $32.45;  rent  of  ’phone,  M.  4772,  July  1-Dec.  31, 1914,  $37.50;  rent  of  ’phone,  M  292, 

July  1-Dec.  31,  1914,  $42 . . .  Ill  95 

Office  Specialty  Mfg.  Co.:  2  special  bag  racks,  $990;  4  steel  uprights,  $132;  200  steel  guides, 

$66;  desk,  $27.50;  freight,  $59.76;  sundries,  $122.35  . . . . .  1,397  61 

Otis-Fensom  Elevator  Company:  supplying  and  installing  new  hoisting  cables,  2  counter¬ 
weight  cables  and  new  cables  on  freight,  $365;  supplying  new  armature,  $265;  500 

volt  commutator,  $70.50;  labour,  $139.45;  sundries,  $294.50  . .  1,134  45 

Pioneer  Elevator  Motor  Repair  Co.:  rewinding  2  coils,  $47;  repairs  to  controller,  stamping 

machine  and  dumb  waiter,  $50.30;  sundries,  $19.40 .  116  70 

Robinson  &  Co.:  Dutch  cleanser,  450  lb.,  $31.50;  carpet,  18  yd.,  $30;  sundries,  $16 .  77  50 

Shaw,  C.  S.,  boiler  insurance .  125  45 

Shipman  Electrical  Company:  200  40-watt  lamps,  $74;  250  25-watt  lamps,  $92.50 .  166  50 

Smith  &  Kirkpatrick:  erecting  filing  and  cupboard  accommodation,  $436;  pigeon-hole 

case,  easel  and  tray,  $27.50  .  463  50 

Star  Electric  Co.:  200  40-watt  Westinghouse  lamps,  $60;  100  60-watt  tungsten  lamps,  $40; 

3  electric  fans,  $45;  sundries,  $72.14 . 217  14 

Vulcan  Iron  Works:  inspecting  and  cleaning  boiler,  $75;  sundries,  $23.16 .  98  16 

Whealler  &  Co.:  alterations  and  repairs  to  out  doors,  $75;  sundries,  -$7.85 .  82  85 

Winnipeg  City:  water  rates,  Feb.  26-May  26,  1914,  Aug.  26,  1914-Feb.  26,  1915,  $912.16; 

electric  light  and  power,  Sept.  6,  1914-Mar.  31,  1915,  $1,865.92  .  2,778  08 

Winnipeg  Electric  Ry.  Co.:  electric  light  and  power,  Jan.  1,  1914-Sept.  2,  1914,  $1,935.43; 

gas,  Jan.  1,  1914-Sept,  2,  1914,  Oct.  1,  1914-Mar.  31,  1915,  $458.29 .  2,393  72 

Winnipeg  Supply  &  Fuel  Co.,  Ltd.:  coal,  382-745  tons  at  $10.65 .  4,076  15 

Wyatt,  A.  E.,  sundry  hardware .  124  20 

Sanizone  fluid,  22  gals.,  $38.50;  3  pieces  wire  grill,  $18;  motor  oil,  30  gals.,  $21;  engine  oil, 

30  gals.,  $18;  putting  on  storm  sashes,  $18.60;  3  awnings,  $21;2brl.  soclean,  $22;  two  1 10 
volt  starting  boxes,  $25;  10  chairs,  $21.90;  locksmith’s' work,  $43.75;  sundries,  $215.95  493  70 

Winnipeg  Postal  Station  "A”  ($7,183.70)— 

Canadian  Fair  banks-Morse  Company,  special  scale  complete .  220  00 

Canadian  Pacific  Railway,  rent  of  premises,  April  1,  1913-Jan.  10,  1915 .  4,038  27 

Hood,  W.  J.:  repairs  to  trucks,  $491.25;  repairs  to  cupboard,  $8.43 .  499  68 

Winnipeg  Joint-Terminals:  rent  of  premises  in  basement  of  Union  Station,  Mar.  1,  1914- 

Mar.  1,  1915,  12  m .  2,416  00 

Sundry  small  payments .  9  75 

Winnipeg  Postal  Station  “B”  ($13,196.32) — 

Caretaker,  John  Lamb,  Mar.  1,  1914-Mar.  31,  1915,  13  m.  at  $60 .  780  00 

Cleaner,  Mrs.  E.  H.  Brand,  Nov.-Mar.,  5  m.  at  $20 .  100  00 

Beairsto  Plumbing  Co.,  Ltd.:  installing  additional  radiator,  $187;  labour,  $76.20; 

sundries,  $6-8.00 .  331  80 

Drew  Furniture  Co.:  8  tables,  $62;  sundries,  $14.75 .  76  75 

Hood,  W.  J.:  repairing  roof,  storm  sashes,  and  erecting  flagpole,  $196.94;  repairs  as  per 

contract,  April,  1914,  $7,125;  voucher  out,  No.  29584,  $1,000;  3  ladders,  $12 .  8,333  94 

Mainer  Electric  Co.,  Ltd.:  100  40-watt  Laco  lamps,  $30.78;  sundries,  $28.30  .  59  08 

Matthews,  H.  E.,  architect,  services  in  equipping  upper  story  of  station  “B” .  299  70 

McDonald  &  Willson  Lighting  Co.,  sundry  electrical  work .  143  00 

Office  Specialty  Mfg.  Co.:  2  system  desks,  $114.30;  filing  cabinet,  $54.10;  2  tiltcr  chairs,  $43; 

t.w.  chair,  $38.50;  2  arm  chairs,  $26.50;  sundries,  $98.60 .  375  00 

Pattinson  &  Eilbeck,  repairing  sidewalk  on  Front  Street  and  at  rear .  87  00 
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Winnipeg  Postal  Station  “B” — Concluded. 

Smith  &  Kirkpatrick:  repairs  as  per  contract  of  Feb.  5,  1914,  $628;  forming  storage  room 

in  basement,  $153 .  781  00 

Suttie,  J.  Malcolm:  3  desks,  $99.30;  2  tilter  and  4  side  chairs,  $50.25;  bookcase,  $24;  2 

tables,  $33;  sundries,  $61.17 .  267  72 

Taylor,  J.  &  J.,  safe,  $160;  Western  Coal  Co.,  coal,  42-955  tons,  $472.51 .  632  51 

Winnipeg  City:  water  rates,  Mar.  5,  1914-June  5,  1914,  Sept.  8,  1914-Mar.  8,  1915,  $41.60; 
electric  light  and  power,  Sept.  12,  1914-Nov.  16,  1914,  $21.77;  heating,  July  10,  1914- 

Nov.  16,  1914,  $28.15;  supplies,  80c .  92  32 

Winnipeg  Electric  Ry.  Co.:  electric  light,  Jan.  1,  1914-Mar.  31,  1915,  $123.11;  power,  July  1, 

1914-Sept.  12,  1914,  Oct.  1,  1914-Mar.  31,  1915,  $5.16;  gas,  Jan.  1-Mar.  31,  1915,  $15.48; 

supplies,  $2.79 . 146  54 

Winnipeg  Supply  and  Fuel  Co.,  coal,  32-672  tons  at  $10.65 .  347  95 

Wyatt,  A.  E.;  refrigerators,  1  at  $140,  1  at  $23 . ; .  163  00 

Two  steel  lockers,  $46;  awnings,  $27;  trucking,  $26.25;  cleaning  glass,  $21.80;  varnishing 

floor,  $18.65;  sundries,  $39.31 .  179  01 

Winnipeg  Postal  Station  “C”  ($1,861.02)— 

Cleaner,  Julia  Marke,  Aug.  20,  1914-Mar.  31,  1915 .  '  183  33 

Rogers  Realty  Company,  rent  of  building,  April  1,  1914-Mar.  31,  1915 .  1,500  00 

Winnipeg  Electric  Ry.  Co.:  electric  light,  Jan.  1,  1914-Sept.  2,  1914,  Oct.  1,  1914-Mar.  31, 

1915,  $114.73;  gas,  Dec.  3,  1913-Sept.  2,  1914,  Oct.  1,  1914-Mar.  31,  1915,  $4.98 .  110  71 

Sundry  small  payments . . .  57  98 

Winnipeg  Postal  Station  “D”  ($2,709.41) — 

Caretaker,  Adam  Chalmers,  Jan.  1,  1914-Mar.  31,  1915, 15  m.  at  $25 .  375  00 

Cooper,  C.  W.:  rent  of  premises,  April  1,  1914-Mar.  31,  1915,  12  m.  at  $150,  less  $3.39 

overpaid  July,  1913 .  1,796  61 

Hargrave,  J.  G.  Co.,  coal,  20-267  tons  at  $11 .  222  95 

Jubilee  Metal  Cornice  Works,  overhauling  furnaces .  70  00 

Winnipeg  City:  electric  light,  Nov.  25,  1913-June  22,  July  22-Mar.  31,  1915,  $57.02;  water 

rates,  May  30,  1914-Mar.  31,  1915,  $12.44 .  69  46 

Winnipeg  Supply  and  Fuel  Co.,  Ltd.,  coal,  10-48  tons .  Ill  10 

Repairing  sorting  case3  and  tables,  $20;  sundries,  $44.29 .  64  29 

Winnipeg  Railway  Commission  Offices  ($1,916.14) — 

Boyd,  W.  J.,  rent  of  offices,  June  1,  1914-Feb.  28,  1915,  9  m.  at  $152.50 .  1,372  50 

Notre  Dame  Investment  Company,  rent  of  offices,  Feb.  1,  1914-May  31,  1914,  2  m.  at 

$52.50,  2  m.  at  $152.50 .  .  410  00 

Willson  Stationery  Co.,  steel  cabinet .  50  00 

Winnipeg  City:  electric  light,  Oct.  10,  1913-Mar.  31,  1915 .  38  29 

Lettering  doors,  $14;  sundries,  $31.35 .  45  35 

Winnipeg  School  Lands  Office:  Office  Specialty  Mfg.  Co.,  tilter  chair .  10  56 

Winnipeg  Public  Buildings,  Generally  ($4,803.88) — 

Electricians:  Jas.  Newton,  Mar.  1,  1914-Mar.  31,  1915,  13  m.,  $1,105;  J.  M.  Scott,  April- 

Mar.,12  m.,  $1,200;  M.  Schmidt,  $35.71 .  2,340  71 

Carpenter,  J.  Goltskalkson,  Mar.  1,  1914-Mar.  31,  1915,  13  m.  at  $75 .  975  00 

Patrolman,  W.  M.  Shields,  Mar.  1,  1914-Mar.  31,  1915,  13  m.  at  $100 .  1,300  00 

Cyr,  J.  Ernest,  travel  and  outlay .  188  17 

Manitoba  Public  Buildings  Generally  ($535.29) — 

Matthews,  H.  E.,  travel  and  outlay .  285  30 

King’s  Printer,  $111.31;  Stationery  Office,  $135.65 .  24)  99 

Alsa^k  Immigration  Hall:  rent  of  hall,  April-Sept.,  6  m.  at  $15;  coal,  1  ton,  $8 .  98  4)0 

Battl  ford  D  )mini  m  L  inds  O  fi  -e  ($322.41)  —  * 

Battlcford  Electric  Construction  Co.,  supplies . . . .  2  05 

Town  of  Lattleford:  electric  light,  Mar.  1,  1914-Mar.  31,  1915,  $312.53;  electrical  supplies, 

$52.86 . 365  39 

Wayman,  C.,  building  partitions .  455  00 

Battlcford  Immigration  Hall  ($42.35) — 

Town  of  Battleford,  electric  light,  Mar.  1, 1914-Dec.  31, 1914,  Feb.  1, 1915-Mar.  31, 1915. ...  26  75 

Wilson,  J.  C.,  coal,  2,400  lb .  15  60 

Battleford  Public  Building  ($1,632.96) — 

Caretaker,  E.  M.  Webb,  April-Mar.,  12  m.  at  $45 . . .  540  00 

Furnaceman,  B.  Johnson,  Jan.  1-21 . . .  40  00 

Mill,  M.  B.,  coal,  50  tons,  30  lb.,  $600.22;  Speers  &  Taylor,  coal,  36-445  tons,  $273.34.. ... .  873  56 

Wood,  7  cords,  $42;  window  shades,  $8,  $28;  water,  $24;  50  40-watt  lamps,  $23;  sundries, 

$62.40 .  179  40 

Biggar  Immigration  Hall:  coal,  $14.85;  wood,  $32.50;  d raying,  $2.50;  water,  $14.25  .  64  10 

Estevan  Public  Building  ($1,172.57) — 

Caretaker,  R.  Murray,  April-Mar.,  12  m.  at  $45..... .  540  00 

City  Dray,  Transfer  and  Storage  Co.:  water  supplied, 78  tanks  at  75c .  58  50 

Duncan,  P.  C.  Co.,  Ltd.:  coal,  45-05  tons  at  $3;  sundries,  $23 .55 .  158  71 
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Estevan  Public  Building — Concluded. 

Estevan  Town:  electric  light.  Mar.  1,  1914-Mar.  31,  1915,  $205.77;  electrical  supplies, 

$30.50 . . .  236  27 

Johnson,  Harry,  coal,  54-59  tons .  119  24 

Sundry  small  payments .  59  85 

Fort  a  la  Corne  Public  Building  ($58.22) — 

Simpson,  R.,  travel  and  outlay . .  6  75 

Willson  Stationery  Co.:  desk,  $24;  cabinet,  $12.50;  chair,  $11;  freight,  $3.97 .  51  47 

Gravelbourg  Public  Building  ($3,135.27)  — 

Caretaker,  J.  H.  Hamelin,  12  in.  to  Dec.  31,  1914,  $120,  outlay,  $18.70 .  138  70 

Beaubin,  J.  B.,  coal,  30  tons  575  lb .  484  40 

Goldie  &  McCulloch  Co.  Ltd.:  safe,  $265;  packing,  75c.;  freight,  $63.08 .  328  83 

Office  Specialty  Mfg.  Co.:  bag  rack,  $90;  250  p.  o.  boxes  style  “A”,  $450;  48  p.  o.  boxes, 

style  “B”,  $108;  10  p.  o.  drawers,  $27.50;  freight,  $36.29 . -. .  711  79 

Pritchard-Andrews  Co.  of  Ottawa:  3  brass  grilles,  $75.25;  street  receiver,  $22;  sundries, 

$33.75 .  131  00 

Rinfret,  O.:  desk,  $50;  4  chairs,  $20;  17  window  blinds,  $16;  sundries,  $53.45 .  139  45 

Western  Mfg.  Co.:  contract  for  supplying  and  installing  p.  o.  fittings  complete,  $1,000; 

voucher  outstanding,  II.  32525,  $12.75 .  1,012  75 

Lumber,  $49.65;  freight,  $24.60;  door  with  hinged  wicket,  $23.50;  wood,  $18;  draying, 

$15  59;  sundries,  $57 . 10 .  188  35 

Humboldt  Dominion  Lands  Office  ($812.30) — 

Arnett  Furniture  Ltd.,  counter  and  partitions  as  per  contract .  250  00 

Humboldt  Fuel  Supply,  coal  6-335  tons  at  $13 .  82  30 

Humboldt  Realty  Co.  Ltd.,  rent  of  office,  April  1-Nov.  30,  1914,  8  m.  at  $60 .  480  00 

Humboldt  Public  Building  ($2,184.31) — 

Caretaker,  N.  Kingsley,  April-Mar.,  12  m.  at  $50 .  600  00 

Humboldt  Fuel  Supply,  coal,  74-3  tons . ' .  945  05 

Humboldt  Town:  electric  light,  Mar.  1,  1914-Mar.  31,  1915,  $279.20;  water,  Feb.  1-Aug.  31, 

1914,  $2.10 . _ . . . .  28130 

Weber,  Martin:  emptying  cess  pools  and  hauling  same  away,  68  tanks  at  $2;  sundry,  $3,-50. .  139  50 

Hardware,  gasolene,  etc.,  $33.20;  wood,  5  cords,  $25;  pumping  water  from  basement,  $25.50; 

sundries,  $134.76 .  218  46 

Indian  Head  Experimental  Farm  ($728.90) — 

Conn,  James,  coal,  35  tons  at  $11.50 .  402  50 

Indian  Head  Town,  electric  lighting,  Jan.  25,  1914-Mar.  25,  1915 .  222  80 

Sherwood,  A.  W.,  coal,  11-995  tons,  $101.95;  Starr,  D.  Henry,  6  carbon  lamps,  $1.65 .  103  60 

Indian  Head  Fisheries  Office:  Office  Specialty  Mfg.  Co.:  2  cabinets,  $54;  2  desks,  $52;  4 

chairs,  $22;  freight,  $21 . 33;  sundries,  $14.20 .  163  53 

Indian  Head  Forestry  Branch  ($1,477.85) — 

Conn,  James:  coal,  62-457  tons,  $723. 13;  wood,  15  cords,  $116.25 .  839  38 

Indian  Head  Town:  electric  lighting,  Feb.  25,  1914-Mar.  25,  1915,  $23.13;  water  rates, 

12  m.  to  Mar.  31,  1915,  $122.54 .  145  67 

Mollard,  W.  T.,  travel  and  outlay . - . 22  80 

Osment,  L.  A.,  rent  of  office,  Jan.  1,  1914-Dec.  31,  1914,  12  m.  at  $25 .  300  00 

Sherwood,  A.  W.,  coal,  20  tons  at  $8.50 .  170  00 

Kerrobert  Immigration  Hall  ($186) — 

Beaver  Lumber  Company,  Ltd.,  coal,  20  tons  at  $9.25 .  185  00 

Canadian  Pacific  Railway  Co.,  rent  of  site  of  hall,  1  y.  to  April  30,  1915 .  1  00 

Lloydminster  Immigration  Hall  ($249.70) — 

Johnson,  W.  &  Son,  electric  light,  Mar.  1,  1914-Mar.  31,  1915 .  43  20 

Vincent,  James:  coal,  31-235  tons,  $176.50;  wood,  5  cords,  $30 .  206  50 

Lloydminster  Public  Building  ($1,964.75) — 

Caretaker,  G.  H.  Bramhall,  Nov.  14,  1913-Mar.  31,  1915,  $762.16;  care  of  clock,  G.  M. 

Mayberry,  June  1-Nov.  30,  $25 .  787  16 

Ford  &  Featherstone:  safe,  $112.70;  packing,  50c .  113  20 

Johnson,  W.  &  Son:  electric  lighting,  Feb.  2,  1914-Mar.  31,  1915,  $533.12;  supplies,  $33.65. .  566  77 

Vincent,  James,  coal,  59-085  tons  at  $5.65 .  333  85 

Four  fire  extinguishers,  $24;  2  coal  oil  lamps,  $21;  2  tons  coal,  $13;  sundries,  $105.77 .  163  77 

Maple  Creek  Dominion  Lands  Office  ($2,897.09) — 

Department  of  Interior:  arrears  in  water  rates,  1913,  $47.30;  electric  lamps,  water  taps, 

etc.,  $10.45  . 57  75 

Maple  Creek,  Light  Power  &  Milling  Co.,  electric  light,  Jan.  1,  1914-Jan.  1,  1915  .  18  75 

Maple  Creek  Town,  water  rates,  April  1,  1914-Dec.  31,  1915 .  50  80 

Meneley,  A.  A.:  coal,  30-435  tons,  $235.41;  sundries,  $15.20 .  250  61 

Parsons,  L.  C.,  rent  of  office,  Mar.  1,  1913-Feb.  1,  1915,  23  m.  at  $100 .  2,300  00 

Steel  Equipment  Company,  Ltd.:  4  cabinets,  $177;  freight,  $42.18 .  219  18 

Maple  Creek  Ranch  Inspector’s  Office:  Wylie,  D.  J.:  rent  of  office,  Feb.  6,  1914-Feb.  6,  1915, 

12  m.  at  $15 .  180  00 
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Maple  Creek  Public  Building  ($1,490.82) — 

Caretaker,  W.  A.  Douglas,  April,  June  1,  1914-Mar.  31,  1915,  11  m.  at  $16.66 .  183  26 

Maple  Creek  Light,  Power  &  Milling  Co.,  electric  lighting,  Feb.  1,  1914-Mar.  31,  1915. . ..  255  20 

Maple  Creek  Town:  water  rates,  April  1,  1914-Dec.  31,  1915,  $60.05;  heating,  $2 .  62  05 

Meneley,  A.  A.:  coal,  56-45  tons,  $757.21;  50  tungsten  lamps,  $22.50;  labour,  $16  50 

sundries,  $125.10 .  921  31 

Sweeping  compound  $10;  sundry  $59 .  69  00 

Melfort  Public  Building  ($2,036.47) — 

Caretaker,  E.  W.  McCrea,  April-Mar.,  2  m.  at  $45,  10  m.  at  $50 .  590  00 

Molfort  Town:  electric  lighting,  Mar.  1,  1914-Mar.  31,  1915,  $307.18;  water  rates,  12  m. 

to  Sept.  30,  1914,  $50 .  357  18 

Pembina  Coal  Co.,  coal,  121-72  tons,  $931.09;  Stewart,  Geo.  L.,  wood,  $45 .  976  09 

Coal,  7-862  tons,  $74-65;  wood,  $11;  sundries,  $27.55 .  113  20 

Moose  Jaw  Dominion  Lands  Office  ($2,513.79) — 

Caretaker,  P.  Kay,  Feb.  1,  1914-Feb.  15,  1915,  12|  m.  at  $18 .  225  00 

Cleaners:  Mrs.  Brewer,  $28;  Mrs.  Denny,  $76 .  104  00 

Brown,  F.  Transfer  Co.:  moving  office  from  High  Street  to  post  office,  $88;  moving  safe, 

$77;  derrick  hire,  $10 . . . .  175  00 

Bunnell,  J.,  rent  of  office,  Mar.  1,  1914-Jan.  31,  1915.  11  m.  at  $175 .  1,925  00 

City  of  Moose  Jaw,  electric  light,  Dec.  1,  1913-Feb.  3,  1915 .  ’  60  24 

Electrical  supplies,  $15.05;  repairs  to  windows,  $9 . 50 .  24  55 

Moose  Jaw  Immigration  Hall  ($335.81) — 

Acme  Electric  Co.,  12  lamps .  3  00 

City  Ice  &  Coal  Co.,  coal,  9-475  tons,  $94.17;  Hargrave,  J.  A.  &  Co.,  coal,  2-715  tons, 

$60.58.... . . .  154  75 

Moose  Jaw  City:  electric  light,  Mar.  4,  1914-Mar.  2,  1915,  $55.41;  water  rates,  Oct.  1 

1913-Dec.  1,  1914,  $22.65;  rent  of  site,  1  y.  to  April  16,  1914,  $100 .  178  06 

Moose  Jaw  Inland  Revenue  Office:  Imperial  Bank  of  Canada,  rent  of  office,  Mar.  1,  1914- 

Jan.  31,  1915,  11  m.  at  $50 . .  550  00 

Moose  Jaw  Public  Building  ($7,551.65) — 

Caretaker,  R.  West,  April-Mar.,  12  m .  649  93 

Constable,  W.  H.  Ballam,  $225;  elevatorman,  James  Irwin,  $418 .  643  00 

Fireman:  Alfred  Potts,  April  21,  1914-Mar.  3i,  1915,  $565;  Robt.  Wright,  April  1-20,  $30..  595  00 

Cleaner,  J.  C.  Smalley,  April-Mar.,  12  in.  at  $50,  Feb.  20-28,  $16.06 .  616  06 

Ben  Hur  Manufacturing  Co.:  4  box  trucks,  $44.65;  freight,  etc.,  $6.32 .  50  97 

City  Ice  and  Coal  (Jo.,  Ltd.:  coal,  196-25  tons,  $2,442.40;  wood,  6  cords,  $51 .  2,493  40 

Hannah,  Win.:  carting  ashes,  44  loads  at  $1.50;  sundry,  $4.25 .  70  25 

Moose  Jaw  City:  electric  light,  Mar.  2,  1914-Mar.  1,  1915,  $1,363.42;  power,  Sept.  2,  1914- 

Mar.  1,  1915,  $212.43;  water  rates,  Jan.  1,  1914-Mar.  12,  1915,  $200.25 .  1,776  10 

Moose  Jaw  Hardware  Co.,  Ltd.:  dustbane,  $10;  hardware,  oil,  etc.,  $48.50 .  58  50 

Office  Specialty  Mfg.  Co.:  trucks,  1  at  $60,  1  at  $110;  2  bases  with  2  box  drawers,  $28; 

freight,  $27.28 . 225  28 

Ottawa  Car  Manufacturing  Company:  truck,  $40;  freight,  $21.26 .  61  26 

Ross  Hardware  Co.,  Ltd.,  sundry  hardware. . 70  20 

Willson  Stationery  Co.:  f.t.  desk,  $30;  t.  chair,  $13;  2  side  chairs,  $8 .  51  00 

Painting  mail  boxes,  $42;  100  40-watt  lamps,  $36;  constable’s  suit,  etc.,  $35;  sundries, 

$77.70 .  190  70 

Moose  Jaw  Railway  Mail  Service  ($735.43) — 

('aretaker,  Geo.  Bloomfield,  April-Oct.,  7  m.  at  $10 .  70  00 

Hopkins  &  Latham,  rent  of  offices,  April  1-Oct.  1,  6  m.  at  $100 .  600  00 

Moose  Jaw  City,  electric  light,  Mar.  4,  1914-Sept.  28,  1914 .  6  64 

Transfer  work,  $47;  sundries,  $11.79 .  58  79 

North  Battleford  Immigration  Hall  ($825.20) — 

Banting,  Albert,  wood,  45  cords  at  $5.25 .  236  25 

Canadian  Northern  Ity.  Co.,  rental  of  hall  site,  1  y.  to  Feb.  28,  1915 .  1  00 

Dickinson,  W.,  rent  of  office,  May  5,  1914-Jan.  5,  1915,  8  m.  at  $50 .  400  00 

Lcask,  Alex.,  rent  of  office,  Mar.  5-May  5,  1915,  2  m.  at  $50 .  100  00 

North  Battleford  City:  electric  light,  Mar.  1,  1914-Feb.  28,  1915,  $53.70;  water  rates,  May 

1,  1914-Feb.  28,  1915,  $21.25 . ...?...  74  95 

Wilson,  J.  C.,  1  ton  coal .  13  00 

North  Battleford  Public  Building  ($3,021.99) — 

Caretaker,  B.  Dye,  April-Mar.,  12  m.  at  $45 .  540  00 

('are  of  clock,  W.  G.  Watson,  $61;  scrubbing,  H.  Boston,  $4.50 .  65  50 

City  Fuel  Supply  Co.:  coal,  70-242  tons,  $895.58;  wood,  2  cords,  $13 .  908  58 

Hoover,  D.  L.:  labour,  $57.60;  material,  $20.10 .  77  70 

Lawrence  Goodspeed  Co.:  60  40-watt  lamps,  $25.80;  36  45-watt  lamps,  $16.21;  sundries,  $9  51  00 

North  Battleford  City:  electric  light,  arrears,  Dec. -Jan.,  $50.66,  Mar.  1,  1914-Mar.  31,  1915, 

$221.10;  water  rates,  April  1,  1914-Mar.  31,  1915,  $298.05 .  569  81 

North  Battleford  Lumber  Co.,  coal,  39-69  tons . . .  624  90 

Labour,  $18.80;  4  fire  extinguishers,  $36;  4  tons  coal,  $29;  office  desk,  $14;  sundries,  $36.70  184  50 
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Prince  Albert  Customs  Office  ($248.55) — 

Henderson  &  Meighen:  double  f.t.  desk,  $50;  sundries,  $75 .  125  00 

Wortley,  W.:  new  screen,  $79;  sundries,  $13 .  92  00 

Contract  for  sink,  $18.75;  sundries,  $12.80 .  31  55 

Prince  Albert  Engineer’s  Office  ($1,161.76) — 

Herald  Building  Co.,  rent  of  office,  Nov.  1,  1914-Feb.  28,  1915,  4  m.  at  $100;  light,  4  m. 

at  $1 .  404  00 

O’Connor  &  Sibbald,  rent  of  offices,  May  1-Oct.  31,  1914 .  450  00 

Office  Specialty  Mfg.  Co.:  2  desks,  $48;  4  chairs,  $20.25;  sundries,  $64.99 .  133  24 

Security  Storage  and  Distributing  Co.:  removing  safe,  $40;  setting  up  drawing  tables, 

etc.,  $33.50;  sundry,  $1 .  74  50 

Electrical  supplies,  $47.15;  desk,  $24.25;  sundries,  $28.62 .  100  02 

Prince  Albert  Forestry  Office  ($1,379.14) — 

Charwoman,  Mrs.  M.  Walker,  Jan.,  1914,  April  1,  1914-Mar.  31,  1915,  13  m.  at  $15 .  195  00 

Baker,  F.  C.,  rent  of  offices,  Mar.  1,  1914-Feb.  28,  1915,  12  m.  at  $80 .  960  00 

MacKenzie  &  Thayer,  Ltd.,  coal,  5  025  tons,  $66.55;  Seale  &  Peterson,  coal,  5-625  tons, 

$77.29 .  143  84 

Coal,  3-135  tons,  $43.10;  wood,  $10;  sundries,  $27.20 .  80  30 

Prince  Albert  Immigration  Hall  ($146.23) — 

Fuel  Supply  Co.,  wood,  22-75  cords  at  $4.50 .  102  37 

Prince  Albert  City,  electric  lighting,  Mar.  1,  1914-Mar.  31,  1915 .  21  26 

Water,  $12.60;  wood,  $10 .  22  60 

Prince  Albert  Public  Building  ($11,483.84) — 

Caretakers:  E.  Collins,  April-Mar.,  12  m.  at  $75;  John  S.  Donaldson,  Jan.,  1914,  $24; 

D.  L.  England,  Jan.  3-Feb.  15,  1915,  $106.45 .  1,030  45 

Firemen:  Alex.  Cisileno,  $51;  Stephen  Sabo,  $120;  John  Thomas,  $360 .  531  00 

Charwomen:  Mrs.  S.  Thomas,  $30;  Mrs.  Wm.  Thomas,  $90;  A.  Whitford,  $240 .  360  00 

Agnews,  Ltd.,  sundry  supplies .  53  95 

Ben  Hur  Manufacturing  Co.:  4  box  trucks,  $44.65;  freight,  $7.01 .  51  66 

Bowman  Supply  Co.,  Ltd.,  coal,  10-927  tons  at  $9.75 .  106  55 

Bi  Talo  Hall:  3  brl.  dustbane,  $28;  sundries,  $43.55 .  71  55 

General  Agencies,  wood,  20  cords  at  $4.50 .  90  00 

Manville  Hardware  Co.,  Ltd.:  2  brl.  dustbane,  $25.50;  labour,  $20.25;  sundries,  $95.40. .  141  15 

Office  Specialty  Mfg.  Co.:  bag  rack,  $60;  desk,  $34.50;  cabinet,  $28.60;  3  chairs,  $15.25; 

freight,  $9.23 . . .  147  58 

Pembina  Coal  Co.,  coal,  33  tons  at  $7.75 .  255  75 

Petersen,  M.  N.:  wood,  172-5  cords  at  $5;  teaming,  $10 .  872  50 

Prince  Albert  City:  electric  light,  Feb.  1, 1914-Mar.  31,  1915,  $897.26;  water  rates,  12  m.  to 

Dec.  31,  1914,  $133.67;  vouchers  outstanding,  R.  2342,  $16.52,  R.  20659,  $19.90 .  1,067  35 

Thompson,  B.,  wood,  94-5  cords  at  $5 .  472  50 

Wharton  &  Company:  fixing  boiler,  $27;  sundries,  $20.35;  voucher  outstanding,  R.  32500, 

$544 . 591  35 

Woodman,  A.  H.,  sundry  repairs  to  vault,  doors,  etc .  82  00 

Wortley,  Wm.:  new  fixtures  at  post  office,  $1,160;  sundries,  $8.60;  voucher  outstanding, 

R.  32497,  $1,440 .  '2,608  60 

Freight,  $31.55;  bunting,  $13.60;  removing  ashes,  $16;  sundries,  $67.45 .  128  60 

Sundry  vouchers  outstanding:  R.  32496,  Crellin  Bros.,  $1,732.50;  R.  32502,  A.  Graham 

Creighton,  $228.80;  R.  32498,  Geo.  Graham,  $480;  R.  32501,  F.  W.  Turner,  $380 .  2,821  30 

Regina  Customs,  Express  and  Examining  Warehouse  ($3,529.81) — 

Office  Specialty  Mfg.  Co.:  f.t.  desk,  $49.50;  typewriter  desk,  $45;  cabinet,  $36.30;  truck, 

$32.50;  chair,  $13.25;  sundries,  $117.20 .  293  75 

Regina  City,  electric  light,  Feb.  19,  1914-Mar.  15,  1915 .  24  96 

Three  Star  Liquor  Store,  rent  of  offices,  12  m.  to  Dec.  31,  1914 . 3,000  00 

Western  Manufacturing  Company:  postal  parcel  bunk  in  3  sections,  $175;  sundries,  $4.60. .  179  60 

Screen,  $15;  sundries,  $16.50 .  31  50 

Regina  Dominion  Lands  Office  ($2, 100.51) — 

Caretaker,  W.  J.  Gore,  April-Mar.,  12  m.  at  $50;  fireman,  T.  Perkins,  April-Mar.,  12  m. 

at  $50 .  1,200  00 

North  West*Lumbcr  and  Supply  Co.,  wood,  6  cords  at  $8.75 .  52  50 

Regina  City:  electric  light,  Mar.  25,  1914-Mar.  20,  1915,  $204.92;  water  rates,  April  1- 

Sept.  30,  1914,  Jan.  1-Mar.  31,  1915,  $45,  lawn  $5.25;  lamps,  $2.10 .  257  27 

Whitmore  Bros.,  Ltd.,  coal,  41-04  tons  at  $12.75 .  523  30 

Hardware,  oils,  etc.,  $49.46;  sundries,  $17.98 .  67  44 

Regina  Immigration  Hall  ($378.25) — 

North  West  Lumber  and  Supply  Co.,  wood,  8  cords  at  $8.75 .  70  00 

Regina  City:  electric  light,  Mar.  9,  1914 -Mar.  5,  1915,  $51.85;  water  rates,  12  m.  to  Mar. 

31  1915  $32.40 .  84  25 

Whitmore  Bros.,  Ltd.:  coal,  23  tons,  $198.50;  wood,  3  cords,  $25.50 .  224  00 

Regina  Public  Building  ($11,803.67) — 

Caretaker,  J.  Malcolmson,  April-Mar.,  12  m.  at  $60 . .  720  00 
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Regina  Public  Building — Continued. 

Fireman,  R.  J.  Corbin,  $803.55;  care  of  clock,  F.  G.  England,  $100 .  903  55 

Elevatormen:  I.  Ivet,  1  m.,  $50;  E.  Shannon,  11  m.,  $550 .  GOO  00 

Cleaner,  Mrs.  M.  Sonoski,  April-Mar.,  12  m.  at  $40 . 480  00 

Armstrong,  Smyth  &  Dowswell,  Ltd.:  floor  oil,  50  gal.  at  $1,  20  gal.  at  $1.25;  sundries, 

$56.88 .  131  88 

Bannister,  A.:  carpenter’s  time,  $349.30;  materials,  $63.89 .  413  19 

Ben  liar  Manufacturing  Co.,  Ltd.:  6  box  trucks,  $66.98;  freight,  $9.16 .  76  14 

Burrell,  W.  A.,  ashes  removed,  59  loads  at  $1 . 59  00 

Constructors,  The,  Ltd.:  shelving  as  per  plans  and  1  pigeon-hole  case,  $200;  upper  part  of 

pigeon-hole  case,  $25;  sundries,  $2.75 .  227  75 

Crapper,  F.  M.:  light  plate  glass,  $62.67;  sundries,  $17.84 .  80  51 

Hall,  J.  S.:  check  spring,  $15;  sundries,  $44 .  59  00 

Hargrave,  J.  G.  &  Co.,  coal,  71-275  tons  at  $12 .  855  30 

Nelson  &  Squelch,  contract  for  nainting  post  office .  1,412  00 

Northwestern  Electric,  Ltd.:  350  tungsten  lamps,  $105;  sundries,  $25.10 .  130  10 

North  West  Lumber  and  Supply  Co.,  wood,  6  cords  at  $8.75 .  52  50 

Regina  City:  electric  light  and  power,  Feb.  12,  1914-Mar.  12,  1915,  $2,700.30;  water  rates, 

Mar.  2,  1914-Mar.  12,  1915,  $382.42;  lamps,  etc.,  $6 .  3,088  72 

Saskatchewan  Dept,  of  Telephones,  exchange  service,  12  m.  to  Sept.  1,  1915 .  35  00 

Western  Manufacturing  Co~  money  order  advices  case,  $60;  opening  table,  $35;  shelv¬ 
ing,  $30;  sundries,  $19.32 .  144  32 

Whitford  Bros.:  installing  radiator,  $56;  set  of  grate  bars,  $21.87;  labour,  $145.42; 

sundries,  $105.65 .  328  94 

Whitmore  Bros.,  Ltd.:  coal,  125-53  tons,  $1,565.57;  wood,  3  loads,  $25.50 .  1,591  07 

Williams,  R.  H.  &  Sons,  Ltd.:  floor  oil,  30  gal.,  $30;  sundries,  $84.95 .  114  95 

Foundry  work,  $40.80;  removing  ashes,  40  loads,  $40;  freight,  $38.35;.  druggist’s  supplies, 

$34.50;  constable’s  suit,  $30;  table  and  3  side  chairs,  $33.85;  sundries,  $82.25 .  299  75 

Rosthern  Experimental  Farm:  Reliance  Lumber  Co.,  coal,  11-775  tons .  136  55 

Ruby  Lake  Forestry  Office:  Ruby  Lake  Lumber  Co.,  office  and  stable  rent,  Sept.  1-Dec.  31, 

1914,  4  m.  at  $15 .  60  00 

Saskatoon  Custom  House  and  Customs  Express  Office  ($6,598.92) — 

Mac  Vicar,  M.  G.,  safe .  95  00 

Saskatoon  City:  electric  light,  Mar.  20,  1914-Sept.  20,  1914,  $11.49,  arrears  for  past  year, 

$11.11;  water  rates,  Dec.  29,  1913 — July  23,  1914,  $31.32 .  53  92 

Saskatoon  Masonic  Temple  Co.,  rent  of  basement,  June  11,  1914-Sept,  11,  1914 .  450  00 

Thompson,  Chester,  rent  of  ground  floor,  June  12,  1914-June  12,  1915 .  6,000  00 

Saskatoon  Dominion  Lands  Office  ($3,219.42) — 

Glass,  Thos.,  sundry  repairs  to  office .  104  97 

MacMillan,  F.  R.:  18?  yd.  linoleum,  $12;  sundries,  $8.50 .  20  50 

Office  Specialty  Mfg.  Co.:  steel  cabinets,  12  at  $27;  freight,  $69.95 .  393  95 

Wilson  Bros.:  rent  of  office,  April-Dee.,  1914,  9  m.  at  $300 .  2,700  00 

Saskatoon  Immigration  Hall  ($505. 39* — 

Pembina  Coal  Co.,  Ltd.:  coal,  17-37  tons,  $125.93;  wood,  10  cords,  $70 .  195  93 

Saskatoon  City:  electric  light,  Mar.  20,  1914-Mar.  20,  1915,  $36.39;  w-ater  rates,  Dec.  9, 

1913-Mar.  8,  1915,  $69.07 .  105  46 

Simmons  Bros.:  coal,  8  tons,  $102;  wrood,  12  cords,  $102 .  204  00 

Saskatoon  Inland  Revenue  Office  ($605.90) — 

Imperial  Canadian  Trust  Co.,  rent  of  office,  Feb.  1,  1914-Jan.  31,  1915,  12  m.  at  $50 .  600  00 

Saskatoon  City:  electric  light,  Mar.  20,  1914-July  30,  1914,  Oct.  20-Nov.  20,  1914,  Feb. 

20-Mar.  20,  1915 .  5  90 

Saskatoon  Railway  Mail  Service  ($1,278.73) — 

Bell  Furniture  Co.,  Ltd.,  chairs,  2  at  $14.50,  9  at  $4.15 .  66  35 

Collie  Cockerill  Manufacturing  Co.:  2  desks,  $79.80;  7  tables,  $126.90;  wrardrobe,  $20.90; 

4-drawer  cap,  sections,  8,  $182.40;  3  cupboard  bases,  $59.85;  32  sets  press  boards 

guides,  $50;  Sundries,  $146.04 .  665  89 

Imperial  Canadian  Trust  Co.:  rent  of  offices,  Sept.  1,  1914-Feb.  28,  1915,  6  m.  at  $65.75...  394  50 

Saskatoon  City,  electric  light,  Sept.  20,  1914-Mar.  20,  1915 .  8  96 

Simmons  Bros.:  building  shelving  and  letter  files.... . .  51  00 

Rug,  $42.50;  repairing  and  painting  truck,  $24;  sundries,  $25.53 . .  92  03 

Saskatoon  Weights  and  Measures  Office:  Cameron  &  Johnstone,  rent  of  office,  April-Mar.,  12 

m.  at  $126 . ‘ .  1,512  00 

Saskatoon  Public  Building  ($5,635.28) — 

Caretakers:  S.  H.  Monk,  $905;  C.  Tupling,  $239.51 . '. . . .  1, 144  51 

Assistant  caretaker,  John  Kearns,  April  1,  1914-Mar.  13,  1915 .  742  25 

Armstrong,  R.  J.,  coal,  70  tons  at  $12.75 . 892  50 

Ben  Hur  Manufacturing  Co.:  4  box  trucks,  $44.65;  freight,  etc.,  $6.80 .  51  45 

Burnet  Bros.:  2  trucks,  $20;  sundries,  $40.85 . . .  60  85 

Fletcher  &  McGarvey:  100  25-watt  lamps,  $47.25;  sundries,  $11.70 . .  58  95 

Hazen-Twiss,  Ltd.:  r.t.  desk,  and  t.  chair,  $88.50;  slightly  used  desk  and  chair,  $41;  8 

wraste  baskets,  $23 .  152  50 
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Saskatoon  Public  Building— Concluded. 

McGarvey  Electrical  Co.:  305  electrical  lamps,  $115. G5;  sundries,  $34.40 .  150  05 

McKee  Cartage  and  Transfer  Co.,  draying  ashes,  paper,  etc .  93  00 

Pink  &  Co.:  painting  exterior  of  p.o.,  $78;  glass,  putty  and  glazing,  $19.65 .  97  65 

Saskatoon  City:  electric  light,  Mar.  20,  1914-Mar.  21,  1915,  $875.18;  water  rates,  Dec.  29, 

1913- Dec.  30,  1914,  $118.68 . . .  993  86 

Saskatoon  Hardware  Co.,  Ltd.:  stove,  $10;  dustbane,  $10.80;  sundries,  $77.07 .  97  87 

Simmons  Brothers:  coal,  29-075  tons,  $368.20;  wood,  10  cords,  $82.50;  pitch,  3,000  lb.,  $75; 

letter  case,  $51;  carpenter’s  time,  $170.30;  sundries,  $175.65 . 922  65 

Smith,  M.  G.  &  Co.:  labour,  $40.50;  sundries,  $42.55 .  83  05 

Tungsten  lamps,  $11.25;  dutch  cleanser,  $10.29;  sundries,  $59.30 .  80  84 

King’s  Printer . 13  30 

Scott  Experimental  Farm  ($337.35) — 

Beaver  Lumber  Co.,  Ltd.,  coal,  31-39  tons .  302  06 

Town  of  Scott,  electric  light,  Nov.  1,  1913 — Jan.  31,  1915 .  35  29 

Sutherland  Forestry  Station  ($736.25) — 

Martin,  H.  L.  Lumber  Co.,  Ltd.:  coal,  53-442  tons,  $609.50;  wood,  12  cords,  $87 .  696  50 

Meilicke,  E.  J.  &  Sons,  Ltd.,  coal,  3  tons  at  $13.25 .  39  75 

Swift  Current  Dominion  Land  Office:  J.  A.  Johnston,  rent  of  office,  12  in.  to  Feb.  28,  1915  at 

$175 .  2,100  00 

Swift  Current  Public  Building  ($3,460.62) — 

De  la  Salle,  G.:  rent  of  office,  Feb.  20,  1914-Feb.  20,  1915,  12  m.  at  $150 .  1,800  00 

Wheat,  Francis  E.,  contract  for  repairs .  171  50 

Hastings,  T.A.,  freight  on  safe,  $92.90;  McDonald  Coal  Co.,  coal,  32-37  tons,  $269.60 .  362  50 

McLean,  N.  J.:  altering  and  repairing  p.o.  and  installing  safe,  $30;  sundries,  $27.75 .  57  75 

Office  Specialty  Mfg.  Co.,  36  style  “C”  key  lock  drawers .  180  00 

Swift  Current  Town:  electric  light,  Oct.  1,  1913-Mar.  31,  1915,  $468.27;  water  rates,  July 

1,  1914-Mar.  31,  1915,  $15.75 . 484  02 

Western  Coal  Company,  coal,  18-02  tons  at  $14.80 . 266  70 

Painting  and  lettering  p.o.  boxes,  $25.50;  electrical  supplies,  $22.20;  sundries,  $90.45 .  138  15 

Unity  Immigration  Hall:  Unity  Lumber  Co.,  Ltd.:  coal,  $59.70;  wood,  $6.50 .  66  20 

Wadena  Immigration  Hall  ($45) — 

McNichol,  D.,  wood,  5  cords  at  $4 .  20  00 

Wadena  Power  Plant,  electric  light,  Mar.  1, 1914-Sept.  30,  Nov.  1-Jan.  31,  1915,  Mar.  1-31, 

1915 .  25  00 

Weyburn  Public  Building  ($2,893.90) — 

Caretaker,  Jas.  Boss,  April-Mar.,  12  m.  at  $45 .  540  00 

Gallagher  &  Lythgoe:  radiator,  $280;  sundries,  $19.60 .  299  60 

United  Coal  Co.,  coal,  61-395  tons,  $444.81;  Hunt,  W.  H.,  coal,  32-81  tons,  $269.10 .  713  91 

Kemptons  Book  Store:  2  letter  sections,  $20;  sundries,  $41 .  61  00 

Weyburn  Town:  electric  light,  Feb.  1,  1914-Mar.  31,  1915,  $545.19;  water  rates,  15  m.  to 

Mar.  31,  1915,  $107.70 . 652  89 

Weyburn  Sash,  Door  &  Glass  Co.:  erection  of  postmaster’s  office,  and  alterations  to 

fittings,  $425;  repairing  stairs  in  p.o.,  $63 . .  488  00 

Window'  shades,  13,  $48.75;  electrical  supplies,  $20.30;  sundries,  $69.45 .  138  50 

Wilkie  Immigration  Hall  ($155) — 

Canadian  Pacific  Railway  Co.,  rent  of  site  of  hall  for  yr.  ending  Jan.  27,  1916 .  1  00 

Simpson  Bros.:  coal,  10  tons  at  $10;  4  tons  at  $13.50 . 154  00 

Yorkton  Public  Building  ($3,726.72) — 

Caretaker,  F.  Arnsley,  April-Mar.,  12  m.  at  $45 . . .  540  00 

Damarut,  G.  W.:  furnishing  pigeon-hole  case,  $54;  sundries,  $7 .  61  00 

Kennett  Bros.:  painting  windows  of  p.o.,  $45;  painting  exterior  metal  work  of  p.o.,  $60; 

sundries,  $12.25 . 117  25 

Morgan,  P.  J.:  w'ork  as  per  tender,  $455;  2  corbin  springs,  $22 .  477  00 

Office  Specialty  Mfg.  Co.:  2  f.  t.  desks,  $56;  2  t.  chairs,  $16.50 .  72  50 

Winnipeg  Safe  Works,  safe  supplies .  267  50 

Yorkton  Gas  Company,  Ltd.,  gas,  Mar.  1,  1914-Mar.  31,  1915 .  150  67 

Yorkton  Town:  electric  light,  Mar.  2,  1914-Mar.  3,  1915,  $826.43;  water  rates,  April  1, 

1914- Jan.  5,  1915,  $47.65 .  874  08 

Yorkton  Lumber  and  Coal  Co.,  Ltd.,  coal,  75-07  tons  at  $13 .  975  91 

Coal,  5  tons,  35  lb.,  $41.40;  lighting  extension  in  p.o.,  $42.50;  wood,  4  cords,  $26;  3  stools, 

$10.50;  sundries,  $70.41 . .  190  81 

Athabaska  Immigration  Hall:  City  Coal  and  Ice  Co.:  15  tons  coal,  $82.50;  13  cords  wood, 

$68  . : . . .  150  50 

Athabaska  Public  Building:  Revillon  Freres,  storing  McMurray  mail,  6  months .  30  00 

Banff  Rocky  Mountain  Park  ($852.08) — 

Cushing  Bros.,  Ltd.,  desk,  $54;  Hudson’s  Bay  C’o.,  rug,  $60 .  114  00 

Green,  Mary  C.:  rent  of  building  occupied  by  forest  supervisor,  11  m.  to  Feb.  28,  1915. .  275  00 

Office  Specialty  Mfg.  Co.:  11  chairs,  $56.75;  2  f.t.  desks,  $56;  freight,  etc.,  $29.23  ;  2  steel 

cabinets,  $64.50  ;  4  steel  sections,  $120 .  326  48 
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Banff  Rocky  Mountain  Park — Concluded. 

Ottawa  Typewriter  Co.:  6  plate  glass  mirrors,  $48;  2  wicker  settees,  $56 . 

Caretaker’s  supplies,  $11.60;  4  tons  coal,  $21.... , . 

<  algary  Agricultural  Dept.:  T.  J.  S.  Skinner  Co.,  Ltd.,  rent  of  Seed  Branch  office,  April-Mar 
Calgary  Customs  Buildings  ($6,947.62) — 

Brocklebank,  R.  A.:  removing  partition  and  kalsomining,  $50;  removing  and  storing 

glass,  $20.26;  sundry,  $4 . 

Calgary  City:  electric  light.  Mar.  18,  1914-Mar.  17,  1915,  704  k.w . ’  ’  ’  ’ 

Calgary  Water  Power  Co.:  electric  light,  Mar.  1,  1914-Mar.  31,  1915,  1,114  k.w _ .!!!  .! 

Irvine,  J.  A.  &  Co.:  rent  of  Customs  Inspector’s  office,  11  m.  to  Mar.  8,  1915 . 

Lott,  C.  S.,  26 •  18  tons  coal,  $242.15;  Neilson  Furniture  Co.,  desk,  $38.70,  2  stools,  $13. 
McCarthy,  Carson  &  McLeod:  rent  of  offices  in  Dominion  Bank  Bldg.,  15  m.  to  Feb  28 

1915 . . . 

Munro,  C.  B.:  rent  of  storage  building,  13  m.  to  Mar.  22,  1915 . 

Nibloc-k  &  Tull:  rent  of  1009A  First  St.,  E.,  14  m.  to  Feb.  28,  1915 . . 

Removing  ashes,  $22;  sundry,  $25.30 . 

Calgary  Customs  Express  Office  ($1,375.22) — 

Calgary  City:  electric  light,  May  20,  1914-Mar.  18,  1915,  923  k.w . ' . 

Collins  Bros.:  building  counter,  $30:  48  yd.  chicken  wire,  $14.40;  electrical  work,  $12- 

141  h.  labour,  $70.50;  4,776  ft.  shelving,  $167.13;  sundry,  $11.58 . ’ 

O’Sullivan,  Patrick:  rent  of  office,  8  m.  to  Dec.  31,  1914 . ’ 

Twelve  100-w.  lamps,  $10.20;  sundry,  $3 . 

Calgaiy  Dominion  Lands  Office  ($5,368.12) — 

Calgary  Wafer  Power  Co.:  electric  light,  13  m.  to  Mar.  31,  -1915,  1,076  k.w . 

Irvine,  J.  A.  &  Co.:  rent  of  offices:  rooms  412-413,  11  m.  to  Mar.  9,  1915,  $440-  rooms 

601-61.T,  14  m.  to  Mar.  1,  1915,  $4,200 . 

Neilson  Furniture  Co.,  Ltd.:  6  arm  chairs,  $54;  tilter  chair,  $8.25;  desk,  $32;  34  yds. 

linoleum,  $50 . . . . 

Office  Specialty  Mfg.  Co.:  12  steel  vertical  cabinets . 

Caretaker’s  supplies,  $25.45;  62  60-w.  lamps,  $40.80;  4  shades,  $12;  sundry,  $24.74 . 

Calgary  Examining  Warehouse  ($5,352.83) — 

Calgaiy  City:  electric  light,  Mar.  19,  1914-Mar.  17,  1915,  1,708  k.w . 

McDougall,  Mrs.  Annie:  rent  of  part  of  “David”  building,  April  1-Jan.  20,  $4, 828. 77, Jan. 

21-Feb.  28,  1915,  $408.49 . 

Small  payments,  sundry . 

Calgary  Forestry  Office  ($2,263.42) — 

Calgary  Furniture  Store:  rug . . 

Office  Specialty  Mfg.  Co.:  4  bases,  $23.50;  card  section,  $8;  6  storage  sections,  $39.40; 

sundry,  $16.45 . 

Thomas,  R.  C.:  rent  of  offices  in  Thomas  Block,  Dec.l,  1913-Feb.  28,  1915,  $1,950,  Nov. 

19,  1914-Mar.  31,  1915,  $154 . • . 

Chair,  $15;  sundry,  37c . 

Calgary  Gas-Testing  Office  ($635.90) — 

Office  Specialty  Mfg.  Co.:  4  sections,  $56;  sundry,  $10.30 . 

Thomas,  R.  C.:  rent  of  office  in  Cadogan  Block,  Feb,  1914,  April-Oct.,  $280,  Nov.-Mar., 

$250 . 

Curtains,  $18  90;  gold-lettered  signs,  $10;  sundry,  $10.70 . 

Calgary  Geological  Survey  Office  ($314.50) — 

Calgary  Furniture  Store:  bookcase,  $18.70;  3  chairs,  $22.30;  desk,  $34.50;  filing  cabinet 

$39 . 

Kipling,  C.  M.  S.,  rent  of  office  in  Burns  Bldg.,  5  m.  to  Mar.  31,  1915 . 

Calgary  Immigration  Hall  ($510.34) — 

Calgary  City:  electric  light,  13  m.  to  Mar.  31,  1915,  687  k.w.,  $42.47;  water  rates,  y.  to 

April  1,  1915,  $98.10 . 

Lott,  C.  S.:  coal,  28-207  tons  at  $9.25,  11-07  tons  at  $7.50 . 

Rent  of  site  of  hall,  19  m.  to  Feb.  29,  1916,  $15.82;  4  loads  wood,  $10 . 

Calgary  Inland  Revenue  Office  ($5,032.81) — 

Calgary  City,  electric  light,  Jan.  22,  1914-Mar.  20,  1915,  822  k.w . 

Calgary  Furniture  Store:  chair,  $18.90;  desk,  $S0.50;  table,  $26;  sundry,  $36.10 . 

Canada  Life  Assurance  Co.:  rent  of  rooms,  51  to  54  and  §  vault,  Jan.  1,  1914-Mar.  31,  1915 

Crane-Cassidy  Electric  Co.,  Ltd.:  12  150-w.  lamps.... . 

Office  Specialty  Mfg.  Co.:  freight,  $14.50;  2  steel  cabinets,  $60 . 

Calgary  Irrigation  Office  ($9,735.83) — 

Blow,  W.  R.  &  Co.:  rent  of  floor  space,  513  Eight  Ave.  W.,  Sept.  1,  1913-Feb.  28,  1914, 

$8,561.61,  of  basement,  May  1,-Feb.  28,  1914,  $137.50 . 

Calgary  Drafting  Co.,  Ltd.:  5  drawing  tables . 

Calgary  Furniture  Store:  2  bookcases,  $39.50;  3  chairs,  $23.85  ;  2  f.t.  desks,  $76.50;  2 

filing  cabinets,  $65.50,  $32.50;  7  stools,  $33.60;  table,  $12  35 .  . 

Calgary  Water  Power  Co.:  electric  lighting,  13  m.  to  Mar.  31,  1915,  4,336  k.w . 

Office  Specialty  Mfg.  Co.:  freight,  $43.50;  6  steel  cabinets,  $180 . 
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Brought  forward . . 1,233,957  24 

Calgary  Irrigation  Office — Concluded. 

Cartage,  $10;  1  brl.  floor  oil,  $35.70;  60  60-w.  Mazda  lamps,  $33;  200  lb.  sweeping  com¬ 
pound,  $10;  toilet  paper,  $13.50;  sundry,  $42.21 .  144  41 

Calgary  Post  Office  Inspector’s  Office  ($4,743.90) — 

Calgary  City,  electric  light,  Mar.  10-Aug.  20,  1914,  l4  k.w .  5  00 

( 'anada  Life  Assurance  Co.:  rent  of  rooms,  41-44  and  \  vault,  15  m.  to  Mar.  31,  1915. . . .  4,725  00 

Six  150-w.  lamps,  $11.40;  sundry,  $2.50 .  13  90 

Calgary  Railway  Commissioner’s  Office  ($1,415.27) — 

C 'leaner,  Mrs.  R.  Swainston,  April-Mar .  96  00 

Bruner,  Dr.  P.  C.:  rent  of  office,  13  m\  to  Feb.  1,  1915 .  1,300  00 

Calgary  City:  electric  light,  May,  1912-May,  1913,  $7.07,  Feb.  3,  1914-Mar.  5,  1914,  April 

4,  1914-Mar.  4,  1915,  104  k.w.,  $12.20 .  19  27 

Calgary  Railway  Mail  Service  ($3,412.60) — 

t  'algary  City:  electric  light,  Aug.  20-Mar.  20,  1915,  276  k.w.,  $17.69;  apparently  overpaid 

SI . . .  18  69 

Cana  ia  Life  Assurance  Co.,  rent  of  rooms  51-58,  15  m.  to  Mar.  31,  1915 .  3,330  00 

Neil  on  Furniture  Co.,  desk,  $45,  sundry,  $10.75;  Office  Specialty  Mfg.  Co.,  card  cabinet 

$8.16 .  63  91 

Calgary  Temporary  Post  Office  ($12,682.71)— 

Caretakers:  W.  A.  English,  April-Mar.,  $1,080,  additional  salarv,  Mar.,  1914,  $15;  M. 

Simor.off,  April,  1914,  $50. . . .  1, 145  00 

Asst,  caretaker,  .  .  Gall,  April-Mar.,  $780;  charwoman,  Mrs.  English,  Feb.,  $25 .  805  00 

Ben-Hur  Mfg.  Co.:  6  box  trucks,  $66.98;  freight,  $12.30  .  79  28 

Burn,  L.  R.:  building  tables  and  shelves:  168  ft.  fir,  $10.07;  85|  h.  labour,  $51.30;  sundry 

$10.63 . 72  00 

Calgary  City:  electric  light,  Feb.  27,  1914-Mar.  31,  1915,  9,201  k.w.,  $462.80;  water  rates, 

April-Mar.,  $89 .  .  551  80 

Calgary  Novelty  Works:  repairing  p.o.  boxes,  etc .  211  35 

('algary  Water  Power  Cq.:  electric  light,  13  m.  to  Mar.  31,  1915,  13,996  k.w .  840  60 

Canadian  Western  Natural  Gas  L.  H.  and  P.  Co.:  gas  supplied,  Dec.  22,  1913-Feb.  24, 

1914,  Mar.  22,  1914-Jan.  23,  1915,  3,716  M  cu.  ft . ' .  1,135  90 

Cunningham  Electric  Co.:  Mazda  lamps,  118  60-w.,  $52.60,  6  100-w.,  $5.10;  sundry,  85c.  58  55 

Geddes  &  Sheffield,  rent  of  offices,  12  m.  to  Jan.  23,  1915,  $8,750;  less  paid  in  1913—14, 

page  V— 179,  $1,458.33 .  7,291  67 

Gracey-Crane  Electric  Co.:  36  100-w.  lamps,  $37.80,  100  60-w.  lamps,  $50;  sundry,  $4.04  91  84 

Office  Specialty  Mfg.  Co.:  freight,  $26.87;  special  style  XXX  truck,  $60 .  86  87 

Queen  Quality  Oil  Co.:  1  brl.  floor  oil,  $42.50;  1  brl.  sweeping  compound,  $12 .  54  50 

Western  Planing  Mills  Co.:  sheet  iron  division  for  letter  carriers’  case,  $51.83;  sundry, 

$4.40 .  56  23 

Floor  oil,  $12.50;  hardware,  $28.05;  ladder,  $11;  labour,  35  h.  at  50c.;  maintenance  of 
lights,  July,  Nov.,  1914,  $30;  repairing  clocks,  $9;  2  doz.  wire-bound  brooms,  $18; 

sundry,  $76  07 .  202  12 

Calgary  Topographical  Office  ($2,149.85) — 

Calgary  Water  Power  Co.:  electric  light,  Jan.  17,  1914-Mar.  31,  1915,  136  k.w . r...  16  10 

Thomas,  R.  C.,  rent  of  rooms  7,  12,  in  Thomas  Block,  Jan.  12,  1914-Mar.  31,  1915 .  2, 127  15 

Lamps,  etc . 6  60 

Calgary  Weights  and  Measures  Office:  E.  Costello,  rent  of  office,  Apr. -Feb .  330  00 

Castor  Immigration  Hall:  coal,  5-65  tons  at  $3;  3  cords  wood,  $10 .  26  95 

Clearwater  Forest  Reserve  ($109.05) — 

Green,  Mrs.  M.  C.,  rent  of  supervisor’s  house,  Jan.-Mar.,  1914 .  75  00 

Ottawa  Typewriter  Co.:  chairs,  4  side,  $16.89,  one  rev.,  $12.19;  freight,  $4.97 .  34  05 

Edmonton  Armoury  ($305.35) — 

Denny,  I.  J.:  kalsomining,  $125;  painting,  $20;  repairing  plaster  work,  $60 .  205  00 

Kemp,  E.  A.:  labour,  28  h.  at  $1;  sundry,  $19.35 .  47  35 

MacDonald,  W.  A.:  electrical  supplies,  $9.50;  45  h.  labour,  $36;  250  ft.  wire,  $7.50 .  53  00 

Edmonton  Customs  Office:  brass  plate,  $4.25;  electrical  supplies,  $4.28 . 8  53 

Edmonton  Dominion  Lands  Office  ($9,226  40) — 

Caretaker,  J.  Duggan,  April-Mar.,  $300;  Capital  Office  Supply  Co.,  steel  truck,  $83 .  383  00 

Burnham-Frith  Electric  Co.:  2  16-in.  fixed  fans,  $43;  sundry,  $27.99 .  70  99 

Edmonton  City:  electric  light,  Mar.  14-Nov.  12,  Dec.  11-Mar.  9,  1915,  3,141  k.w .  220  24 

Office  Specialty  Mfg.  Co.:  3  cases  roller  bookshelves,  $340;  oak  counter  with  teller’s  cage 
and  grille,  $1,370;  2stools,  $15;  style  “F”  truck,  $88.50;  vault  step,  $7.50;  wall  map 

rack,  $55 .  1,876  00 

Pheasey  <fc  Batson:  rent  of  office  and  basement  in  Alexandra  Block,  10  m.  to  Jan.  31,  1915, 

$5,500;  building  private  office,  extra  counter,  repairing  blinds,  desks,  etc.,  carpenters’ 
time,  $418.82,  labourers’  time,  $50.05,  lumber,  $245.42,  painting,  $88,  window  screen 

wire,  $13.75,  sundry  $23.91;  supervision  of  work,  10  p.c.  of  $839.95,  $83.99...; .  6,423  94 

Steel  Equipment  Co.:  freight,  $41.38;  6  four-drawer  cabinets,  $162 .  203  38 

Piph  railing,  $15;  sundry,  $33.85 .  48  85 
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Edmonton  Examining  Warehouse:  A.  W.  Ormsby,  rent  of  117  Fraser  Ave.,  including  care¬ 
taker’s  services,  light,  heat,  and  water,  April-Jan.,  1915 .  2,070  00 

Edmonton  Immigration  Hall  ($1,012.05) — 

Edmonton  City:  electric  light,  Feb.  10,  1914-Feb.  9,  1915,  3, 147  k.w.,  $230.68;  water  rates, 

Mar.  30,  1914-Mar.  15,  1915,  $207.29 . .  443  97 

Edmonton  Woodyard,  17  loads  wood,  $56.25;  Western  Coals,  Ltd*,  123-21  t.  coal,  $483.88  540  13 

Dustbane,  $10.50;  sundry,  $17.45 .  27  95 

Edmonton  Meteorological  Office:  Graham  and  Reid:  3  cabinets,  $70;  2  chairs,  $23;  desks,  2,  f.t., 

$60,  standing,  $30;  filing  cabinet,  $39;  22  yds.  linoleum,  $23.50 .  245  50 

Edmonton  Telegraph  Office:  wiring  and  installing  portable  desk  lamps .  8  29 

Edmonton  Weights  and  Measures  Office:  A.  E.  Potter  Co.,  10  m.  to  Dec.  31,  1914 .  350  00 

Edmonton  Post  Office  ($20,000.92) — 

Caretakers:  W.  A.  Clark,  Apr.-Mar.,  $900;  Geo.  Hutton,  Apr. -Aug.,  at  $70,  Sept.-Mar.,  at 

$75;  F.  Lovell,  Apr.-Mar.,  $900 .  2,675  00 

Cleaner,  Geo.  Lovell,  Apr.-Mar.,  1915 .  840  00 

Care  of  clock:  Jackson  Bros.,  2  y.  to  Aug.  29,  1914 . .- .  200  00 

Elevator-men:  L.  Cantera,  Dec.  22-Jan.  31,  1914,  $79.35,  Apr.-Mar.,  $720;  W.  E.  Hoey, 

Apr.-Mar.,  $720;  John  Knoles,  Apr.-Mar.,  $720 .  2,239  35 

Firemen:  A.  Adamson,  April  $70;  G.  Garden,  Oct.  8-Feb.  28,  $334.20;  W.  Maloy,  Feb.- 

Mar.,  $140;  O.  Osborne,  Apr.-Mar.,  $840.. . 1,384  20 

Ben-Hur  M’fg.  Co.:  9  box  trucks,  $102.60;  freight,  $18.36 .  120  96 

Blowcott,  Dean  &  Roberts:  2  boiler  sections,  $136;  65  ft.  galv.  pipe,  $15.60;  repairing  floor 

drain,  $35;  steamfitters’  time,  131!  h.  at  $1,  20  h.  at  65c.,  36  h.  at  55c.;  sundry,  $50.99  401  89 

Burnham-Frith  Electric  Co.,  Ltd.:  2  desk  lamps,  $12.50;  one  h.p.  motor,  $105;  tungstens, 

275  60-watt,  $123.25,  275  25-watt,  $104.50;  sundry,  $69.90 .  415  15 

Clark,  W.  H.  &  Co.:  cupboard,  $60;  128  ft.  fir,  $5.63;  repairing  tables,  etc.,  $19.80 .  85  43 

Connell  <fc  Gregg:  6  16-in.  broom,  $15;  dustbane,  7  brl.,  $65,  2,000  lb.,  $80;  11  cases  toilet 

paper,  $63.50;  sundry,  $135.15 . 358  65 

Darling  Auto  Light  Co.:  cutting  open  vault  door .  65  00 

Denney,  I.  J.:  painting  166  letter  box6s,  $298.80;  30  parcel  receptacles,  $105 .  403  80 

Edmonton  City:  electric  light,  Mar.  14-Mar.  9,  1915,  33,308  k.w.,  $2,028.51;  heat,  Sept.  19 
-Mar.  9,  1915,  619  k.w.,  $24.76;  power,  Mar.  14,  1914-Mar.  9,  1915,  18,760  k.w.,  $652.80; 
telephone  exchange,  Apr.-Mar.,  $151.99;  water  rates,  Mar.  30,  1914-Mar.  12,  1915, 

$177.23 . . . . .  3,035  29 

Fuller  &  Fane:  repairing  and  painting  4  trucks .  58  50 

Graham  &  Reid:  12  chairs,  $19.80;  linoleum,  $36;  table,  $10 .  65  80 

Henderson,  J.,  kalsomining  and  painting  P.O.,  $1,560;  A.  E.  McLean,  2  cupboards,  etc., 


Nesbitt,  W.  E.:  200  ft.  ash  V  joint,  $15;  2  doors,  $18;  grill,  $13.50;  hardware,  $10;  painting, 

$7.50;  repairing  P.O.  floor,  $55;  sundry,  $32 . ’. .  151  00 

Office  Specialty  M’fg.  Co. :  cabinet,  $45;  chairs,  2  side,  $9,  6  tilter,  $83.25;  desks,  3  f.t.,  $76.15, 

2  r.t.,  $93.75,  t.w.,  $47.50;  freight,  $15.70;  t.w.  stand,  $10.25;  table,  $24.25;  truck,  $60  444  85 

Otis-Fensom  Elevator  Co.:  adjusting  brake  on  elevator,  $18.75;  overhauling  machine, 

32  h.  labour,  $24;  material,  $31.70;  putting  cable  on  freight  elevator,  36  hr.  labour, 

$27;  246  ft.  wire  cable,  $31.98;  sundry,  $17.17 .  150  60 

Pheasey  &  Batson:  9  cabinets,  $165;  carpenters’  time,  $184.69;  desk,  $60;  desk  and  filing 
cabinet,  $75;  grill  plates,  $140;  hardware,  $58.50;  label  case,  $22.50;  marble  work, 

$64.60;  money  order  case,  $38.50;  painting,  $173;  panelling,  $252;  2  parcel  cases,  $120; 
putting  up  partition,  building  stamp  office  inside  counter,  doors,  drawers,  etc., 

$1,405.20;  plasterers’  time,  $32.75;  2  tables,  $32;  wicket,  $172.19;  window  shelves,  $111; 

sundry,  $82.11 .  3,489  04 

Western  Coals  Co.,  Ltd.:  coal,  108- 115  t.  at  $4,  196-89  t.  at  $3.90 .  1,200  47 

West  Disinfecting  Co.:  33  gals,  coronoleum,  $49.59;  freight,  etc.,  $9.10 .  58  60 

Cabinet,  $27;  carpenters’  time,  $11.20;  1  brl.  cleanser,  $26;  900  lb.  dustine,  $31.50;  freight, 

$32.48;  5  gates  for  windows,  $35;  plumbing,  $23.20;  making  4  leather  cushions,  $46.53; 
moving  partition,  $35;  repairing  roof,  $21;  repairing  P.O.  vault  doors,  $37;  safe,  $30; 

18  ‘Yale’  keys,  $9;  sundry,  $104.93 .  469  84 

Edson  Immigration  Hall  ($438.49) — 

Goldie  &  McCulloch  Co.:  safe,  $170;  freight,  etc.,  $48.99 .  218  99 

Pembina  Coal  Co.:  26-28  tons  lump  coal .  144  50 

Cartage  of  safe,  $5;  14  cords  wood,  $70 .  75  00 

Entwhistle  Immigration  Hall  ($83) — 

Ten  tons  coal,  $45;  19  loads  wood,  $38 . ; . .  83  00 

Grande  Prairie  Dominion  Lands  Office — 

Connell  &  Grigg,  ice  cooler,  $6;  Fletcher  &  Maclean,  rent,  11  m.  to  Jan.,  1915,  $220. . . .  226  00 

Grande  Prairie  Immigration  Hall  ($968) — 

Clark,  J.  D.,  47  cords  wood,  $188;  Patterson,  J.  O.,  rent  of  buildings*  1 11  1,  -5789 .  968  00 

Grande  Prairie  Post  Office:  Robertson  Safe  Co.:  fireproof  safe .  125  00 

Grouard  Dominion  Lands  Office  ($2,315.62)  — 

Beaton,  Alex,  clerk  of  works:  travel  to  Grouard .  68  00 
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Grouaid  Dominion  Lands  Office — Concluded. 

McLean,  A.  E.,  building  vault,  as  agreed .  945  00 

Office  Specialty  Mfg.  Co.:  2  chairs,  $30.50;  desk,  $25;  freight,  $9.27 .  64  77 

Stewart,  Wm.,  rent  of  office,  Aug.  1,  1913-Feb.  1,  1915 .  1,080  00 

('lock,  $17;  freight,  $110.85;  rent,  June-July,  1913,  $30 .  157  85 

Grouard  Immigration  Hall  ($520)—- 

Giroux,  J.  O.:  rent  of  hall,  13  m.  to  Feb.,  1915 .  520  00 

Jasper  Park,  Superintendent  ($248.08) — 

Office  Specialty  M’fg.  Co.:  2  steel  cabinets,  $54;  6  cabinet  sections,  $67.75;  4  chairs,  $18.25; 

desk,  $21.75;  3  stools,  $14.50;  hat  tree,  $5.50;  freight,  $41.33 .  223  08 

Pheasey  &  Batson:  draughting  board  and  trestles .  25  00 

Lacombe  Experimental  Farm  ($839.65) — 

Atlas  Lumber  Co.:  34-307  tons  coal,  $261.02;  Day,  H.  A.,  19-06  tons  coal,  $81.95 .  342  97 

Harrington,  J.  B.,  35-05  tons  coal,  $192.82;  Hutchison,  R.,  wood,  $60 .  252  82 

Lacombe  Town:  lighting  buildings,  13  m.  to  Mar.  4,  1915,  $189.78;  51  lamps,  $27.30 .  217  08 

Coal,  $5.18;  labour,  $16.40;  14  lamps,  $5.20 .  26  78 

Lethbridge  Doin.  Lands  Office  ($1,119.22) — 

Can.  Western  Natural  Gas,  Light,  Ileat  and  Power  Co.:  gas,  Feb.,  1914-Jan.,  1915,  Mar., 

1915 .  408  95 

Lethbridge  City:  electric  light,  13  m.  to  Mar.  22,|1915,  $127.81;  water,  yr.  to  April  15, 1915, 

$100 . : .  227  81 

Office  Specialty  M’fg.  Co. :  six  No.  406  cabinets,  $162;  freight,  $42.23 .  204  28 

Caretakers’  supplies,  $22.05;  4  chairs,  $10;  22-03  tons  coal,  $98.27 ;  50  ft.  hose,  $8;  plate  glass, 

$16.50;  4  door  mats,  $12;  50  Mazdas,  $22.50;  repairs,  $66.36;  wood,  $18;  sundry,  $4.50  278  18 

Lethbridge  Experimental  Farm  ($343.74) — 

Can.  Pac.  Ry.  Co.:  Galt  lump  coal,  62|  tons .  240  63 

Leicester  Electric  Co.:  50  Mazda  lamps .  33  88 

Provincial  Jail,  Lethbridge:  electric  light,  1914,  $57.85;  water,  to  June  30,  1914,  $11.38. .. .  69  23 

Lethbridge  Immigration  Hall  ($385.39) — 

Can.  Western  Natural  Gas,  Light,  Heat  &  Power  Co.:  gas,  Oct.  26-Dec.  23,  1913,  $49.80; 

Mar.,  1914-Jan.,  1915,  $177.15 . . .  226  95 

Lethbridge  City:  electric  light,  13  m.  to  Mar.  23,  1915,  $42.24;  water,  yr.  to  April  15,  1915, 

$95.20 . 137  44 

ltoy  Electric  Co.:  30  forty  watt  Mazda  lamps .  21  00 

Lethbridge  Inland  Revenue  Building  ($704.52) — 

British  Canadian  Trust  Co.:  rent  of  offices,  in  Hull  Block,  April-Nov.,  1914 .  520  00 

Goldie  &  McCulloch  (Jo.:  safe,  $135;  freight,  etc.,  $35.67 .  170  67 

Labour,  $5.50;  light,  March  23-Nov.  24,  1914,  $6.85;  lumber,  $1.50 .  13  85 

Lethbridge  Public  Building  ($4,233.94) — 

Caretaker,  W.  C.  Norman,  yr.  to  March;  1915 .  600  00 

Ben-Hur  Mfg.  Co.:  4  box  trucks,  $44.65;  freight,  $8 .  52  65 

Higinbotham,  J.  D.:  rent  of  post  office  and  carriers’  offices,  March-Dcc.,  $3,250;  water 

rates,  3-J  y.,  $78.82 .  3,328  82 

Office  Specialty  Mfg.  Co.:  truck,  $60;  freight,  $26.97..< . 86  97 

Simons  &  Co.:  painting  letter  boxes,  49 .  75  50 

Stanford,  S.:  repairs  to  old  post  office .  90  00 

Lethbridge  New  Public  Building  ($1,401.86) 

Caretaker,  Wm.  Sloan,  Oct.  8-Mar.  31,  1915,  $433;  fireman,  Jos.  Bissett,  Jan. -Mar.,  $195. .  628  00 

City  Cartage  Co.:  20  tons  coal,  $90;  removing  ashes,  $3 .  93  00 

Lethbridge  City:  light,  Aug.  23-Mar.  24,  1915,  $104.85;  power,  Aug.  15-Mar.  24,  $30.35; 

water,  Nov.  15-Jan.  15,  1915,  $16.65 . f. .  151  85 

McLean  Transfer:  80  tons  coal,  $363;  removing  ashes,  $10 .  373  00 

Caretaker’s  supplies,  $99.05;  100  Mazdas,  $42.50;  sundry,  $14.46 . . .  156  01 

Macleod  Custom  House  ($970.69) — 

Andrews,  W.  C.:  plumbing:  pipe,  $73.63;  basin,  $16;  closet,  $20;  sink,  $21.50;  labour, 

$95.55;  sundry,  $39.07 . . .  265  75 

Grant,  Ed.,  painting  and  papering,  $121.20;  Hilliard,  R.  H.,  30  tons  coal,  $180 . .  301  20 

Macleod  Town:  light,  13  m.  to  Mar.,  1915,  $21 .03;  excavating  and  laying  sewer,  $68.20; 

water,  1914,  $22 .  Ill  23 

Rcnwick,  W.:  paint  and  oil,  $40.35;  wall  paper,  $61.60;  sundry,  $37.20 .  139  15 

Western  Canada  Lumber  Co.:  432  ft.  wall  board,  $18.36;  2  cords  wood,  $1 1 .50;  sundry 

lumber,  $56.60 — . > .  86  46 

Linoleum,  $8.75;  repairs,  $58. 15 . -. .  66  90 

Medicine  Hat  Custom  House  (SI, 025. 72) — 

Forster,  II.  T.  W.:  rent,  y.  to  Jan.  6,  1915 .  840  00 

Long  Co.:  carpet,  $30;  2  chairs,  $28;  desk,  $38;  stool,  $6.75 .  102  75 

Gas,  $5.47;  wardrobe,  $29.50;  fixing  cabinets,  etc.,  $48 .  82  97 

Medicine  Hat  Gas-testing  Office  ($300) — 

Rent  of  office,  10  m.  to  Jan.,  1915:  D.A.  Printing  Co.,  $210;  Times  Publishing  Co.,  $90 _  300  00 
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Medicine  Hat  Immigration  Hall  ($360) — 

Foster  Shoe  Co.:  rent,  April  to  June,  1914 .  75  00 

Huckvale  &  Hooper:  rent,  including  janitor  service,  June,  1914-March,  1915 .  280  00 

Light,  July-Sept.,  $3,  Feb.-Mar.,  $2 .  5  oo 

Medicine  Hat  Public  Building  ($2,800.98) — 

Caretaker,  T.  Tyler,  y.,  $900;  assistants,  A.  Barrett,  $27.55,  T.  Bridges,  April-Oct., 

March,  $480,  J.  Hoag,  Sept.  7-Mar.  31,  $406 .  1,813  55 

Medicine  Hat  City:  gas,  13  m.  to  March,  1915,  $333.42;  electric  light,  13  m.,  $21.46:  water 

y.  to  March,  1915,  $37.80;  repairs,  $3 .  395  68 

Office  Specialty  Mfg.  Co.:  2  bag  racks,  $80;  case  pigeon-holes,  $24;  desk,  $25;  2  stools, 

$10;  truck,  $55;  freight,  $29 . 10 .  223  10 

Pettet-Bell  Hardware  Co.:  floor  oil,  $30;  16  doz.  gas  globes,  $28.80;  500  mantles,  $65; 

sundry,  $76.05 .  199  85 

Bunting,  $21;  freight,  $13.55;  ice,  $10.75;  matting,  $35;  repairs,  $43.85;  4  trucks,  $44.65. .  168  80 

North  Cooking  Lake,  Forest  Ranger:  freight,  etc .  4  04 

Pincher  Creek  Forestry  Office  ($422.72) — 

Lavasseur,  Mrs.  K.:  rent,  13  m.  to  Feb.  16,  1915 .  390  00 

Coal,  $29.22;  wood,  $3.50 . .  32  72 

Red  Deer  Public  Building  ($1,232.56) — 

Caretaker,  L.  Grosseth,  y.  to  March,  1915 . 780  00 

Clutterbuck,  A.,  55  tons  coal,  $240.63;  Day  Co.,  supplies,  etc.,  $78.85 .  319  48 

Western  General  Electric  Co.:  light,  13  m.  to  March  26,  1915,  $53.43;  6  lamps,  $2  40 .  55  83 

Carting  ashes,  $22.50;  water,  y.,  $39;  wood,  $15.75 .  77  25 

Stratlicona  Immigration  Halls  ($257.76) — 

Creamer  Coal  Co.,  40-27  tons  coal,  $158.23;  Stannard,  A.  J.,  16-13  tons  coal,  $68.55 .  226  78 

Edmonton  City:  light,  13  m.  to  March,  1915,  $20.40;  water,  $10.58 .  30  98 

Strathcona  Public  Building  ($4,253.42} — 

Caretaker,  H.  Richard,  y.  to  March,  1915 . .  900  00 

Burnham  Frith  Electric  Co.:  installing  wiring  and  lights,  $125;  labour,  $6.75 .  131  75 

Creamer  Coal  Co.:  88 •  738  tons  coal .  350  14 

Denney,  I.  J.,  painting  and  kalsomining  as  agreed .  650  00 

Edmonton  City:  light,  13  m.  to  Mar.  19,  1915,  $365.52;  water,  $42.23 .  407  75 

Fleager,  J.  M.:  resetting  basins,  $30;  sundry  plumbing,  $46 .  76  00 

Nesbitt,  W.  E.:  letter  sorting  case,  $85;  2  newspaper  sorting  cases,  $150;  turnbuckles 

for  tower,  $175;  carpenter  work,  installing  clock,  $290 .  700  00 

Reynolds,  W.  M.:  installing  clock,  $490;  installing  wiring  and  lights  for  clock,  $60 .  550  00 

Stannard,  A.  J.:  59-335  tons  screened  coal .  252  15 

Caretaker’s  supplies,  $61.20;  chair,  $6.50;  changing  doors,  in  vestibule,  $15;  freight, 

$19.28;  glazing,  $14.70;  4  trucks,  $44.65;  table,  $18.40;  water  filter,  $25;  8  window 

shades,  $8.80;  sundry,  $22. 10 . .* .  235  63 

Vegreville  Immigration  Hall:  Fane  &  Reid,  rent,  Noy'.-July,  1914 .  200  00 

Vermilion  Immigration  Hall  ($296) — 

Can.  Nor.  Ry.  Co.:  rent,  y.  to  Feb.,  1915 . .  1  00 

Wood,  59  cords  at  $5.  Alberta  W’estern  Lumber  Co.,  $85;  Jas.  Cavil,  $85;  A.  Musgrove, 

$125. . . . ._ . .  295  00 

Viking  Immigration  Hall:  S.  W.  Jones:  15-45  tons  coal,  $80. 10;  4  cords  wood,  $25.50;  removing 

rubbish,  $1 . # .  106  60 

Wainwright  Buffalo  Park,  Superintendent — 

Office  Specialty  Mfg.  Co.:  3  sections,  top  and  base,  $34.75;  freight,  $4.30 .  39  05 

Nelson  Furniture  Co.:  2  chairs,  $16;  freight,  80c .  16  80 

W’ainwright  Immigration  Hall  ($100.56) — 

Crawford  &  Co.:  5-11  tons  coal,  $25.50;  cord  wood,  $5 .  30  56 

Musson  &  Ross,  wood,  $5;  Pembina  Co.,  10  tons  coal,  $65 .  70  00 

Wetaskiwin  Public  Building  ($1,922.85) — 

Caretaker,  Norman  Angus,  y.  to  March,  1915 .  600  00 

Angus,  R.  M.:  44- 145  tons  coal,  $225.72;  50  forty-watt  tungstens,  $30;  polish,  $1.50 .  257  22 

Fowler  &  Co.:  4  chairs,  $16;  desk,  $30;  table,  $18;  tile,  $37.30;  sundry,  $38.85 .  140  15 

Hughes,  W.  T.;  labour,  $319.15;  sand,  $10 .  329  15 

Lake  &  Co.:  50  lamps,  $30;  sundry  caretaker’s  supplies,  $50.80 .  80  80 

Miquelon,  P.  A.:  chair,  $12.50;  desk,  $40;  freight,  87.88 .  60  38 

Rcvelstoke  Sawmill  Co.:  55  sacks  cement,  $52.25;  lumber,  etc.,  $7.  . . .  59  25 

Wetaskiwin  Town:  light,  13  m.  to  Mar.,  1915,  8220  30;  water,  April-Sept.,  1914,  $32.53..  252  83 

Cabinet,  $27;  removing  ashes,  ctd.,  $53;  repairs,  $28.05;  wood,  $16;  sundry,  $19.02 .  143  07 

Saskatchewan  and  Alberta  Buildings  Generally  ($378.45) — 

Travel  and  outlay  of  clerks  of  works:  J.  .Jopling,  $112.45;  W.  T.  Mollard,  $178.55 .  291  00 

Commission  for  examining  accounts,  $25.32;  express,  $1.25 .  26  57 

King’s  Printer,  $28.39;  Stationery  Office,  $32.49 .  60  88 

Abbotsford  Custom  House:  W.  M.  Campbell,  office  clock .  10  00 
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Agassiz  Experimental  Farm  ($854.70) — 

Webster,  A.  C.:  coal,  4  tons  at  $17,  one  at  $10,  22-44  at  $7.25,  20  at  $5.80 .  362  70 

Cutting  and  hauling  fuel:  J.  Camsusa,  $99 . 10;  A.  Ranchoux,  $204.40;  small  payments, 

$97 . . .  400  50 

Apparent  overpayment,  A.  Ranchoux . 91  50 

Alberni  Public  Building:  L.  Frank,  rent,  April  to  Dec.. .  150  00 

Anyox  Public  Building:  Geo.  Leek,  steel  safe .  60  50 

Ashcroft  Public  Building:  Inland  Express  Co:  rent  of  store-room,  May-Feb .  250  00 

Atlin  Public  Building  ($4,899.80) — 

Caretaker,  J.  A.  Fraser,  y.,  $150;  laying  floor  in  post  office,  C.  E.  Gilmore,  $206.20 .  356  20 

Canadian  Bank  of  Commerce:  land  and  building  for  post  office  and  telegraph  office .  1,500  00 

Kershaw,  J.  B.:  2  galv.  iron  chimneys,  $50;  gasoline  lamp,  $18;  gasoline  lighting  system 
in  post  office  and  telegraph  office,  $195;  2  heaters,  $44;  19  window  blinds,  $41.80; 

sundry,  $133.45 .  482  25 

Little,  F.  E.:  repairing  doors  and  windows  and  sundry  carpenter  work .  214  35 

McDonald,  D.  II.:  6  cases  gasoline,  $54;  sundry,  $21 .  75  00 

Schultz,  L.,  15  cords  wood,  $127 .50;  Taylor,  J.  &  J.,  safe,  $216,  freight,  $55.90 .  399  40 

Simpson,  W.  H.:  alterations  and  repairs  to  purchased  building,  $1,392;  flag  pole,  $85; 

sundry,  $30 . '. .  1,507  00 

Wallace,  R.  J.:  fitting  up  temporary  office .  127  00 

Coal  oil,  $45  50;  6  m.  fire  dues,  $24;  labour,  $109.50;  5  cords  wood,  $42.50;  sundry,  $2.35  223  85 

Legal  services,  A.  Carss .  14  75 

Chase  Engineer’s  Office  ($196.16) — 

Adams  River  Lumber  Co.:  May -March,  light,  $13.45;  water,  $11 .  24  45 

Coal,  8-85  tons,  $76.11;  cartage  on  coal,  $6.65;  4  roller  awnings,  $40;  27  tungsten  lamps, 

$12.95;  6  cords  wood,  $36 .  171  71 

Chilliwack  Public  Building  ($1,192.05) — 

Caretaker,  wS.  Mellard,  y.,  $600;  water  rates,  Elk  Creek  Co.,  $36 .  636  00 

B.  C.  Electric  Railway:  lighting,  15  m.  to  March  31,  1915 .  134  44 

Brock,  It.  II.:  porch  at  rear,  $54;  sundry  repairs,  $37 .  91  00 

Robertson  Bros.:  24-69  tons  coal .  209  86 

Three  baskets,  $16.95;  caretaker’s  supplies,  $31 . 15;  2  door  checks,  $18;  wiring  for  6  lights, 

$39.60;  sundry,  $15.05 .  120  75 

Comox  Public  Building  ($190.50) — 

Caretaker,  $40;  caretaker’s  supplies,  $32.75;  cartage,  $22.25;  cocoa  mat,  $2.50;  coal  oil, 

$48.50;  freight,  $10;  wood,  $34.50 .  190  50 

Cranbrook  Public  Building  ($4,127.89) — 

Caretaker,  S.  Fyles,  y.,  $780;  water  rates,  City  of  Cranbrook,  y.,  $44.28 .  824  28 

City  Transfer  &  Warehouse  Co.:  49-05  tons  coal,  $269.75;  hauling  ashes,  $11 .75 .  281  50 

Cranbrook  Cartage  &  Transfer  Cor:  36-67  tons  coal,  $220.02;  wood,  $16;  hauling  ashes, 

$10.75 . . . . .  246  77 

Cranbrook  Electric  Light  Co.:  lighting,  15  m.  to  March  31,  $806.28;  sundry,  $1.35 .  807  63 

Office  Specialty  Mfg.  Co.:  765  p.  o.  box  fronts,  $1,474.95;  bag  rack,  $90;  2  wickets,  $16; 

freight,  $112.87 . ! . . .  1,693  82 

Raworth  Bros.,  care  of  post  office  clock,  1914 . >. . . .  50  00 

Caretaker’s  supplies,  $142.94;  6  door  checks,  $48;  wood,  $24;  sundry,  $8.95 .  223  89 

Cumberland  Public  Building  ($995.37) — 

Caretaker,  T.  Cook,  y.,  $649.92;  water,  Cumberland  &  Union  Waterworks  Co.,  y.,  $60. .  709  92 

Canadian  Collieries:  34  tons  coal,  $119;  cartage,  $12.75 .  131  75 

Cumberland  Electric  Lighting  Co.,  lighting,  13  m.  to  April  14,  1915 .  106  25 

Caretaker’s  supplies,  $20.40;  cartage,  $12.75;  door  check,  $7.25;  sundry,  $7.05 .  47  45 

Duncan  Public  Building  ($1,282.34) — 

Caretaker,  F.  J.  Wilmot,  April  24-Mar.  31 .  786  33 

Duncan  City:  light,  Sept.-Mar.,  $56.08;  water,  May-Mar.,  $30.50 .  86  58 

Duncan  Coal  Depot,  45-24  tons  coal . : .  305  36 

Caretaker’s  supplies,  $53.07;  ladder,  $11;  wood,  $20 .  84  07 

Apparent  over-payment,  C.  W.  Pitt .  20  00 

Fernie  Public  Building  ($2,147.28) — 

Caretaker,  R.  H.  McEwan,  y.  to  March  31 .  840  00 

Crow’s  Nest  Pass  Coal  Co.,  60  tons  coal .  255  00 

Digby,  C.  J.:  new  screen  in  lobby  and  changes  to  money  order  partition,  $360;  additional 

radiation,  etc.,  $120.50;  sundry,  $40.48 .  520  98 

Duthie  Co.:  2  door  checks,  $18;  combination  lock,  $27.50;  h.  w.  jacket,  $21.45;  sundry, 

$36.81..... . .  103  76 

1  ernie  City:  light,  13  m.  to  March,  $207.35;  water,  12  m.  to  April,  1915,  $52.65 .  260  00 

irtage,  $20;  caretaker’s  supplies,  821.74;  electric  alterations,  $63.20;  labour,  $14;  100 
mazdas,  $26.25;  wood,  $12;  sundry,  $10.35 .  167  54 
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Grand  Forks  Public  Building  ($2,305.06) — 

Caretaker,  N.  Taylor,  y.,  $600;  Grand  Forks  Transfer  Co.,  59-95  tons  coal,  $509.58 .  1,109  58 

Grand  Forks  City:  15  m.  to  March,  1915,  light  $332.95,  water  $75 .  407  95 

Manly,  W.  C.  K.:  112  tungstens,  $52.80;  plate  glass,  $5.50;  sundry,  $11.75 .  70  05 

Office  Specialty  Mfg.  Co.:  228  p.o.  box  fronts,  $481.95;  freight,  $34.21 .  516  16 

Caretaker’s  supplies,  $49.82;  2  grates,  $19.50;  sanitor  spray  oil,  $47.80;  8  window  screens, 

$20;  wood,  $30;  sundry,  $34.20 .  201  32 

Greenwood  Public  Building  ($302.24) — 

Greenwood  City  Waterworks  Co. flight,  Sept.  17-March  31,  1915 .  73  39 

McArthur  Contracting  Co.,  22-5  tons  coal . 226  60 

Caretaker’s  supplies .  2  25 

Kamloops  Dominion  Lands  Office  ($1,231.30) — 

Independent  Securities,  Ltd.,  rent,  Sept.  1-March  1,  1915 .  750  00 

Macbeth,  Geo.,  fitting  up  new  office .  481  30 

Kamloops  Forestry  Branch  Building  ($2,036.40) — 

Independent  Securities,  Ltd.,  rent,  Oct.  15-Jan.  15,  1915 .  33'6  00 

Kamloops  Building  Syndicate,  rent,  15  m.  to  Oct.  15,  1914 .  1,680  00 

Office  Specialty  Mfg.  Co.:  3  coat  and  hat  trees,  $19.05;  freight,  $1.35 .  20  40 

Kamloops  Public  Building  ($2,628.47) — 

Caretaker,  W.  W.  Taylor,  y.  to  March,  1915 .  715  00 

Gordon,  J.  L.:  cabinet,  $28;  carpet  square,  $41;  bookcase,  $19;  5  desks,  $164;  sundry, 

$36.69 . . .  288  69 

Kamloops  City:  light,  13  m.  to  March,  1915,  $506. 30>  water,  1914,  $24 .  530  30 

McGregor,  A.,  repairing  p.o.  boxes,  new  keys,  etc .  354  40 

Milton,  J.:  46-785  tons  coal,  $511;  cartage  of  ashes,  $13.50;  4  cords  wood,  $25 .  549  50 

Caretaker’s  supplies,  $62.27;  bag  rack,  $35;  freight  and  cartage,  $11.81;  painting  and 

varnishing,  $75;  repairs,  $6.50.. . .  190  58 

Kelowna  Public  Building:  Office  Specialty  Mfg.  Co.:  2  chairs,  $8;  desk,  $25;  stool,  $6.50; 

freight,  $7.97 .  47  47 

Ladysmith  Public  Building  ($939.56) — 

Caretaker,  Robt.  Bell,  y.,  $595;  lighting,  Ladysmith  City,  13  m.  to  March,  $87.35 .  682  35 

Ladysmith  Transfer  Stables,  13-18  tons  coal .  72  19 

Caretaker’s  supplies,  $10.02;  5  tons  coal,  $27.50;  letter  rack,  $67.10;  painting  letter  boxes, 

$12;  water,  11  m.  to  Feb.,  $22;  wood,  $9;  plumbing,  $37.40 .  185  02 

Merritt  Public  Building:  R.  E.  Pope,  toilet  box .  3  00 

Mildway  Public  Building:  Canada  Carriage  Co.:  mail  truck,  $45;  freight,  $32.94 .  77  94 

Nanaimo  Public  Building  ($2,988.38) — 

Caretaker,  J.  Stewart,  y.,  $785;  cleaner,  M.  Smith,  y.,  $665;  caretaker,  6  m.  to  April,  1913, 

J.  Thompson,  $360 . 1,810  00 

Nanaimo  Electric  Light  and  Power  Co.:  lighting,  13  m.  to  March,  1915,  office  $278.81, 

clock  $172.72 . . . . .  451  53 

Nanaimo  Gas  and  Power  Co.:  gas,  13  m.  to  March,  1915,  $248.88;  mantles,  $11.75 .  260  63 

Western  Fuel  Co.,  60  tons  coal . • .  225  00 

Caretaker’s  supplies,  $55.07;  cartage,  $61.50;  100  mazdas,  $26.80;  repairs,  $31.85;  table, 

$30;  water,  y.,  $36 .  241  22 

Nelson  Engineer’s  Office  ($695.53) — 

Annable,  J.  E.,  rent,  9  m.  to  Jan.  13,  1915 .  450  00 

Burns,  J.  &  Son,  repairs  and  alterations  to  office .  79  03 

B.  C.  Telephone  Co.:  exchange  service,  14  m.  to  June,  1915,  office  $84,  residence  $39 .  123  00 

Robertson,  D.  J.:  3  awnings,  $30;  bookcase,  $13.50 .  43  50 

Nelson  Public  Building  ($2,733.05) — 

Caretaker,  W.  M.  Lynch,  y.  to  March,  1915 . . .  600  00 

Burns,  J.  &  Son:  putting  up  storm  porches,  $22.30;  repairs,  $66.23 .  88  53 

Hinton’s:  40-watt  tungsrams,  100  at  40c.,  250-watt  tungsrams,  25  at  $2.24;  freight,  $9.57..  105  57 

Nelson  City:  service,  15  m.  to  March,  1915,  light  $765,  gas  $73. 11;  water,  y.  to  March,  $72; 

scavenging,  y.,  $36;  mantles,  75c .  946  86 

West  Transfer  Co.:  114-58  tons  coal,  $830.48;  cartage,  $1.50, . .  831  98 

Caretaker’s  supplies,  $50.91;  60  ft.  hose,  $12;  100  mazdas,  $30;  2  tungstens,  $6.50;  repairs, 

$45.70;  wood,  $15 . ., . . .  160  11 

New  Hazelton  Post  Office:  cartage  of  safe,  etc .  10  20 

New  Westminster  Accountant’s  Office:  telephone  exchange,  y .  48  00 

New  Westminster  Engineer’s  Office:  telephone  exchange,  y .  114  00 

New  Westminster  Indian  and  Fisheries  ($1,076.28) — 

Caretaker,  A.  H.  Oakley,  y.,  S600;  coal,  J.  Mayers,  25  tons,  $182.50 .  782  50 

Denny  &  Ross:  3  chairs,  $28;  3  desks,  $83.75 . Ill  75 

New  Westminster  City:  service,  y.  to  March,  1915,  light  $56.76,  water  $26.12;  removing 

ashes,  $10 . 92  88 

Caretaker’s  supplies,  $33.45;  carpet  sweeper,  $4.25;  repairs,  $33.45;  wood,  $18 .  89  15 

New  Westminster  Public  Building  ($5,531.44) — 

Caretaker,  L.  Thornber,  y.,  $840;  cleaner,  J.  Houston,  y.,  $910;  elevator  man,  S.  Abra, 

$910 .  2,660  00 


Carried  forward 
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Brought  forward . 1 » 357 , 093  20 

New  Westminister  Public  Building — Concluded. 

B.  C.  Electric  Railway  Co.:  power,  March  29,  1914-March  31,  1915 .  291  65 

Burr,  W.  R.:  bookcase,  $15. 75;  2  sectional  cabinets,  $84.75;  4  chairs,  $64;  2  desks,  $123.25; 

2  stools,  $7 .  294  75 

Kirk,  H.  T.:  9  feather  dusters,  $20.25;  floor  oil,  $15;  sundry,  $109.10 .  144  35 

Mayers,  J.,  coal,  30  tons  at  $7.50,  50  at  $7.25 .  587  50 

McAllister’s:  4  chairs,  $26.50;  desk,  $39;  rug,  $23 . 88  50 

New  Westminster  City:  service,  y.  to  March,  1915,  light  $776.65,  water  $89.02 .  865  67 

Speck,  Geo.  R.,  repairing  p.o.  boxes,  etc . 133  80 

Trapp,  T.  J.,  gwiaza  globes,  25,  40  and  60-watt,  100  of  each .  135  00 

Williams,  L.,  27  cords  wood . 108  00 

Caretaker’s  supplies,  $39.50;  freight,  $25.94;  plumbing,  $44.13;  removing  ashes,  $60; 

4  trucks,  $44.65;  sundry,  $8 . .  222  22 

North  Vancouver  Public  Building  ($1,661.97) — 

Caretaker,  J.  Murray,  y.  to  March,  1915 .  900  00 

B.  C.  Electric  Railway  Co.,  light,  Feb.  25,  1914-March  22,  1915 .  238  07 

Lonsdale  Coal  and  Supply  Co.,  30  tons  coal .  220  00 

Paine  &  McMillan:  3  blinds,  $7.50;  lawn  mower,  $9;  lawn  roller,  $22.59;  sundry,  $79.  . . .  118  00 

Four  awnings,  $47.50;  clock,  $20;  water,  y.,  $10.80;  painting  29  letter  boxes  and  3  parcel 

boxes,  $65;  stamp  cabinet,  $17.45;  sundry,  $25.15 . 185  90 

Penticton  Public  Building:  crating  and  shipping  safe,  $42.90;  3  tons  coal,  $32.25 .  75  15 

Port  Alberni  Public  Building  ($218.27) — 

Caretaker,  R.  Venables,  Jan.  25-March  31,  1915 .  Ill  30 

Pioneer  Feed  and  Coal  Co.,  10-25  tons  coal . 89  70 

Port  Alberni  City,  light,  Jan.-March,  1915 .  17  27 

Prince  Rupert  Public  Buildings  ($9,327.64) — 

Chyber,  E.,  repairing  p.o.  boxes,  making  keys,  etc .  190  85 

Merryfield,  J.  E.,  rent  of  exam,  warehouse,  June-Feb.,  1915 .  1,575  00 

Northern  B.  C.  Development  Co.:  rent  of  federal  building,  ^pril-Feb.,  1915,  $5,680; 

water,  1914,  $41.40 .  5,721  40 

Office  Specialty  Mfg.  Co.:  steel  cabinet,  $40;  oak  case,  $20;  freight,  $16.46  (for  Customs)  76  46 

Parkin  &  Ward:  65  lamps,  $32.45;  7  holophane  shades,  $14;  sundry,  $30.65 .  77  10 

Prince  Rupert  City:  light,  15  m.  to  March,  1915,  $924.87;  telephone,  engineer’s  office, 

1915,  $75,  engineer’s  residence,  1915,  $34;  sundry,  $19.90 .  1,053  77 

Tite,  G.  D.:  3  chairs,  $22;  44  yd.  cork  carpet,  $55;  2  desks,  $105;  5  trucks,  $185;  sundry, 

$12 .  379  00 

Carpenter  w'ork,  $46.13;  8  brass  plates,  $54.50;  2  door  checks,  $14;  hardware,  $51.63;  35 

lamps,  $17;  painting,  $40;  sundry,  $30.80 . .  ... .  254  06 

Revelstoke  Engineer’s  Office,  Fire  Ranger’s  and  Dominion  Lands  Office  ($3,016.20) — 

Canadian  Bank  of  Commerce:  rent  of  engineer’s  office,  Feb.  1-June30, 1914,  $375;  Dominion 

Lands,  July  1-March  31,  1915,  $675;  fire  ranger,  Dec.  16,  1913-March  16,  1915,  $750.. . .  1,800  00 

Foote,  W.  A.,  cartage  and  installation  of  safe .  90  00 

Howson  &  Co.:  cabinet  sections,  $120.80;  carpet  square,  $49.60;  10  chairs,  $76.30;  4  desks, 

$180.10;  2  tables,  $40;  hat-rack,  $3.60 .  470  40 

Steel  Equipment  Co.:  10  cabinets,  No.  3004,  $295;  freight,  $83.26 .  378  26 

Taylor,  J.  &  J.:  safe,  $211.50;  freight,  $66.04 .  277  54 

Revelstoke  Public  Building:  carting  and  placing  safe .  20  20 

Rossland  Public  Building  ($4,469.89) — 

Caretaker,  H.  McQuade,  y.  to  March  31,  1915 .  600  00 

Henderson  Bros.:  44-92  tons  coal,  $359.36;  wrood,  $6.50 .  365  86 

Jordan,  J.  M.:  cork  carpet,  $21.91;  linoleum,  $17.08;  sundry,  $22.85 .  61  84 

MeGillivray  Creek  Coal  and  Coke  Co.,  44-15  tons  coal .  286  98 

Morris,  E.  G.:  taking  up  old  floor  and  laying  concrete  for  tiles,  $325;  repairing  roof,  etc., 

$1,282;  electric  light  repairs,  $70.83;  painting,  $222.30;  sundry,  $118.15 .  2,018  28 

O’Neil,  W.  N.  Co.,  supplying  and  setting  mosaic  tile  floors .  584  00 

Rossland  City,  water,  y.  to  March,  1915 .  86  58 

Rossland  Water  and  Light  Co.:  electric  light,  13  m.  to  March,  1915,  $319.64;  supplies, 

•$16.32 .  335  96 

Caretaker’s  supplies,  S46;  carting  ashes,  $22.50;  glazing,  $10.50;  plumbing,  etc.,  $51.39. . .  130  39 

Sidney  Experimental  Farm:  lighting,  Aug. -Jan .  28  55 

I'nion  Bay  Public  Building  ($155.25) — 

Canadian  Collieries,  lighting,  March  1,  1914-March  31,  1915 .  68  25 

McLeod,  A.:  14  tons  coal,  $73;  3  loads  wood,  $9;  cartage,  $5 .  87  00 

Vancouver,  Burrard  Inlet,  Immigration  Shed — 

Can.  Pac.  Ity.  Co.:  rent,  yr.  to  April  30,  1915 .  1  00 

Vancouver,  C.P.R.  Station,  Mail  Room  ($1,652.64) — 

Can.  Pac.  Ry.  Co.,  rent,  6  in.  to  Jan.  31,  1915 .  1,539  64 

Dixon  &  Murray,  labour,  $2;  Wright.  J.  C.,  cartage,  $3 .  ’  5  00 

Ottawa  Car.  Mfg.  Co.,  truck .  108  00 


Carried  forward . 1 , 380,  591  40 
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Brought  forward . 1,380, 591  40 

Vancouver  Chinese  Detention  Shed  ($851.05) — 

C.P.R.  Co.:  rent,  Mar.-Oct.  1914,  Dec.  to  Mar.  1915 .  300  00 

Modern  Office  Supply  Co.:  card  index  cabinet .  9  00 

Offiee  Specialty  Mfg.  Co.:  ten,  No.  406  steel  cabinets,  $395.50;  four, No.  78  transfer  cases, 

$13.80;  500  Yawmanote,  $131.25;  cartage,  $1.50 . .  542  05 

Vancouver  Dredge  Superintendent’s  Office  ($2,813.55) — 

Birks,  W.  M.,  J.  If.  &  G.  W.:  rent,  G14-618  Birks  Block,  Dec.  1,  1913-Feb.  1915 .  2,025  00 

B.C.  Telephone  Co.:  exchange  service:  office  2662,  yr.,  $124.15,  2661,  Feb.  8-Mar.  31, 

1915,  $8.85;  at  dock,  yr.  $48;  at  Heatley  Ave.  Wharf,  yr.,  $66;  at  residence,  yr.  $37. .  284  CO 

Brooks-Corning  Co.:  filing  cabinet,  $80.40;  cabinet  safe,  $72.60;  desk,  $51.50;  table,  $30; 

sundry,  $17 . . _. . . . .  25150 

Dixon  &  Murray:  stationery  cabinet,  six  shelves  high,  four  doors .  95  00 

Modern  Office  Supply  Co.:  2  V.C.  cabinets,  $98.50;  17  indices,  $51;  sundry,  $8.55 .  158  05 

Vancouver  Examining  Warehouse  ($12,096.61) — 

Caretaker,  T.  H.  Robson,  yr.,  $1,047.12;  engineer,  D.  FI.  Coleman,  yr.,  $1,320 .  2,367  12 

Elevatormen,  $3,610;  cleaners,  $2,380 .  5,990  00 

B.C.  Electric  Railway:  light,  Feb.  1913-Mar.  1915,  $305.67;  power,  12  m.  to  Mar.,  1915, 

$884 . : .  989  67 

Dixon  &  Murray:  glazing,  $28.80;  making  doorway  in  elevator  tower,  $29.50;  sundry, 

$28.82  .  87  12 

Evans,  Coleman  &  Evans:  30-77  tons  coal .  221  42 

Hartley  Iron  &  Wire  Works:  cable,  $20.05;  repairs  to  elevator,  $39.21 .  59  26 

Hudson’s  Bay  Co.:  sundry  caretaker’s  supplies,  $54.10;  apparently  overpaid,  $41.85 .  95  95 

Land  Electric  Fixture  Co.:  100  mazdas,  $28.50;  sundry,  $36.90 .  65  40 

London  Grocery  Co.:  sundry  caretaker’s  supplies .  150  85 

Martin,  Finlayson  &  Mather:  vise,  $12;  sundry  supplies,  $158.60 .  170  60 

McDowell-Mouat  Coal  Co.:  80-55  tons  lump  coal .  604  17 

McNeil,  Welch  &  Wilson:  105-22  tons  lump  coal .  730  59 

Snowdon,  C.  C.,  sundry  caretaker’s  supplies .  61  85 

Vancouver  City  Water  Works:  water,  April-Dee.,  1914 .  35  60 

Caretaker’s  supplies,  $101.25;  hardware,  $31.42;  cleaning  windows,  $25:  painting  flagpole, 

$16.20;  rent  of  area  under  sidewalk,  $5.35;  repairs,  $39.29;  2  rubber  mats;  $21;  scav¬ 
enger,  $134;  sweeping  chimneys,  $22;  wood,  $50;  sundry,  $15.50 . .  461  01 

Va  couver  Marine  Office  (($727.11) — 

Brown,  J.  A.,  rent,  June  1914  to  Jan.  1,  1915 .  280  00 

Dixon  &  Murray,  altering  and  fitting  up  offices . .. .  Ill  79 

Hinton  &  Co.:  lamps,  $10.30;  sundry  repairs,  $70.20 . . .  80  50 

Modern  Office  Supply  Co.:  sectional  cabinet,  $67.10;  24  chairs,  $40.80;  59  yd.  linoleum, 

$88.06;  table,  $19.50 .  215  46 

Lettering  windows  and  doors,  $21.75;  light,  Nov.-Mar.,  $5.96;  window  shades,  $11.65.  ..  39  36 

Vancouver  Old  Post  Officb  ($6,240.01) — 

Caretaker,  A.  J.  Chisholm,  $900;  watchman,  G.  Wilson,  $780 .  1,680  00 

Cleaners  to  Mar.  31,  1915 .  2,095  48 

Bamber  &  Co.:  50  gal.  galv.  boiler,  $49;  sundry  plumbing,  $33.20 .  82  20 

Baxter  &  Wright:  10  cabinet  sections,  $119.60;  4  chairs,  $23.15;  system  desk,  $40.25;  3 

stools,  $20.70;  4  tables,  $89.70 .  293  40 

B.C.  Electric  Railway  Co.:  light,  13  m.  to  Mar.  1915 .  133  44 

Dixon  A:  Murray:  renewing  gutters  and  cornice,  $625;  sundry  carpentry,  $133.41 .  758  41 

Great  Northern  Transfer  Co.:  24-21  tons  coal .  184  89 

Macdonald,  Marpole  Co.:  19-87  tons  coal .  145  02 

McNeill,  Welch  &  Wilson:  48-53  tons  coal .  339  73 

Smith,  Jos.:  covering  3  furnaces  with  asbestos  cement . 63  75 

Vancouver  City  Water  Works:  water,  yr.  to  Feb.  1915 . 93  25 

Cabinet,  $6.50;  cartage,  $21.50;  coal,'  $21.26;  caretaker’s  supplies,  $45.55;  gas,  $27.98; 
gas  stove,  $14;  pails,  $13.50;  repairs,  $79.15;  13  in.  scavenging,  $130;  shades,  $3.50; 

sweeping  chimney,  $7.50 . ! .  370  44 

Vancouver  New  Public  Building  ($21,398.97) — 

Engineer,  D.  Inches,  $1,140;  cleaners,  $5,491;  elevatormen,  $2,063.41 .  8,694  41 

Ben-IIur  Mfg.  Co.:  9  box  trucks,  $109.73;  freight,  $26.10 . 135  83 

Birks  Sons:  winding  and  tending  tower  clock,  1911-1914,  $200;  repairs,  $2 .  202  00 

B.C.  Electric  Railway  Co.:  light,  13  m.  to  Mar.  1915,  $3,431.94;  power,  12  m.  to  Mar., 

$453.90 . * .  3,885  84 

B.C.  Telephone  Co.:  exchange,  Nov.-Mar.,  $27.50;  directory  advertising,  $3.85. . .  31  35 

Brooks-Coming  Co.:  bookcase,  $23.50;  3  chairs,  $31;  3  desks,  $118.75;  sundry,  $16.60 .  189  85 

Cartwright,  A.:  cleaning  windows,  Jan.  1914-Mar.  1915 .  125  00 

Dixon  &  Murray:  carpenters,  $732.75;  painters,  $33.50;  fixing  up  parcel  delivery  on  base¬ 
ment  Hour,' $125;  grating,  with  door,  $38.50;  linoleum,  $22.50;  9  truck  tires,  $27; 

sundry  material,  etc.,  $466.79 .  1,446  04 

Duke’s  Grocery:  cleanser,  $19.90;  coal  oil,  $20.50;  floor  oil,  $9.75;  sundry,  $34.36 .  84  51 

Carried  forward . 1,418,114  56 
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Brought  forward . 1,418,114  56 

Vancouver  New  Public  Building — Concluded. 

Evans,  Coleman  <fc  Evans:  coal,  48-37  tons  lump,  $371.83,  9-06  tons  nut,  $55.94 .  427  77 

Great  Northern  Transfer  Co.:  36*97  tons  coal .  28J  03 

Haskins  &  Elliott:  repairing  p.o.  boxes,  making  new  keys,  etc .  156  65 

Hinton's:  tungsram  lamps,  250  twenty-five  watt,  200  forty-watt  and  250  sixty-watt .  305  00 

Hodgson  Plumbing  &  Heating  Co.:  clearing  chimney,  repairing  wall  and  fire  place  and 

clearing  ash-chute  S135.20;  repairing  prism  lights,  $61.16;  sundry,  $68.44 . «...  264  80 

Johnston  Electric  Co.:  forty-watt  mazdas,  250,  $85;  450  Rex.  lamps,  $162.50;  sundry 

electrical  work,  $96.85 .  344  35 

Lang  Electric  Fixture  Co.:  forty-watt  mazdas,  200,  $62.50;  twenty-five-watt  mazdas, 

$28.50;  sundry  electrical  work,  $139  02  . 230  02 

Macdonald,  Marpole  Co.:  Ill  tons  coal .  782  40 

Martin,  Finlayson  &  Mather:  coal  oil,  $30.63;  hose,  $28.50;  sundry,  $62.20 .  121  33 

McDowell  Mouat  Coal  Co.:  10-5  tons  coal .  78  75 

Modern  Office  Supply  Co.:  cabinet,  $48;  3  chairs,  $28.50;  3  desks,  $148.50;  sundry,  $14.25  239  25 

McNeill,  Welch  &  Wilson:  28-66  tons  lump  coal .  199  94 

Office  Specialty  Mfg.  Co.:  bag  rack,  $150;  2  steel  cabinets,  $60;  2  transfer  cases,  $41.40; 

6  wardrobes,  $85.10;  freight,  etc.,  $32.97 .  369  47 

Ottawa  Car  Co.:  two  standard  mail  trucks .  138  00 

Otis  Fensom  Elevator  Co.:  sundry  repairs  to  elevators .  287  45 

Rankin  &  Cherill:  laco  lamps,  300  sixty-watt,  100  forty-watt  and  100  twenty-five-watt. .  122  50 

Stanley  &  Co.:  painting,  345  letter  boxes,  $517.50,  80  parcel  boxes,  $140 .  657  50 

Stearman,  W.  C.:  mops,  $32;  sundry  caretaker’s  supplies,  $105.90 .  137  90 

Thomson  Stationery  Co.:  8  cases  toilet  paper .  80  00 

Vancouver  City  Water  Works:  water,  12  m.  to  Mar.  2,  1915 .  288  35 

Weeks  &  Co.:  sundry  plumbing  repairs .  225  49 

Four  brass  signs,  $15.50;  cabinet,  $27;  caretaker’s  supplies,  $372.86;  cleaning  rugs,  $9.40; 
disinfectant,  $41.25;  electrical  work,  $94.70;  freight,  $68.19;  scavenger  work,  13  m. 

to  Mar.  1915,  $130;  sweeping  chimney,  $16.50;  sundry,  $90.79 .  866  19 

Vancouver  Postal  Station  “A”  ($1,564.76) — 

Brooks-Corning  Co.:  2  desks,  $55.20;  2  w.p.  baskets,  $5.80 . '. .  61  00 

Office  Specialty  Mfg.  Co.:  bag  rack,  282  bag,  $1,250;  freight,  $145.76 .  1,395  76 

Ottawa  Car  Mfg.  Co.:  2  standard  trucks,  painted .  108  00 

Vancouver  Postal  Station  “B”  ($12,701.81) — 

Caretaker,  J.  Robinson,  yr.,  $1,020;  cleaner,  $k  March,  Nov. -Mar.,  $350 .  1,370  00 

Benson,  F.  G.,  safe,  $165;  Evans,  Coleman  &  Evans,  coal,  $86.01 .  251  01 

B.C.  Electric  Ry.:  light,  13  m.  to  Mar.,  1915 .  207  26 

Brooks-Corning  Co.  ($945.22) — 

Agriculture  Branch,  107}  yd.  linoleum .  134  35 

Fruit  Inspector,  45}  yd.  linole-um .  56  87 

Hydrographic  Survey:  4  desks,  $142;  88}  yd.  linoleum,  $110.60 . .  252  60 

Inland  Revenue:  bookcase  $25.60;  cabinet,  $31.05;  card  cabinet,  $5.20;  6  chairs, 

$53.50;  3  desks,  $103.50;  sundry,  $53.35 . _ . . . '. .  272  20 

Inspector  of  Indian  Schools:  cabinet,  $14;  2  chairs,  $15.25;  desk,  $38;  linoleum,  $15..  82  25 

Marine  &  Fisheries:  3  chairs,  $18.70;  desk,  $28.75;  sundry,  $10.75 .  58  20 

Weights  &  Measures:  cabinet,  $85.25;  sundry,  $3.50 .  88  75 

Dixon  &  Murray  ($2,846.52) — 

Fittings,  $1,682;  pigeon  holes,  etc.,  $14.30 . 1,696  30 

Wiring  and  installing  18  lights  to  sorting  tables  and  10  other  lights .  285  37 

Cutting  3  openings,  putting  in  doors,  etc.,  for  Animal  Health  Branch .  146  95 

Cutting  3  openings,  putting  in  doors,  etc.  for  Geographical  Survey .  80  25 

Building  17  additional  feet  of  partition  to  lavatories,  etc .  95  05 

Desk  and  chair,  $50;  2  desks,  $75;  case,  $60;  linoleum,  $67.50;  2  brass  signs,  $20; 

2  stands,  $32.50;  sundry,  $29 .  334  00 

Moving  safe,  $25;  3  signs,  $23;  sundry  alterations,  $160. 60 .  208  60 

Hamilton,  Mrs.  N.  E.,  rent,  April  to  Jan .  6,000  00 

McNeill,  Welch  &  Wilson:  23-62  tons  coal . . .  171  37 

Office  Specialty  Mfg.  Co.:  4  bag  racks,  $110;  book  rack,  $8.75;  4  chairs,  $46;  2  desks,  $100; 

freight  and  cartage,  $15.76;  sundry,  $4 .  284  51 

Spencer,  D.:  69  yd.  cork  carpet,  $86.22;  2  Wilton  rugs,  $55;  paper,  $1.40 .  142  62 

Steel  Equipment  Co.:  2  cabinets,  40  steel  guides,  prepaid  to  Vancouver, .  90  60 

Vancouver  City  Water  Works,  water,  11  m.  to  Feb.  2,  1915 .  24  20 

Caretaker’s  supplies,  $112.55;  coal,  $22.65;  6  electric  portables,  $42;  55  mazdas,  $18.70; 

scavenging,  13  m.,  $130;  2  doz.  stools,  $26.40;  sundry,  $16.20 .  368  50 

Vancouver  Postal  Station  “C”  ($1,786.49) — 

Caretaker,  J.  D.  Thompson,  y.  to  March . . . 840  00 

B.  C.  Electric  Railway  Co.:  light,  y.  to  March  9,  1915 .  89  79 

Rent:  April-June,  P.  Winram,  $270;  July-Dee.,  G.  W.  Dunlap,  $540 .  810  00 

Awning,  $21.50;  caretaker’s  supplies,  $20.80;  repairs,  $4.40 .  46  70 

Vancouver  Postal  Station  No.  6,  Fair  view,  lettering  office . % .  6  90 


Carried  forward . . . 1,440,778  66 
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Brought  forward . 1,440,778  66 

Vernon  Public  Building  ($2,238.68) — 

Caretaker,  C.  E.  Mohr,  y.  to  March,  1915. . ^ .  840  00 

Crowell,  T.  E.:  carpenters,  $38.50;  material,  $45.22 . * .  83  72  . 

Hawkins  &  Hayward:  200  mazdas,  $52.50;  express,  $3.50 .  56  00 

Jacques,  F.  B.:  winding  clock,  2  y.,  $100;  repairs,  $3 .  103  00 

Neil  &  Cryderman:  44-28  tons  coal,  $472.53;  18  cords  wood,  $104;  sundry,  50c .  577  03 

Vernon  City:  light,  14  m.  to  Mar.  1915,  $397.98;  water,  13  m.  to  March,  1915,  $48.75 .  446  73 

Caretaker’s  supplies,  $67.66;  2  fans,  $40;  repairs,  $24.54 .  132  20 

Victoria,  Caretaker’s  Residence  ($110.68) — 

Crown  Fuel  Co.:  2  tons  coal,  $15;  6  cords  wood,  $45 . „ .  60  00 

Coal,  $14;  light,  y.,  $24.57;  water,  y.,  $12. 11. . . . . .... . ; .  50  68 

Victoria  Customs  Office,  Belmont  Block,  Hinton’s,  installing  lights  in  basement .  117  58 

Victoria  Engineer’s  Offices  and  Parcel  Post  ($5,030.72) — 

Belmont  Buildings,  Ltd.:  rent  of  engineer’s  office,  March-Nov.,  1914,  $1,350;  rent  of 

parcel  post  rooms,  9  m.  to  March  3,  1915,  $1,800 .  3, 150  00 

B.  C.  Electric  Railway  Co.:  lighting,  Belmont  offices,  June  2- April  9,  $77.40,  Dallas 

office,  13  m.  to  March,  1915,  $14.39 .  91  79 

B.  C.  Telephone:  exchange  service,  engineer’s  office,  y.,  $54,  Ogden  Point,  y.,  $72 .  120  00 

Hammond,  John:  removing  parcel  post  from  old  building  and  fitting  up  rented  quarters.  536  43 
Leigh  &  Sons:  3  cabinets,  $158.75;  drafting  table,  $82.25;  office  table,  $25.80;  sundry,  $5.55.  250  35 

Victoria  Book  &  Stationery  Co.:  blue-print  cabinet,  $33.25;  map  cabinet,  SS7.50;  cabinet 
sections,  $198.40;  8  chairs,  $102;  2  desks,  $110;  linoleum,  $49.50;  map  rack,  $43.50; 

2  tables,  $72.75;  5  stools,  $36.50;  wardrobe,  $21;  sundry,  $  >1 .20 .  815  60 

Cork  carpet,  $44.95;  desk  lamp,  $7;  repairs,  $8.60 .  60  55 

Victoria  Fumigating  Plant:  C.  P.  Ry.  Co.,  rent,  April-Dee .  22  50 

Victoria  Immigration  Detention  Hospital  ($941.33) — 

B.  C.  Electric  Ry.:  light,  13  m.  to  March,  1915.. .  260  39 

Crown  Fuel  Co.:  41  tons  coal,  $307.50;  2  cords  wood,  $15 .  322  50 

Hall  &  Walker:  12  tons  coal  at  $7.50 .  90  00 

McKay  &  Gillespie:  6  tons  coal,  $42;  4  cords  wood,  $30 .  72  00 

Smith,  J.,  removing  garbage,  March,  April,  June,  1914 .  24  00 

Victoria  City,  water,  12  m.  to  March  20,  1915 .  172  44 

Victoria  Observatory  ($1,278.79) — 

Caretaker,  E.  Lepoidevin,  12  m.  to  March,  1915 .  900  00 

B.  C.  Electric  Ry.  Co.,  lighting,  12  m.  to  March  20,  1915 .  88  33 

Crown  Fuel  Co.,  14  tons  coal,  $114.50;  Victoria  Transfer,  cartage,  $87.25 .  181  75 

Caretaker’s  supplies,  S30.40;  coal,  $7.50;  mat,  $5;  water,  11  m.  to  March  13,  1915,  $15.81. .  108  71 

Victoria  Old  Custom  House  ($1,731.32) — 

Caretaker,  E.  J.  Bayntun,  y.  to  March,  1915 .  750  00 

B.  C.  Electric  Ry.  Co.:  light,  13  m.  to  April  3,  1915 .  169  67 

Crown  Fuel  Co.:  19  tons  coal,  $142.50;  3  cords  wood,  $22.50 .  165  00 

Hammond,  J.:  repairing  steps,  $30.85;  sundry,  $36.95 .  67  80 

Kirk  &  Co.,  7  tons  coal,  $52.50;  Macey  Co.,  chart  cabinet,  $63.25 .  115  75 

Smith,  J.,  removing  garbage,  13  m.  to  March,  1915 .  104  00 

Victoria  Book  &  Stationery  Co.:  chart  case,  $55;  vault  truck,  $80.50;  sundry,  $12 .  147  50 

Caretaker’s  supplies,  $26.35;  coal,  $35;  lighting,  gas,  y.,  $11.60;  paper  shades,  $6; 

repairs,  S79. 12;  water,  13  m.  to  March  20,  $22.03;  wood,  $31. 50 .  211  60 

Victoria  Old  Post  Office  ($1,690.64) — 

Caretaker,  W.  G.  Bowden,  y.  to  March,  1915 .  240  00 

B.  C.  Electric  Railway  Co.:  light,  Jan.  8,  1914  to  April  8,  1915 . . . .  54  16 

Hammond,  J.:  erecting  partition,  $75;  removing  and  erecting  partitions  for  toilet,  $150; 

re- wiring,  $551;  sundry  repairs,  $43.81. .  819  81 

Hinton’s:  rewiring,  in  conduit,  store  occupied  by  The  Two  Jacks .  89  25 

Keefer  &  Pitts,  Victoria:  legal  services,  $25.70;  collecting  rents,  $78 .  103  70 

Office  Specialty  Mfg.  Co.:  two  No.  406  cabinets,  $69;  freight,  $11.10 .  71  10 

Victoria  Book  &  Stationery  Co.:  cabinet,  $63.25;  3  chairs,  $10.50;  2  tables,  $37  05 .  Ill  40 

Victoria  City,  water,  y.  to  March,  22,  1915. .  104  97 

Caretaker’s  supplies,  $46.10;  coal,  $30;  repairs,  $10.15;  table,  top,  $10 .  96  25 

Victoria  Public  Building  ($13,793  12)  — 

Rubenstein  Bros.:  5  brass  grills.  $130;  freight,  etc,  $9.04 .  139  04 

Smith,  J.:  removing  garbage,  13  m.  to  March .  104  00 

Spencer,  I).:  curtains,  $5  60;  feather  dusters,  $22.50;  stools,  $11.40;  sundry,  $23.90 .  63  40 

United  Typewriter  Co.:  cabinet,  $45;  chair,  $8;  2  platens,  $9 .  62  00 

Victoria  Book  &  Stationery  Co.:  cabinet  sections,  $1 18.25;  chair,  $15;  desk,  $40;  desk 

and  chair,  $79.50;  paper,  $25.50 .  278  25 

Victoria  City,  water,  12  m.  to  Mar.  22,  1915 .  77  82 

Waites,  G.  F.:  repairing  p.  o.  boxes,  making  keys,  etc .  371  00 

Caretaker’s  supplies,  $71  45;  freight  and  cartage,  $79  39;  gas,  y.,  to  March,  $32.95;  100 

mazdas,  $26.25;  supply  of  towels,  9  m.,  $18;  repairs,  $109.05;  wood,  $16 .  353  09 


Carried  forward . 1,455,389  50 
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Victoria  Public  Building — Concluded. 

Caretaker,  Wm.  McKay,  y.,  51,220;  elevator-man,  F.  Catteral,  y.,  $780 .  2,000  00 

Cleaners,  three,  $2,520;  firemen,  $2,115.81 .  4,635  81 

Ben  Hur  Mfg.  Co.:  6  trucks*,  $66.98;  freight,  $15.73 . '. .  82  71 

B.  C.  Electric  Ry.  Co.:  light,  city  post  office,  Feb.  3,  1914-April  3,  1915,  $842.83;  light, 

Government  St.,  13  m.  to  April  3,  1915,  $1,874.55;  power,  April-Mar.,  $256.96 .  2,974  34 

B.  C.  Telephone  Co.:  exchange  service,  y.  to  June,  1915,  clerk  of  works  office,  $48,  residence 

$36 . - . . .  84  00 

Crown  Fuel  Co.:  147  tons  coal,  $1,102.50;  10  cords  wood,  $75 . » .  1,177  50 

Hall  &  Walker:  30  tons  coal,  at  $7.50  .  225  00 

Hinton’s:  tungsram  lamps*,  200  twenty-five  watt,  100  f*rty-watt,  50  sixty-watt,  $122.50; 

repairs,  $45. 62 .  168  12 

James  Bay  Window  Cleaning  Co.,  cleaning  windows .  120  00 

Kirk  &  Co.,  24  tons  coal,  $180;  Powell  &  Son,  heater,  $55;  sundry,  $38.85 .  273  85 

Mackay  &  Gillespie:  19  tons  coal,  $134;  8  cords  wood,  $60 .  194  00 

Office  Specialty  Mfg.  Co.:  three  No.  406  steel  cases,  $90;  16  lockers,  $126.40;  2  stools, 

$11.50;  2  trucks,  $120;  freight,  $61 .29 . , .  409  19 

Victoria  Temporary  Examining  Warehouse  ($6,077.04) — 

Caretaker,  A.  Ward,  y.,  $960;  rent,  A.  J.  C.  McDermott,  April-Dee.,  $4,500 .  5,460  00 

B.  C.  Electric  Ry.  Co.:  light,  13  m.  to  March  31,  1915,  $16.69;  power,  April-March, 

$236.53 . 253  22 

Smith,  J.,  removing  garbage,  13  m.  to  March,  1915 .  104  00 

Coal,  15  tons,  $112.50;  caretaker’s  supplies,  $18.50;  gas,  13  m.  to  March,  $45.75;  repairs, 

$59.72;  water,  y.  to  March,  $23.35 .  259  82 

White  Rock  Immigration  Building  ($85.50) — 

B.  C.  Electric  Railway  Co.:  light,  April-Oct.,  1914,  Jan.,  1915 .  29  70 

Lawrence,  H.  G.,  6  tons  coal .  55  80 

Williams  Head  Quarantine  Station  ($4,972.18) — 

Crown  Fuel  Co.:  445  tons  coal,  $2,892.50;  unloading,  $244.30 .  3,136  80 

Kingham  &  Co.,  282-24  tons  coal,  $1,622.88;  Weir,  G.  F.,  25  cords  wood,  $212.50 .  1,835  38 

British  Columbia  Generally  ($2,026.27) — 

Travel  and  outlay:  J.  G.  Brown,  $27.60;  W.  Henderson,  $838.62;  W.  F.  Teetzel,  $334.50.  1,200  72 

Blue-prints,  $32.80;  freight  and  express,  $67.96;  stamps,  $194.30;  telegrams,  $96;  sundry, 

$21.09 . • .  412  15  ' 

King’s  Printer,  $24.04;  Stationery  Office,  $389.36 .  413  40 

Dominion  Buildings  Generally  ($11,651.29) — 

Berlin  Interior  Hardwood  Co.:  10  prel.  letter  sorting  cases,  $240;  25  letter  carriers’  sorting 

cases,  $450 .  690  00 

Bourassa  &  Son  (P.  E.):  sorting  cases,  25  of  No.  1256,  $450,  25  of  No.  1257,  $625,  100  of 

No.  1258,  $2,800,  24  of  No.  1259,  $1,200,  12  of  No.  1262,  $264,  25  of  No.  1264,  $500 .  5,839  00 

/  Office  Specialty  Mfg.  Co.:  35  bases,  $26.25;  165  middle  sections,  $330;  35  tops,  $87.50. . . .  443  75 

Ottawa  Typewriter  Co.:  24  Macey  desks  with  sett  guides  and  300  cards  each,  $672;  freight 

$57.21 .  729  21 

Cartage,  $223.85;  12  cushions,  $18;  freight,  $269.28;  signs,  $18.75;  36  stamp  racks,  $21.60.  551  48 

Advertising,  $2,840.66;  King’s  Printer,  $557.19 .  3,397  85 

Detailed  with  Yukon  Public  Buildings,  Maintenance . (Page  V — 184)  737  50 

Detailed  with  Ottawa  Buildings  Power . (Page  V — 114)  18,788  61 

Detailed  with  Ottawa  Buildings  Rents . (Page  V — 115)  338,639  46 


Total . 

Less,  charged  to: — 

Ottawa  Buildings,  Repairs _ 

Harbours  and  Rivers,  Ontario 


. 1,850,711  87 

(Page  V — 107)  10  00 
(Page  V— 259)  20  39 

-  30  39 


Total,  as  on  page  V— 115 


1,850,681  48 


Dominion  Immigration  Buildings:  Maintenance. 


Canadian  Office  at  Boston:  filing  cabinet,  $24.60;  table,  $8.50;  2  awrnings,  $8 .  41  10 

Halifax  Immigration  Building  ($799) — 

Bateman,  G.  C.:  installing  electric  wiring .  72  00 

Farquhar  Bros.:  2  set  grate  bars,  $53.75;  12  ash  barrels,  $36;  200  ft.  f  in.  hose,  $30; 

labour,  $111.95;  sundries,  $264.24 .  501  94 

Maclnnes,  J.  &  Son.:  making  and  fitting  up  office  partition,  $84;  re-modeling  old  office, 

.  101  00 

Small  payments:  building  and  painting  clothes  closets,  $35;  glazing,  $27.20;  fitting  up 

porch,  $23;  removing  plaster,  $12;  repairing  stable  doors,  $9.55;  sundries,  $17.31..  124  06 


Carried  forward .  840  10 
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Brought  forward .  840  10 

North  Sydney  Immigration  Building  ($437.05) — 

McDonald,  A.  M.:  painting  main  hall,  offices,  waiting  room,  etc.,  $230;  oiling  floors,  $20; 

painting  sign,  $10 . .  200  00 

McPherson,  A.:  putting  in  skylight,  7  sashes,  complete,  $50;  sundry  repairs,  $14.25  ...  64  25 

Small  payments:  building  plank  walk,  $34‘.80;  plumbing,  $27;  building  gangway,  $25; 

linoleum,  22  yd.,  $22;  laying  same,  $4 .  112  80 

Windsor  Immigration  Office:  floor  square,  3  yd.  x  4  yd .  26  50 

St.  John  Immigration  Buildings  ($567.94) — 

Emerson,  W.  E.:  repairing  heating  boiler,  $166.16;  plumbing,  etc.,  $176.17 .  342  33 

Pearce,  W.  A.:  painting,  kalsomining,  etc.,  $70;  setting,  17  Its.  glass,  $17 .  87  00 

Retallick,  R.:  removing,  cleaning,  etc.,  windows .  55  00 

Small  payments:  repairing  sewer,  $26.45;  hardware,  $21.58;  repairing  gravel  strips, 

$11 .50;  sundries,  $24.08 . .  83  61 

Montreal  Immigration  Buildings  ($527.07) — 

Sauve,  B.:  putting  in  12  colored  windows  and  repairing  7,  $65;  repairing  iron  fence,  $15; 

labour,  $108.60;  sundries,  $20.10 .  208  70 

Tremblay,  F.  &  Co.:  lumber . . ■ .  78  28 

West  Disinfecting  Co.:  1)  brl.  euchrelyptum .  61  25 

Small  payments:  brl.  boiler  compound,  $39.70;  hardware,  $28.99;  office  furniture,  $21.60; 

grate,  $20;  2  awnings,  $15;  500  lb.  dust-o-dust,  $15;  sundries,  $38.45 .  178  84 

Nomininguc  Office:  stove,  $9;  sundry,  $1.45 .  10  45 

Peribonka  Immigration  Building:  erecting  flag  pole,  $19.93;  sundry,  $6.20 .  26  13 

Quebec  Immigration  Building  ($1,399.83) — 

Alaska  Feather  &  Down  Co.:  3)  ft.  double  deck  bunks,  24  at  $7.90 .  189  60 

Gervais,  E.:  repairing  furniture . .  200  00 

Goldie  &  McCulloch  Co.:  safe,  $700;  freight,  etc.,  $30 .  730  00 

Paquet,  A.:  2  sofas,  $25,  $18;  sundry,  $11.25 .  54  25 

Quebec  Electric  Co.:  electrical  supplies .  50  12 

Small  payments:  electrical  supplies,  $45.25;  3  15— ft  flags,  $32.07;  cartage,  $25.25;  plumb¬ 
ing,  $22;  freight,  $17.97;  crate  disinfectant,  $10.50;  sundry,  $22.82 .  175  86 

Roberval  Immigration  Building:  plumbing,  $19.12;  18  yd.  tarpaulin,  $18;  sundries,  $14.85 _  51  97 

Cobourg  Immigration  Office:  removing  ashes .  10  00 

Fort  Frances  Immigration  Office:  repairing  office  furniture .  4  75 

Fort  William  Office:  leather  couch .  15  00 

Hamilton  Office  ($136.15) — 

Clark,  A.:  connecting  2  coils  and  boiler,  $59;  sundry,  $1.20 . .  60  20 

Small  payments:  cabinet,  $26;  repairing  and  kalsomining  walls,  $18;  repairing  office, 

$10;  12  chairs,  $10.20;  2  shades,  $6.50;  sundries,  $5.25 .  75  95 

Toronto  Immigration  Building  ($873.90) — 

Day  Sign  Co.:  removing  paper,  tinting  wralls  in  9  rooms,  painting  floors,  etc.,  $180;  remov¬ 
ing  paper,  tinting  walls,  etc.  of  inspector’s  office,  $27;  plastering  at  hostel,  $56.50; 
painting  and  glazing,  $48;  bringing  sign  from  bridge  and  re-lettering  same,  $42.50; 

sundry,  $4 . > .  35S  00 

Levinter,  S.:  4  ft.  x  4)  ft.  mattresses,  28,  $70;  10  springs,  $40;  10  beds,  $27.50 .  137  50 

Maxwell,  F.  R.  &  Co.:  plumbing,  etc .  54  57 

Murray-Kay:  linoleum,  114  yd.,  $76.20;  laying  linoleum,  50  yd.,  $36 .  112  20 

Reynolds,  G.  N.  &  Co.:  4-dr.  cabinet,  $29;  desk,  $29;  wardrobe,  $24;  chairs,  $32.20; .  114  20 

Small  payments:  range,  $24;  cloth,  $23.35;  repairing  roof,  $15;  sundries,  $35.08 .  97  43 

Brandon  Immigration  Building:  plumbing .  48  80 

Deloraine  Immigration  Building  ($326.30) — 

Rea,  T.  M.:  labour  and  materials . .  50  00 

Thomas  &  Boon:  roll  top  desk,  $45;  range,  $45;  8  double  springs,  $30;  8  iron  beds,  $32; 

tables,  chairs,  etc.,  $39.50 .  197  50 

Small  payments:  painting,  varnishing,  etc.,  $30;  heater,  $25;  sundries,  $23.80 .  78  80 

Emerson  Office:  screen  door .  3  00 

Winnipeg  Immigration  Buildings  ($4,206.18) — 

Banfield,  J.  A.:  linoleum,  135)  yd.,  $147.70;  4  beds,  $50;  couch,  $18;  4  stands,  $14;  tables 

and  chairs,  $17.25 . 246  95 

Beairsto  Plumbing  Co.:  labour,  14  h.  at  75c.,  1,199)  h.  at  70c.,  889)  h.  at  40c.;  material, 

$-471.47 .  1,677  22 

llood,  W.  J.:  repairing  furniture,  etc.,  168  h.  at  60c.;  steel  cable,  200  ft.,  $30;  sundries, 

$30.65... .  161  45 

Mainer  Electric  Co.:  electrical  supplies . 4 .  80  63 

Office  Specialty  Mfg.  Co.:  steel  cabinets,  5  at  $31 , 7  at  $30,  36  at  $27,  1,  $28.60;  second  hand 
•  steel  uprights,  3  at  $20;  sanitary  desk,  $60;  4  sets  folders,  etc.,  $39;  2  chairs,  $18; 

freight,  $174.38;  sundry,  $53.55 . ; .  1,770  53 

Pioneer  Elevator  and  Motor  Repair  ( 'o.:  repairs,  etc.,  labour,  $101.12,  material,  $16.95. . .  118  07 

Wier  &  Wilson:  hardware,  etc . ; .  53  85 

Small  payments:  hardware,  $32.47;  freight,  $23.61;  electrical  supplies,  $23;  repairing  locks, 

etc.,  $11.70;  sundries,  $6.70 .  97  48 


Carried  forward .  9,511  12 
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Dominion  Immigration  Buildings:  Maintenance — Concluded.  $  cts. 

Brought  forward .  9,511  12 

Maple  Creek  Immigration  Building:  carpenters’  repairs,  etc .  30  00 

Moose  Jaw  Immigration  Building  ($231.35) — 

Groutage,  E.:  painting,  papering,  etc .  18S  00 

Small  payments:  screen  doors  and  windows,  $36;  sundries,  $7.35 .  43  35 

Regina  Immigration  Building  ($424.70) — 

Crapper,  F.  M.:  painting  exterior,  repairing  walls  and  kalsomining  interior .  300  00 

Wilson  &  Wilson:  plaster  work  in  bas;ement .  80  00 

Small  payments:  altering  cellar  drains,  etc.,  $31.35;  cleaning  basement,  $8;  plumbing, 

$5.35 .  44  70 

Saskatoon  Immigration  Hall:  Saskatoon  Hardware  Co.:  hardware .  69  10 

Calgary  Immigration  Building  ($126) — 

Grindlay,  Chas.:  erecting  railing .  5  50 

Neilson  Furniture  Co.:  2  dressers,  $32.50;  2  rugs,  $20;  2  stands,  $10.80;  2  mirrors,  $7.20 _  70  50 

Western  Planing  Mills  Co.:  glazing,  etc . : _  50  00 

Edmonton  Immigration  Hall  ($307.26) — 

North-West  Roofing  Co.:  repairing  roof . . . . .  75  00 

Small  payments:  plumbing,  $49.41;  clearing  and  flushing  drains  in  basement,  $40.15; 
repairing  range,  etc.,  $31.25;  4-dr.  filing  cabinet,  $27;  repairing  hall,  $24.90;  table,  $13.80; 
kalsomining  2  rooms,  $13;  250  lb.  dustbane,  $10.50;  office  clock,  $9.75;  freight,  $7.50; 

card  index  case  ,  $5 . ; .  232  26 

Entwistle  Immigration' Hall:  cleaning  well  and  banking  same .  15  00 

Grande  Prairie  Immigration  Hall  ($267.92) — 

Bunting,  W.  N.  Co.:  range,  $47.70;  heater,  $25.20;  hardware,  $11.57 .  84  47 

Graham  &  Reid:  9  beds,  $52.65;  9  springs,  $45;  chairs,  2  at  $3.25,  18  at  60c .  114  95 

Roy,  P.:  carpenter’s  work,  64  h.  at  50c.;  lumber,  750  ft.,  $28 .  60  00 

Selkirk  Trading  Co.:  hardware .  8  50 

Grouard  Immigration  Hall:  plumbing .  2  75 

Lethbridge  Immigration  Hall:  removing  storm  sash,  etc .  4  50 

Medicine  Hat  Immigration  Hall:  t.p.  desk  (half-price) .  12  50 

Stratheona  Immigration  Hall  ($156.75) — 

Bowcott,  Dean  &  Roberts:  repairing  boiler  and  radiator .  59  08 

Burnham-Frith  Electric  Co.:  electrical  supplies .  7  67 

FI  eager,  J.  M.:  installing  range  boiler,  $45;  repairing  range,  etc.,  $45 .  90  00 

Vermilion  Immigration  Building:  lumber,  etc .  21  00 

Chilliwack  Immigration  Building:  painting  sign . : . ...... .  3  00 

Prince  Rupert  Immigration  Building:  painting  tanks  for  fumigation. . . .  51  00 

Vancouver  Immigration  Building:  Office  Specialty  M’fg.  Co.:  steel  cabinets,  2  at  $30;  freight, 

.  $13.80 .  73  80 

Victoria  Immigration  Building  ($1,421.60) — 

Mable,  Win.:  replacing  wire  screen  with  iron  bars,  $675;  iron  for  doors,  $11.65 .  686  65 

Melrose  Co.:  painting  exterior  ironwork,  doors,  etc.,  $139;  painting  fence,  2  coats,  $89; 

glazing,  $9.10 . 237  10 

Nott,  R.  J.  Co.:  repairing  and  covering  boilers,  $132.65;  sundry,  $10.35 .  •  143  00 

Simpson,  Jas.,  care  of  grounds,  $225;  Smith,  J.,  scavenging,  $80 . ' .  305  00 

Small  payments:  plumbing,  $19.40;  lumber,  $11;  painting  flag  pole,  $10;  sundries,  $9.45  49  85 

Advertising .  3  36 


Total,  carried  to  Page  V— 2 .  12,732  71 


Dominion  Quarantine  Stations:  Maintenance. 

.  Halifax:  Grant,  A.  T.  &  Co.:  hardware .  2  10 

North  Sydney:  Stairs,  Wm.,  Son  &  Morrow:  4  ply  2  in.  hose,  150  ft.,  $82.50;  force  pump,  $25; 

sundries,  $5.25 .  112  75 

Chatham,  N.  B.:  Walsh,  E.  &  R.:  shingling  at  Middle  Island .  179  80 

Williams  Head:  Reid,  J.  D.:  care  of  pipe  line,  y.,  1915 .  180  00 


Total,  carried  to  Page  V — 2 .  474  65 


Yukon  Public  Buildings:  Repairs,  Fuel,  Light,  etc. 

Carcross  Post  Office  ($155.50) — 

Watson,  M.,  gasoline,  40  gal. . .  28  00 

Wood,  15c.  at  $8.50.  L.  Coigdarripe,  $102;  Simmons  <fc  Berbeck,  $25.50 .  127  50 

Dawson  Administration  Building  ($19,033.12) — 

Caretaker,  J.  A.  Murphy,  y.,  $2,160;  nightman,  J.  A.  Craig,  y.,  $2,160 .  4,320  00 

Charmen,  C.  Corbeil,  y.,  $1,920;  J.  B.  Deslaurier,  y.,  $1,920 .  3,840  00 


Carried  forward .  8,315  50 
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Yukon  Public  Buildings:  Repairs,  Fuel,  Light,  etc.— Continued.  $  cts. 

Brought  forward .  8,315  50 

Dawson  Administration  Building — Concluded. 

Carpenters,  labourers,  etc . 2,775  29 

Brown  Bros.  &  Co.:  grass  and  clover  seed,  320  lb . . . . .  92  00 

Carlin,  W.  D.,  grading,  S83.90;  Cascade  Steam  Laundry,  laundry  work,  $53.02 .  136  92 

Dawson  City  Water  &  Power  Co.:  water  services,  6  m.  to  Mar.,  1915 .  300  00 

Dawson  Electric  Light  &  Power  Co.:  lighting,  y.  to  Mar.,  1915,  $963.39;  meter  rent,  $1.50; 

rent  of  mercury  lamp,  $36;  repairs,  etc.,  $12 .  1,012  89 

Downer  &  Sutherland,  plumbing,  $78.56;  Spence,  J.,  supplies,  $91.75 .  170  31 

Government  of  Yukon  Territory:  water  service,  6  m.  to  Sept.  30,  1914,  $750;  lumber,  4,538 

ft.  at  $45... . 954  21 

Klondyke  Thawing  Machine  Co.:  2  hose  reels,  $77.72;  6  awnings,  $41;  hardware,  $106.80  225  52 

Lowe,  Frank:  8  chairs,  $149;  sundries,  $8.76 .  157  76 

Milne,  T.:  labour,  116  h.  at  $1:  paint,  etc.,  $95.75 . 211  75 

Yukon  Sheet  Metal  Works:  labour,  $237.75;  material,  $62.01 .  299  76 

Yukon  Telephone  Syndicate:  phone  service,  12  m.  to  Mar.,  1915,  $292.50;  repairs,  etc., 

$8.50 . . .  301  00 

Wood,  372-8  cd.:  J.  S.  Chisholm,  $1,086.78;  J.  W.  Gilroy,  $642.91;  L.  B.  Roal,  $600.87, 

J.  Sipkus,  $1,471.15;  O.  Yachon,  $360.98 .  4,162  69 

Small  payments:  cartage,  $30;  23U  yd.  cheese  cloth,  $18.52;  16  keys,  $14;  advertising, 

$13.50;  sawing  poles,  $10;  hardware,  $10.25;  sundries,  $26.75 .  123  02 

Dawson  Carpenters’  Shop:  lighting,  7  m.  to  Feb.  28, 1915,  $21.45;  cd.  wood,  $15;  hardware,  etc., 

$26.35...... . : . .  62  80 

Dawson  Commissioners’  Residence  and  Greenhouse  ($15,585.62) — 

Caretaker,  N.  P.  McDonald,  y.,  $1,920;  overtime,  $20.25 . . .  1,940  25 

Gardener,  C.  Paddock,  y.,  $2,530;  charwomen,  $1,838.75;  labourers,  etc.,  $1,001.50 .  5,370  25 

Dawson  City  Water  &  Power  Co.:  water  service,  6  m.  to  Mar.,  1915 .  180  00 

Dawson  Electric  Light  &  Power  Co.:  lighting,  12  m.  to  Mar.,  1915,  $551.41;  meter  rent, 

$1.50;  repairs,  etc.,  $168.15 . ‘ .  721  06 

Dreer,  H.  A.:  seeds,  etc.,  $112.53;  express,  etc.,  $62.45 .  174  98 

Government  of  Yukon  Territory:  water  service,  6  m.  to  Sept.  30,  1914,  $750;  lumber,  912  ft. 

at  $45 .  791  04 

Henderson,  P.  &  Co.,  bulbs,  etc.,  $72;  Shuman,  G.  L.  &  Co.,  set  Stoddard  lectures,  $65.70  137  70 

Klondyke  Thawing  Machine  Co.:  hose  reel,  $38.86;  f-in.  garden  hose,  65  ft.,  $16.25; 

hardware,  etc.,  $212.99 . . .  288  10 

Milne,  T.:  labour,  423  h.  at  $1;  paint,  28j  gal.,  $122.50;  burlap,  41  yd.,  $30.75;  lining,  232  yd., 

$29;  varnish,  etc.,  $84.25 .  689  50 

Scougale  Mercantile  Co.:  10  pr.  curtains,  $135;  sundries,  $81 .  216  00 

White,  J.  <fc  Co.:  3  table  cloths,  $73;  napkins,  2  doz.,  $18.50  doz.,  $16;  comforter,  $20; 

postage,  etc.,  $2.91 . 7 . . . .  130  41 

Yukon  Saw  Mill,  lumber .  146  96 

Yukon  Sheet  Metal  Works:  labour,  $243;  material,  $157.70 .  430  70 

Yukon  Telephone  Syndicate:  phone  service,  12  m.  to  Mar.,  1914 .  346  00 

Cut  glass,  etc.:  Dawson  Jewellery  Store,  $124.50;  C.  Jeanneret,  $110  .  235  50 

Wood,  266-817  c.:  W.  D.  Carlin,  $2,137.90;  J.  S.  Chisholm,  $1,170.81 . 3,308  71 

Small  payments:  express,  $44.74;  hardware,  etc.,  $44.25,  plumbing,  etc.,  $41.88;  tuning 
pianos,  $40;  laundry  work,  $36.10;  seeds,  etc.,  $26.57;  1|  ton  coal,  $24;  450  potting  cans, 

$20;  duty,  etc.,  $19.67;  2  dictionaries,  $12.50,  $5;  desk  set,  $17;  bed  spring,  $15;  table 

decorations,  $13.50;  table  cover,  $10;  Union  Jack,  $10;  sundries,  $148.25 .  528  46 

Dawson  Court  House:  repairing  roof,  $27.75;  12-ft.  Union  Jack,  $12.50 .  40  25 

Dawson  Indian  Agency  ($209.58) — 

Francis,  H.,  wood  cut  and  piled,  4  cd.  at  $16 .  64  00 

Small  payments:  carpenters,  labourers,  etc.,  $66;  plumbing,  etc.,  $28.50;  hardware,  $23.08; 

heater,  $14;  sundries,  $14 . .  145  58 

Dawson  Post  Office  ($12,092.08) — 

Caretaker,  R.  S.  Ogburn,  y.,  $2,160;  charman,  J.  Wyness,  y.,  $2,160 .  4,320  00 

Nightman,  A.  Ransley,  y.,  $2,160;  labourers,  etc.,  $1,056.25 .  3,216  25 

Cascade  Steam  Laundry,  laundry  work,  y.  to  Mar.,  1915 .  62  00 

Dawson  City  Water  &  Power  Co.:  water  service,  11  m.  to  Mar.  31,  1915 .  291  09 

Dawson  Electric  Light  &  Power  Co.:  lighting,  y.  to  Mar.,  1915,  $789.56;  meter  rent,  $1.50; 

repairs,  etc.,  $20.25 .  731  31 

Francis,  II. :  wood,  4  cd.  at  $12;  cartage,  $5 .  53  00 

Government  of  Yukon  Territory:  water  service,  6  m.  to  Sept.,  1914 .  450  00 

Kaiser,  C.,  hardware,  etc.,  $68.76;  Spence,  J.,  caretaker’s  supplies,  $52 .  120  76 

Klondyke  Thawing  Machine  Co.:  hose  reel,  $38.86;  hardware,  etc.,  $85.03 .  123  89 

Lowe,  F.:  leather  seat,  $30;  chairs,  3,  $36,  2,  $12;  sundries,  $8.25 .  86  25 

Milne,  Thos.:  labour,  56  h.  at  $1;  oiling  floors,  $32;  paint,  etc.,  $78.25 .  166  25 

Yukon  Saw  Mill  Co.,  2,  833  ft.  lumber .  156  85 

Yukon  Sheet  Metal  Works:  labour,  $175;  material,  $61 . 11 .  236  11 

Yukon  Telephone  Syndicate:  phone  service,  12  m.  to  Mar.,  1915 .  146  28 


Carried  forward .  45,296  91 
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Yukon  Public  Buildings,  Repairs:  Fuel,  Light,  etc. — Concluded.  $  cts. 

Brought  forward .  45,296  91 

Dawson  Post  Office — Concluded. 

Wood,  163-554  cords:  J.  Albert,  $304.79,  J.  Sipkus,  $560  30,  O.  Yachon,  $962.20 .  1,827  29 

Small  payments:  water  service  April-May  20,  1914,  $25  ;  smithwork,  $19.25;  2  doz. 

towels,  $18;  4  pr.  blankets,  $10;  sundries,  $32.50 _ .' . A . .  104  75 

Mining  Recorder  Office: — 

Glacier  (,$401) — 

Tliainc,  It.  J.:  wood  cut  and  piled,  20  cords  at  $19 .  380  00 

Small  payments:  3  cases  coal  oil,  $18;  sundries,  $3 .  21  00 

Kluane:  Page,  H.  J.,  wood,  15  cords  at  $12.50. . . .  187  50 

Mayo  ($697.53) — 

Binet,  J.  E.:  rent  of  office,  12  m.  to  Feb.  28,  1915 .  300  00 

Johnsen,  A.:  16  ft.  wood,  20  cords  at  $15.50 . 310  00 

Small  payments:  fare  from  Dawson  to  Mayo,  $35;  5  cs.  coal  oil,  $27.50;  caretaker’s 

supplies,  etc.,  $25.03 . . . . .  87  53 

Dawson  Public  Buildings  Generally  ($6,952.24) — 

Carpenters,  $3,547;  labourers,  $47.25 .  3,594  25 

Abraham,  H.  F.,  scavenger  work,  etc.,  14  m.  to  Mar.,  1915 . 88  00 

Cope  &  Son:  396  Mazda  lamps .  135  54 

Dawson  City  Water  &  To  -r  Co.:  hydrant  service,  Oct.  1-15,  1913,  6  m.  to  Mar.,  1915. .  1,312  50 

Robertson  &  Hackett:  13,000  ft.  lumber,  $561.13;  cartage,  etc.,  $13.75 .  574  88 

White  Pass  and  Yukon  Route:  transportation,  etc .  742  55 

Cartage,  etc.:  WT.  D.  Carlin,  S132.25,  D.  Coates,  $303.75 . 436  00 

Small  payments:  glazing  Aurora  Dock  building,  $23.25;  10  shades,  $20;  labour,  etc., 

$25.27 . 68  52 

W'hitehorse  Court  Room,  alterations  and  repairs .  12  40 

Whitehorse  Post  Office  ($3,664.25) — 

Caretaker,  C.  J.  McLennan,  y.,  $1,500;  fireman,  Nov.  15-March  31,  $112.50 .  1,612  50 

Cyr,  A.,  98  cords  wood,  $604;  Lowe,  R.  &  Co.,  scavenger  work,  $184 .  788  00 

French,  J.  E.:  repairing  steps,  putting  in  new  supports,  levelling  floors,  etc .  107  18 

Plunkett,  W.  A.:  repairs  for  furnace,  etc,  $112.25;  labour,  $52.50 .  164  75 

Rubenstein  Bros.:  100  letter  box  locks,  with  3  keys  each,  $75;  express,  $4. 90 .  79  90 

Ryder,  IL:  water  service,  12  m.  to  Mar.  1915  at  $10 .  120  00 

Yukon  Electrical  Co.,  Ltd.:  lighting,  12  m.  to  Mar.,  1915 .  596  75 

King’s  Printer’s  account,  $18.53;  Stationery  Office,  $176.64 .  195  17 

Generally  $3,627.30) — 

Accountant,  G.  A.  Jeckell,  y.,  $600;  agent,  E.  Rivard,  y.,  $3,000 .  3,600  00 

Telegrams,  Gov’t.  Telegraph  Service .  27  30 


Total .  62,771  17 

Less,  charged  to  Dominion  Buildings  Maintenance .  (Page  V — 180)  737  50 


Total,  carried  to  page  V — 2 .  62,033  67 


Harbours  and  Rivers:  Nova  Scotia:  Summary  of  Expenditure. 

Amherst  Harbour,  improvements .  17,003  89 

Anderson’s  Cove,  new  breakwater .  269  05 

Annapolis  Harbour,  improvements .  15,320  00 

Arisaig  Wharf,  extension,  etc . 1,950  68 

Arisaig  Wharf,  repairs . r. .  902  59 

Babin’s  Cove  Wharf,  repairs .  1,398  40 

Baddeck,  Wharf,  repairs. . . . . . .  624  86 

Barachois,  extension  of  training  pier .  699  96 

Bass  River,  wharf . ' .  534  89 

Battery  Point,  breakwater  extension .  5,850  99 

Bayfield  Harbour,  repairs  to  wharf,  etc .  963  00 

Bear  Cove,  Digby  Co.,  breakwater  extension .  3,291  09 

Bear  Cove,  Halifax  Co.,  boat  skid .  1,699  35 

Beaver  Harbour,  wharf . 2,728  30 

Belliveau’s  Cove,  breakwaters,  repairs  and  renewals .  5,011  34 

Black  Point,  repairs  to  wharf . ' .  1,381  44 

Blandford,  breakwater . . .  15,603  02 

Bluff  Head,  breakwater,  repairs  and  extensions .  2,976  27 

Breen’s  Pond,  breakwater  extension .  1  58 

Brighton,  Public  landing .  4,463  19 

Brooklyn,  breakwater .  46  06 

Caldwell’s  Cove,  Breakwater .  7,112  50 

Canning,  improvement  of  channel  approach .  1,999  18 

Cape  Negro,  wharf . 209  05 


Carried  forward 
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Harbours  and  Rivers:  Nova  Scotia:  Summary  of  Expenditure— Continued.  $  cts. 

Brought  forward .  92,040  74 

Caribou  Island,  raising  causeway,  etc .  48  94 

Centreville,  Trout  Cove,  breakwater .  8,886  86 

Cheggogin,  extension  of  breakwaters .  2,698  65 

Cheverie,  wharf  extension .  13,484  24 

Chris  Cove,  breakwater .  2,992  25 

Cole  Harbour,  wharf . 247  50 

Comeau’s  Cove,  breakwater . : .  15,842  40 

Comeau’s  Hill,  breakwater,  extension  and  repairs .  2,600  00 

Cow  Bay,  Port  Morien,  breakwater,  repairs,  etc .  4,075  76 

Cribbin’s  Point,  new  wharf,  etc .  34  63 

Delorey’s  Beach,  breakwater,  repairs,  etc .  1  58 

D’Escousse,  repairs  to  wharf .  1,099  98 

Devil’s  Island,  extension  to  breakwater .  7,980  13 

Digby  Pier,  renewal . _ . 7 .  2,000  65 

East  Bay,  north  side,  wharf  repairs,  etc .  1,000  00 

East  Cliezzetcook,  Crab  Beach,  breakwater .  1,589  36 

East  Chezzetcook,  Red  Island,  breakwater,  repairs . s . . .  1,098  72 

East  Chezzetcook,  wharf  extension  and  shed .  1,399  31 

East  Ferry,  breakwater  wharf .  7,042  27 

East  Port  1’  Hebert,  mooring  pier .  1, 195  65 

East  Ragged  Island,  repairs  to  wrharf . 651  87 

East  River,  improvements . . ■  <.  170,327  68 

Eastern  Passage,  repairs  to  breakwater .  698  91 

Ecum  Secum,  breakwater  wharf . .  2,698  84 

Evan’s  Point,  breakwater  and  approach .  1  58 

Feltzen  South,  breakwater  in  Spindler’s  Cove . , .  2, 122  90 

Fox  Island,  extension  of  breakwater .  2,611  24 

Fox  Point,  wharf .  63  21 

Freeport,  breakwater  pier .  8  82 

French  River,  breakwater  pier.. . .  35  22 

Goat  Island,  w’harf . . . . .  69  80 

Grand  Narrow’s,  repairs  to  wharf .  1,499  94 

Green’s  Harbour,  breakwater . 999  48 

-Grosse  Coques,  breakwater,  repairs  and  improvements . 2,000  00 

Gulliver’s  Cove,  breakwratcr .  91  11 

Hampton,  extension  of  breakwater .  3,000  00 

Hantsport,  wharf,  repairs  and  extension, .  21,870  33 

Harbours  and  Rivers,  generally . 35,435  06 

Head  of  Chezzetcook,  wTharf .  762  99 

Horton  Landing,  wharf,  repairs  and  renewals .  906  54 

Indian  Point,  wharf .  5,027  91 

Inverness  Harbour,  improvements . 1,308  58 

Iona  Wharf,  repairs .  1,100  48 

Jamesville,  breakwater .  2,066  01 

Kelly’s  Cove,  extension  to  breakwater . 9,206  73 

Kraut  Point,  w'harf  extension .  416  33 

Little  Bass  River,  wharf . . . ; .  2, 348  09 

Little  Tancook,  removal  of  rock,  etc .  33  92 

Livingston’s  Cove,  repairs  to  wharf .  1,599  90 

Lockeport,  repairs  to  beach  protection .  936  76 

Long  Cove,  breakwater . . .  1, 199  80 

Long  Point,  Lunenburg  Co.,  breakwater .  134  44 

Lower  Burlington,  wdiarf .  2,573  00 

Lunenburg  Harbour,  improvements .  19  32 

Mabou  Bridge,  wharf  enlargement .  2,067  00 

Maitland,  Ferry  Wharf .  991  90 

Malagash,  repairs  to  wharf .  946  85 

Margaree  Harbour,  repairs  to  breakwater .  4,031  00 

Meat  Cove,  breakwater .  537  84 

Metcghan,  breakwater  repairs .  504  54 

Meteghan  River,  breakwater  repairs .  442  37 

Mill  C  Jove,  extension  of  breakwater .  293  46 

Mill  Creek,  breakwater,  wharf  extension .  3,999  90 

Mira  Ferry,  wharf . 694  00 

Mochelle,  wharf .  71  32 

Mosher’s  Bay,  breakwater . 2,960  50 

McAra’s  Brook,  boat  landing,  extension .  799  97 

Newport  landing,  extension  of  wharf . 3,533  93 

Noel,  breakwater,  wharf,  repairs  and  extension .  1,499  26 

North  Belleville,  wharf .  210  20 


Carried  forward .  464,750  45 
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Brought  forward .  464,750  45 

North  West  Cove,  Tancook  Island,  breakwater .  408  43 

X)gden’s  Pond,  sand  groin  and  channel  pier .  1,886  30 

Osborn’s  extension  to  breakwater .  4,997  90 

Owl’s  Head,  breakwater,  repairs  and  extension .  1,799  87 

Parker’s  Cove,  breakwater,  extension  and  repairs .  6,672  91 

Peggy’s  Cove,  breakwater .  1,430  ^6 

Pembroke,  breakwater  repairs .  974  86 

Picket  Pier,  repairs  to  wharf . . .  1,000  00 

Pictou  Island,  repairs  to  west  wharf . 1,200  00 

Plaster,  Baddeck,  wharf .  ^29  00 

Portapique,  repairs  to  wharf .  749  37 

Port  Clyde,  wharf .  1,199  55 

Port  Hood,  repairs  to  wharf .  5, 199  11 

Port  Joli,  extension  of  breakwater .  2,971  09 

Porter’s  Lake,  boat  channel  to  Three  Fathom  Harbour .  299  32 

Port  Maitland,  repairs  to  breakwaters .  800  00 

Port  Wade,  repairs  to  pier _ '. .  4,000  00 

Pugwash,  repairs  to  piers .  2,200  04 

Rainy  Cove,  wharf .  1,999  99 

Round  Cove,  Mira  Bay,  breakwater .  236  07 

Salmon  River,  Digby  Co.,  wharf  extension .  2,490  84 

Salmon  River,  Cape  Breton,  wharf .  784  56 

Sandy  Cove,  breakwater  repairs .  771  07 

Sandford,  repairs  to  breakwater  and  digging  channel .  3,914  87 

Sandford,  repairs  to  breakwater. . .  3,075  12 

Seafortli,  breakwater .  8,451  01 

Shad  Bay,  breakwater .  2,352  64 

Shag  Harbour, “wharf,  repairs  and  improvements .  411  36 

Sheet  Harbour  Passage,  wharf  improvements .  1,993  72 

South  Bay,  Ingonish,  wharf  extension .  450  44 

South  Lake,  Lakeville,  protection  work .  2,149  92 

Spanish  Ship  Bay,  wharf .  679  75 

Spry  Bay,  Henley’s,  wharf .  3,188  50 

Spry  Bay,  Leslie’s,  repairs  to  wharf .  1,205  25 

Stony  Island,  breakwater . 1,594  51 

Tangier,  extension  of  wharf .  4,259  22 

Terrance  Bay,  extension  of  wharf .  2,698  43 

Tidnish,  repairs  to  wharf .  1,042  10 

Traeadie  Harbour,  improvements .  31  37 

Upper  Prospect,  extension  of  breakwater .  2,684  32 

Vogler’s  Cove,  breakwater  and  landing  skids .  1, 156  19 

Walton,  extension  of  wharf  and  repairs  to  breakwater .  9,590  01 

West  Arichat,  repairs  to  breakwater.  .  1, 199  61 

West  Chezzetcook,  wharf  extension,  etc . ^ .  879  87 

West  Head,  extension  of  breakwater . 7 .  699  98 

West  Wood  Harbour,  extension  to  wharf .  2,984  35 

Weymouth  Harbour,  improvement . 2,337  27 

White  Point,  breakwater .  417  67 

Willow  Cove,  removal  of  rocks .  2,995  60 

Windsor  Harbour,  improvement .  866  95 

Wolfville  Harbour,  improvements .  56  15 

Yarmouth  Harbour,  improvements .  8,265  68 

Young’s  Cove,  breakwater .  3,984  97 


Total,  carried  to  page  V — 2 .  584,468  42 


Harbours  and  Rivers:  Nova  Scotia. 

Amherst  Harbour  Improvements  ($17,113.89) — 

Construction  of  wharf:  Maple  Leaf  Lumber  Co.:  contract  complete .  16,440  00 

Inspection,  A.  F.  Landry:  services,  $427;  travel,  $202.50 . i  .  629  50 

Legal  services,  Rogers,  Milne  &  Purdy,  $26.39;  water,  I.C.R.,  $18 .  44  39 

Anderson’s  Cove,  new  breakwater:  King’s  Printer .  26  80 

Anderson’s  Cove,  renewing  gravel  and  rip-rap  ($944.97) — 

Conductor,  A.  Longmire,  $81.75;  labourers,  $455.12;  teaming,  $273.85 . . .  810  72 

Longmire,  B.:  rope,  $39.60;  sheathing,  $54;  sundry,  $40.65 .  134  25 

AnnapolisHarbour,  Ice  piers  ($15,320) — 

Construction,  Reid  &  Archibald:  contract  complete,  $34,700,  less  $19,380  paid  in  1913-14, 

V— 196 .  15,320  00 


Carried  forward .  33,405  G# 
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Brought  forward .  33,405  65 

Antigonish  Harbour  Survey  ($1,109.56) — 

McIntosh,  Chas,  use  of  motor  boat,  etc.,  48  days .  312  00 

Boat  hire,  $12;  express,  $86.25;  labour,  $229.50;  provisions,  $426.49;  rent  of  cottage  for 

men,  $30;  sundry,  $13.32 . ; . .  797  56 

Arichat  Wharf:  hardware,  $32.17;  labour,  $19.50;  sundry  repairs,  $47.90 .  99  57 

Arisaig,  Wharf  Repairs  and  Extension  ($2,853.27) — 

Foreman;  A.  McDonald:  services,  $203.05;  travel  and  outlay,  $29.64 .  232  69 

Diver,  $705;  labourers,  $665.03;  teaming,  $24.37 .  1,394  40 

Bolts,  7, 176  lb.,  $200.93;  building  derrick  on  scow,  $128.37;  dynamite,  $36;  14,120  ft. 
lumber,  $293.30;  2,482  1.  ft  timber,  $297.84;  towing  scow,  $60;  sundry,  $209.74.  Paid 
as  follows:  Jas.  Simmonds,  Ltd.,  $200.93;  Talbot  Bros.,  $128.37;  small  payments, 

$896.88 .  1,226  18 

Babin’s  Cove,  Repairs  to  Wharf  ($1,398.46) — 

Conductor,  S.  Vigneau,  $330;  carpenters,  labourers,  etc.,  $595.31 .  925  31 

Freight,  $39.32;  7,192  ft.  hardwood,  $154.62;  8,081  ft.  $117.96;  534  1.  ft.  logs,  $53.40.  Paid 

as  follows:  E.  McLeod,  $272.58;  small  payments,  $92.72 . : .  365  30 

Iron,  $62.53;  hardware,  $24.52;  sundry,  $20.80 .  107  85 

Baddeck,  Repairs  to  Wharf  ($624.86) — 

Foreman,  M.  A.  Mclver,  $45.50;  carpenters,  $90;  labourers,  $58.61 .  194  11 

Dryden,  W.  E.,  22,890  ft.  timber . .  412  00 

Bolts  and  spikes . : .  18  75 

Barachois,  Extension  of  Training  Pier  ($699.96) — 

Conductor,  W.  McLeod,  $69;  labourers,  etc.,  $400.63 .  469  63 

Timber,  6,114  l.ft.,  $181.62;  iron,  $21.25;  sundry,  $27.46 .  230  33 

Bass  River  Wharf  ($534.89) — 

Labourer,  $291.02;  2,738  ft.  deals,  $46.55;  1,071  l.ft.  timber,  $107.10;  sundry,  $90.22 .  534  89 

Battery  Point,  Breakwater  Extension  ($5,850.99) — 

Construction,  J.  F.  Morrison:  contract  complete,  $5,250;  less  $400  paid  in  1915-16 .  4,850  09 

Inspection,  H.  Apt,  131  d . . .  327  50 

Labour,  $459.95;  lumber,  4,863  ft.,  $90.96;  11  gal.  paint,  $22;  12  M  shingles,  $38.50;  sundry, 

$62.08 . : . ' . . . ■  673  49 

Bayfield  Harbour,  Repairs  to  Wharf,  etc.  ($963) — 

Foreman,  Jas.  Sterns:  services,  $96.90;  outlay,  $26.85 .  123  75 

Labourers,  $312.52;  teaming,  $78 .  390  52 

Cement,  93  bags,  $46.50;  10  M  ft.  deal,  $130;  2,163  l.ft.  timber,  $224.22;  sundry,  $48.01. 

Paid  as  follows:  Rood  &  McGregor,  $130;  small  payments,  $318.73 .  448  73 

Bay  St.  Lawrence:  Thompson  &  Sutherland:  5  scrapers .  42  50 

Bear  Cove,  Digby  Co.,  Breakwater  Extension  ($3,291.09) — 

Conductor,  A.  V.  Maillet,  June-Oct.,  Mar.,  $336;  foreman,  D.  B.  Maillet,  $246.50 .  582  50 

Blacksmith,  $253;  carpenters,  $959.41;  labourers,  $244.15;  teaming,  $780.45 .  2,237  01 

Comeau,  A.  H.  <fe  Co.:  3,479  lb.  iron,  $93.93;  926  lb.  dump  bolts,  $34.72;  sundry,  $54.37.  .  183  02 

Plank  and  sheathing,  12,291  ft.  $245.82;  sundry,  $42.74.  Paid  as  follow:  J.  Leblanc, 

$72.74;  D.  Maillet,  $77.66;  E.  A.  Saunders,  $85.50;  small  payments,  $52.66. . . . : .  288  56 

Bear  Cove,  Halifax  Co.,  Boat  Skid  ($1,788.49) — 

Conductor,  B.  Johnson:  services,  $250.97;  outlay  for  lumber,  etc.,  $150.89 .  401  86 

Brookfield  Bros.,  4,688  ft.  lumber,  $94.41;  Simmonds,  Jas.,  dynamite,  etc.,  $68.72 .  163  13 

Labourers,  $1,108.25;  100  poles,  $12;  sundry,  $103.25 .  1,223  50 

Beaver  Harbour,  Wharf  ($2,728.30) — 

Foreman,  W.  L.  Whitman,  $215.52;  carpenters,  $385.80;  labourers,  $761.02;  teaming,  etc., 

$52.31 .  1,414  65 

Simmonds,  Jas.:  iron,  6,480  lb.,  $178.22;  sundry,  $65.42 . 243  64 

Sinclair,  H.  B.:  cutting  and  pointing,  2,445  lb.  bolts,  $73.35;  sundry,  $40.60 .  113  95 

Ballast,  1,895  tons,  $758;  16,204  ft.  lumber,  $136.21;  sundry,  $61.85.  Paid  as  follows:  W. 

Currie,  $102.20,  E.  Hartling,  $111,  J.  E.  Hartling,  SI  18.40;  small  payments,  $624.46. .  956  06 

Belliveau’s  Cove,  Breakwater,  Repairs,  etc.  ($5,011.34) — 

Conductor,  F.  J.  Leblanc,  134  d.  at  $3;  foreman,  $213.90;  carters,  $1,026;  labourers 

$1,517.26 . 3,159  16 

Theriault  &  Co.:  7,732  lb.  iron,  $201.03;  sundry,  $101.75 .  302  78 

Ballast  poles,  8,029  l.ft.,  $160.58;  591  tons  ballast,  $184.35;  801  ft.  sheathing,  $15.22;  15,402 
l.ft.  fenders,  timber,  etc.,  $1,189.25.  Paid  as  follows:  B.  Belliveau,  $120;  P.  L. 

Damien,  $113.30;  W.  Dugas,  $195.58;  small  payments,  $1,120.52 .  1,549  40 

Big  Harbour:  foreman,  $12;  labourers,  $15;  sundry,  $12.37 .  39  37 

Black  Point,  Repairs  to  Wharf  ($1,381.44) — 

Conductor,  W.  A.  Perry,  $118.50;  foreman,  E.  Perry,  $114  .  232  50 

Carpenters,  $29;  labourers,  $288 .  317  00 

Nicoll,  F.  G.:  111,627  ft.  plank,  $209.27;  13,380  ft.,  timber,  $260.93;  1,064  l.ft.  logs,  $95.76; 

freight,  $64.36 .  630  32 

Nicoll,  F.  F.:  2,290  lb.  iron,  $68.70;  sundry,  $35.86 . 104  56 

Screw  bolts,  $35.10;  iron,  $16;  sundry,  $45.96 .  97  06 


Carried  forward .  61,822  75 
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Brought  forward . , .  61,822  75 

Blandford  Breakwater  (SI 5,003.02) — 

Construction,  ('.  A.  Strum  &  Co.:  contract  complete,  $13,721;  extra  cribwork,  $1,322.02..  15,043  02 

Inspection,  E.  Publicover,  7  m . .  560  00 

Blue  Rocks  ($278.74) — 

Foreman,  W.  Atwater:  services,  $83.06;  outlay,  $1.37 .  84  43 

Labour,  $55;  1,766  ft.  sheathing,  $45.91;  teaming,  $62.74;  sundry,  $30.66 .  194  31 

Bluff  Head,  Breakwater,  Repairs,  etc.,  ($3,175.56) — 

Foreman,  G.  P.  Allen,  $291;  carters,  $577.25;  carpenters,  labourers,  etc.,  $890.75 .  1,759  00 

Ballast  poles,  6,260  l.ft.,  $151.70;  4,965  lb.  iron,  $109.23;  8,965  l.ft.  logs,  $790.61;  10,728 
ft.  sheathing  and  covering,  $184.14;  2,665  ft.  timber,  $66.63;  smithwork,  etc.,  $54; 
sundry,  $60.25.  Paid  as  follows:  S.  A.  Crowell  &  Co.,  $141.03;  E.  Ellis,  $205.03; 

H.  Pitman,  $145.50;  F.  Whitehouse,  $196.80;  small  payments,  $728.20 .  1,416  56 

Boularderie  Centre,  8  lengths  drain  pipe .  22  00 

Breen’s  Pond,  breakwater  extension:  King’s  Printer .  1  58 

Brighton,  Public  Landing  ($4,463.19) — 

Conductor,  J.  Trevoy,  $364.05;  carters,  $710.85;  labourers,  $1,394.71 .  2,469  61 

Adams,  T.  D.:  purchase  price  of  site .  200  00 

Condon,  M.  A.,  5,242  lb.  iron,  $146.48;  Specht,  A.,  smithwork,  $80.08 .  226  56 

Ballast  poles,  7,222  1.  ft.,  $144.44;  15.108  ft.  plank,  $256.84;  13,381  1.  ft.  timber,  $1,070.48. 

Paid  as  follows:  C.  Marr,  $110;  H.  H.  Marshall,  $256.84;  Ed.  Young,  $196.80;  small 

payments,  $908.12 . . .  1,471  76 

Page  fence,  48  rods,  $15.36;  600  lb.  spikes,  $33;  sundry,  $12.58 . <  60  94 

Legal  services,  J.  A.  Grierson .  34  32 

Brooklyn  Breakwater:  E.  J.  Wright,  16|  brl.  cement .  46  06 

Burying  Island:  8  brl.  cement,  $20.80;  labour,  $61;  sundry,  $9.91 .  91  71 

Caldwell’s  Cove  Beakwater  ($7,112.50) — 

Construction,  Landry  &  Whidden:  contract  complete .  6,900  00 

Inspection:  J.  Ross,  $22.50;  Newton  Ross,  $190 . ; .  212  50 

Canning,  Improving  Channel  approach  ($1,999.18) — 

Conductor,  L.  li.  Baxter,  $198;  foreman,  $125;  carpenters,  $466;  labourers,  $221.75 .  1,010  75 

Plank,  1,239  ft.,  $19.83;  hardware,  $78.04;  10,053  1.  ft.  timber,  $561.16;  519  tons  stone, 

$311.40;  6  wheel-barrows,  $18.  Paid  as  follows:  F.  Hueston,  $115.80;  A.  M.  Lockwood 

$195.60;  J.  D.  Turner,  $535.99;  small  payments,  $141.04 .  988  43 

Canso:  Geo.  Oliver:  placing  buoys,  etc .  10  50 

Cape  Negro  Wharf:  Nicoll,  F.  G.:  4,500  ft.  plank,  $81;  6,567  ft.  timber,  $128.05 .  209  05 

Cape  Rouge  ($212.30)— 

Foreman,  $6;  labourers,  etc.,  $34 .  40  00 

Musgrave,  R.  &  B.:‘  repairs  to  breakwater .  172  30 

Caribou  Island,  raising  causeway,  etc.:  legal  services,  J.  W.  Mackay .  48  94 

Carr’s  Brook:  detailed  in  1913-14  (V — 199) .  320  00 

Centreville,  Trout  Cove,  Breakwater  ($8,886.86) — 

Construction:  E.  R.  Reid:  contract  complete,  $44,500;  less  previous  payments  shown 

at  page  V— 199,  1913-14,  $36,270 .  8,230  00 

Inspection:  H.  H.  Sulis,  services,  159  d.,  $556.50,  outlay,  36c .  556  86 

Dakin,  F.  M.:  rent  of  piling  ground .  100  00 

Chegoggin,  Breakwater,  Extension  ($2,698.65) — 

Conductor,  I.  Toole:  services,  $285.25;  outlay,  $10.60 . 295  85 

Labourers,  $1,117.50;  axemen,  $253.75;  teaming,  $317.25 .  1,688  50 

Iron.  2,204  lb.,  $47.88;  9,185  1.  ft.  logs  and  poles,  $614.26;  sundry,  $52.16.  Paid  as  follows: 

G.  W.  Churchill,  $307.28;  A.  C.  Crosby,  $202.21;  small  payments,  $204.81 .  714  30 

Cheverie  Wharf,  Extension  ($13,484.24) — 

Construction,  M.  Parsons:  contract  complete,  $12,800;  extra  work,  $340 .  13,140  00 

Inspection,  G.  M.  Rathbun,  $339.24;  advertising,  $5. .  344  24 

Chris  Cove,  Breakwater  ($2,992.25) — 

Foreman,  W.  Guest,  $234;  carpenters,  labourers,  $1,444.62 .  1,678  62 

Iron.  5,204  lb.,  $114.74;  21,047  1.  ft.  timber,  SI ,  170.08 ;  sundry,  $28.81.  Paid  as  follows: 

F.  Gregory,  $119.96;  S.  Guest,  $171.25;  F.  R.  Troop,  $113.35;  Lebaron  Troop,  $288.78; 

small  payments,  $620.29 .  1,313  63 

Cole  Harbour,  Wharf  ($247.50)— 

Land  required:  heirs  of  the  late  Wm.  Myers . .  205  00 

Legal  services,  Rowlings  &  McCurdy .  42  50 

Comeau’s  Cove,  Breakwater  ($15,553.89) — 

Construction,  Denton  &  Condon:  contract  complete,  $11,890;  extra  cribwork,  $3,270.17..  15,160  17 

Inspection,  M.  G.  Comeau,  $380;  advertising,  $13.72 .  393  72 

Comeau’s  Cove,  Breakwater,  repairs,  Dec.-Feb.  ($288.51) — 

Labour,  $205.50;  1,770  ft.  timber,  $53.10;  hardware,  etc.,  $29.91  .  288  51 

Comeau’s  Hill,  Breakwater  ($2,600) — 

Construction,  J.  B.  Potier:  contract  complete,  $3,590;  less,  $1,250  paid  in  1915-16 .  2,340  00 

Inspection,  G.  II.  Van  Horne,  104  d .  260  00 

Cottage  Cove:  II.  Crawford,  supplies,  $85.85;  H.  Ruggles,  labour,  $68.08 .  153  93 


Carried  forward .  142,322  91 
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Cow  Bay,  Port  Morien,  Breakwater,  Repairs  ($4,075.76) — 

Foreman,  N.  Ferguson:  services,  $303;  team  hire,  $17.50;  freight,  $46.35 .  366  85 

Carpenters,  $433.98;  labourers,  $884.92;  teaming,  $539.86 .  1,858  76 

Crosby,  J.,  sand,  $78,  sundry,  $11;  McDonald,  D.  J.,  34,768  ft.  spruce,  $625.82 .  714  82 

Irwin,  J.  T.,  duck,  $98.38,  sundry,  $67.33;  McKenzie,  &  Co.,  cement,  350  brl.,  $875 .  1,040  71 

Bolts,  443  lb.,  $32.49;  duck,  $28.06;  sundry,  $34.07 .  94  62 

Cribbin’s  Point,  new  wharf,  etc.;  King’s  Printer .  34  63 

Cribbin’s  Point,  repairs:  labour,  $248.57;  1,890  ft.  covering,  $37.80;  1,192  1.  ft.  timber,  $84.64; 

sundry,  $28.99 .  400  00 

Delhaven  Wharf:  labour,  $49.10;  6,000  ft.  plank,  $102;  sundry,  $9.20 .  160  30 

Delorey’s  Beach,  Breakwater:  King’s  Printer .  -  1  58 

Descousse,  Repairs  to  wharf  ($1,099.98) — 

Foreman,  A.  Langlois:  services,  $114;  outlay,  $75.45 .  189  45 

Carpenters,  $128.20;  labourers,  $171.01;  teaming,  $8.75 .  307  96 

Fownes,  C.  A.,  27,465  ft.  lumber,  $439.44;  Peters,  C.  N.,  hardware,  etc.,  $72.40 .  511  84 

Bolts,  1,1061b.,  $47.96;  sundry,  $42.77 .  90  73 

Devil’s  Island,  Breakwater,  Extension  ($7,960.13) — 

Construction,  O.  A.  Ham:  contract  complete,  $26,984;  extra  cribwork,  etc.,  $4,970;  less 

previous  payments  shown  at  page  V — 200,  1913-14,  $24,230 .  7,724  00 

Inspection:  J.  C.  Henneberry,  2-95  months .  236  13 

Digby  Pier,  Renewals  ($2,000.65) — 

Conductor,  F.  Lent,  $244.84;  carpenters,  $933 .  1,177  84 

Holdsworth,  W.  L.:  bolts  and  washers,  $66;  sundry,  $60.94 .  126  94 

Marshall,  H.  H.:  hemlock  and  spruce,  18,001  ft.,  $314.64;  sundry,  $39.14 .  353  78 

Trask,  H.  T.:  4,516  lb.  iron,  $135.48;  sundry,  $10.10 .  145  58 

Paint,  $45;  1,028  1.  ft.  timber,  $36.12;  sundry,  $115.39 .  196  51 

Digby  Survey:  labour,  Oct.  26-30,  1914 .  46  00 

Drumhead:  sundry  repairs .  3  90 

Dublin  Shore  ($40.09) — 

Labour,  $8;  supplies,  $4 .  12  00 

Legal  services,  V.  J.  Paton .  28  09 

East  Bay,  North  side,  Wharf,  repairs,  etc.  ($1 ,000) — 

Foremen:  D.  A.  McDonald,  $6;  A.  J.  McGillivray,  $139.50 .  145  50 

Carpenters,  $155.74;  carters,  $15;  labourers,  $477.02 .  647  76 

Thompson  &  Sutherland:  iron,  $31.20;  sundry,  $23.27 .  54  47 

Bolts,  $41.02;  timber,  $55.02;  sundry,  $56.23 .  152  27 

East  Berlin,  Breakwater  ($599.80) — 

Conductor, <$78;  carpenters,  $48;  labourers,  $252;  sundry,  $29.14 .  407  14 

Iron,  $30;  176  logs  fenders,  etc.,  $140.80;  sundry,  $21.96 .  192  76 

East  Chezzetcook,  Crab  Beach.  Breakwater  ($1,5S9.36) — 

Conductor,  A.  Smith,  Aug. -Sept.,  $69.07;  carpenters,  etc.,  $334.75 .  403  82 

Girroir,  A.  W.:  bolts,  $60.36;  3  dories,  $45;  6,000  ft.  sheathing,  $102;  1,150  1.  ft.  timber, 

$80.50;  sundry,  $66.07 .  359  93 

Smith,  A.:  ballasting  breakwater .  600  00 

Three  thousand  feet  plank,  $48;  sundry,  $47.66 .  95  66 

Advertising,  $92.05;  King’s  Printer,  $37.90 .  129  95 

East  Chezzetcook,  Red  Island,  Breakwater,  repairs  ($1,098.72) — 

Foreman,  A.  Smith,  May-July,  $196.66;  carpenters,  etc.,  $683.25 .  879  91 

Bolts,  $20.01;  3,000  ft.  plank,  $48;  1,270  1.  ft,  logs,  $88.90;  75  poles,  $30;  sundry,  $31.90....  218  81 

East  Chezzetcook,  Wharf  and  Shed  ($1,399.31) — 

Conductor,  A.  Smith,  Oct. -Feb.,  $225.64;  carpenters,  etc.,  $816.62 .  1,042  26 

Iron,  $28.66;  3,000  ft.  plank,  $48;  2,502  1.  ft.  timber,  $175714;  sundry,  $105.25 .  357  05 

East  Ferry,  Breakwater  wharf  ($7,042.27) — 

Construction:  Engineers  and  Contractors,  Ltd.:  contract  complete,  $10,274;  less  $3,654 

paid  in  1915-16 .  6,620  00 

Inspection,  C.  E.  Harris,  $262.50;  land  required,  C.  E.  Harris,  $100 .  362  50 

Legal  services,  F.  W.  Nichols,  $51.15;  advertising,  $8.62 .  59  77 

East  Port  Le  Hebert,  Mooring  Pier  ($1,195.65) — 

Conductor,  J.  A.  Tupper,  $141;  carpenters  and  labourers,  $321.25 .  462  25 

Davis,  A.:  7,023  1.  ft.  logs,  fenders,  etc .  439  10 

Leslie,  I.:  1,860  lb.  iron,  $55.80;  spikes,  etc.,  $36.39 .  92  19 

Tupper,  J.  A.:  2,200  ft.  plank,  $44;  sundry,  $42.20 .  80  20 

Fenders,  $36.40;  3,059  ft.  plank,  $55.06;  sundry,  $24.45.^ .  115  91 

East  Pubnico:  labour,  $85.40;  3,186  ft.  plank,  $63.72;  spikes,  $1.78 .  150  90 

East  Ragged  Island,  Wharf  repairs  ($651.87) — 

Conductor,  Stronach  Decker,  $57;  foreman,  Smith  Decker,  $51 .  108  00 

McClearn  Co.:  plank,  etc.,  10,727  ft .  225  27 

Bolts,  $24.90;  labourers,  $139.35;  logs,  $83;  carters,  $45.30;  sundry,  $26.05 .  318  60 


Carried  forward . .  172,873  91 
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East  River  Improvements  (1170,327.68) — 

McDougal  Bros.:  clearing  23  acres,  $690;  grubbing  8  acres,  $720;  unwatering,  $14,200; 
excavation,  192,400  c.  yd.  at  35c.,  rock  excavation,  81,960  c.  yd.  at  $1.25;  channelling 
rock  surface,  30,600  sq.  ft.  at  30c.;  concrete,  665  c.  yd.  at  $7.75;  piling,  38,500  1.  ft.  at 
40c.;  stop  logs,  8,000  M  ft.  at  $85;  hemlock,  194  M  ft.  at  $32;  structural  steel,  15,325  lb. 
at  4c.;  bolts,  tie  rods,  etc.,  $894;  pile  shoes,  etc.,  $159;  material  on  hand,  $14,780; 

less  $22,367.75  drawback,  and  less  $48,580  paid  in  1913-14,  V — 200 .  167,520  00 

Asst,  engineer,  J.  W.  McArthur:  services,  April-March,  $1,080;  outlay,  $49.73 .  1,129  73 

Rodman  and  timekeeper,  D.  L.  Macaulay:  services,  April-March,  $900;  outlay,  $15.90...  915  90 

Concrete  inspector,  W.  R.  McKenzie:  services,  $124;  outlay,  $2.70 .  126  70 

Fraser  Machine  and  Motor  Co.:  crank  shaft,  $25;  107  gal.  gasoline,  $32.10;  sundry,  '$32.21.  89  31 

McDougal  Bros.:  driving  test  piles  at  North  entrance,  $258.27;  test  borings  at  Stonehouse 

and  Cantley,  $86;  one  ton  coal,  $5 . .  349  27 

Gasoline,  $41;  hardware,  $41.70;  labour,  $84;  storage  of  motorboat,  $15;  sundry,  $15.07..  196  77 

Eastern  Passage,  Breakwater,  repairs  ($698.91) — 

Conductor,  W.  Edwards,  $104.38;  labourers,  $462.60 .  566  98 

Boat  hire,  96  d.,  $48;  1,037  1.  ft.  logs,  $72.59;  sundry,  $11.34 .  131  93 

Ecum  Seeum,  Breakwater  wharf  ($2,698.84) — 

Foreman,  J.  Berrigan,  $202.62;  labourers,  etc.,  $938.11 . . .  1,140  73 

Berrigan,  M.  A.:  4,521  lb.  iron,  $111.34;  1,848  1.  ft.  logs,  $110.88;  sundry  hardware,  $73.94; 

on  account  timber,  $50 .  346  16 

Pace,  Sidney:  262  ballast  poles,  $83.84;  836  1.  ft.  logs,  $50.16 .  134  00 

Paysanson,  N.:  31  poles,  $17.40;  1,756  1.  ft.  logs,  $105.36 .  122  76 

Paysanson,  R.,  2,420  1.  ft.  logs,  $145.20;  Pye,  K.  A.,  smithwork,  $99.37 .  244  57 

Smith,  E.  N.:  54  ballast  poles,  $20.25;  2,412  1.  ft.  logs,  $144.72 .  164  97 

Ballast  poles,  1,040  ft.,  $31.20;  653  tons  ballast  stone,  $195.90;  face  stone,  153  tons,  $53.54; 

lumber,  $96.84;  logs,  2,230  1.  ft.  $133.28;  use  of  boat,  $19.99;  smithwork,  $14.90 _  545  65 

Eel  Brook  Wharf  ($232.25) — 

Land  required  for  wharf  purposes:  L.  A.  Bourque .  100  00 

Legal  services,  E.  N.  Clements,  Yarmouth,  N.S .  132  25 

Evan’s  Point,  Breakwater,  etc.:  King’s  Printer .  1  58 

Feltzen  South,  Breakwater  in  Spindler’s  Cove  ($2,122.90) — 

Detailed  in  1913-14,  V— 201 . .  1,959  10 

Land  required,  D.  L.  Fraser,  $80;  legal  services,  A.  Roberts,  $83.80 .  163  80 

Feltzen  South  Wharf  ($600) — 

Foreman,  F.  Mosher,  $79.82;  labourers,  $151.17 . ' .  230  99 

Ballast,  $25;  ballast  poles,  $18.40;  514  1.  ft.  logs,  $64.25;  5,107  ft.  lumber,  $90.28;  16  M 
shingles,  $44;  sundry,  $127.08.  Paid  as  follows:  Bochncr  Bros.,  $170.21;  A.  Mosher, 

$105.65;  small  payments,  $93.15 .  369  01 

Finlay  Point:  labour,  March  1915,  $312.75;  iron,  $8.80;  21  sticks  timber,  $16.52;  70  yd.  ballast 

$3.50;  sundry,  $8.25 . .  349  82 

Fox  Island,  Breakwater,  Extension  ($2,611.24) — 

Conductor,  M.  II.  Naugle:  Aug. -Nov.,  $188.81;  outlay,  $32.75 .  221  56 

Carpenters,  $123.75;  labourers,  $793.70;  teaming,  $91.63 .  1,009  08 

Siinmonds,  Jas.,  Ltd.:  4,689  lb.  iron,  $128.95;  sundry,  $39.47 .  168  42 

Bolts,  1,860,  $74.40;  6,036  1.  ft.  flooring,  $241.44;  10,184  1.  ft.  logs,  $851.52;  sundry,  $44.82. 

Paid  as  follows:  T.  Conrad,  $104.80;  A.  Lapicrre,  $213.64;  W.  Naugle,  $177.09;  J. 

Shaw,  $145.34;  W.  Woods,  $254.93;  small  payments,  $316.38 .  1,212  18 

Fox  Point,  Breakwater  ($63.21) — 

Legal  services,  McLean  &  Margeson,  $27.44;  King’s  Printer,  $35.77 .  63  21 

Freeport,  Breakwater  pier:  advertising . #- .  8  82 

Freeport  Wharf:  labour,  $36;  1,658  ft.  lumber,  $23;  sundry,  $30.50 .  89  50 

French  River,  breakwater:  labour,  Mar.  26-31 .  98  62 

French  River,  extension  of  pier:  King’s  Printer .  35  22 

Friar’s  Head:  labour,  $249;  rope,  $17.10;  sundry,  $57.97 .  324  07 

Gabarus:  Thompson  &  Sutherland:  scraper,  $7.50;  sundry,  $14.75 .  22  25 

Glace  Bay  Beach  ($329.96) — 

Foreman,  $42;  labourers,  $201;  sundry,  $14.86 . * .  257  86 

Chappel  Bros.:  3,605  ft.  timber .  72  10 

Goat  Island  wharf:  advertising,  $64.68;  K  ing’s  Printer,  $5.12 .  69  80 

Grand  Etang  ($799.81) —  / 

Foreman,. I.  R.  Doucet,  $63;  outlay,  $15.50;  labourers,  $266.75 .  345  25 

Cormiei  W.,  teaming  lumber,  $100;  Shomph,  F.,  20  M  plank,  $320,  sundry,  $5.45 .  425  45 

Brush,  $10.60;  sundry,  $18.51 .  29  11 

Grand  Mira  ($161.42) — 

Purchase  price  of  site,  McEachern  &  Gillis .  50  00 

Langi'le  &  Maddin,  legal  services .  HI  42 

Grand  Narrows,  Repairs  to  Wharf  fS  1 ,499.94 ) — 

Foreman,  A.  D.  McKinnon,  $129.60;  carpenters,  etc.,  $540.95 .  670  55 

Dryden,  W.  E.:  timber  and  lumber,  34,313  ft .  651  94 


Carried  forward 
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Grand  Narrows,  Repairs  to  Wharf — ■ Concluded . 

Mac  Neil,  E.  A.:  1,025  lb.  bolts,  $41;  270 1 .  ft.  piling,  $21.60;  sundry,  $28.85 .  91  45 

Piling,  $38.80;  spikes,  $24;  sundry,  $23.20 .  86  00 

Green’s  Harbour  Breakwater  ($999.48) — 

Conductor,  C.  T.  McKay,  $83. 55;  carpenters,  $377.39 .  460  94 

Iron,  2,386  lb.,  $70.08;  4,487  1.  ft.  logs,  $360.24;  transportation,  $70.26;  sundry,  $37.96. 

Paid  as  follows:  W.  McMillan,  $102.43;  J.  E.  Ryan,  $106.64;  S.  Sperry,  $133.12;  small 

payments,  $196.35 .  538  54 

Grosses  Coques  Breakwater  ($2,000) — 

Conductor,  A.  C.  Leblanc,  $134.34;  foreman,  A.  Belliveau,  $100 .  234  34 

Blacksmith,  $58.50;  carpenters,  $352.80;  carters,  $190.80;  labourers,  $328.90 .  931  00 

Blinn  Bros.:  1,193  1.  ft.  flooring,  $23.86;  2,785  lb.  iron,  $71.30;  482  1.  ft.  timber,  $33.74; 

sundry,  $3.20 . /.  132  10 

Flooring,  9,788 1.  ft.,  $195.76;  timber,  7,240 1.  ft.,  $506.80 . . .  702  56 

Gulliver’s  Cove  Breakwater:  advertising,  $63;  King’s  Printer,  $28.11 .  91  n 

Gunning  Cove  ($506.02) — 

Bower,  S.  &  F. :  12,386  ft.  hemlock  timber .  247  72 

Foreman,  $28.50;  labour,  $165.27;  piles,  $31.40;  sundry,  $33.13 .  258  30 

Guysboro  Survey  ($203.46) — 

Atwater,  W.,  rental  of  launch,  29  days,  $101.50;  Kirk,  D.  G.,  hardware,  $8.21 .  109  71 

Jones,  B.  A.,  boatman,  $43.75;  Wirth,  T.,  boatman,  $50 .  93  75 

Hampton,  Breakwater,  Extension  ($3,000) — 

Conductor,  G.  Shaw,  $249.74;  foreman,  D.  Whitfield,  $140.61 .  390  35 

Blacksmith,  $25;  carpenters,  $501.50;  labourers,  $851.72;  teaming,  $219.04 .  1,597  26 

Iron,  $133.63;  16,616  1.  ft.  timber,  $848.86;  sundry,  $29.90.  Paid  as  follows:  A.  Caldwell, 

$251. 6S;  N.  Mitchell,  $196.10;  B.  Poole,  $108.24;  small  payments,  $456.37 .  1,012  39 

Hantsport  Wharf,  Repairs  and  Extension  ($21,870.33) — 

Construction  of  extension:  Standard  Const.  Co.:  contract  complete,  $18,685;  extra  crib- 

work,  etc.,  $5,309;  less  $4,204  paid  in  1915-16 .  19,790  00 

Inspection,  Thos.  Morgan,  135  d .  414  45 

Foreman  of  repairs,  J.  Reid,  Aug.-Dee.,  1914 .  356  12 

Labourers,  $520.75;  boat  hire,  $15;  teaming,  $22.25 .  558  00 

Logs,  3,100  1.  ft.,  $218.65;  21,093  ft.  plank,  $379.67;  3,042  ft.  timber,  $66.92;  sundry,  $86.52. 

Paid  as  follows:  A.  Beckwith,  $218.65;  D.  W.  Murray,  $388.84;  small  payments, 

$144.27 . 751  76 

Harrington  Cove:  sundry  supplies . 5  74 

Head  of  Chezzetcook,  Wharf  ($762.99) — 

Conductor,  I.  Warner,  $67.54;  carpenters,  $57;  labourers,  $224;  teaming,  $31.50 .  3S0  04 

Covering,  4,759  ft.,  $76.14;  1,430  lb.  drift  bolts,  $46.48;  187  machine  bolts,  $37.40;  2,267 

1.  ft.  logs,  $158.69;  117  poles,  $46.80;  sundry,  $17.44 . .  382  95 

Horton’s  Landing,  Wharf,  Repairs,  etc.  ($906.54) — 

Conductor,  R.  Watson,  $75;  foreman,  C.  F.  Rathbun,  $126 .  201  00 

Carpenters,  $305;  labourers,  $205.25;  teaming,  $15 .  525  25 

Patterson,  A.  II.,  iron,  $57.03,  sundry,  $47.66;  Turner,  J.  D.,  840  1.  ft.  logs,  $75.60 .  180  29 

Indian  Brook  Wharf  ($449.68) — 

Conductor,  S.  Powell,  $61.50,  outlay,  $20.65;  labourers,  $66 . ; .  148  15 

Nicoll,  F.  G.,  plank,  12,500  ft.  at  $18 .  225  00 

Freight,  $31.24;  spikes,  $23.75;  sundry,  $21.54 .  76  53 

Indian  Harbour  ($565.47) — 

Bouthilier  &  Co.:  8,137  ft.  plank,  $122.05;  861 1.  ft.  logs,  $56.78 .  178  83 

Conductor,  $66;  labour,  $172;  freight,  $44.64;  1,500  ft.  deal,  $30;  557  1.  ft.  logs,  $44.56; 

sundry,  $29.44 .  386  64 

Indian  Point  Wharf  ($5,027.91) — 

Foreman,  W.  T.  Ernst,  $204.15,  outlay,  $14.67;  carpenters,  $273.72;  labourers,  $691.50 .  1,184  04 

Ernst,  Ed.  A.:  hemlock  plank,  1 1 ,000  ft. ,  $19S;  sq.  hemlock,  3,573  ft.,  $78.60;  ballast  poles, 

5,740  1.  ft.,  $229.60;  spruce  logs,  16,518  1. -ft. ,  $1,651.80;  7  d.  with  motor  boat,  $56; 

sundry,  $28.64 . 2,242  64 

Fancv,  D.  A.:  7,145  lb.  bolts,  $357.25;  ring  bolts,  220  lb.,  $27.70;  4,195  lb.  screw  bolts, 

$347.50;  sundry,  $35.63  .  768  08 

Hardware,  $141.10;  land  required,  $25;  801  1.  ft.  logs,  $64.08;  lumber,  $23.43;  shingles,  $12; 

1,221}  tons  stone,  $488.60;  sundry,  $41.20 .  795  41 

Legal  services,  C.  W.  Lane,  Lunenburg .  37  74 

Inverness  Harbour  Improvements  ($1,308.58) — 

Intercolonial  Railway:  services  and  outlay  of  W.  B.  McKenzie  as  expert  witness .  161  80 

Caretaker  of  property,  D.  J.  McDonald,  12  in .  •  180  00 

Legal  services,  T.  S.  Rogers,  $412.94;  King’s  Printer,  $53.84 .  466  78 

Repairs  to  breakwater:  ballast,  $83.60;  logs,  $24.80;  labour,  $355.92;  sundry,  $35.68 .  5C0  00 

Iona  Wharf  Repairs  ($1,100.48) — 

Conductor,  M.  D.  McNeill.  $157.50;  carpenters,  etc.,  $466.81 .  624  31 

McDonald,  D.  A.,  22,098  ft.  lumber .  402  95 

Drift  bolts,  $19.16;  sundry,  $.54.06 .  73  22 


Carried  forward 
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Brought  forward . 394,817  54 

Iona  Old  Wharf  Repairs:  labour,  $107.25;  lumber,  $19.20;  bolts,  $18.05;  sundry,  $5.65 .  150  15 

Irish  Cove:  foreman,  $75;  carpenters,  $120.25  ;  labourers,  $42.50;  156  piles,  $151.35;  500  ft. 

lumber,  $10 .  399  10 

Jamesville  Breakwater  ($2,066.01)— 

Foreman,  John  Walker,  services,  Nov  .-Mar .  135  00 

Ballast  poles,  170,  $99.30;  780  tons  ballast  stone,  $702;  1,779  1.  ft.  spruce  logs,  $177.90; 

5,588  lb.  drift  bolts,  $161.19;  34,806  ft.  spruce  lumber,  etc.,  $696.12;  33  piles,  $60;  use  of 
piling  ground,  $20;  spikes,  $14.50.  Paid  as  follows:  D.  J.  Campbell,  $99.90;  J.  It. 

Campbell,  $162;  Geo.  McKenzie,  $308.58;  Malcolm  McNeil,  $155.40;  Thompson  & 

Sutherland,  $175.69;  Dan.  Walker,  $231.18;  D.  R.  Walker,  $126;  small  payments, 

$672.26 .  1,931  01 

Judique,  Baxter’s:  conductor,  $51;  labourers,  $223.07;  teaming,  $126. 12 .  400  19 

Kelly’s  Cove  Breakwater  Extension  ($9,206.73) — 

Construction,  Girroir  &  McDonald:  contract  complete .  8,990  00 

Inspection:  H.  E.  Brownley,  $9.73;  N.  C.  Foulis,  $207 .  216  73 

Kelly’s  Cove  Breakwater  Repairs:  labour,  $75.75;  lumber,  $18.74;  sundry,  $4.61 .  99  10 

Kraut  Point  Wharf  Extension  ($416.33) — 

Land  required  for  site:  M.  Greaser,  $50;  L.  Smith,  $100 .  150  00 

Ritcey.S.:  1,500  ft.  plank,  $27;  sundry  lumber,  $47.20;  sundry,  $107.60 .  181  80 

Legal  services,  C.  W.  Lane . 84  53 

Lakevale:  repairs,  6  d.  at  $1.75 .  10  50 

L’Ardoise  Beach:  labour,  $246.74;  2,564  ft.  lumber,  $58.44;  sundry,  $14.82 .  320  00 

L’Ardoise Breakwater:  20  brl.  cement,  $44;  labour,  $144.75;  sundry,  $11.11 .  199  86 

Little  Bass  River  Wharf  ($2,348.09) — 

Conductor,  G.  M.  Lewis,  $325.41,  outlay,  $26.28;  carters,  $239;  labourers,  $1,053.20 .  1,643  89 

Fulton,  F.,  1,481  lbs.  bolts,  $70.99,  sundry,  $15.32;  Fulton,  S.  H.,  8,099  ft.  timber,  SS0.99 . .  167  30 

Lewis,  II.  B.:  brush,  $26.25;  flooring,  2,375  ft.,  $47.50;  156  tons  stone,  $124.80;  5,962  ft. 

timber,  $149.05;  sundry,  $17.92 .  365  52 

Brush,  60  loads,  $75;  61-9  tons  of  rock,  $51.99;  sundry ,  $44.39 . : .  171  38 

Little  Harbour:  P.  G.  Grant,  repairing  wharf .  18  50 

Little  Tancook,  removal  of  rock,  etc.:  legal  services,  V.  J.  Paton,  Bridgewater .  33  92 

Livingston’s  Cove,  repairs  to  wharf  ($1,599.90) — 

Foreman,  A.  Brown,  $107.69;  carpenters,  etc.,  $1,154.58 .  1,262  27 

Sweet  &  Co.:  1,693  lb.  iron,  $42.77;  sundry,  $14.49 . „ .  57  26 

Covering,  4,430  ft.,  $70.88;  sheating,  1,900  ft.,  $45.60;  smithwork,  $62.55;  1,342  1.  ft.  timber, 

$101.34. . . . .  280  37 

Lockeport,  repairs  to  beach^protection  ($936.76) — 

Conductor,  J.  Fisher,  $96.90,  outlay,  $13;  labourers,  $325.05;  teaming,  $61.20 .  496  15 

Logs,  291,  $116.40;  13,524  ft.  lumber,  $284;  sundry,  $40.21.  Paid  as  follows:  Lockeport 

Cemetery  Co.,  $126.40;  McClearn  Co.,  $284;  small  payments,  $30.21 .  440  61 

Long  Cove  Breakwater  ($1 ,199.80) — 

Conductor,  J.  F.  Parker,  $189;  foreman,  H.  Baker,  $189;  labourers,  etc.,  $316.80 .  694  80 

Bowlby,  C.  A.:  1,300  lb.  bolts,  $61.75;  300  lb.  dynamite,  $120;  2,812  1.  ft.  logs,  $253.08; 

sundry,  $19.18 .  454  01 

Use  of  launch,  180  h.,  $45;  sundry,  $5.99 .  50  99 

Long  Point,  Lunenburg  Co.,  Breakwater  ($134.44) — 

Land  required,  N.  Paps,  $25;  legal  services,  A.  Roberts,  $84.90 .  109  90 

King’s  Printer . 24  54 

Long  Point,  Craigmore,  Wharf  ($199.60) — 

Foreman,  $38.70;  labourers,  $86.95;  teaming,  $69^  brush,  $4.95 .  199  60 

Lower  Burlington  Wharf  ($2,573) — 

Conductor,  R.  C.  Sanford,  $159.64;  foreman,  E.  C.  Burgess,  $109.50;  carpenters,  $396; 

labourers,  $115.07 .  780  21 

Land  required,  F.  A.  Masters,  $50;  legai  services,  E.  J.  Morse,  $23 .  73  00 

Ballast  poles,  5,772  1.  ft.,  $173.16;  hardware,  $59.82;  iron,  $98.33;  9,050  ft.  lumber,  $99.55: 
teaming,  $3.84;  stone,  818 J  tons,  $409.25;  10,9481.  ft.  timber,  $875.84.  Paid  as  follows: 

Dimock  &  Armstrong,  $145.82;  R.  B.  Munce,  $99.55;  Ernest  Sanford,  $120.40;  small 

payments,  $1,354.02 .  1,719  79 

Lunenburg  Harbour  Improvements  ($19.32) — 

Advertising,  $16.88;  King’s  Printer,  $2.44 .  19  32 

Mabou  Bridge,  wharf  enlargement  ($2,067) — 

Foreman,  J.  D.  Cameron,  $131.10;  carpenters,  $233.60;  labourers,  etc.,  $335.68 .  700  38 

McDonald,  J.:  3,086  lbs.  bolts,  $173.18;  sundry,  $14.50 .  187  68 

Piles,  2,127  1.  ft.,  $170.16;  61,826  ft.  plank,  $962.44;  sundry,  $46.34.  Paid  as  follows:  A. 

McLeod,  $225;  P.  Parker,  $260.18;  Parker  &  Smith,  $141.44;  Geo.  Smith,  $290.82; 

small  payments,  $261.50 .  1,178  94 

Maitland,  Ferry  Wharf  ($991.90) — 

Conductor,  J.  M.  McLeod,  $151.68,  outlay,  $43;  carpenters,  etc.,  $368.12 .  562  80 

Atlantic  Lumber  Co.,  14,224  ft.  lumber,  $241.95;  Carr,  J.,  140  tons  grave),  $70 .  311  95 

Shingles,  $21.35;  1,400  spikes,  $42;  sundry,  $53.80 .  117  15 


Carried  forward .  420,207  74 
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Brought  forward . . . . . . .  420, 207  74 

Malagash,  Wharf  Repairs  ($946.85) — 

Conductor,  C.  B.  Stewart,  $76.50;  labourers,  etc.,  S238.50 .  ,  315  00 

Iron,  $36;  158  logs,  $36.6.25;  13  sticks  timber,  $50;  5,540  ft.  lumber,  $110.80;  sundry,  $68.80. 

Paid  as  follows:  li.  Langille,  $110.80;  H.  Patriquin,  $96.25;  small  payments,  $424.80. .  631  85 

Malignant  Cove  ($950.13) — 

Foreman,  A.  H.  McDonald,  $149.14;  carpenters,  etc.,  $543.82 .  692  96 

McDonald,  A.,  smithwork,  $61.35;  Sweet  &  Co.,  iron,  etc.,  $66.15 .  127  50 

Iron,  $14.03;  timber,  $109.27;  sundry,  $6.37 . . . . .  129  67 

Marble  Mountain:  labour,  $132.50;  lumber  $55.62;  hardware,  $13.42;  shingles,  $27.30;  sundry, 

$17.63 . . : . . . % .  246  47 

Margaree  Harbour,  Repairs  to  Breakwater  ($4,031) — 

Foreman,  A.  D.  McLellan,  $249,  outlay,  $2.70;  carpenters,  etc.,  $1,507.75 .  1,759  45 

Doucct,  M.,  iron,  etc.,  $210.20;  McDougall,  A.  R.,  iron,  etc.,  $150.49 .  360  69 

Logs,  3,053  1.  ft.,  $305.30;  62,224  ft.  lumber,  $1,080.62;  6353  c.  y.  stone,  $444.85;  sundry, 

$S0.09.  Paid  as  follows:  S.  T.  Arseneau,  $113.40;  J.  A.  Dunn,  $130.14;  P.  McDonald, 

$157.20;  J.  J.  McNeil,  $188.06;  Lachlan  MpNeil,  $320.24;  small  payments,  $1.001.82...  1,910  86 

Margaretville:  labour,  $56.19;  timber,  $25.35;  sundry,  $17.48 .  99  02 

Marion  Bridge:  labour,  $12.20;  sundry,  $4.75 .  16  95 

Meal  Cove  Breakwater  ($537.84) — 

Team-hire  $9;  8,163  1.  ft.  timber,  $528.84.  Paid  as  follows:  N.  D.  Burton,  $148.20;  small 

payments,  $389.64 .  537  84 

Meteghan  Breakwater  Repairs  ($504.54) — 

Foreman,  H.  Mallette,  $72;  carpenters,  etc.,  $195.74 .  267  74 

Macdonald,  R.  H.:  1,180  lb.  bolts,  $61.36;  250  lb.  spikes,  $10.50;  1,214  ft.  sheathing,  $103.19.  175  05 

Iron,  $27.50;  577  1.  ft.  timber,  $27.93;  sundry,  $6.32 .  61  75 

Meteghan  River,  Breakwater  Repairs  ($442.37) — 

>(  onductor,  P.  A.  Saulnicr,  $70.50;  labourers,  etc.,  $156.23 .  226  73 

Iron,  $27.66;  plank,  3,224  ft.  $49.04;  1,277  1.  ft.  timber,  $88.55;  sundry,  $50.39 .  215  64 

Middle  River  (Lower):  labour,  $302.20;  logs,  $13.44;  stone,  $20;  sundry,  $15 .  350  64 

Middle  River  (Upper):  foreman,  $39;  labourer,  $361, .  400  00 

Mill  Cove,  Breakwater  Extension  ($293.46) — 

Inspection  of  breakwater,  W.  E.  Sievert,  32  days .  98  55 

Advertising,  $188.57;  King’s  Printer,  $6.34 .  194  91 

Mill  (  reek,  Breakwater,  wharf  extension  ($3,999.90) — 

('onductor,  W.  Porter,  $221.90;  carpenters,  etc.,  $1,268.76 .  1,490  66 

Plank,  8,500  ft.  $144.50;  2,215  tons  stone,  $1,107.50;  17,993  1.  ft.  timber,  $1,111.94;  4,000 
lb.  iron  $101.50;  sundry,  $43.80.  Paid  as  follows:  C.  C.  Corkum,  $170;  V.  B.  Eaton, 

$219.50;  S.  Fraser,  $147.00;  M.  J.  Lyons,  $144;  O.  Piner,  $103;  G.  F.  Porter,  $138.52; 

J.  D.  Turner,  $556.76;  H.  S.  Winters,  $109.16;  small  payments,  $920.70 .  2,509  24 

Mira  Ferry  Wharf  ($694) — 

McDonald,  R.  B.:  1,950  iron  bolts .  117  00 

Labour,  $445.25;  162  1.  ft.  logs,  $11.34;  150  yd.  stone,  $105;  sundry,  $15.41 .  577  00 

Moeiielle  Wharf:  advertising,  $68.85;  King’s  Printer,  $2.47 .  71  32 

Morden:  labour,  $12;  plank,  $4.50;  spikes,  $8 .  24  50 

Mosher’s  Bay  Breakwater  ($2,900.50) — 

Fraser,  I).  L.:  hemlock  plank,  15  M  ft.,  $225;  24,7821.  ft.  logs,  $2,230.38;  11,880  1.  ft.  poles, 

$475.20 .  2,930  58 

Horse-hire,  $11.50;  services  buying  timber,  $18.42 .  29  92 

McAra’s  Brook,  Boat  Landing,  Extension  ($799.97) — 

Foreman,  J.  M.  McPherson:  services,  $113.83;  outlay,  $9.98 .  123  81 

Labour,  $464.21;  3,072  ft.  lumber,  $56.25:  teaming,  $100.99;  sundry,  $54.71 .  676  16 

McNair’s  Cove:  labour,  $324.41;  1,135  1.  ft.  timber,  $56.75;  sundry,  $17.48 .  398  64 

New  Harbour  ($992.40) — 

Giffin  &  Sons:  98  lb.  cement,  $209.50;  2,047  ft.  lumber,  $29.13;  227  empty  bags,  $20.43; 

sundry,  $28.05 .  347  11 

Foreman,  $150.48;  labour,  etc.,  $484.87;  sand,  $10 .  6-15  35 

Newport  Landing,  Wharf  ($3,533.93)— 

Conductor,  J.  E.  F.  Mosher,  $200.57;  foreman,  J.  A.  Benedict,  $180.80 .  381  37 

Carpenters,  $136.68;  carters.  $19.50;  labourers,  etc.,  $648.15 .  804  33 

Dimock  <fc  Armstrong:  3,650  lb.  iron,  $87.60;  sundry,  $36.76 .  124  36 

Flooring,  4,580  I.  ft.  $91.60;  lumber,  18,716  ft.  $266.90;  70  poles,  $28;  1 ,223  tons  stone,  $856.10; 

■  11,091  1.  ft.,  timber,  $937.80;  sundry,  $43.47.  Paid  as  follows:  G.  E.  Benedict,  $856.10: 

R.  B.  Mouncc,  $252.35;  L.  Parker,  $184.08;  W.  Reynolds,  $406.71;  T.  Salter,  $315.43; 

small  payments,  $209.20 .  2,223  87 

Noel,  Breakwater  wharf,  repairs,  etc.,  ($1,499.26) — 

Conductor,  P.  J.  O’Brien,  $183.29;  foreman,  j.  Miller,  $123 .  306  29 

Carpenters,  $111.37;  labourers,  $284.36;  teaming,  $184.86 . .  580  59 

Iron,  $33.37;  1,564  I.  ft.  logs  $125.12;  2,336  1.  ft.  piling  and  braces,  $126.34;  17,824  ft.  plank, 

$236.34;  sundry,  $91.21.  Paid  as  follows:  W.  Hennigar,  $122.53;  M.  S.  O’Brien,  $182,- 

96;  O.  J.  O’Brien,  $134.04;  small  payments,  $172.85 .  612  38 


Carried  forward .  444,001  49 
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Brought  forward .  444,001  49 

North  Belleville  Wharf  ($2 10.20) — 

Land  required,  D.  Lafave,  $33;  legal  services,  E.  N.  Clements,  $56.60 .  89  60 

Logs,  15  to  30  feet  long,  12  at  $3,  8  at  $2.50,  18  at  $2,  2  at  $1.50,  32  at  80c .  120  60 

North  Gut,  St.  Ann’s:  labour,  $129.50;  7,173  ft.  lumber,  $117.01;  7  M  shingles,  $17.50;  sundry, 

$35  83  . . .  299  84 

North  West  Cove,  Tancook  Island,  Breakwater:  advertising,  $369.40;  King’s  Printer,  $39.03  408  43 

Ogdon’s  Pond,  Sand  Groin  and  Channel  Pier  ($1,886.30) — 

Foreman,  J.  J.  Mahoney,  S1S5.35;  labourers,  $713.19;  teaming,  $360 .  1,258  54 

Boyd,  A.  N.,  towing  timber,  $100;  Boyd.  Hugh,  smithwork,  $60.37 .  160  37 

Iron,  $74.93;  3,000 ft.  covering,  $60;  1,250 1.  ft.  poles,  $50;  2,920 ft.  sheathing,  $67.16;  timber, 

$182.92;  sundry,  $3  2.38 .  467  39 

Osborn’s  Breakwater,  Extension  ($4,997.90) — 

Conductor,  G.  F.  Bowes,  $399.10;  carpenters,  $709.25;  labourers,  $2,438  36;  teaming,  etc., 

$246.73 . ' .  3,793  44 

Iron,  $82.80;  6,700  1.  ft.  logs,  $603;  12,950  ft.  plank,  $209.36;  400  tons  stone,  $20;  towing  logs, 

$126;  sundry,  $163  30.  Paid  as  follows:  P.  Kuhn,  $603;  J.  A.  Ritcey,  $194.16;  J.  R. 

Shaw,  S126;  Walker  &  Co.,  $183.93;  small  payments,  $97.37 .  1,204  46 

Owl’s  Head  Breakwater,  lepairs,  etc.  ($1,799.87) — 

Conductor,  E.  N.  Parker,  $113.59;  labourers,  etc.,  $854.24 .  967  83 

Parker,  S.  C.:  lumber,  $41.25;  10  M  shingles,  $32.50;  sundry,  $64.44 .  138  19 

Simmonds,  Jas.,  Ltd.,  7,800  lb.  iron,  $107.25;  sundry,  $2.70 .  109  95 

Ballast  poles,  90,  $22.50;  lumber,  6,064  ft.,  $104.38;  7,617  1.  ft.  spruce  logs,  $457.02.  Paid  as 

follows:  A.  Parker,  $336;  small  payments,  $247.90 .  583  90 

Parker’s  Cove,  Breakwater  ($6,672.91)— 

Construction,  R.  H.  McDonald:  contract  complete .  6,480  00 

Inspection  of  construction,  L.  F.  Hudson,  $190,  of  timber,  H.  E.  Browailev,  $2.91 .  192  91 

Peggy’s  Cove  Breakwater  ($1,430.86)— 

Foreman,  W.  (.’rooks,  $89.32,  outlay,  $35.38;  labourers,  $1,123 .  1,247  70 

Cement,  $44.80;  smithwork,  $48.45;  sundry,  $89.91 .  183  16 

Pembroke,  Breakwater  repairs  ($974.86) — 

Conductor,  S.  Wilson,  $122.80;  carpenters,  $424.75;  teaming,  $56 .  603  55 

Wilcox  Bros.:  1.005  lb.  iron,  $25.12;  sundry,  $32.03 . ^ .  57  15 

Plank,  12  M  feet,  $192;  1,527  ft.  logs,  $122.16.  Paid  as  follows:  E.  Wilcox,  $192;  small 

payments,  $122.16 . .". .  314  16 

Pereaux:  labour,  $20.32;  1,020  ft.  plank,  $19.38 .  39  70 

Picket  Pier,  Repairs  $1,000) — 

Foreman,  J.  E.  McGowan,  $50.40;  labourers,  $180.54 .  ^230  94 

Bigelow,  C.  F.,  34,600  ft.  lumber .  621  80 

Hardware,  $39.96;  35j  tons  stone,  $17.75;  618  1.  ft.  timber,  $49.44;  sundry,  $40.11 .  147  26 

Pictou  Island,  West  Wharf,  Repairs  ($1,200)— 

Foreman,  A.  McFarlane,  $178.45,  outlay,  $12;  carpenters,  $476.27 .  666  72 

Rood  &  McGregor,  5  M  plank,  $85;  Thompson  &  Sutherland,  bolts,  $63.60 .  148  60 

Freight,  $24.15;  3,243  1.  ft.  logs,  $259.44;  1 19J  c.  yd.  stone,  $77.69;  sundry,  $23.40 .  384  68 

Piper’s  Cove  Wharf  ($377.25)— 

Land  for  site  and  approach,  H.  J.  McNeil .  30  00 

Legal  services,  N.  A.  McMillan,  North  Sydney .  347  25 

Plaster,  Baddeck,  Wharf:  King’s  Printer .  29  00 

Pleasant  Bay  Wharf:  labour,  $119.75;  spikes,  etc.,  25c .  120  00 

Portapique  Wharf,  Repairs  ($749.37)— 

Conductor,  A.  Cooke*,  $117.43;  carpenters,  labourers,  etc.,  $236.40 .  353  83 

Crowe,  C.  H.:  20  M  plank,  $320;  sundry,  $5.40 .  325  40 

Spikes,  $22.58;  3  M  ft.  timber,  $15;  sundry,  $32.56 .  70  14 

Port  Bickerton:  labour,  $23.75;  spikes,  etc.,  $1.40 .  25  15 

Port  Clyde  Wharf  (SI,  199.55) — 

Conductor,  H.  Nicoll,  $106.50;  foreman,  J.  McLean,  $103.50 .  210  00 

Carpenters,  $200.35;  labourers,  $108.75;  teaming,  $86.50 .  395  go 

Nicoll,  F.  F.:  1,515  lb.  iron,  $45.45;  5  rolls  roofing,  $11.75;  sundry,  $10.60 .  67  80 

Nicoll,  F.  G.:  1,760  1.  ft.  ballast  poles,  $70.40;  7,055  ft.  lumber,  $128.70;  2,366  1.  ft.  logs, 

_  *213.74 . 412  84 

Smithwork,  $18.75;  shingles,  $13.80;  sundry,  $80.76 . :...  113  31 

Port  Hastings:  Inverness  Ry.  &  Coal  Co.:  purchase  price  of  proprety  $400;  taxed  costs, 

$496.03 . 896  03 

Port  Hood,  wharf,  repairs  ($5,199.11) — 

Foreman,  A.  R.  McDougall:  services,  $427.50;  team  hire,  $45;  outlay,  $48.45 .  520  95 

Carpenters,  $787.59;  labourers,  $536.25;  teaming,  $80.50 .  1,404  34 

Bolts,  4,385  lb.,  $197.32;  ereosoted  hardwood,  5,241  ft.,  $183.43;  4,030  lb.  iron,  $120.90; 

18,381  ft.  plank,  $312.47;  1,631$  cu.  yd.  stone,  $978.90;  making  4,000  lb.  bolts,  $80; 
timber,  248  pcs.,  $96.44,  9,392  1.  ft.,  $823.91,  18,654  ft.,  b.m.,  $373  09;  sundry,  $107.36. 

Paid  as  follows:  J.  D.  Beaton,  $161.01;  J.  W.  Dobson,  $183.43;  A.  Gillis,  $113.88; 

R.  McDougall,  $413.61;  I.  P.  Smith,  $133  60;  small  payments,  $2,268.29 .  3,273  82 


Carried  forward 
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Brought  forward .  473,517  82 

Port  Joli,  breakwater,  extension  ($2,971.09) — 

Conductor,  A.  B.  McDonald,  $114;  labourers,  $800.40 .  914  40 

Colp,  S.,  towing  logs  from  Broad  River .  150  00 

Leslie,  I.:  5,515  lb.  iron,  $105.45;  smithwork,  $41,42;  sundry,  $102.80 .  309  67 

Ballast  poles,  5,720  1.  ft.,  $286;  13,167  1.  ft.  timber,  $1,272.42;  sundry,  $38.60.  Paid  as 
follows:  Leslie  Bros.,  $990.12;  J.  McDonald,  $111.20;  R.  G.  McDonald,  $125.60; 

T.  McKay,  $165;  small  payments,  $205.10 .  1,597  02 

Porter’s  Lake,  Boat  channel  to  Three  Fathom  Harbour  ($299.32) — 

Labour,  Dec.-Feb.:  conductor,  G.  H.  Graham,  $56.79;  carters,  $12.12;  labourers, 

$130.36 . . .  199.27 

Labour,  preventing  ice  jams,  March,  1915:  conductor,  I.  G.  Bonang,  $46.05;  labourers, 

$54 . 100  05 

Port  Maitland,  breakwater,  repairs  ($800) — 

Conductor,  A.  Crosby,  $85.35;  carpenters,  labourers,  etc.,  $277.94 .  363  29 

Crowell  &  Co.:  2,030  lb.  iron,  $44.66;  600  lb.  spikes,  $29;  sundry,  $21.23 .  94  89 

x  Covering,  4,497  ft.,  $80.94;  980  lb.  iron,  $22.05;  4,332  1.  ft.  logs,  $216.35;  sundry,  $22 .48 _  341  82 

Port  Maitland,  anchorage  site:  legal  services,  R.  W.  E.  Landry,  Yarmouth .  154  59 

Port  Phillip:  labour,  $54.49;  7,527  ft.  lumber,  $87.76;  161  tons  stone,  $80.50;  sundry,  $8 .  230  75 

Portuguese  Cove:  conductor,  $61 .40;  labourers,  $248 .  309  40 

Port  Wade  Pier,  repairs  ($4,000) — 

Conductor,  E.  C.  Connors,  $263.61;  carpenters,  $545. 11;  labourers,  $671 .94 .  1,480  66 

Bolts  and  spikes,  $141 .22;  lumber,  126,412  ft.,  $2,327.58;  sundry,  $50.54.  Paid  as  follows: 

G.  B.  Hardwick,  $1,806.14;  G.  Morrison,  $405.74;  J.  F.  Morrison, *$107. 80;  small 

payments,  $199.66 .  2,519  34 

Pugwash,  repairs  to  piers,  ($2,200.04) — 

Conductor,  C.  M.  McFarlane,  $342;  carpenters,  $572;  teaming,  $535.50 .  1,449  50 

Hardware,  $92.38;  plank,  21,500  ft.,  $358;  stone,  70§  cu.  yd.,  $88.12,  455  cu.  yd.,  in  situ, 

$91;  1,513  1.  ft.,  timber,  $121 .04.  Paid  as  follows:  C.  Cummings,  $91;  J.  W.  Henderson, 

$112.40;  H.  J.  McFarlane,  $395.64;  small  payments,  $151.50 .  750  54 

Rainy  Cove  Wharf  ($1,999.99) — 

Conductor,  S.  Wilcox,  $178.06;  carpenters,  etc.,  $464.94 .  643  00 

Ballast  poles,  9,478  1.  ft.,  $222.67;  2  tons  bolts,  $114 ;  1,062  tons  stone,  $424.80;  7,444  1.  ft., 
timber,  $595.52.  Paid  as  follows:  F.  Cox,  $115.40;  H.  Cox,  $220.08;  A.  Parsons, 

$560.24;  M.  Wilcox,  $251  .h3;  small  payments,  $209.64 .  1,356  99 

Ray’s  Creek  pier  repairs  ($619.38) — 

Conductor,  F.  Harris,  $105;  labourers,  $116.60 .  221  60 

Gesner,  L.  D.:  500  1.  ft.  piles,  $25;  11,672  ft.  timber,  $291.80 .  316  80 

Plank,  1,471  ft..,  $25;  7  sticks  timber,  $14;  sundry,  $41.98 .  80  98 

River  Hebert:  labour,  $150;  4,211  ft.,  deals,  $65.74;  25  piles,  $75;  sundry,  $61 .07 .  351  81 

Round  Hill  ($274.12)— 

Bent,  H.  W.:  10,356  ft.  timber,  $124.27;  sundry,  $1.50 .  125  77 

Labour,  $115.75;  1,020  lb.  iron,  $21 .93;  sundry,  $10.67 .  148  35 

Round  Island,  Mira  Bay,  breakwater  ($236.07) — 

Land  required,  D.  J.  McQueen,  $180;  legal  services,  J.  W.  Madden,  $20.45 .  200  45 

King’s  Printer .  35  62 

Salmon  River,  Cape  Breton  wharf  ($784.56) — 

Foreman,  S.  Gillis,  $69;  carpenters,  teamsters,  etc.,  $205.90 .  274  90 

Hardware,  $78.70;  timber,  19,485  ft.  b.m.,  $331.15,  1,238  1.  ft.,  $74.28;  sundry,  $25.53. 

Paid  as  follows:  C.  McDonald,  $152.42;  small  payments,  $357.24 .  509  66 

Salmon  River,  Digby  Co.,  wharf  extension  ($2,490.84) — 

Conductor,  A.  G.  Melanson,  $141 .60;  carpenters,  $279.55;  labourers,  $428.15;  teaming, 

$167.07 .  1,016  37 

Ballast  poles,  4,527  1.  ft.,  $90.54;  5,448  lb.  iron,  $142.06;  14,870  I.  ft.  logs,  $1,063.07;  3,124 
ft.  plank,  $56.22;  smithwork,  $50;  sundry,  $72.58.  Paid  as  follows:  J.  F.  Leblanc, 

$191.84;  C.  Melanson,  $157.51;  Frank  Melanson,  $303.85;  small  payments,  $821 .27. .  1,474  47 

Sandford,  repairs  to  breakwater,  etc.  ($6,989.99) — 

Conductor,  C.  W.  Paton,  $291 .23;  labourers,  $3,854. 11;  teaming,  $274.82 .  4,420  16 

Crowell  &  Co.:  9,906  lb.  iron,  $219.15;  smithwork,  $53 . 10;  sundry,  $264.28 .  536  53 

Grant,  Blake:  making  5,545  lb.  bolts,  $69.31;  sundry,  $13.20 .  82  51 

Ballast  poles,  6,480  1.  ft,,  $161.99,  13,692  1.  ft.,  $1,214.62;  7,168  ft.  plank,  $129.02;  19,470 
ft.  sheathing,  $320. 16;  4,600  ft,  timber,  $1 15;  sundry,  $10.  Paid  as  follows:  L.  Crosby, 

$219.80;  L.  Delaney,  $120.14;  G.  Handy,  $117.27;  M.  Mullen,  $109.71;  D.  Parker, 

$272.65;  H.  Porter,  $147.42;  small  payments,  $963.74  .  1,950  79 

Sandy  Cove,  breakwater  repairs  ($771.07) — 

Conductor,  G.  W.  Merritt,  $142.50;  labourers,  etc.,  $277.25 .  419  75 

Bolts,  1 ,495  lb.,  $86;  3,275  ft.  timber,  $222.70;  sundry,  $42.62.  Paid  as  follows:  Mackay 

Bros.,  $222.70;  small  payments,  $128.62 .  351  32 

Sawpit  Wharf:  labour,  $45.88;  log,  $2.40 .  48  28 


Carried  forward .  499,049  12 
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Brought  forward . . .  499,049  12 

Seaforth  breakwater  (18,451.01) — 

Const  ruction,  Halifax  Dredging  Co.:  contract  complete,  $17,300;  extra  work,  $930;  less 

$11,480  paid  in  1913-14,  V— 208 .  6,750  00 

Inspection,  D.  Nieforth,  102  d . . . ' . * .  313  14 

Foreman,  D.  Nieforth,  $141.22;  labourers,  etc.,  $702.90 .  844  12 

Ballast  poles,  350,  $115;  5,748  1.  ft.  timber,  $354.96;  396  tons  stone,  $22.01;  sundry,  $51.78. .  543  75 

Shad  Bay  breakwater  ($2,352.64) — 

Foreman,  I).  Coolin,  $153.50;  carpenters,  etc.,  $670.88 .  824  38 

Simmonds,  Jas.:  3,590  lb.  iron,  $98.73;  sundry,  $46.56 .  145  29 

Deals,  $30;  13,416  1.  ft.  logs,  $908.94;  10,390  ft.  plank,  $228.58;  347  tons  stone,  $173.50; 
sundry,  $41.95.  Paid  as  follows:  C.  W.  Coolin,  $408.20;  W.  H.  Coolin,  $200.88; 

R.  Collier,  $147.08;  G.  Lougan,  $228.58;  J.  D.  Redmond,  $186.78;  small  payments, 

$211.45 . '..  1,382  97 

Shag  Harbour,  wharf  repairs,  etc.:  F.  G.  Nicoll:  12,700  ft.  plank,  $228.60;  8,703  ft.  timber, 

$182.76 . . .  411  36 

Sheet  Harbour  Passage,  wharf  ($1,993.72) — 

Foreman,  J.  V.  Kenny,  $236.39;  carpenters,  $308.50;  labourers,  $374  26 .  919  15 

Iron,  4,040  lb.,  $106.05;  5,486  1.  ft.  logs,  $431  20;  lumber,  5,129  ft.,  $83.46;  2,337  1.  ft.  poles, 

$70.11;  489  tons  stone,  $195.60;  1,901  ft.  timber,  $38.02;  sundry,  $150.13.  Paid  as 

follows:  Verge  <fc  Son,  $595.30;  small  payments,  $479.27 .  1,074  57 

Shelburne  Wharf  ($1,516.71) — 

Conductor,  $144;  labour,  $453.98;  paint,  etc.,  $75.75 .  673  73 

Bruce  Lumber  Co.,  24£  M  shingles .  53  50 

McKay,  W.  C.:  lumber,  19,800  ft.,  $336.60;  matched  lumber,  8,962  ft.,  $223.10;  25  rolls 

roofing,  $55;  sundry,  $174.78.. .  789  48 

Short  Beach:  labour,  511;  plank,  $13.68;  spikes,  $5.58 .  30  26 

Sight  Point:  labour,  $78.05;  timber,  $16.25;  sundry,  $8.96 .  *  103  26 

Skinner’s  Cove  ($314.32) — 

Legal  services,  John  Doull,  Newr  Glasgow .  70  90 

Labour,  $158.38;  brush,  $76.50;  sundry,  $8.54 .  243  42 

Smiley’s  Point:  conductor,  $9.21;  labour,  etc.,  $5.25 . \ .  14  46 

Smith’s  Cove  breakwater  ($1,019.87) — 

Foreman,  G.  F.  Smith,  March,  $81;  labourers,  etc.,  $205.25 .  286  25 

Bolts,  1,123  lb.,  $50.54;  1,557  1.  ft.  flooring,  $38.92;  109  c.  yd.  brush,  $65.40;  3,363  1.  ft. 

logs,  $269.04;  178  c.  yd.  stone,  $106 .80;  8,985  ft.  plank,  $177;  sundry,  $25.92 .  733  62 

South  Bay,  lngonish,  wharf  ($450.44) — 

Barron,  G.:  lumber,  7,387  ft.,  $125.36;  flooring,  etc.,  1,991  1.  ft.,  $73.37 .  198  73 

Musgrave,  Robt.:  3,165  lb.  bolts,  $105. 18;  sundry,  $1.73 .  106  91 

Care  of  property,  July  $15;  153  yd.  stone,  $91.80;  sundry,  $38 .  144  80 

South  Cove:  labour,  $93.56;  lumber,  $28.80;  sundry,  $24.85. . .  147  21 

South  lngonish:  freight .  2  40 

South  Lake,  Lakeville,  protection  work  ($2,149.92) — 

Foreman,  J.  A.  McDougall:  services,  $152.38;  outlay,  $11.51 .  163  89 

Labourers,  $755;  men  with  teams,  $354.25 .  1,109  25 

Brush,  $17;  2,050  lb.  iron,  $40.13;  290  c.  yd.  stone,  $29;  timber,  8,245  1.  ft.,  $455.25,  11,052 

ft.  b.m.,  $231.77;  sundry,  $97.63 .  876  78 

Spanish  Ship  Bay,  wharf  ($679.75) — 

Conductor,  A.  McKinley,  $105.37;  labourers,  etc.,  $254.60 .  359  97 

Anderson,  C.  W.,  5,319  ft.  lumber,  $80.01;  Rodenhiser,  D.,  timber,  $143.47,  ladder,  $1.50  224  98 

Timber,  $15.88;  freight,  $35.42;  sundry,  $43.50 .  94  80 

Spry  Bay,  Henley’s,  wharf  ($3,188.50) — 

Conductor,  S.  H.  Henley,  $349.98;  carters,  $20S;  boat  hire,  $36.25;  labourers,  $1 ,421 . 19. .  2,015  42 

Simmonds,  Jas.:  5,741  lb.  iron,  $141 . 15;  sundry,  $59.89 . .  201  04 

Ballast  poles,  120,  $60;  logs,  140,  $189.78,  5,876  l..ft.,  $439.92;  1,224  ft.  lumber,  $23.25; 

9,500  ft.  plank,  $190;  2,705  ft.  square  timber,  $56.79;  sundry,  $12.30.  Paid  as  follows: 

E.  Cameron,  $304.77;  C.  Henley,  $429;  W.  Hitchey,  $162.72;  small  payments,  $75.55  972  04 

Spry  Bay,  Leslie’s  wharf  repairs  ($1,205.25) — 

Conductor,  A.  N.  Leslie,  $196.48;  labourers,  $480 .  676  48 

Logs,  214  1.  ft.,  $14  98;  plank,  15  M  $270;  timber,  8,005  ft.,  $162.82;  sundry,  $80.97.  Paid 

as  follows:  IL  Boutilier,  $270;  E.  Cameron,  $132.90;  small  payments,  $125.87 .  528  77 

Sterling  Bar:  legal  services,  E.  J.  Morse,  Windsor,  N.S .  33  30 

Stony  Island  Breakwater  ($1,594.51) — 

Conductor,  J.  C.  Atkinson,  $192;  foreman,  A.  T.  Trott,  $186 .  378  00 

Carpenters.  $56;  carters,  $56.88;  labourers,  $440.25 .  553  13 

Atkinson,  H.  H.:  2,010  lb.  iron,  $55.27;  159  lb.  rope,  $28.62;  sundry,  $32.61 .  116  50 

Atkinson,  J.  C.:  boat  hire,  $21;  logs,  $25;  sundry,  $20.03 .  66  03 

Brannen,  J.  J.:  1,396  lb.  bolts,  $89.33;  sundry,  $12.20 .  101  53 

Hunt,  M.,  975  1.  ft.  logs,  $78;  Nickerson,  C.,  1,179  1.  ft.  logs,  $94.32 .  172  32 

Ballast  logs,  $57.50;  rafting  and  towing  logs,  $109.63;  sundry,  $39.87 .  207  00 


Carried  forward .  524,708  01 
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Summerville  Wharf  ($517.93) — 

Conductor,  B.  V.  Caldwell,  $09.07;  labourers,  $149.42 .  218  49 

Plank,  6,170  ft.,  $107.97;  2,615  lb.  steel  plate,  $111.14;  sundry,  $80.33.  Paid  as  follows: 

H.  H.  Drysdale,  $127.83;  Windsor  Foundry,  $122.84;  small  payments,  $48.77 .  299  44 

Burette  Island  Wharf:  labour,  $107.09;  1,265  1.  ft.  logs,  $80. 18;  sundry,  $21.73 .  215  00 

Swim’s  Point  Wharf  ($449.93) — 

Coreham  Bros.,  945  1.  ft.  logs,  $94.50;  F.  G.  Nicoll,  4  M  ft.  plank,  $72 .  166  50 

Labour,  $181.13;  l,000  1b.  bolts,  $42.50;  sundry,  $59.80 .  283  43 

Sydney  Harbour,  South  Bar  ($612) — 

Foreman,  D.  McLeod,  $112.50;  labourers,  $260.25 .  372  75 

Caretaker,  D.  McLeod,  10  05  m... . 150  75 

Bolts,  1,0101b.,  $30.30;  logs,  $29.10;  sundry,  $29.10 .  88  50 

St.  Joseph:  labour,  $398.25;  smithwork,  $15.48 .  413  73 

Tangier,  Wharf  Extension  ($4,259.22) — 

Conductor,  R.  J.  Mason,  $325.42,  outlay,  $27.74 .  353  16 

Carpenters,  $321;  labourers,  $1,350.63;  blacksmith,  $182.25;  carters,  $257.50 .  2,111  38 

Simmonds,  Jas.:  4,100  lb.  iron,  $112.92;  sundry,  $76.38 .  189  30 

Logs,  21,273  1.  ft.,  $1,270.88;  13  M  ft.  plank,  $250;  towage,  $40;  sundry,  $44.50.  Paid  as 
•  follows:  J.  Beaver,  $138;  W.  J.  Bollong,  $350;  T.  Ferguson,  $138.12;  II.  Gaston, 

$227;  M.  Gaston,  $175;  J.  L.  Mason,  $190.50;  Prest  &  White,  $190;  small  payments, 

$190.76 . 1,605  38 

Terrance  Bay  Wharf  ($2,836.75) — 

Conductor,  R.  A.  Slaunwhite:  services,  $125.87;  outlay,  $13.50.. .  139  37 

Carpenters,  $256.12;  carters,  $102.50;  blacksmith,  $57.50 ;  labourers,  $933.30 .  1,349  42 

Grant,  A.  J.:  3,568  lb.  iron,  $89.20;  sundry,  $70.36 . 159  56 

Miller,  Lewis  &  Co.:  6,233  1.  ft.  logs,  $311.65;  4,188  ft.  timber,  $67.75 .  379  40 

Slaunwhite,  Alex.,  freight,  $75;  Slaunwhite,  L.,  134  tons  stone,  $67 .  142  00 

Slaunwhite,  Obed,  290  poles,  $145;  Slaunwhite,  R.  J.,  freight,  $105 — . .  250  00 

Ballast  stone,  804  tons,  $402;  poles,  30,  $15 . ' .  417  00 

The  Thrum:  conductor,  $24;  labour,  $90.50;  logs,  $10.50 .  125  00 

Tidnish,  Repairs  to  Wharf  ($1,042.10) — 

Covering,  24,950  ft.,  $623.75;  218  logs,  10  to  27  ft.  long,  $118.35:  C.  H.  Jackson,  $418.35; 

D.  M.  Jackson,  $623.75 . . . . .  1,042  10 

Tracadie  Harbour  Improvements:  King’s  Printer .  31  37 

Upper  Prospect  Breakwater  Extension  ($2,764.88) — 

Foreman,  J.  II.  Walsh,  $150.61;  carpenters,  $192.50;  blacksmith,  $30;  labourers,  $138. .. .  811  11 

Bolts,  1,550  lb.,  $62;  2,385  lb.  iron,  $59.62;  freight,  $162.58;  logs,  106.  $163.80,  6,584  1.  ft., 

$587.16;  poles,  4,026  1.  ft.,  $148.17;  15,248  ft.  lumber,  $286.54  ;  645}  tons  stone,  $387.30; 
sundry,  $96.60.  Paid  as  follows:  F.  Bruhn,  $471;  A.  J.  Grant,  $144.22;  G.  H.  Longard, 

$165.50;  Lewis,  Miller  &  Co.,  $121.04;  R.  Walsh,  $383.85;  small  payments,  $668.16. .  1,953  77 

Victoria  Bridge:  labour,  $53.20;  lumber,  $21.90;  sundry,  $16.42 .  91  52 

Voter’s  Cove,  Breakwater  and  Landing  Skids  ($1,156.19) — 

Henderson  &  Inverness,  hardware,  $8.10;  Mann,  W.  H.,  2,500  lb.  bolts,  $131.25 .  139  35 

Rawding,  S.:  6,285  1.  ft.  logs,  $535.52;  3,200  1.  ft.  ballast  poles,  $128 .  713  52 

Voglcr,  Thos.  E.:  8,700  ft.  lumber,  $152.60;  96  sticks  timber,  $52.41 .  205  01 

Legal  services:  V.  J.  Paton,  $52.06;  A.  Roberts,  $46.25 .  98  31 

Walton  Wharf  and  Breakwater  ($9,590.01) — 

Construction  of  wharf,  A.  Parsons:  contract  complete  $14,400,  extra  work,  $250;  less  $5,720 

paid  in  1913-14,  V— 202 .  8,930  00 

Inspection,  H.  B.  Weir,  4-5  m .  360  00 

Repairs  to  breakwater:  labour,  $243.47;  2,877  ft.  timber,  $34.52;  hardware,  $22.02 .  300  01 

West  Arichat,  Breakwater,  Repairs  ($1,199.61) — 

Foreman,  T.  D.  Boudreau,  $204;  carpenters,  $403.39;  labourers,  $105.64 .  713  03 

Morrison,  W.  E.,  2,152  1.  ft.  logs,  $180.16;  McLeod,  E.,  14  M  spruce  deals,  $203 .  383  16 

Freight,  $28;  8  kegs  spikes,  $24.80;  44  tons  stone,  $22;  sundry,  $28.62 .  103  42 

West  Chezzeteook  Wharf  and  Breakwater  ($879.87) — 

Breakwater  repairs:  labour,  Mar.,  $138.48;  hardware,  $14.10;  40  fenders,  $20;  19  logs,  . 

$23.52;  teaming,  $5 .  201  10 

Wharf  repairs:  labour,  Mar.,  $239.05;  2.010  lb.  iron,  $55.28;  hardware,  $17.92;  1,625  1.  ft. 

poles,  $48.75;  4,781  1.  ft.  timber,  $317.77 .  678  77 

West  Dover  Breakwater  ($237.82) — 

Land  required,  I.  W.  Cleveland,  $150;  legal  services,  T.  F.  Tobin,  $87.82 .  237  82 

Western  Head:  labour,  $119.50;  cement,  $27.50;  sundry,  $45.54 .  192  54 

West  Head  Breakwater  Extension  ($699  98) — 

Conductor,  E.  H.  Atkinson,  $111;  foreman,  I.  A.  Smith,  $105;  labourers,  $270.32;  teams, 

$43.75 .  530  07 

Bolts,  2,904  lb.,  $123.41;  sundry,  $46.50 .  169  91 

Western  Shore  Wharf:  McLean  &  Margeson,  legal  services .  84  79 


Carried  forward . .  552,108  25 
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Harbours  and  Rivers:  Nova  Scotia — Continued.  $  cts. 

Brought  forward .  552,108  25 

West  Wood  Harbour,  Wharf  Extension  ($2,984.35) — 

Conductor,  S.  Nickerson:  services,  $204;  towing,  $102;  outlay,  $20.04 .  326  04 

Carpenters,  $267.37;  labourers,  $789.16 .  1,056  53 

Ballast  poles,  6,652  1.  ft,.,  $332.60;  307  gal.  gasoline,  $82.89;  3,016  lb.  iron,  $75.40;  7,454  1.  ft. 
logs,  $681.96.;  9,333  ft.  timber,  $172.29;  towing,  $104;  sundry,  $152.64.  Paid  as  fol¬ 
lows:  Goreham  Bros.,  $227.80;  J.  A.  Kenney,  $1,014.56;  F.  G.  Nicoll,  $172.29;  sun¬ 
dry,  $187.13 .  1,60178 

Weymouth  Harbour,  detailed  at  V-316,  1913-14 .  2,337  27 

White  Head,  repairs  to  warehouse .  10  00 

White  Point  Breakwater  ($417.67) — 

Conductor,  It.  West,  $39.30;  labourers,  etc.,  $258.75 .  298  05 

Cement,  $102.50;  sundry,  $17.12 .  119  62 

Whitewaters  Wharf:  labour,  $7.55;  1,046  ft.  plank,  $15.70;  spikes,  $1.75 .  25  00 

Whitney  Pier:  land  required,  P.  G.  Petrie,  $675;  legal  services,  W.  R.  Tobin,  $73.34 .  748  34 

Whycocomagh:  labour,  $10;  sundry,  $6.20 .  16  20 

Willow  Cove,  Removal  of  Rocks,  etc.  ($2,995.60) — 

Southern  Salvage  Co.:  services  of  steamer  Coast  Guard,  28?  d.,  $2,565;  835  lb.  dynamite, 

$334;  detonators,  $11.10 . . .  2,910  10 

Inspection,  Thos.  Wagner,  28§  d .  85  50 

Windsor  Harbour  Improvements  ($866.95) — 

Labour,  July-Aug.,  $194.21;  lumber,  $14.90;  sundry,  $37.09 .  246  20 

Windsor  Lumber  Co.,  lumber,  17,733  ft .  254  10 

Inspection  of  dredging,  W.  It.  Smith,  41  d .  125  87 

Advertising,  $181.36;  King’s  Printer,  $45.36 . , .  226  72 

Legal  services,  E.  J.  Morse . . . .  14  06 

Wolfville  Harbour  Improvements:  legal  services,  F.  A.  Masters .  56  15 

Yarmouth  Harbour  Improvements  ($8,265.68)— 

Maritime  Dredging  Co.,  detailed  with  Contract  Dredging .  4,038  40 

Inspection:  C.  Morrill,  $103.10;  W.  H.  Rodgers,  $112.20 .  215  30 

Conductor,  J.  Little,  $250.50;  carpenters,  labourers,  etc.,  $1,824.67 .  2,075  17 

Crowell  &  Co.:  6,825  lb.  iron,  $150.15;  sundry,  $40.73 .  190  88 

Parker-Eakins  Co.:  13,488  ft.  plank,  $225.12;  10  kegs  spike3,  $34;  sundry,  $59.70 .  318  82 

Winter,  S.  P.:  13,572  1.  ft.  log,  $1,104.91,  8,510  1  ft.,  $255.30 .  1,360  21 

Smithwork,  $45.63;  rent  of  ground,  $10;  sundry,  $11.27 .  66  90 

Young’s  Cove  Breakwater  ($3,984.97) — 

Conductor,  W.  D.  Bent:  services,  $281;  outlay,  $4.60 . 285  60 

Blacksmith,  $20.12;  labourers,  $1,497.25;  teaming,  $26S.42 .  1,785  79 

Mitchell,  N.:  8,057  lb.  iron,  $201.43;  9  kegs  spikes,  $45;  sundry,  $74.63 .  321  06 

Sawing  timber,  $55.68;  25,313  1.  ft.  timber,  $1,536.84.  Paid  as  follows:  J.  Bent,  $1 17.20; 

L.  Bent,  $121.56;  L.  C.  Bent,  $116.32;  S.  W.  Bent,  $136.84;  W.  Bent,  $200;  B.  White, 

$120.36;  M.  White,  $113.82;  H.  Young,  $120.60;  J.  B.  Young,  $115.68;  R.  B.  Young, 

$124.66;  small  payments,  $305.48 .  1,592  52 

Antigonish  Office  ($14,680.18) — 

Resident  engineer,  E.  G.  Millidge,  Apr. -Mar .  2,700  00 

Assistants:  W.  S.  Archibald,  y.,  $900;  A.  Bernasconi,  $1,500;  D.  II.  Macdonald,  $1,000; 

J.  C.  Macdonald,  $1,000;  A.  McGillivray,  $1,300;  A.  A.'G.  Stronach,  $1,500 .  7,200  00 

Student  assistants:  J.  McGillivray,  $227.41;  J.  Sears,  $260 .  487  41 

Clerks:  Miss  A.  G.  Millidge,  y.,  $700;  Miss  E.  E.  Millidge,  May-Aug.,  $180 .  880  00 

Travel  and  outlay:  W.  S.  Archibald,  $141.05;  A.  Bernasconi,  $890.54;  E.  G.  Millidge, 

$727.94;  D.  H.  Macdonald,  $395.60;  J.  C.  Macdonald,  $284.14;  A.  McGillivray, 

$631.05;  J.  McGillivray,  $12.25;  J.  Sears,  $27.90;  A.  A.  G.  Stronach,  $392.30 .  3,412  77 

Halifax  Offices  ($26,532.39) — 

Resident  engineers:  C.  E.  W.  Dodwell,  $3,000;  W.  P.  Morrison,  $2,100 .  5,100  00 

Assistants:  G.  II.  Boyce,  y.,  $1,200;  O.  S.  Cox,  y.,  $1,216.66;  J.  R.  Freeman,  $1,800;  G. 

A.  Little,  $900;  P.  D.  Mosher,  Apr.  23-Mar.  31,  $1,126.65;  M.  McDonald,  Feb.  4-Mar. 

31,  $189.28;  S.  K.  Paysant,  June  25-Mar.  31,  $600;  H.  N.  Putnam,  $1,600;  T.  M.  Schenk, 

SI  ,500 .  10,222  60 

Student  assistants:  E.  M.  Blair,  $321.61;  C.  G.  Dodwell,  $180;  H.  L.  Dodwell,  $25;  L. 

B.  Holder,  $232.50;  W.  A.  Lanthicr,  $275;  R.  C.  Moore,  $155;  C.  V.  Strong,  $135. .. .  1,324  11 

Accountant,  C.  E.  Hamilton,  $1,200;  clerks,  Miss  E.  B.  Blois,  $600,  Miss  F.  Dodwell, 

May,  Jan.,  $45.48,  Miss  E.  M.  Fletcher,  Apr.,  $70.83,  Miss  D.  C.  Linton,  May-Mar., 

$779.13 .  2,695  44 

Travel  and  outlay:  G.  Id.  Boyce,  $716.27;  O.  S.  Cox,  $754.20;  C.  E.  W.  Dodwell,  $369.62; 

J.  R.  Freeman,  $1,957.32;  J.  B.  Holder,  $14.55;  G.  A.  Little,  $213;  II.  C.  Moore, 

$18.30;  W.  P.  Morrison,  $864.14;  P.  D.  Mosher,  $335.10;  S.  K.  Paysant,  $70.10;  H.  N. 

Putnam,  $1,284.38;  T.  M.  Schenk,  $392.51;  C.  V.  Strong,  $103.80 .  7,093  29 

Two  leather  cases,  $10;  telephone  tolls,  $85.15;  sundry,  $21.80 .  116  95 

North  Sydney  Office  ($11,593.64) — 

District  engineer,  G.  A.  Bernasconi,  April-March .  2,500  00 

Assistants:  H.  P.  Bernasconi,  $1,000;  R.  II.  Cooper,  $1,500;  L.  Cunningham,  $1,200;  M. 

McKeen,  $1,600  .  5,300  00 


Carried  forward .  623,849  00 
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Harbours  and  Rivers:  Nova  Scotia— Concluded.  $  eta. 

Brought  forward .  623,849  00 

North  Sydney  Office — Concluded. 

Clerk,  Miss  A.  Connell,  $550;  student  assistants,  K.  J.  Austen,  $252.50,  H.  A.  Crawley, 

$282  50 . 1,085  00 

Travel  and  outlay:  G.  A.  Bernasconi,  $967.45;  H.  P.  Bernasconi,  $20.50;  Miss  A.  Connell, 

$18.70;  R.  H.  Cooper,  $610.93;  L.  Cunningham,  $304.30;  M.  McKean,  $518.79 .  2,440  64 

Filing  case,  $25;  4  table  drawers,  $8;  water  measurer  and  distributor,  $235 .  268  00 

Shelburne  Office  ($6,060  53) — 

District  engineer,  T.  J.  Locke,  April-March .  2,500  00 

Assistants:  N.  C.  Ralston,  yr  ,  $1,500;  H.  F.  Tennant,  June  8-Jan.  31,  $582.50 .  2,082  50 

Stenographer,  Miss  A.  M.  Jones,  April-March .  600  00 

Travel  and  outlay:  T.  J.  Locke,  $473.31;  N.  C.  Ralston,  $362.17;  H.  F.  Tennant,  $42.55  878  03 

King’s  Printer,  $93.36;  Stationery  Office,  $2,234.60 .  2,327  96 

Detailed  with  Harbours,  New  Brunswick . (Page  V — 208)  458  69 


Total .  636,489  82 

Less  charged  to: — 

Chief  Engineer’s  Staff . . -. . (Page  V — 00)  37,764  15 

Surveys  and  Inspections . (Page  V — 00)  14,257  25 

-  52,021  40 


TnfM l,  as  on  Page  V — 186 .  584,468  42 


Harbours  and  Rivers:  Prince  Edward  Island:  Summary. 

Alberton,  Repairs  to  wharf .  1,983  12 

Bay  Fortune,  Breakwater  Repairs .  1,995  87 

Bay  view,  repairs  to  wharf .  940  73 

Belfast,  repairs  to  piers .  1,902  76 

Cardigan,  Ferry  wharf,  extension,  etc .  7,757  00 

Charlottetown  harbour .  13,724  45 

Clifton,  repairs  to  wharf . ,  i .  1, 161  83 

Cooper’s  Shore,  extension  of  wharf .  2,088  15 

Cove  Head,  extension  of  shear  dam .  2,502  50 

Graham’s  Pond,  reconstruction  of  breakwaters .  1,491  82 

Harbours  and  rivers,  generally . . .  6, 673  38 

Little  Sands,  wharf .  18,767  12 

McAulay’s  Shore,  Pinette  Bay,  wharf .  7,630  50 

Miminegash  harbour,  improvements,  etc . 999  22 

New  London,  repairs  to  harbour  works .  1,076  18 

North  Lake,  Boat  harbour .  37  05 

North  River  Bridge,  wharf .  3,722  50 

North  River,  Franklyn  Point,  wharf .  15,602  50 

Panmure  Island,  Pier-head,  reconstruction .  998  36 

Rocky  Point  wharf . . .  13, 600  00 

Rustico  Harbour,  beach  protection . . .  1,971  30 

Souris,  extension  of  breakwater .  103,548  00 

Stevens  Pier,  Montague,  wharf .  998  42 

Tignish  harbour,  wharf . . .  1,232  54 

Tracadie  breakwater . * .  2,079  38 

Victoria,  Crapaud,  wharf,  repairs .  1,392  56 

West  River,  McEachern’s  wharf .  638  81 

Woods  Islands,  extension  to  breakwater . .  7, 165  00 


Total,  carried  to  Page  V — 2 .  223,681  05 


Harbours  and  Rivers:  Prince  Edward  Island. 

Alberton  Wharf  Repairs  ($1,983.12) — 

Conductor,  B.  H.  Ramsay,  $218.75,  outlay,  $27.54;  carpenters,  labourers,  etc.,  $436.34  682  63 

Timber,  $680.06;  134-5  cords  poles,  $470.85;  32  yd.  stone,  $32.05.  Paid  as  follows:  N. 

Buchanan,  $654.09;  D.  Graham,  $136.49;  W.  Malone,  $110.75;  small  payments,  $281.63  1,182  96 

Bolts,  520  lb.,  $16.90;  iron,  $42.71;  sundry,  $57.92 . .- .  117  53 

Bay  Fortune  Breakwater  repairs  ($1,995.87) — 

Conductor,  W.  Aitkens,  $182.50;  carpenters,  etc.,  $522.04  .  704  54 

McKenzie  &  Montgomery:  2,122  lb.  iron,  $53.68;  sundry,  $21.48 .  75  16 

Ballast,  469  c.  y.,  $281.40;  16,632  ft.  lumber,  $408.30;  165  piles,  $318.60;  1,343  1.  ft.  timber, 

$163.36;  sundry,  $44.51.  Paid  as  follows:  Dixon  Bros.,  $428.64;  W.  A.  Townshend. 

$105.12;  Townshend,  Fraser  &  McQuard,  $393.21;  sundry,  $289.20 .  1,216  17 


Carried  forward 
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Harbours  and  Rivers:  Prince  Edward  Island — Continued.  $  cts. 

Brought  forward . .  3,978  99 

Bay  View  Wharf  Repairs  ($940.73) — 

Conductor,  W.  H.  Hogan,  $117.50;  labourers,  etc.,  $287.25 .  404  75 

Hogan,  Jas.:  621  l.ft.  piles,  $49.68;  sundry,  $13 .  62  68 

Weir  &  Fyfe:  timber,  $332;  sundry,  $4.51 .  336  51 

Iron,  $33.69;  970  1.  ft.  piles,  $77.60;  sundry,  $25.50 .  136  79 

Belfast  Pier  Repairs  ($1,902.76) — 

Foreman,  T.  McLellan,  $152.50;  labourers,  etc.,  $478.25 .  630  75 

Crabbe,  8.  W.:  2,929  lb.  drift  bolts,  $95.20;  sundry,  $28.17 . 123  37 

Piling,  5,010  1.  ft.,  $501;  timber,  $341.82;  7,325  ft.  lumber,  $143.28;  sundry,  $30.57.  Paid 
as  follows:  J.  Dixon,  $124.37;  N.  A.  Gibbs,  $140;  A.  D.  Ross,  $121.95;  small  payments, 

$630.35 . 1,016  67 

Freight,  etc.,  $50;  foundry  work,  $42.42;  sundry,  $39.55 . 131  97 

Cardigan  Ferry  Wharf  ($7,757) — 

Construction:  Annandale  Lumber  Co.:  contract  complete,  $9,637;  less  $2,190  paid  in  1913- 

14,  V— 213 .  7,447  00 

Inspection,  E.  B.  McLaren,  124  days  at  $2.50 .  310  00 

Charlottetown  Harbour  Improvements  ($13,724.45) — 

Detailed  with  Contract  Dredging . (Page  V — 00)  13,394  75 

Inspection:  B.  L.  Coombs,  Oct.-Dec.,  $170.40;  E.  W.  Martin,  Oct.-Dec.,  $159.30 .  329  70 

China  Point  Wharf  Repairs  ($253.21) — 

Hogan,  M.  P.:  4,280  ft.  hemlock,  $72.76;  freight,  etc.,  $13.24 .  86  00 

Foreman,  $55;  carpenters,  $70;  stone  and  gravel,  $32;  hardware,  $10.21 .  167  21 

Clif(on  Wharf  Repairs  ($1,161.83) — 

Conductor,  A.  B.  McKay,  $111.25;  labourers,  etc.,  $394.85 .  506  10 

McEwen,  J.,  timber,  $412.50;  Weir  &  Fyfe,  coal,  $6.72;  5,038  ft.  lumber,  $100.76 .  519  98 

Foundry \vork,  $47.88;  iron,  $53.67;  sundry,  $34.20 .  135  75 

Cooper’s  Shore,  Port  Hill,  Pier  ($2,088.15) — 

Foreman,  J.  K.  Ramsay,  $235,  outlay,  $10.50;  carpenters,  etc.,  $594.63 .  840  13 

Ballast  floor,  $109;  48  fender  piles,  $84.48;  4,000  ft.  floor  stringers,  $100;  104  cords  poles, 

$285.77;  7,646  ft.  plank,  $158.92;  142.5  yd.  stone,  $114;  660  1.  ft.  ties,  $79.20;  22  tons 
timber,  $220;  sundry,  $96.65.  Paid  as  follows:  C.  Yeo,  $536.07;  R.  J.  McNeill,  $138.36; 

D.  Ramsay,  $177.45;  small  payments,  $396.14 .  1,248  02 

Cove  Head,  Shear  Dam,  Extension  ($2,502.50) — 

Foremen,  J.  Ross,  $82.50,  R.  Ross,  $102.50;  carpenters,  $191.13;  labourers,  $469.50 .  845  63 

Crabbe,  S.  W.:  4,537  lb.  drift  bolts,  $147.46;  sundry,  $32.99 .  180  45 

Ross,  W.:  boat  hire,  $84;  15  c.  yd.  stone,  $12.75 .  96  75 

Brush,  $142.50;  8,155  1.  ft.  logs,  $703.63;  4,376  ft.  lumber,  $107.02;  2,  550  1.  ft.  flooring,  $76.50; 

312  yd.  stone,  $265.20;  sundry,  $84.82.  Paid  as  follows:  J.  Martin,  $290.22;  R.  Mc¬ 
Kinnon,  $474.72;  small  payments,  $614.73 .  1,379  67 

Graham’s  Pond  Breakwater  ($1,491.82) — 

Foreman,  T.  Lannigan,  $147.50;  carpenters,  etc.,  $370.99 .  518  49 

Poole  &  Co.;  iron,  $48.13;  4,885  ft.  deal,  $122.13;  sundry,  $24.77 .  195  03 

Brush,  $10.80;  264  logs,  $441.70;  1,685  poles,  $135.25;  320£  c.  yd.  stone,  $160.25;  sundry,  $30.30  778  30 

Grand  River,  Ferry  Slip  ($1,434.26) — 

Foreman,  Jas.  A.  McNeill:  Oct.-March,  $320;  horse-hire,  $59;  outlay,  $7.63 .  386  63 

Carpenters,  $282.54;  labourers,  $22.50;  teaming,  $17.87 .  322  91 

Hardware,  $49.97;  driving  piles,  $74.40;  32  cords  poles,  $96;  1,414  ft.  plank,  $27.57;  2,455 
1.  ft.  rd.  timber,  $245.50;  16  tons  sq.  timber,  $170;  925  ft.  scantling,  $18.50;  stone, 

$25.78;  sundry,  $17.  Paid  as  follows:  A.  Fisher,  $133.60;  R.  Kilbride,  $96;  John  A. 

McNeill,  $134.20;  E.  Poirier,  $74.40;  small  payments,  $286.52 .  724  72 

Higgins  Shore  Wharf  Repairs  ($149.99) — 

Labour,  $117.75;  238  cu.  yd.  clay,  $7.14;  450  It.  plank,  $7.50;  22  cu.  yd.  stone,  $17.60 .  149  99 

Hurd’s  Point  Wharf  ($286.52) — 

Holman,  R.  T.,  Ltd.:  9,600  ft.  deal,  $182.40;  910  ft.  spruce,  $20.25;  freight,  $10.52 .  213  17 

Labour,  $54.62;  hardware,  $18.73 .  73  35 

Kier’s  Shore  Wharf,  Roadway  ($114.91)— 

Labour,  $95.25;  lumber,  $10.66;  12  eu.  yd.  stone,  $9 .  114  91 

Lambert  Pier  ($123.53) — 

Ballast,  52  tons,  $26;  hardware,  $5.60;  labour,  $38.75;  2,203  ft.  lumber,  544.06;  truckage, 

£9  12  .  123  53 

Little  Sands  Wharf  ($18,767 !  1 2 j— - 

Construction,  Phillips,  Mutch  &  McLean,  contract  complete .  18,484  62 

Inspection,  A.  B.  McNeill:  113  days  at  $2.50 .  282  50 

McArthur’s  Landing,  Repairs  to  wharf  ($566.66) — 

Conductor,  A.  N.  Darrack,  $73.75;  horse  hire,  $1.50;  labourers,  $143.73 .  218  98 

McKinnon,  P.  A.:  2,500  ft.  plank,  $57.50;  505  I.  ft.  piling,  $45.45;  8J  tons  sq.  timber,  $63.75; 

11  ties,  $29.04;  1,482  ft.,  6  x  12  in.  timber,  $29.64 . . .  225  38 

Bolts,  $16.90;  coal,  $15.65;  hardware,  $18.85;  lumber,  $3;  10  piles,  $12.60;  10  cords  poles, 

$27.50;  stone,  $11.80;  towing,  $16 .  122  30 


Carried  forward .  57,244  43 
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McAulay’s  Shore,  Wharf  ($7,630.50) — 

Construction,  Annandale  Lumber  Co.,  contract  complete .  7,438  00 

Inspection,  J.  D.  Murchison,  Sept.-Dee.,  77  days .  192  50 

Mhninegash  Harbour,  Improvement,  etc.  ($999.22) — 

Foreman,  J.  Thibideau,  $135,  outlay,  $8.35;  labourers,  etc.,  $343.49 .  4S6  84 

Brush,  $20.50;  hardware,  $50.86;  3,770  ft.  plank,  $67.85;  piles,  $252.80;  1,668  ft.  timber, 

$33.36;  512'  tons  stone,  $51.50;  sundry,  $35.51.  Paid  as  follows:  C.  Allen,  $128.40;  small 

payments,  $383.98 . 512  38 

Mount  Stewart  Wharf  ($174.75) — 

Gravel,  118  loads,  $29.50;  labour,  $55.25;  180  cu.  yd.  stone,  $90 .  174  75 

New  London,  Repairs  to  Harbour  Works  ($1,076.18) — 

Conductor,  H.  B.  McKay,  $112.50;  carpenters,  $418.25 .  530  75 

McEwen,  F.:  120  piles,  $225;  sundry,  $9 .  234  00 

Foundry  work,  $30.60;  lumber,  $28.36;  48  cu.  yd.  stone,  $60;  towage,  $91.90;  sundry,  $100.51  311  43 

North  Lake  Boat  Harbour:  King's  Printer . - .  37  05 

North  River  Bridge,  Wharf  ($3,722.50) — 

Construction,  Jos.  Hughes:  contract  complete .  3,490  00 

Inspection,  J.  A.  Moorside,  93  days .  232  50 

North  River,  Franklyn  Point,  Wharf  ($15,602.50) — 

Construction:  McEwen,  Coffin  &  Webster:  contract  complete,  $24,990;  less  $9,530  paid 

1913-14,  V— 214 . .  15,460  00 

Inspection,  George  White,  57  days  at  $2.50 .  142  50 

Panmure  Island,  Pier-head  (8998.36) — 

Foreman,  P.  Condon,  $150;  labourers,  etc.,  $269.60 . .  419  60 

Deal,  $58.53;  7,830  ft.  hemlock,  $195.75;  120  piles,  $210;  260  loads  stone,  $65;  sundry,  $49.48. 

Paid  as  follows:  J.  Fisher,  $120;  Poole  &  Co.,  $92.09;  Poole  &  Thompson,  $195.75;  M. 

Reynolds,  $90;  small  payments,  $80.92 .  578  76 

Pownal  Wharf  ($335.33) — 

McPherson,  A.:  10  piles,  $26;  sq.  timber,  $116.22;  3,000  ft.  plank,  $60 .  202  22 

Hardware,  $20.28;  labour,  $104.74;  lumber,  $8.09 .  133  11 

Rocky  Point  Wharf  ($13,600) — 

Construction,  McEwen,  H.  D.:  on  account .  13,320  00 

Inspection,  N.  Currie,  112  d.  at  $2.50 .  280  00 

Rustico  Harbour,  Beach  Protection  ($1,971.30) — 

Foreman,  G.  Lc  Clair,  $135;  carpenters,  etc.,  $448.46 .  5$3  46 

Brush,  177  loads,  $88.50;  2,560  lb.  bolts,  $96;  1,250  ft.  deal,  $27.50;  hauling  timber,  etc., 

$182.63;  6,989  ft.  plank,  $126.49;  197§  cu.yd.  stone,  $148.11;  timber,  $629.20;  sundry, 

$89.41.  Paid  as  follows:  F.  Clark,  $204.25;  M.  P.  Hogan,  $147.29;  W.  W.  Paynter, 

$107.71;  J.  Simpson,  $258.80;  E.  Webb,  $105.15;  small  payments,  $564.64 .  1,387  84 

Souris  Breakwater,  Extension  ($103,548) — 

Construction:  Bcazley  Bros.:  contract  complete,  $143,917,  less,  $38,540  paid  in  1913-14,  V — 

214,  and  less  $3,007,  held  for  completion  of  work .  102,370  00 

Inspection,  S.  J.  McAulay,  176  d.  at  $3 . ’. .  528  00 

Halifax  Dredging  Co.:  repairs  to  beach  on  seaward  side  of  former  outer  block .  650  00 

Stevens  Pier,  Montague,  Reconstruction  of  Wharf  ($998.42) — 

Conductor,  J.  Mahar,  $145;  labour,  $183.67;  driving  piles,  $41.25 .  369  92 

Poole  &  Thompson:  hemlock,  15-7  tons,  $172.87,  12,221  ft.,  $244.42;  46  piles,  $103.50; 

sundry,  $48.28 .  569  07 

Cartage,  $15.58;  14  piles,  $31.50;  sundry,  $12.35 .  59  43 

Tignish  Harbour,  Wharf  ($1,232.54) — 

Foreman,  P.  O’Brien,  Aug.-Oct.  $115;  horse  hire,  $15;  outlay,  $17.15 . .' .  147  15 

Labourers,  $195;;  carpenters,  $39.37;  teaming,  $27.70 .  262  07 

Tignish  Trading  Co.:  1,088  lb.  bolts,  $40.89;  sundry,  $27.99 .  68  88 

Piles,  615  l.ft.,  $49.20;  54  cords  poles,  $162;  ties,  etc.,  814  l.ft. ,  $85.80;  13,663  ft.  hemlock, 

$312.09;  89  tons  stone,  $111.25;  sundry,  $34.10.  Paid  as  follows:  M.  P.  Hogan,  $104.31; 

Myrick  &  Co.,  $223.28;  E.  O’Brien,  $108.90;  small  payments,  $317.95 .  754  44 

Tracadie  Breakwater  ($2,079.38) — 

Foreman,  J.  J.  Leaey:  July-Oct.,  $186.25;  team,  $21;  outlay,  $9.81 .  217  06 

Labourers,  $400.47;  teaming,  $261.25 .  661  72 

Crabbe,  S.  W.,  bolts,  etc.,  $61.46;  Stewart  <t  Co.,  hardware,  $81.66 .  143  12 

Piles,  3,375  l.ft.  $337.50;  532f  cu.yd  stone,  $665.91;  sundry,  $54.07.  Paid  as  follows:  W. 

A.  McDonald,  $112.50;  J.  J.  Mclnnis,  $143;  T.  Smith,  $111.79;  small  payments,  $690.19  1,057  48 

Victoria,  Crapaud,  Wharf  Repairs  ($1,392.56) — 

Conductor,  C.  R.  Palmer,  $190;  carpenters,  etc.,  $342 .  532  00 

Ballast,  $76.80;  3,092  l.ft.  logs,  $376.44;  11,685  ft.  lumber,  $204.75;  6  mooring  posts,  $22.50; 

8-15  tons  timber,  $65.20;  sundry,  $114.87.  Paid  as  follows:  C.  Howatt,  $212.96; 

P.  McKenna,  $118.95;  G.  Myers,  $145.16;  J.  Trainor,  $107.31;  small  payments,  $276.18  860  56 

West  River,  McEaehern’s  Wharf  ($038.81) — 

Foreman,  C.  D.  McLean,  $67.50;  labour,  $219.09;  teaming,  $11.39 .  297  98 

Ballast,  $22.50;  bolts,  $50.68  ;  33  cords  poles,  $99;  4,920  ft.  timber,  $103.32;  sundry,  $65.33 

Paid  as  follows:  F.  W.  Hyde,  $99;  H.  D.  McEwen,  $103.32;  small  payments,  $138.51  340  83 


Carried  forward 
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Wood  Island,  Breakwater  Extension  ($7,165)— 

Construction,  Townshend,  Fraser  &  McQuaid:  contract  complete .  6,975  00 

Inspection,  Ewen  McEwen,  76  d .  190  00 

Wood  Island,  Breakwater  Repairs  ($372.82) — 

Young,  W.  J.:  four  inch  plank,  7,540  ft.  at  $17 .  128  18 

Hardware,  $14.95;  labour,  $119.62;  6,475  ft.  plank,  $110.07 .  244  64 

Public  Works  Scow:  hardware,  $50.14;  smithwork,  $10.53;  labour,  $39 .  99  67 

General  foreman,  John  White:  services,  April  to  Mar.,  less  Oct.,  $990;  outlay,  $366.81 .  1,356  81 

Charlottetown  Office  ($12,037.71) — 

Resident  engineer,  WT.  E.  Hyndman,  $2,316.66;  consulting  engineer,  Jas.  B.  Hegan,  $2,800  5,116  66 

Office  assistants:  Miss  F.  Currie,  $480;  J.  C.  Milford,  $950;  H.  E.  Miller,  $1,000;  R.  H. 

Nicholson,  $1,500 .  3,930  00 

Summer  assistants:  M.  Boswell,  June-July,  $147.14;  H.  Johnson,  Aug.  $75;  W.  McLean, 

June-Aug.,  $204.80;  J.  Sweeney,  June-Sept.,  $279.80 .  706  74 

Travel  and  outlay  of  staff:  M.  Boswell,  $64.80;  J.  B.  Hegan,  $230.55;  W.  E.  Hyndman, 

$337.40;  II.  Johnston,  $32.31;  J.  C.  Milford,  $382.52;  H.  E.  Miller,  $225.77;  W.  McLean, 

$126.30;  R.  H.  Nicholson,  $385.14;  J.  Sweeney,  $90.55;  J.  White,  $24.75 .  1,900  09 

King’s  Printer,  $39.34;  Stationery  Office,  $344.88 .  384  22 


Total . .  234,313  84 


Surveys  and  Inspections .  1,586  13  10,632  79 


Total,  as  on  page  V — 199 .  223,681  05 


Harbours  and  Rivers:  New  Brunswick:  Summary  of  Expenditure. 

Anderson’s  Hollow,  breakwater  wharf  repairs .  2,305  74 

Bathurst  Harbour,  improvements .  99,215  22 

Bay  du  Vin,  repairs  to  wharf . .  6,038  01 

Buctouche  Beach,  extension  of  breastwork,  etc .  2,501  58 

Campbellton,  deep  water  wharf .  19  57 

Cape  Bald,  repairs  to  breakwater  pier .  3,543  96 

Chockfish,  breakwater,  repairs . 912  32 

Chocolate  Cove,  Deer  Island,  wharf  extension,  etc .  26,646  87 

Cocagne,  wharf .  7,350  03 

Dalhousie  Breakwater,  claim  of  T.  P.  Charleson . 641  56 

Dalhousie,  repairs  to  ferry  wharf .  481  96 

Dipper  Harbour,  claim  of  T.  P.  Charleson .  3,264  78 

Dorchester,  wharf  improvements .  2,948  00 

Durham,  wharf  improvements .  1,700  57 

Edgett’s  Landing,  to  repair  wharf,  etc .  1,356  79 

Experimental  Farm,  below  Fredericton,  wharf .  56  27 

Fairhaven,  pier  head .  4,564  00 

Gooseberry  Cove,  wharf .  682  43 

Green  Point,  Beresford,  breakwater .  284  40 

Harbours  and  Rivers,  generally .  26,795  22 

Harvey  Bank,  wharf  improvements .  2,073  46 

Kouchibouguac  Harbour,  improvements . 1,998  53 

Little  Black  River,  wharf . . .' .  1,649  16 

Little  Dipper  Harbour,  Breakwater .  8,765  79 

Lord’s  Cove,  wharf  improvement  and  repairs .  655  31 

Lorneville,  breakwater  wharf  improvement .  642  45 

Martin’s  Head,  breastworks . • .  1,934  41 

Miscou,  close-piling  wharf .  520  67 

Newcastle,  wharf . 1 .  4  13 

Petite  Lameque,  wharf .  1,869  78 

Portage  River,  breakwater  and  breastworks .  2,548  70 

Quaco,  wharf . 3,150  00 

Richibucto,  wharf  improvements . 1,178  96 

Richibucto  Beach,  breakwaters,  extension .  23,934  67 

River  St.  John  including  tributaries,  improvements .  7, 197  48 

River  St.  John  and  tributaries,  wharves  in  tidal  waters .  33,083  17 

Sackville  Old  Wharf,  repairs,  etc . _ .  2,088  56 

Seal  Cove,  Grand  Manan,  breakwater  pier .  23,440  75 

Shediac  Island,  wharf .  3,491  83 

Shippegan,  ferry  landing .  107  95 

Shippegan,  repairs  to  wharf .  1,693  98 

Shippegan  Gully,  breakwater  repairs,  etc . 4,514  91 


Carried  forward .  317,859  93 
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St.  George,  repairs  to  wharf .  1,190  17 

St.  John,  Negro  Point,  breakwater,  extension .  2,371  06 

Stonehaven,  breakwater  repairs .  1,124  12 

Tabucintac,  wharf  enlargement .  1,600  00 

Thomas  Creek,  beach  protection. . . .  470  31 

Tracadie,  breakwater  and  breastworks .  109  83 

Upper  Derby,  wharf .  121  45 

Welch’s  Cove,  Mace’s  Bay,  breakwater .  13,315  49 

Westfield,  high  water  wharf .  476  24 

Wilson’s  Beach,  repairs  to  wharf .  1,261  03 

Woodward’s  Cove,  breakwater .  12,291  00 


Total  carried  to  page  V — 2 . \ .  352, 190  63 


Harbours  and  Rivers:  New  Brunswick. 

Albert  Wharf  Repairs:  labour .  28  50 

Anderson’s  Hollow,  Breakwater  wharf  repairs  ($2,305.74) — 

Foreman,  I.  H.  Copp.  $267.75,  outlay,  $4.50;  labourers,  etc.,  $928.51 .  1,200  76 

Lewis  &  Son,  hardware,  $175.18;  Thorne  &  Co.,  hardware,  $67.49 .  242  67 

Lumber,  45,328  ft.  at  $18,  2,061  at  $10;  sundry,  $25.83.  Paid  as  follows:  H.  Copp,  $281.08; 

W.  H.  Martin,  $116.98;  L.  L.  Richardson,  $188.13;  small  payments,  $276.12 .  862  31 

Back  Bay  Wharf:  labour,  $10.50;  spruce,  $27;  spikes,  $1 .  38  50 

Bathurst  Harbour  Improvements  ($99,215.22) — 

Northern  Dredging  Co.:  detailed  with  Contract  Dredging . (Page  V —  )  96,479  38 

Inspection  of  dredging:  M.  T.  Daley,  $332.50;  S.  Hodgins,  $309.12;  C.  Landry,  $538.25; 

H.  V.  White,  $20.75;  J.  E.  White,  $47.50;  P.  Wilbur,  $502.75 .  1, 750  87 

Geo.  Eddy  Co.:  420  pickets,  $26.30;  sundry,  $32.57 .  58  87 

Kent  &  Co.:  239  lb.  rope,  $41.10;  sundry  hardware,  $86.57 .  127  67 

Gasoline,  $43.64;  lumber,  $35.18;  boatmen,  Nov.,  $135 .  213  82 

Travel  and  outlay  of  engineers:  L.  H.  Cookson,  board,  July-Oct.,  $184.50;  A.  C.  Golding, 
board,  June  22-Oct.  31,  $227.20,  sundry,  $7.90;  W.  W.  Logie,  travel,  etc.,  $62.34;  J.  P. 

Wood,  rent  of  office,  4?  m.,  $51,  sundry  outlay,  $51.67 .  584  61 

Bathurst  Harbour,  Survey  ($1,039.79) — 

Labour,  May-Oct.:  motor-boat  man,  $387.50;  raftsmen,  etc.,  $378 .  765  50 

Ice  survey,  Jan.,  Mar.,  1915:  labour,  $248.75;  hardware,  $25.54 .  274  29 

Bay  du  Vin  Wharf  Repairs  ($6,106.01) — 

Foreman,  R.  Lawlor,  Apr.-Nov.,  $374;  carpenters,  $1,178.96;  laborers,  $1,004.05;  teaming, 

$303.34;  towing  scows,  $295 .  3,155  35 

McDonald,  C.:  7,986  lb.  bolts,  $263.67;  sundry,  $22.23 .  285  90 

Reinsborrow,  C.:  150,175  ft.  lumber,  $1,978.52;  115  d.  scow  hire,  $287.50;  sundry,  $171.09. .  2,437  11 

Bolts,  $36.23;  gravel,  $40;  spikes,  $46.80;  wire,  $30;  sundry,  $74.62 . 227  65 

Beaver  Harbour  Wharf  Repairs  ($84.80) — 

Labour,  $20;  60  lb.  spikes,  $2.40;  2,400  ft.  spruce,  $55.20;  freight,  $7.20 .  84  SO 

Buctouche  Beach,  Breakwater,  etc.  ($2,501.58) — 

Foreman,  H.  Savoie:  June-Sept.,  $212.50;  outlay,  $6.25 .  218  75 

Carpenters,  $125.12;  labourers,  $804.75;  teaming,  $56.25 .  986  12 

McLaughlan  Co.:  27,809  ft.  deal,  $556.18;  48£  d.  use  of  engine  outfit,  $388;  sundiy,  $111.51 .  1,055  69 

Brush,  $125;  80  piles,  $80;  sundry,  $36.02 . . .  241  02 

Burnt  Church  Wharf:  J.  W.  and  J.  Anderson,  repairs .  24  00 

Campbellton  Deep  Water  Wharf  ($19.57) — 

Stone,  $8;  printing,  $1.58;  sundry,  $9.99 .  19  57 

Campbellton  Deep  Water  WKarf  Repairs  ($777.95) — 

Conductor,  Jas.  Woods,  $159,  outlay,  $4.90;  labourers,  $279.15;  teaming,  $257.25 .  700  30 

Gravel,  775  loads,  $38.75;  lumber,  $31.96;  sundry,  $6.94 .  77  65 

Campbellton,  Survey  for  bridge:  labour,  Mar.,  1915 .  231  90 

Cape  Bald,  Repairs  to  Breakwater  pier  ($3,543.96)— 

Conductor,  J.  W.  Breen:  services,  $270.37;  outlay,  $83.78 . ' .  354  15 

Carpenters,  $206.92;  labourers,  $1,212.60;  teaming,  $123.50;  diver,  $168;  use  of  engine, 

$86.25;  boat  hire,  $3 . ; .  1,800  27 

McManus,  J.  W.:  use  of  rock  crusher,  $66;  repairs  to  crusher,  etc.,  $44.74 .  110  74 

Cement,  471  bags  at  55c.;  313-62  cu.  yd.  stone,  $313.62;  9,826  ft.  lumber,  $163.80;  3,121  lb. 
steel,  $88.72;  teaming,  $121.02;  sundry,  $382.47.  Paid  as  follows:  Melanson  Co., 

$440.36;  Sumner  Co.,  $122.08;  R.  C.  Tait,  $202.71;  small  payments,  $563.53;  total, 

$1,328.68;  less,  unused  material  sold,  $49.88 .  1,278  80 

Chance  Harbour:  Mawhinney,  Mrs.  Jarvis  and  Jarvis:  right  of  way  to  breakwater .  250  00 

Chockfish  Breakwater  Repairs  ($912.32) — 

Brush,  $269;  labour,  $619.42;  sundry,  $23.90.  Paid  as  follows:  A.  Carey,  $109;  D. 

Richard,  foreman  of  labourers,  $192.50;  small  payments,  $010.82 .  912  32 


Carried  forward .  117,079  84 
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Chocolate  Cove,  Wharf  Extension,  etc.  (§26,646.87) — 

Construction,  Maritime  Dredging  &  Const.  Co.:  cross-ties,  face  timbers,  etc.,  24,973  1.  ft. 
at  9c.;  stringers,  fenders,  caps,  etc.,  55,200  ft.  at  $30;  covering,  29,260  ft.  at  $25;  braces 
and  waling,  18,800  ft.  at  $30;  ballast  poles,  10,735  1.  ft.  at  6c.;  piling,  9,500  1.  ft,  at 
30c.;  stone,  1,400  cu.  yd.  at  $1.25;  iron,  29,500  lb.  at  5c.;  dredging,  33,741  cu.  yd.,  in 

situ,  at  40c.;  movable  slip,  $430;  ladders,  etc.,  $284.50 .  26,129  07 

Inspection:  John  Chaffey,  $136.80;  O.  O.  Fountain,  $381 . 517  80 

( Vcagne  Wharf  ($7,350.03)—' 

Construction:  H.  G.  Beresford:  contract  complete,  $6,880;  extra  cribwork,  3,593  c.  ft., 

$262.28 . . .  7, 142  28 

Inspection,  Geo.  J.  Arseneau,  Feb.-Mar.,  42  d .  105  00 

Advertising,  $42.05;  legal  services,  G.  A.  Hutchison,  $60.70 . 102  75 

Dalhousie  Repairs  to  Ferry  Wharf  ($481.96) — 

Conductor,  F.  Valdi'on,  $49.36;  labourers,  $69.50 .  118  86 

Sydney  Lumber  Co.:  20,166  ft,  plank,  $343.85;  nails,  $19.25 . 363  10 

Dalhousie  Breakwater,  Claim  of  T.  P.  Charleson  ($641.56) — 

Charleson,  T.  P.:  extra  stone  talus,  304  cu.  yd.,  $608;  interest  on  account  to  date,  $33.56. .. .  64  1  56 

Dipper  Harbour,  Claim  of  T.  P.  Charleson  ($3,264.78) — 

Charleson,  T.  P.:  closing  gap  in  breakwater,  caused  by  gale  of  Jan.  9,  1912,  $1,159.26; 

extra  work  in  additional  height,  due  to  subsidence  of  crib,  17,546  cu.  ft.,  $2,105.52 .  3, 264  78 

Dorchester  Wharf  Improvement  ($2,948) — 

Island  Dredging  &  Const.  Co.:  on  account,  $15,400  contract .  2,510  00 

Inspection,  D.  Buck:  services,  66  d.,  $198;  outlay  $1.25 . . ..  199  25 

Work  on  -wharf  bed:  foreman,  $55;  labourers,  $183.75 . .  238  75 

Durham  Wharf  Improvement  ($1,706.57) — 

Culligan,  J.  and  A.:  50,392  ft.  square  timber  and  plank .  1,159  01 

Lewis,  Wm.  &  Son.:  8.584  lb.  bolts,  $235.18;  563  lb.  washers,  $22.52;  freight,  $24.39  .  282  09 

Labour,  Mar.,  1915,  $245.47;  10  spruce  knees,  $20 . 265  47 

Edgett’s  Landing,  Wharf  Repairs  ($1,356.79) — 

Foreman,  M.  Steeves,  $222;  labourers,  etc.,  $569.12 .  791  12 

Bolts,  $39.40;  26,850  ft.  timber,  $422.10;  hauling,  $59.75;  sundry,  $44.42.  Paid  as  follows: 

J.  W.  Steeves,  $253.33;  P.  Steeves,  $97.99;  small  payments,  $214.35 .  565  67 

Experimental  Farm,  Wharf:  King’s  Printer . .  56  27 

Fairhaven,  Pier-head  ($4,564)— 

Construction,  C.  A.  Huntley:  contract  complete,  $5,750,  extra  work,  $700;  less  $2,060  paid 

in  1913-14,  V— 218 .  4,390  00 

Inspection,  J.  S.  Welch,  58  d .  174  00 

Gooseberry  Cove  Wharf  ($6S2.43) — 

Foreman,  C.  F.  McClusky,  $126,  outlay,  $4.85;  carpenters,  etc.,  $250 .  380  85 

Bell.T.  &  Co.,  9,068  ft.  deals .  181  36 

Logs,  $28.98;  towing  scow,  $50;  scow  hire,  $20;  sundry,  $21.24 .  120  22 

Grande  Anse  Groyne  ($274.74) — 

Ballast,  $37;  hardware,  $23.93;  labour,  $207.77;  lumber,  $6.04 .  274  74 

Great  Salmon  River:  labour,  Mar.,  1915 .  147  75 

Green  Point,  Beresford,  Breakwater  ($284.40) — 

Purchase  price  of  land:  J.  M.  Guitarar.d  S.  Debrisay,  $100;  Elizaand  P.  J.  Devereaux,  $100  200  00 

Legal  services,  Geo.  Gilbert  ,  Bathurst .  84  40 

Harvey  Bank  Wharf  Improvements  ($2,073.46) —  ' 

Foreman,  F.  S.  Reid,  $105,  outlay,  $71.53;  carpenters,  etc.,  $377.83 .  554  36 

Ballast,  194*  cu.  yd.,  $181.15;  2,920  lb.  drift  bolts,  $73.54;  59,581  ft.  timber  and  deals, 

SI, 139. 91;  brush,  $24;  hardware,,  $100.50;  Paid  as  follows:  A.  Joyce,  $105.50;  R.  P. 

Milton,  $999.23;  small  payments,  $414.37 .  1,519  10 

Kouchibouguac  Harbour  Improvement  ($1,998.53) — 

Conductor,  J.  Callander,  $144;  labourers,  etc.,  $1,392.25. . . . .  1, 536  25 

Babineau,  M.,  stone,  $84.37,  sundry,  $28.10;  M  urpliy,  A.,  piles,  etc.,  $57.50 .  169  97 

Plank,  $38.80;  stone,  $97.50;  111  d.  scow-hire,  $99.25;  sundry,  $56.76 .  292  31 

Leonardville  Wharf  ($332.46) — 

Hardware,  $46.88;  labour,  $244.40;  lumber,  $16.18;  piling,  $16;  freight,  etc.,  $9 .  332  46 

Little  Black  River  Wharf  ($1,649.16) — 

Foreman,  W.  V.  Ullock:  services,  $182.50;  outlay,  $13.50 .  196  00 

Carpenters,  $12;  labourers,  $476.38;  teaming,  $145.88 .  634  26 

Finno.Jas.  and  Isabel:  land  required  for  site .  100  00 

Gill,  Thos.:  12,035  ft.  hemlock  logs,  $132.38;  5,605  ft.  hardwood  deal,  $78.52;  329  ft. 

hemlock  deal,  $3.95 . - .  214  85 

Lewis  &  Son:  4,060  lb.  drift  bolts,  $99.42;  freight,  $9.20 .  108  62 

Miramichi  Foundry  &  Machine  Works:  derrick  winch,  $25;  375  ft.  steel  rope,  $22.50;  2 

setsof  steel  blocks,  $29;  sundry,  $28.35 .  104  85 

Ballast  poles,  $45.60;  500  yd.  gravel,  $25;  hardware,  $24.50;  3,770  it.  logs,  $44.24;  1,516  ft. 

sq.  timber,  $22.74;  55  yd.  stone,  $55;  sundry,  $15 .  232  08 

Legal  services,  A.  A.  Davidson,  Newcastle,  N.B .  58  50 


Carried  forward . .  173,539  60 
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Harbours  and  Rivers:  New  Brunswick— Continued.  $  cts. 

Brought  forward . .  173,539  60 

Little  Dipper  Harbour,  Breakwater  ($8,765.79) — 

Construction,  Maritime  Dredging  &  Const.  Co.:  contract  complete:  face  timbers,  cross 
ties,  etc.,  22,270  l.ft.  at  8c.;  stringers  fenders  and  caps,  42,500  ft.  at  $28;  covering, 

33,325  ft.  at  $25;  sheating,  31,900  ft.  at  $26;  ballast  poles,  10,500  1.  ft.  at  $6;  stone, 

2,000  cu.  yd.,  $1,800;  iron,  29,970  lb.  at  5c .  8,562  63 

Inspection,  Jas.  Thompson,  July  9-»Sept.  26 .  203  16 

Loggieville:  A.  S.  Hurriman,  repairing  slip .  28  95 

Lord’s  Cove,  Wharf,  Repairs,  etc.  ($655.31) — 

Conductor,  E.  B.  Leeman,  $87;  carpenters,  labourers,  etc.,  $198 .  285  00 

James  Murchie’s  Sons  Co.:  6,995  ft.  lumber,  $141.89;  13  M  shingles,  $31;  sundry,  $20.95 _  196  84 

Driving  piles,  $30;  25  piles,  $82;  sundry,  $61.47 .  173  47 

Lorneville  Breakwater — wharf  ($642.45) — 

Conductor,  W.J.  Galbraith,  $84;  labourers,  $208.75 .  202  75 

Foundry  work,  $48.39;  hand  winch,  $20;  6  piles,  $48;  lumber,  etc.,  $160.61;  sundry,  $72.70.  349  70 

Main  River,  Wharf  repairs  ($540.45) — 

Conductor,  H.  McKay,  $43.74;  labourers,  etc.,  $134.71 .  178  45 

Burns,  T.  C.:  15,020  ft.  spruce,  2,902  ft.  hemlock .  270  70 

Hardware,  $18.05;  270yd.  gravel,  $27;  10  stringers,  2  curbs,  3,266  ft.,  $52.25 .  97  30 

Maquapit  Lake  Survey:  chainmen,  $94;  boring-machine  crankmen,  $52;  axemen,  $39; 

teaming,  $64.50;  sundry,  $16.54  .  266  04 

Martin’s  Head,  Breastwork  ($1,934.41) — 

Conductor,  R.  Rowland,  $178.50;  carpenters,  $550.88;  teaming,  $185.39;  towing  scow, 

$109;  sundry,  $90.70 .  1,105  47 

Lewis,  Wm.  &  Son:  11,625  lb.  screw  bolts,  $465;  5,360  lb.  washers,  $201;  freight,  $1.70 .  667  70 

Gasoline,  93  gal.,  $19.53;  loading  and  carting  pile  driver,  $36.50;  sundry,  $105.21 .  161  24 

Mill’s  Point  Wharf  ($299.62) — 

Reinsbarrow,  Chas.:  52  ft.  hardwood,  $1.04;  2,731  ft.  hemlock,  $38.23;  8,945  ft.  spruce, 

$134.17 . * .  173  44 

Hardware,  $18.88;  labour,  $107.30 .  126  18 

Miscou,  Close- piling  wharf  ($520.67) — 

Losier  &  Bourgeois,  16,000  ft.  spruce  deals .  280  00 

Labour,  $96.75;  freight  on  lumber,  $32;  hardware,  $29;  lumber,  $42.92;  cartage  of  pile 

driver,  $30;  sundry,  $10 .  240  67 

Newcastle  Wharf:  King’s  Printer .  4  13 

Partridge  Island,  Low  Water  Landing,  ($125.12) — 

Driscoll,  J.  M.:  4  knees,  $10;  2,677  ft.  spruce,  $68.77 .  78  77 

Thorne  &  Co.,  hardware,  $15.26;  Union  Foundry  Works,  hardware,  etc.,  $31.09 .  46  35 

Petite  Lameque  Wharf  ($1,869.78) — 

Construction,  II.  G.  Beresford:  contract  complete,  $24,890;  less  $814.22  for  work  not 

required  and  less  $22,230  paid  in  1913-14,  V — 219 .  1,845  78 

Inspection,  Robt.  Gibbs:  services,  May,  8  d . . .  24  00 

Petit  Rocher,  Breakwater  repairs  ($250.75) — 

Labour,  March,  $70.75;  2,500  ft.  plank,  $50;  50  yd.  large  stone,  $100;  30  yd.  small  stone, 

$30 .  250  75 

Portage  River,  Breakwater,  etc.  ($2,548.70) — 

Foreman,  L.  Robichaud,  $294,  outlay,  $15.42;  labourers,  $1,313.99;  team  hire,  $175.62..  1,799  03 

Mattinson,  B.:  33,941  ft.  lumber,  $543.04;  60  piles,  $60 .  603  04 

Foundry  work,  $16.34;  3,665  ft.  deals,  $51.31;  5  kegs  spikes,  $15;  sundry,  $63.98 .  146  63 

Quaco  Breakwater  ($310.95) — 

Foreman,  li.  Bowland,  $42;  carters,  $177.76;  labourers,  $63.14 .  282  90 

Brush,  $7.80;  27  yd.  stone,  $20.25 .  2S  05 

Quaco  Wharf  ($3,150) — 

Construction,  Robt.  Carson:  contract  complete,  $15,985;  less  $95  held  and  less  $12,890 

paid  in  1913-14,  V— 220 .  3,000  00 

Inspection,  W.  H.  Rourke,  April-June,  50  days .  150  00 

Quaco  wharf  repairs:  labour,  March,  $89.26;  64  yd.  stone,  $48;  brush,  $4 .  141  26 

Ricliibucto  Wharf  Improvements  ($1,178.96) — 

Foreman,  R.  W.  Beers,  $102;  labourers,  etc.,  $138.91 .  240  91 

Cartage,  $58.20;  934  yd.  gravel,  $373.60;  19,784  ft.  lumber,  $308.47;  old  ties,  $135;  sundry, 

$62.78.  Paid  as  follows:  T.  C.  Burns,  $101.69;  D.  Flanigan,  $127.25;  T.  Murray, 

$175.50;  J.  G.  Pine,  $105.75;  M.  G.  Richard,  $206.78;  small  payments,  $221.08 .  938  05 

Richibucto  Beach,  Breakwater,  Extension  ($23,934.67) — 

Engineers  <fc  Contractors  Ltd.:  on  account  breakwater,  $23,030;  repairs  to  derrick,  $173.27  23,503  27 

Inspection,  D.  Thompson:  services,  May-Nov.,  137  days .  411  00 

Advertising . ’ .  20  40 

Richibucto  Cape  Breakwater  ($1,785.63) — 

Foreman,  J.  S.  LeBlanc,  $204;  crib-builder,  $147;  labourers,  $558.65;  sundry,  $116.44 .  1,086  09 

Burns,  T.  C\:  9,472  ft.  hardwood  timber  and  plank,  $142.08;  16,054  ft.  timber,  $256.86 —  398  94 

Hardware,  $41.41;  5,133  ft.  ballast  poles,  $90.53;  2,533  ft.  hemlock  logs,  $25.33;  6,038  ft. 

hemlock  timber,  $96.59;  60  yd.  stone,  $46.74 . * .  300  60 


Carried  forward .  222,499  24 


V— 206 


AUDITOR  GEXERAL'S  REPORT,  1914-1913 


6  GEORGE  V,  A.  1916 


Harbours  and  Rivers:  New  Brunswick — Continued.  S  cts. 

Brought  forward . : .  222,499  24 

River  St.  John  and  Tributaries,  Improvement  ($7,188.48) — 

Baker’s  Brook:  labour,  $245.50;  dynamite,  $36.25;  sundry,  $17.95 .  299  70 

Baker  Lake:  labour,  $45.50;  3,400  ft.  lumber,  $47.60;  spikes,  $4-93 .  98  03 

Bear  Brook:  labour,  $143;  board,  $37;  lumber,  etc.,  $19.60 . -. .  199  60 

Grand  Falls  to  Aroostook:  labour,  $156.50;  dynamite,  $28;  sundry  $15.50 .  200  00 

Grand  River:  labour,  $298.41;  board,  $80.25;  dynamite,  $20;  sundry,  $6.75 .  405  41 

Green  River:  labour,  $540;  board,  $37.50;  iron,  $12.39;  dynamite,  $10.50;  sundry,  $4.55..  654  94 

Iroquois  River:  labour,  $466.06;  iron,  $24.28;  2,000  ft.  lumber,  $20 .  510  34 

Little  St.  Francis  River:  labour .  100  32 

Little  Tobique:  labour,  $904.98;  board,  $98.' . . . ’ .  1,002  98 

Main  Tobique  River:  labour .  190  27 

Mimiac  Rapids:  labour,  $102.50;  dynamite,  $18;  sundry,  $9.50 .  130  00 

Quisibus  River:  labour,  $71.75;  2,175  ft.  cedar,  $21.75;  spikes,  $7.30 .  100  80 

Rod  Rapids:  labour,  $110.89;  90  tons  lumber,  $45;  2,100  ft.  lumber,  $22.50;  sundry,  $24.66  203  05 

Riley  Brook:  labour,  $363.38;  iron,  $59.25 .  422  63 

Rocky  Brook:  labour . .' .  99  39 

Siegas  River:  labour . '. .  149  00 

St.  Francis  River:  labour,  $195.75;  dynamite,  $4.50 .  200  25 

Tobique  Narrows:  labour,  $377;  dynamite,  $78;  hardware,  etc.,  $43.20 .  498  20 

Tobique  Rock:  labour,  $198.50;  dynamite,  $18;  sundry,  $16.95 .  233  45 

Trout  River:  labour,  $250.21;  5,146  ft.  cedar,  $55.31;  2,800  ft.  spruce,  $28;  976  ft.  birch, 

$11.71;  sundry,  $52.16 .  397  39 

Generally — 

Foreman,  D.  L.  D’Aigle:  services,  April-Feb.,  $550;  outlay,  $493.67 .  1,043  67 

Chestnut  Canoe  Co.:  canoe  and  paddles .  49  06 

River  St.  John  and  Tributaries,  Wharves  in  Tidal  Waters,  Construction  ($33,092.17) — 

Evandale  Wharf  ($4,376) — . 

Construction,  J.  O.  Van  Wart:  contract  complete,  $8,000;  less  $3,780  paid  in  1913-14, 

V— 221 . 4,220  00 

Inspection,  Geo.  W.  Jones,  services,  April-May . 156  00 

Fredericton  Wharf:  C.  &  R.  Forbes:  contract  complete,  $19,700;  extra  work,  $427;  less 

$6,83.0  paid  in  1913-14,  V— 221,  and  less  $9,770  paid  in  1912-13 .  3, 527  00 

Hatfields  Point  Wharf  ($8,471.70) — 

Construction,  W.  It.  Fawcett:  contract  complete:  cribwork,  1,168  c.  yd.  at  $1.60; 
concrete  walls,  460-5  cu.  yd.  at  $7.50;  rip  rap,  710  cu.  yd.  at  96c.;  earth  fill,  1,079 
c.  yd.  at  50c.;  concrete  floor,  138  sq.  yd.  at  $2.50;  excavation,  $150.50;  gravelling, 

$282;  fenders,  $271.50;  warehouse,  $200;  hardware,  etc.,  $109.55;  2-  extra  guard 

piers,  $97.50 .  7,999  70 

Inspection,  J.  A.  D.  Urquhart,  July-Dee.,  124  days .  372  00 

Cain,  F.  W.  &  C.  I.:  land  required  for  wharf .  100  00 

Heustis  Landing  Wharf  ($6,918.37) — 

Contruction,  M.  Jones:  contract  complete,  $6,275;  extra  crib  work,  $122.37;  5  mooring 

posts,  $125 . .  6,522  37 

Inspection,  J.  B.  Mott,  July-Jan.,  132  days . . .  396  00 

McAllister’s  Wharf:  S.  McAllister:  placing  3  fenders  and  mooring  posts  on  wharf .  18  00 

Seeley’s  Wharf:  purchase  price  of  site:  J.  A.  Seeley .  25  00 

White’s  BlufT  Wharf  ($9,29S)— 

Contruction,  Fox  &  Hamilton:  contract  complete,  $11,985;  extra  changing  wharf 
from  low  to  high,  $4,302.90;  less  $5,577.90  paid  in  1915-16,  and  less  81,820  paid  in 

1913-14 .  8,890  00 

Inspection,  C.  B.  White:  services  May  28  to  Feb.  15,  136  days .  408  00 

Generally — 

Legal  services,  Geo.  H.  Adair .  86  15 

Advertising,  $238.09;  King’s  Printer,  $85.55 .  323  64 

Vouchers  outstanding,  H.  F.  Puddington,  legal  services .  48  31 

Sackville,  Old  Wharf,  repairs  and  extension  ($2,088.56) —  . 

Foreman,  A.  A.  Hicks,  $306,  outlay,  $13.50;  carpenters,  etc.,  $786.88 .  1, 106  38 

Anderson,  E.  C.,  6,608  ft.  timber,  $99.12;  Lawrence,  G.  E.,  1,310  lb.  bolts,  $50.85 .  149  97 

Read,  C.,  305-12  yd.  stone,  $305.12;  Sackville  Co.,  551-4  yd.  gravel,  $275.68 .  580  80 

Tower,  Irvine:  15,697  ft.  timber,  $156.97;  sundry,  $5.25 .  162  22 

Carrying  two  scow  loads  of  timber,  $50;  3,016  ft.  lumber,  $36.19;  sundry,  $3 .  89  19 

Seal  Cove,  Grand  Manan  Island,  breakwater  pier  ($23,440.75) — 

Construction,  C.  A.  Huntley:  contract  complete,  $22,596;  extra  excavation,  $400 .  22,996  00 

Advertising,  $9.75;  inspection  of  work,  A.  Shepherd,  145  days,  $435 .  444  75 

Shediac  Island  Wharf  ($3,491.83) — 

Construction,  W.  Taylor:  contract  complete,  $6,432;  extra  work,  $100;  freight  on  creosoted 
timber,  $27.82;  less  $3,160  paid  in  1913-14,  V — 221,  and  less  $390  for  timber  supplied 

by  Department .  3,009  82 

Inspection,  M.  H.  Poirier:  services,  106  days,  $265;  outlay,  $2 .  267  00 

Labour,  $20.75;  land  required,  $16.80;  sundry,  $54.05 .  91  60 

Legal  services,  F.  P.  Murray .  123  41 


Carried  forward .  291,801  03 
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Brought  forward .  291,801  03 

Shippegan  Wharf  repairs  ($1,693.98) — 

Foreman,  T.  Richard,  $182.50,  outlay,  $24.72;  carpenters,  labourers,  etc.,  $593.63 .  800  85 

Piles,  120,  $294;  30.347  ft.  timber,  $497.69.  Paid  as  follows:  P.  F.  Boudreau,  $294;  W.  S. 

Loggie  Co.,  $497.69 .  791  69 

Bolts,  1,920  lb.,  $54.78;  9  kegs  spikes,  $31.50;  sundry,  $15.16 .  101  44 

Shippegan  Ferry  Landing:  labour,  $77;  stone,  $30.95 .  107  95 

Shippegan  Gully  Breakwater,  repairs,  etc.  ($4,514.91) — 

Foreman,  S.  G.  Robichaud,  $393,  outlay,  freight,  etc.,  $189.10;  carpenters,  labourers, 

etc.,  $1,844.96 .  2,427  06 

Lewis,  W.  &  Sons:  4,380  lb.  bolts,  $170.82;  sundry,  $31.38 .  202  20 

Miramichi  Foundry:  60  pile  points,  $75;  sundry,  $9.80 .  84  80 

Brush,  $117.75;  25,457  ft.  lumber,  $375.60;  501  piles,  $713.75;  346-5  c.  yd.  stone,  $421; 
towing,  $51;  sundry,  $121.75.  Paid  as  follows:  J.  O.  Boudreau,  $235;  J.  L.  Boudreau, 

$253.73;  J.  P.  De  Grace,  $122.50;  F.  F.  Duguay,  $125;  A.  Robichaud,  $302;  small 

payments,  $762.62 .  1,800  85 

St.  Andrews  Wharf  ($238) — 

Labour,  $148.90;  timber,  $15;  hardware,  $66.45;  sundry,  $7.65 .  238  00 

St.  Charles  River  Wharf  ($451.80) — 

St.  Charles  Agriculture  Society:  land  for  site .  75  00 

Labour,  $203.69;  hardware,  $15.62;  7,226  ft.  timber,  $92.49 .  311  80 

Legal  services,  Geo.  A.  Hutchinson,  Richibucto . ? .  65  00 

St.  Croix  River  Survey:  labour .  71  00 

St.  George,  repairs  to  wharf  ($1,190.17) — 

Conductor,  A.  Kerrighan,  $110.25;  labourers,  etc.,  $213.62 .  323  87 

St.  George  Pulp  and  Paper  Co.:  39,963  ft.  plank .  799  26 

Spikes,  $35.75;  sundry,  $31.29 .  67  04 

St.  John,  Negro  Point,  Breakwater  Extension  ($2,371.06) — 

Long,  J.  M.,  foreman,  April-Sept.,  163  d.  at  $3.50 .  570  50 

Watchmen:  L.  McVicar,  $285.25;  T.  J.  Smith,  $655.50 .  940  75 

Cartage,  $1.50;  hardware,  $9.10;  pine,  $8.64;  use  of  wharf,  $15 . 34  24 

Advertising,  $780.80;  King’s  Printer,  $44.77 .  825  57 

Stonehaven  Breakwater  repairs  ($1,124.12) — 

Conductor,  R.  Hickson,  $120,  outlay,  $16.78;  carpenters,  etc.,  $329.14 .  465  92 

Read  Stone  Co.:  392  bolts,  $23;  iron,  $32.73;  sundry,  $7.03 .  62  76 

Logs,  $93.45;  8,815  ft  lumber,  $118.22;  243-5  yd.  stone,  $358.66;  sundry,  $25.11 .  595  44 

Stonehaven,  Chamberlain’s  Wharf  ($454.91) — 

Foreman,  T.  Rogers,  $78.12;  carpenters,  etc.,  $352.60 .  430  72 

Ballast,  $16.50;  spikes,  $7.40;  sundry,  29c . . .  24  19 

Tabucintac  Wharf,  Enlargement  ($1,600) — 

Conductor,  J.  S.  Huiliky,  $120.23;  carpenters,  $133;  labourers,  $443.77;  horse  hire,  $68.24  765  24 

Lewis,  Wm.  &  Son:  1,000  lb.  bolts,  $34.65;  sundry,  $24.52..., .  59  17 

Lumber,  25,762  ft.  $412.31;  50  piles,  $67;  167  poles,  $25.05;  134  yd.  stone,  $154.10;  sundry, 

$117.13.  Paid  as  follows:  G.  W.  Buchanan,  $151.85;  E.  McCallum,  $129.95;  C. 

Reinsborrow,  $270.77;  small  payments,  $223.02..' .  775  59 

Thomas  Creek,  Beach  protection:  labour,  $348.25;  teaming,  $111.25;  sundry,  $10.81 .  470  31 

Tracadie  Breakwater  and  Breastworks  ($109.83) — 

King’s  Printer,  $54.83;  legal  services,  G.  Gilbert,  $55 .  109  83 

Upper  Derby  Wharf:  labour,  $84.25;  use  of  road  machine,  $16;  sundry,  $21.20 .  121  45 

Welchpool,  Wharf:  labour,  $26.50;  hardware,  $3.23;  freight,  $2;  sundry,  $10.18 .  41  91 

Welch’s  Cove,  Mace’s  Bay,  Breakwater  ($13,315.49) — 

Construction,  Maritime  Dredge  and  Const.  Co.:  contract  complete,  4,700  c.yd.  cribwork, 

$11,750;  extra  work,  breakwater  along  sea-ward  side  of  breakwater,  $1,221.99 .  12,971  99 

Inspection,  G.  Caffrcy,  Aug.  1-Dec.  12,  1 14 J  d .  343  50 

Westfield  Wharf:  labour,  $369;  2,608  ft.  lumber,  $61.56;  sundry,  $45.68 .  476  24 

West  Quaco  Dam  ($598.27) — 

Conductor,  11.  Bowland,  $89.25;  carpenters,  $182;  carters,  $120.88;  use  of  team,  $28 .  420  13 

Brush  $24;  hardware,  $22.50;  58  piles,  $41.85;  2,987  ft.  lumber,  $47.79;  towing  $27;  sundry, 

$15 .  178  14 

West  Quaco  Wharf:  labour,  $63.75;  hardware,  $6.51;  1,503  1.  ft.  spruce,  $43.98 .  114  24 

Wilson’s  Beach,  Repairs  to  Wharf  ($1,261.03) — 

Conductor,  W.  Matthews,  $93;  builder,  $67.50;  labourers,  $240 .  400  50 

Hardware,  $32.61;  1,260  1.  ft.  logs,  $126;  26,499  ft.  lumber,  $674.92;  6  kegs  spikes,  $27. 

Paid  as  follows:  C.  A.  Huntley,  $126;  Jas.  Murchie’s  Sons,  $674.92;  small  payments, 

$59.61 . .' .  860  53 

Woodbury’s  Cove  Wharf  ($1,078.16) — 

Foreman,  J.  Armstrong,  $117,  outlay.  $62.90;  engineer,  W.  R.  Oliver,  $76.50 .  256  40 

Carpenters,  $367.50;  labourers,  $165.75;  teaming,  $104.50 . . .  637  75 

Bolts  and  washers,  $28.80;  hardware,  $50.33;  repairing  boiler,  $27.95;  freight,  $17.13; 

spikes,  $32.70;  sundry,  $27.10 .  184  01 


Carried  forward .  323,205  SG 


V— 208 


Ail)  mm  OEX  ERAL'S  REPORT,  Ml ',-1013 


6  GEORGE  V,  A.  1916 


Harbours  and  Rivers:  New  Brunswick— Concluded.  $  cts. 

Brought  forward .  323,205  86 

Woodward’s  Cove,  Breakwater  ($12,291)— 

Construction,  C.  A.  Huntley,  contract  complete .  11,970  00 

Inspection,  T.  Ingersoll,  June-Oct.,  107  d .  321  00 

General  foreman:  P.  Bernard,  June  1-15,  services,  $41.70,  outlay,  $43.50;  M.  J.  Poirier,  June  26- 

Mar.  31,  services,  $916.66,  outlay,  $552.20 .  1,554  06 

Inspection  launch  at  Fredericton  ($512.04) — 

Mechanical  foreman,  C.  Perkins:  Jan. -March,  $270;  outlay,  $13.05 .  283  05 

Canadian  Oil  Co.:  600  gals,  gasoline,  $132.14;  sundry,  $11.55 . 143  69 

Holder,  J.  A.,  cleaning,  painting  and  repairing .  62  30 

Four  cushions,  $12.60;  repairs,  etc.,  $10.40 .  23  00 

Chatham  Office  ($19,282.51) — 

District  engineer,  G.  Stead,  services,  April  to  March .  2,700  00 

Assistants:  H.  R.  Logie,  $1,400;  G.  E.  Martin,  $1,800;  G.  H.  Thurber,  $900;  A.  W.  Wil¬ 
bur,  $1,800;  J.  P.  Wood,  $1,800 .  7,700  00 

Stenographers:  Miss  L.  M.  Kane,  $600;  Miss  C.  M.  McLean,  $700 .  1,300  00 

Student  assistants:  L.  H.Cookson,  y.,  $900;  C.  L.  Emerson,  June  11-Sept.  16,  $240;  F.  P. 

Flett,  June  16-Nov.  9,  $360;  A.  C.  Golding,  June  12-Dec.  15,  $458.79;  H.  Mclncrny, 

June  9-Sept.  12,  $250;  Thos.  Murray,  June  11-Sept.  12,  $230;  F.  L.  Swim,  June  18- 

Sept.  30,  $257.50 .  2,69629 

Travel  and  outlay:  L.  H.  Cookson,  $350.60}  C.  L.  Emerson,  $10.80;  F.  P.  Flett,  $168.98; 

A.  C.  Golding,  $60.19;  II.  R.  Logic,  $311.89;  G.  E.  Martin,  $585.80;  T.  Murray,  $104.- 
90;  H.  Mclnerny,  $65.60;  G.  Stead,  $659.26;  F.  L.  Swim,  $67.90;  G.  H.  Thurber, 

$465.56;  A.  W.  Wilbur,  $669.32;  J.  P.  Wood,  $670.45 .  4,191  25 

Ottawa  Car  Co.:  water  measurer  and  distributor .  235  00 

Watt,  Geo.:  y.  rent  of  ware-house,  1914,  $108;  cartage,  $5.50 .  113  50 

Carpenter  work,  $45.44;  chair,  $10;  clock,  $7.50;  hardware,  $36.63;  12  ice  augers,  $26.50; 

20  pipe  bench  marks,  $60;  telephone  tolls,  $126.28;  sundry,  $34.12 .  346  47 

Fredericton  Office  ($22,652.73) — 

District  Engineer,  J.  K.  Scammell,  April-March .  2,400  00 

Assistants:  C.  S.  Bennett,  Feb'y.  to  March,  1915,  $1,300;  K.  A.  Brown,  Feb.,  yr.  to  March, 

$975;  J.  L.  Feeny,  July  12-March  31,  $1,068.55;  J.  T.  Gibson,  y.,  $1,200;  W.  J.  Johnson, 
y.,  $1,000;  S.  W.  Scammell,  y.,  $1,200;  F.  S.  Small,  June  10-March  31,  $732.80;  G.  D. 

Walters,  Feb.-March,  $150 .  7,626  35 

Stenographers:  D.  L.  Brown,  Feb.,  y.  to  March,  $549.92;  M.  C.  Irvine,  y.,  $700 .  1,249  92 

Messenger,  H.  Howe,  Feb.,  y.  to  March,  1915.. .  650  00 

Student  assistants:  G.  R.  Barnes,  $228.35;  H.  D.  Otty,  $106.86;  L.  R.  Richardson,  $228.26  563  47 

Travel  and  outlay:  G.  R.  Barnes,  $182.94;  C.  S.  Bennett,  $587.22;  K.  A.  Brown,  $684.25; 

J.  L.  Feeny,  $1,335.54;  J.  T.  Gibson,  $1,396.84;  W.  J.  Johnson,  $2,022.77;  H.  I).  Otty, 

$81.75;  J.  A.  Richardson,  $238.70;  J.  K.  Scammell,  $1,154.55;  S.  W.  Scammell,  $1,363.94; 

F.  S.  Small,  $831.55;  G.  D.  Walters,  $40.35 .  9,920  40 

Hardware,  $53.27;  horse-hire,  $43;  repairs,  $64.40;  telephone  tolls,  $50.03;  sundry,  $31.89  242  59 

St.  John  Office  ($23,661.09)— 

District  engineers:  A.  R.  Crookshanks,  y.,  $2,000;  F.  G.  Goodspced,  $2,300. . . .  4,300  00 

Consulting  engineer,  E.  T.  P.  Shewen,  April-March .  2,700  00 

Assistants:  II.  F.  Bennett,  y.,  $1,700;  W.  C.  Ewing,  y.,  $1,200;  W.  A.  Munro,  y.,  $975;  H. 

McKinney,  July-March,  $675;  A.  G.  Tapley,  y.,  $1,700;  E.  A.  Thomas,  y.,  $1,500; 

F.  H.  Tingley,  y.,  $1,200 .  8,950  00 

Clerks:  B.  11.  Bell,  $1,050;  H.  A.  McMurrav,  $700;  Hazel  McMurray,  $050;  E.  Simon, 

$500 .  2,900  00 

Student  assistants:  T.  M.  Bell,  June  12-Aug.  31,  $197.50;  R.  W.  B.  Coster,  June  8-Dcc.  31, 

$507.50;  W.  C.  Lawson,  June  20-Sept.  30,  $252.50;  B.  Millidge,  June  15-Sept.  8,  $210; 

W.  E.  B.  Steele,  Sept.  $75 .  1,242  50  x 

Travel  and  outlay:  T.  M.  Bell,  $12.40;  II.  F.  Bennett,  $238.79;  R.  B.  Coster,  $153.60; 

W.  C.  Ewing,  $722.91;  F.  G.  Goodspecd,  $784.60;  W  .  C.  Lawson,  $164.78;  B.  Millidge, 

$38.50;  W.  A.  Munro,  $102.61 ;  A.  G. Tapley,  $377;  F.  H.  Tingley,  $683.95 .  3,279  14 

Ottawa  Car  Co.:  water  measurer  and  distributor .  235  00 

Repairs  to  instruments,  $10;  blue  print  paper,  $16.25;  telephone  tolls,  $22.20 .  54  45 

Legal  services,  E.  R.  Richard,  Dalbousie,  N.B .  13  40 

King’s  Printer,  $404.31;  Stationery  Office,  $2,116.76 .  2,521  07 

Detailed  with  Accounts  Branch .  77  25 

Advance  to  be  accounted  for,  L.  A.  Richardson .  40  60 


Total .  405,811  61 

Less,  charged  to: — 

Harbours,  Nova  Scotia . (Page  V— 199)  458  69 

Chief  Engineer’s  Staff . .(Page  V — . . .)  37,350  00 

Surveys  and  Inspection . (Page  V — ...)  15,812  29  53,620  98 


Total,  as  on  page  V— 203 .  352, 190  63 
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Harbours  and  Rivers:  Quebec:  Summary  of  Expenditure.  $  cts. 

Anse  &  Beaufils,  harbour  improvement . . .  2,970  97 

Ansc  a  Giles,  repairs  to  wharf . • .  1,500  00 

Anse  &  Grilfons  Piers,  repairs  and  improvements .  800  63 

Anse  St.  Jean,  extension  to  wharf .  2,499  68 

Anse  St.  Jean,  repairs  to  wharf .  1,999  67 

Baie  des  Roches,  repairs  to  wharf . . . * .  639  18 

Baie  St.  Paul,  repairs  to  wharf . 5,701  86 

Barachois  de  Malbaie,  harbour  improvements .  4,074  23 

Batisean,  wharf . 11,045  51 

Beloeil  Village,  wharf . 4,396  33 

Bergeronnes,  wharf  improvements .  1,115  51 

Bersimis,  wharf . .  1,933  79 

Berthier  cn  bas,  repairs  to  wharf .  1,499  65 

Bryant’s  Landing,  extension  to  wharf . 3,088  90 

Cacouna  East,  wharf .  2,000  05 

Cacouna,  wharf  improvements .  4,350  26 

Cannes  de  Roche,  extension  of  breakwater . . .  2, 032  38 

Cap  &  l’Aigle  Wharf,  repairs  and  extension .  28,637  71 

Cap  Chat,  extension  of  training  pier .  138  50 

Cap  de  la  Madeleine,  enlargement  of  wharf .  27,313  49 

Cap  Sante,  repairs  to  wharf .  906  28 

Chambord,  repairs  to  wharf .  550  00 

Champlain,  repairs  to  wharf .  968  35 

Chandler,  wharf .  78  93 

Chateau  Richer,  wharf  extension . 4,917  51 

Chicoutimi,  wharf  extension .  182  04 

Chicoutimi  Wharf,  repairs  and  improvements .  4,988  42 

Clarke  City,  wharf . 7,759  37 

Contrecoeur,  protection  work .  2,029  55 

Coteau  Landing,  wharf  reconstruction . 2,799  41 

Cote  Ste.  Catherine,  wharf .  2,185  77 

Cross  Point,  wharf  enlargement .  1,'831  12 

Deschambault,  repairs  to  wharf . . .  1, 166  89 

Desjardins,  repairs  to  wharf . . . .  1,000  09 

Douglastown  Breakwater,  wharf  extension . .' . . .  3,871  78 

Escoumains,  repairs  to  wharf . 1,666  24 

Father  Point,  wharf,  repairs  and  improvement .  699  22 

Ferme  Neuve,  revetment  wall .  2,878  12 

Fort  Coulonge,  wharf .  480  50 

Gatineau  River,  protection  of  bank" .  3,125  26 

Georgeville,  extension  of  wharf . 507  25 

Grande  and  Petite  Bergeronnes  Rivers,  removal  of  rocks .  2,000  62 

Grand  Marsh,  improvements . 4,985  42 

Grands  Mechins,  extension  to  wharf . 26  25 

Grande  Riviere:  wharf  repairs . 6,187  46 

Grondines:  repairs  to  wharf .  1,625  55 

Crosse  Isle  Magdalen  Islands:  breakwater .  3,164  55 

Crosse  Isle  Quarantine  Station,  extension  to  wharves . 11,593  62 

Crosse  Roche,  extension  to  wharf .  3,484  48 

Harbours  and  rivers,  generally .  72,290  88 

Harrington  Harbour,  extension  of  wharf .  77  25 

Havre-aux-Maisons,  repairs  to  pier .  1,078  92 

Hospital  Bay,  Magdalen  Islands,  breakwater .  1,285  83 

Isle  Perrot,  south,  wharf .  4,876  01 

Isle  aux  Coudres,  extension  of  wharf .  20,717  28 

Isle  aux  Grues,  repairs  to  wharf . 5,024  57 

Isle  Verte,  Notre  Dame  de  Sept  Douleurs,  wharves .  1,994  07 

Isle  Verte,  repairs  to  wharf .  3,498  30 

Knowlton  Landing,  wharf . '. . .  8,559  34 

Lachine,  wharf . 179  90 

Lake  Kenogamishish,  landing  piers .  1,537  06 

Lake  St.  John,  survey  for  dam  across  La  Grande  Decharge .  2,862  74 

La  Lancette,  wharf . 500  37 

Lanoraie,  wharf  reconstruction .  2,972  00 

Laprairie,  protection  works .  55,076  40 

Lavaltrie,  wharf  repairs...,. .  812  00 

Les  Eboulemcnts,  repairs  to  wharf .  5,493  34 

Les  Ecureuils,  repairs  to  wharf .  796  63 

L’Islet,  addition  to  wharf .  5,133  60 

L’Islet,  repairs  to  wharf . ». . . . . .  10, 160  00 

Magdalen  Islands,  piers  and  breakwaters .  18,097  66 

Malbaie  pier .  22,907  50 


Carried  forward .  431,342  00 
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Brought  forward .  431,342  00 

Matane  wharf  and  breakwater,  extension .  101  44 

Megantic,  reconstruction  of  wharf .  5,672  30 

Miguasha,  repairs  to  wharf .  599  24 

Mistook,  repairs  to  wharf . 1,656  16 

Montmagny,  protection  wall . 4,508  14 

Montmagny,  wharf  extension .  4,443  63 

Montmagny,  wharf  improvements .  2,493  17 

Murray  Bay,  revetment  wall . 3,670  00 

Murray  Bay,  wharf  enlargement  and  repairs .  34,595  94 

Natashquan,  extension  to  wharf.  . 2,272  25 

Nicolet,  wharf .  10,655  35 

Nicolet  River,  jetty  on  cast  side .  4, 115  17 

Nominingue,  wharf .  1,643  49 

Notre  Bamc  du  Lac,  new  wharf .  4,448  40 

Notre  Dame  du  Lac,  repairs  to  wharf .  972  83 

Paspebiac,  wharf  repairs .  250  53 

Perc6,  wharf  improvements .  1,025  00 

Pcribonka,  dyke  and  pontoon .  993  59 

Petit  Saguenay,  shed  on  wharf  and  removal  of  boulders .  828  73 

Petite  Rivi&re  Est,  breakwater .  41  00 

Piche  Point,  improvement  to  wharf . ,  1,501  23 

Pierreville,  repairs  to  wharf  and  approach .  656  11 

Pointe  &  Brousseau,  pier. . .  1,927  57 

Pointe  aux  Esquimaux,  repairs  to  wharf .  1,313  58 

Pointe  aux  Trembles,  repairs  to  wharf .  1,450  69 

Portneuf,  repairs  to  wharf .  671  11 

Poupore  (Riviere  du  Licvre)  training  pier . 15,226  26 

Quyon,  wharf .  8,026  78 

Rigaud,  wharf  improvements .  2,451  07 

Rimouski,  harbour  improvements .  50, 156  34 

Rimouski  wharf,  renewals  and  repairs . , .  3,559  53 

River  au  Renard,  repairs  to  wharf . 4,892  21 

River  Blanche,  repairs  to  wharf  and  construction  of  training  pier .  6,800  42 

River  des  Prairies,  improvement  of  navigation .  560  35 

River  des  Prairies,  claim  of  Morrow  &  Beatty  re  contract,  etc .  1,692  90 

River  des  Vases,  extension  of  landing  pier .  1,499  87 

River  du  Lievre,  improvement  to  wharfs .  3,274  99 

River  du  Loup,  (Fraserville),  wharf  improvement . 1,355  42 

River  du  Moulin,  protection  work .  5,022  40 

River  du  Sud,  protection  works .  5,007  86 

River  La  Pipe,  repairs  to  wharf .  1,794  30 

River  Ouelle,  repairs  to  wharf .  4,005  74 

River  St.  Maurice,  sheds  on  wharf .  347  07 

River  Verte  west,  extension  of  wharf .  1,862  53 

Roberval,  completion  of  breakwater . 7,883  18 

Roberval,  improvement  to  wharf  approach .  900  06 

Ruisseau  &  Loutres,  extension  of  wharf .  4,953  09 

Ruisseau  &  Sem,  repairs  to  piers .  1,495  23 

Saguenay  River,  dredging .  3,614  82 

Ste.  Adelaide  de  Pabos,  repairing  breakwater  and  improving  approach .  1,546  06 

St.  Alexis,  repairs  to  wharf .  3,006  73 

St.  Alphonse,  addition  to  wharf .  60  50 

Ste.  Anne  dc  Beaupre,  wharf .  27,113  85 

Ste.  Anne  de  Bellevue,  wharf  improvements . %  . .  4,305  13 

Ste.  Anne  de  la  Perade,  protection  work .  4,280  01 

Ste.  Anne  des  Monts,  harbour  improvements  at  month  of  River  Ste.  Anne .  2,788  99 

Ste.  Anne  des  Monts,  landing  pier .  35,368  60 

Ste.  Anne  du  Saguenay,  extension  of  wharf .  678  80 

St.  Antoine  de  Richelieu,  wharf .  2,668  09 

St.  Antoine  de  Richelieu,  freight  shed .  800  00 

St.  Antoine  Station,  wharf  improvements .  3,465  02 

Ste.  Cecile  du  Bio,  wharf  and  improvements .  2, 125  43 

St.  Croix,  extension  of  wharf .  95  25 

Ste.  Errmlie  wharf,  improvements  and  repairs .  2,244  36 

Ste.  Famille,  repairs  to  old  wharf .  1,486  32 

St.  Fidele,  repairs  to  wharf . .  1,970  99 

St.  Francois  north,  I.  O.,  repairs  to  wharf .  1,730  69 

St.  Francois  south,  I.  O.,  repairs  to  wharf . 3,465  03 

St.  Gedeon,  repairs  to  wharf .  1,439  36 

St.  Genevieve  de  Batiscan,  wharf .  1,744  42 


Carried  forward .  762,614  70 
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St.  George  de  Malbaie,  breakwater .  3,401  25 

St.  Germain  de  Kamouraska . .  31  00 

St.  Godfroi,  repairs  to  breakwater .  600  00 

St.  Gregoire,  wharf  extension .  4,915  01 

St.  Ignac-e  de  Loyola .  1,500  35 

Ste.  Irenee,  addition  to  wharf .  994  16 

Ste.  Irenee,  approach  to  wharf .  2,496  59 

Ste.  Irenee,  repairs  to  wharf . .  3,588  56 

St.  Jean  des  Chaillons,  wharf  improvements .  2,796  43 

St.  Jean,  Isle  d’Orleans,  repairs  to  wharf . : .  2,246  02 

St.  Jean,  Isle  d’Orleans,  wharf  extension .  61  05 

St.  Jean,  Port  Joli,  extension  of  wharf . . .  8,894  95 

St.  Jerome,  addition  to  wharf . •. .  2,099  00 

St.  Joseph  de  Sorel,  freight  shed  on  wharf .  1,056  83 

St.  Laurent,  Isle  d’Orelans,  wharf  repairs .  4,226  92 

St.  Majorique,  .approaches  to  bridge .  7,544  36 

St.  Michel  de  Bellechasse,  repairs  to  .wharf .  1,997  97 

St.  Nicholas,  repairs  to  wharf .  4,672  64 

St.  Roch  des  Aulnaies,  addition  to  wharf . 2,822  50 

St.  Romuald,  removal  of  boulders .  1,499  46 

St.  Simeon,  repairs  to  wharf .  1,388  61 

St.  Timothee,  repairs  to  wharf .  1,501  45 

St.  Valier,  extension  to  wharf . 376  73 

Ste.  Victoire,  freight  shed  and  wharf  improvement .  1,997  00 

Tadoussac,  Anse  a  l’Eau,  repairs  to  wharf .  1,478  08 

Three  Rivers  Harbour,  deep  water  wharf  at  west  end .  20,538  00 

Thurso  wharf .  11,699  76 

Trois  Pistoles,  harbour  improvements .  9,912  54 

Ville  Marie,  wharf . 4,779  19 

Yamaska  River,  Dam,  settlement  of  claims .  4,698  51 


Total,  carried  to  page  V — 2 .  878,429  62 


Harbours  and  Rivers:  Quebec. 

Allan’s  Wharf,  taking  soundings .  631 

Amqui  Survey  ($269.96) — 

Chainman,  20  d.  at  $2.50;  boat  hire,  etc.,  $13.62 .  63  62 

Coulombe,  Mile.  M.,  board,  etc.,  $57.59;  Langis,  P.,  driving,  etc.,  $49.84 .  107  34 

Ouellette,  P.,  board  of  engineers,  66  d.  at  $1.50 . •  99  00 

Anse  a  Beaufils:  Harbour  Improvements  ($2,970.97) — ■ 

Conductor,  Patrick  Cain,  June  18-Oct,.  7,  Nov.  16-28,  106  d.  at  $3,  outlay,  $3.25 .  321  25 

Carters,  7  d.  at  $3,  161  at  $2.25,  3502  at  $2 .  759  06 

Carpenters,  etc.,  781 J  d.  at  $1.50,  1781  at  $1.25 .  1,394  25 

Albert,  A.,  services  as  diver,  15  d.  at  $5;  Masson,  A.,  spikes,  2,712  lb.  at  3-lc .  159  07 

Caron,  Alph:  sheathing,  432  1.  ft.  at  15c.;  sawing,  $30 . . .  94  80 

Manger,  P.  &  E.,  smithwork,  $57.18;  Robin,  Jones  &  Whitman,  hardware,  $86.61 .  143  79 

Small  payments:  stone,  $60;  smithwork,  $21.67;  rent  of  beach  and  shed,  $8;  scraper,  $6.50; 

hardware,  $2.58 .  98  75 

Anse  a  Fougcre-:  removing  rocks  ($40.23) — 

Conductor,  J.  Cote,  $8.20;  labourers,  $25.38 .  33  58 

Explosives,  $3.65;  smithwork,  $3 .  6  65 

Anse  a  Giles:  Repairs  to  wharf  ($1,500) — 

Conductor,  Amedee  Plourde,  July  6-Aug.  31,  49  d.  at  $3 .  147  00- 

Carpenter,  31  d.  at  $2.50,  .54  at  $2;  blacksmith,  131  d.  at  $2.25 .  215  87 

Labourers,  166  d.  at  $1.50;  carter,  48  d.  at  $2.25. .  *  357  00 

Normand,  Jos.:  spruce.  28,415  ft.  at  $22;  round  timber,  77  pcs.  at  $1;  iron,  2,069  lb.  at 

2-5  c.;  spikes,  etc.,  $26.26  .  780  13 

Anse  a  Griffons  Piers:  repairs  and  improvements  ($806.63) — 

Conductor,  C.  Chouinard,  July  20-Aug.  31,  28  d.  at  $2 . 56  00 

Sub-conductor,  E.  Malouin,  28  d.  at  $2;  blacksmith,  17  d.  at  $1.75 .  85  75 

Carpenters,  39  d.  at  $1.75,  181  at  $1.60,  4  at  $1.50;  horse  hire,  $1 .  104  85 

Labourers,  47  d.  at  $1.50,  216  at  $1.25;  man  and  horse,  971  d.  at  $1.75 .  510  63 

Small  payments:  stone,  $36;  hardware,  $6.40;  sundry,  $7 .  49  40 

Anse  a  I’lslet:  repairing  wharf  ($439.28) — 

Conductor,  Jos.  Duguay,  July  22-Aug.  6,  14  d.  at  $3 .  42  00 

Carpenter,  14  d.  at  $1.75;  labourers,  861  d.  at  $1.50;  carters,  311  d.  at  $2 .  217  25 

Bcaudin,  L.  P.,  spruce,  1,659  1.  ft.  at  8c .  132  72 

Small  payments:  spruce,  $37.56;  bolts,  $9.75 .  47  31 


Carried  forward .  6,033  38 

l— iqv 


y— 212 


AUDITOR  GEMJRAL'S  REPORT,  191)1915 


6  GEORGE  V,  A.  1916 


Harbours  and  Rivers:  Quebec->-Continued.  $  cts. 

Brought  forward .  6,033  38 

Anse  A  Louise:  removing  rocks  ($154) — 

Foreman  at  $2:  A.  Jacques,  July,  3  d.;  A.  Packwood,  Oct.  31-Nov.  10,  6-7  d .  10  40 

Labourers,  80  d.  at  81.25 . : .  100  00 

Jacques,  A.:  sundries,  13c.;  to  be  refunded,  $12.87 .  13  00 

Kennedy,  C.  &  X.,  explosives,  etc .  21  60 

Anse  a  Simon  ($180.40) — 

Rafting  and  piling  timber,  Aug.  27-Sept.  3 .  77  00 

Tremblay,  E.:  spruce,  472  1.  ft.  at  15c.,  163  at  20c . 103  40 

Anse  a  Valleau:  removing  rocks:  labour .  40  00 

Anse  au  GrilYon:  removing  rocks:  labour .  35  98 

Anse  aux  Gascons:  Lc  Bel,  L.P.,  registering  plan,  etc .  5  10 

Anse  St.  Jean:  extension  of  wharf  ($2,499.68) — 

Bouchard,  Laurent:  commission  on  timber,  5%  of  $2,361.60 .  118  08 

Spruce,  19,665 1.  ft.  at  10c.;  sq.  timber,  195  1.  ft.  at  18c.;  birch,  1,050  1.  ft.  at  20c.;  ballast 
flooring,  3,000  1.  ft.  at  5c.;  driving,  $20.  Paid  as  follows:  Bergeron,  J.,  $128.40;  Bernier, 

J.  &  E.,  $113.70;  Bouchard,  D.,  $66.20;  Boudreau,  A.,  $157.20,  B.  $91.10,  F.  $214.70, 

Geo.  $96;  Gagne,  J.,  $101.10,  N.  $73.80;  Gagnon,  A. ,'$83.40;  Gandreau,  E.,  $56.10,  Jos., 

$75;  Iloude,  A.,  jr . ,  $51.70;  Lavoie,  D.,  $50.60,  E.  $57.90,  Jos.  $64.10;  Martel,  E.  $96; 

Morin,  M.  $124.80;  Pelletier,  P.,  $187.10;  Simard,  E.,  $62.40;  small  payments,  $430.30  2,381  60 

Anse  St.  Jean:  repairs  to  wharf  ($1,999.67) —  - 

Conductor,  Laurent  Bouchard,  June  24-Aug.  31,  Sept.  14-30,  72  d.  at  $3 .  216  00 

Carpenters,  47  d.  at  $2,  80[  at  $1.75;  labourers,  318  d.  at  $1.50 .  721  93 

Carters,  19  d.  at  $2;  painters,  34  d.  at’ $1.75;  plumber,  4  d.  at  $2 .  105  50 

Spruce,  30,076  ft.  deals  at  $15,  2,812  1.  ft.  at  11c.;  sundry  timber,  $27.60;  iron,  $76.75;  hard¬ 
ware,  etc.,  $91.44.  Paid  as  follows:  Ls.  Boudreau,  $145.72,  J.  Dechene,  $65.67,  T.  H. 

Gagnon,  $177.34;  E.  Gaudreau,  $102.78;  J.  Morin,  $59.62;  D.  Perrin,  $228.88;  small 

payments,  $176.23 .  956  24 

Aylmer:  Ritchie,  R.  &  T.:  repairing  flooring  of  approach  to  wharf .  10  00 

Baie  des  Roches:  repairs  to  wharf  ($639.18) — 

Conductor,  Andre  Bouchard,  Oct.  27-Nov.  20,  Feb.  1-23,  22-7  d.  at  $3,  outlay,  $15 .  83  10 

Carpenters,  159-5  d.  at  $2 .  319  00 

Tremblay,  Elie:  spruce,  146  pcs.  at  80c .  116  80 

Small  payments:  spruce,  $38.36,  nails,  $18;  spikes,  etc.,  $16;  iron,  $13.20;  sundry,  $34.72. . .  120  28 

Baie  St.  Paul:  Repairs  to  wharf  ($5,993.19) — 

Conductor,  T.  Simard,  Dec.,  1913,  Jan.-Sept.,  124-6  d.  at  $3.50 .  436  10 

Carpenters,  11  d.  at  $3,  453-7  at  $2.75;  cartage,  $97.75 .  1,378  45 

Labourers,  2  d.  at  $2.50,  432-9  at  $2.25,  23  at  $2 .  1,025  01 

Audet,  Frs.,  smithwork,  $167.53;  Cimon,  P.,  board,  $77.25,  labour,  etc.,  $15.75 .  260  53 

Boulianne,  T.,  spruce,  5,488  ft.  at  $24,  1,228  1.  ft.  at  32c,  1,927  at  26c.,  582  at  24c.,  446  at 

21c .  1,259  02 

Fraser,  Wm.  J.  B.,  5,000  ft.  rock  elm,  $475;  Lavoie,  E.,  washers,  etc.,  $60.74 .  535  74 

Gignac,  J.  H.:  timber,  $272.58;  sawing,  $89.56;  freight,  $74.10;  cartage,  etc.,  $56.54 .  492  78 

Masson,  A.  D.:  spikes,  $84.83;  paint,  $76.50 .  161  33 

Tremblay,  M.:  sq.  timber,  580  1.  ft.  at  18c.;  hardware,  etc.,  $64.21 .  168  61 

Small  payments:  timber,  $93.56;  cartage,  $57.25;  spikes,  $47.98;  shingles,  $10.50;  sundries, 

$66.33 .  275  62 

Barachois  de  Malbaie:  Harbour  Improvements  ($4,074.23) — 

Foreman,  Geo.  McKittrick,  Nov.  3-Feb.  27,  91  d.  at  $2.50 .  227  50 

Carpenters,  etc.,  149?  d.  at  $1.50,  200  at  $1.35,  110  at  $1.30,  10  at  $1.25 .  650  12 

Carters,  9  d.  at  $3,  26?  at  $2.50,  87§  at  $2.25,  13  at  $2 .  316  67 

Engineer,  6|  d.  at  $2;  hauling  boiler,  $3.20 . 16  20 

Albert,  A.,  services  as  diver,  12  d.  at  $5,  outlay,  $18.90  . . . 78  90 

Atlantic,  Quebec  and  Western  Ry.  Co.:  sand  pump,  $400;  boiler,  $90;  freight,  $42.17 .  532  17 

Bernier,  L.  A.:  services  as  conductor,  Nov.,  $75;  outlay,  $28.25 . 103  25 

Chinic  Co.:  gaskets,  34  lb.  at  $1.25;  spikes,  6  kegs  at  $3.55;  wrench,  $20;  unions,  $20;  sun¬ 
dries,  $47.14;  express,  etc.,  $9.91 .  160  85 

Drapeau,  Jos.:  spruce,  39,410  ft.  at  $15,  10,966  at  $12,  375  pcs.  at  30c.;  fir,  183  pcs.  at  20c.. .  871  84 

Kennedy,  C.  &  H.:  deal,  etc.,  6,286  ft.  at  $17;  sundiy  timber,  $24.60;  wire,  $6.36 .  137  82 

Masson,  A.  D.:  bolts,  200  at  40c.,  25  at  50c.;  2  moulds  for  pipe,  $40;  sundries,  $63.01; 

freight,  $31.83 .  227  34 

Robin,  Jones  &  Whitman:  logs,  459  J.  ft.  at  12c.;  hardware,  etc.,  $25.95 .  81  03 

Sherbrooke  Lumber  Co.,  timber,  etc.,  $64.28;  Trachy,  J.,  smithwork,  $57.22 .  121  50 

Small  payments:  stone,  264  yd.  at  75c.;  labour,  $66;  timber,  $65.88;  board,  $32.91; fascines, 

$27;  scow  hire,  $20;  sundries,  $139.25  .  549  04 

Batiscan  Wharf  ($11,045.51) — 

Gruninger  &  Dalton:  on  account  contract,  $15,190;  less  $4,750  paid  in  1913-14,  V-228 .  10,440  00 

Inspector  of  work,  P.  Archand,  July  2-Dec.  24,  150  d.  at  $3;  overtime,  $51 .  501  00 

Begin,  Jos.,  diver:  services,  2  d.  at  $30;  outlay,  $27.35 .  87  35 

Rent  of  office,  Apr.,  $10;  labour,  etc.,  $5.80;  nails,  $1.36 .  17  16 

Batiscan  River,  compensation  for  placing  landmarks .  56  00 


Carried  forward .  32,766  32 
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Batiscan  River,  Landing  Pier  ($602.54) — 

Cinq  Mars,  S.,  labour,  $10.45;  Marquis,  G.,  2  hoisting  crabs,  $62 .  72  45 

Lahaye,  A.,  purchase  price  of  land  in  front  of  pier .  48  50 

Poliquin,  O.,  detailed  in  1913-14,  V — 242 . •. .  481  59 

Batiscan  River  Survey :  cartage,  $39.75;  board,  $33;  travel,  etc.,  $79.53 .  152  28 

Becar.cour,  Repairing  Wharf  ($98.08) — 

Conductor,  A.  Robichaud,  Sept.  21-26,  5  d.  at  $3,  outlay,  $29.58 .  44  58 

Labourers,  5  d.  at  $3,  10)  at  $2,  5  at  $1.50;  horse  hire,  $10 .  53  50 

Beloeil  Boom  ($166.50) — 

Conductor,  X.  Bienvenu,  July  7-22,  lid.  at  $3;  carpenters,  31)  d.  at  $3 .  127  50 

Bolts,  etc.,  $14.33;  smithwork,  $10.67;  rent  of  scow,  $10;  towing,  $4 .  39  00 

Beloeil  Bridge:  Survey,  Jan.  23-27,  labour,  24  d.  at  $2 .  48  00 

Beloeil  Station,  Repairs  to  Guide  Piers  ($514.62) — 

Conductor,  X.  Bienvenu,  20)  d.  at  $3;  carpenters,  71  d.  at  $3 .  274  50 

Shearer,  Jas.  Co.,  timber,  6,180  ft.  at  $30 . •. .  185  40 

Small  payments:  freight,  $15.56;  cedar,  $14.01;  sundries,  $25.15 .  54  72 

Beloeil  Village  Wharf  ($4,396.33)— 

Conductor,  A.  J.  Prefontaine,  June  15-Sept.  30,  83  d.  at  $3,  outlay,  $44.94 .  293  94 

Carpenters,  65  d.  at  $3.50,  282  at  $3;  mason,  3  d.  at  $3.50 .  1,084  00 

Labourers,  396)  d.  at  $2;  carter,  18-9  d.  at  $3.50 . * .  859  15 

Comtois,  H.,  building  and  painting  shed .  175  90 

Hubert,  E.,  timber,  etc.,  $92.31;  Magnan,  J.  G.,  pine,  2,520  ft.  at  $40 .  193  11 

Ledoux,  II.:  stone,  42-31  toise  at  $10,  8  at  $18;  cartage,  $79.20;  weighing,  $25 .  671  30 

Miller  Bros.  &  Sons,  mooring  posts,  4  at  $14.50;  Reny,  A.,  earth,  510  cu.  yd.  at  90c .  517  00 

Shearer,  Jas.  Co.:  oak,  950  ft.  at  $100;  spruce,  1,850  ft.  at  $32.50;  hemlock,  1,376  ft.  at  $28; 

cartage,  $5 . 192  16 

Small  payments:  hardware,  $110.40;  carting  earth,  $56.45;  spruce,  $54.12;  ground  rent, 

$43;  rent  of  shed,  $30;  making  hand  rail,  $16.01 ;  mooring  posts,  $16 ;  sundry,  $55.44. .  381  42 

Advertising . r .  28  35 

Bcrgeronncs,  Wharf  Improvements  ($1,115.51) — 

Conductor,  H.  Larouche,  June  11-July  11,  26  d.  at  $3 .  78  00 

Labourers,  242)  d.  at  $2;  watchman,  7  nights  at  $2 .  499  00 

Tremblay,  E.  &  Fils:  dynamite,  $22.50;  paint,  oil,  etc.,  $88.50 .  Ill  00 

Small  payments:  spruce,  2,836  1.  ft.  at  12c.,  156  at  10c.,  168  at  8c.;  plank,  $15.02;  smith- 

work,  etc.,  $43.13 .  427  51 

Bersimis  Survey:  labour,  32  d.  at  $2.50;  board,  $24 .  104  00 

Bersimis  Wharf :  Cote,  Ph.:  spruce,  46,816  ft.  deal  at  $25,  6,450  1.  ft.  at  10c.,  1,480  at  8c .  1,933  79 

Berthier  en  bas,  Repairs  to  Wharf  ($1,499.65) — 

Conductor,  Eug.  Mercier,  July  30-Sept.  10,  30  d.  at  $3 .  90  00 

Carpenters,  26)  d.  at  $2.50,  103)  at  $2;  labourers,  113  d.  at  $1.50;  carters,  $17.50 .  460  25 

Bernatchez,  M.,  deals,  23,343  ft.  at  $23,  4,045  at  $22 .  625  88 

Brown,  J.  &  W.  D.,  pine,  etc.,  $14.75;  Carbonneau,  A.,  hardware,  $6.91 .  21  66 

Cloutier,  E.,  birch,  5,764ft.  at  $30;  Jos.  Mercier,  smithwork,  etc.,  $128.94 .  301  86 

Bic  Survey  ($109.98) — 

Chainmen,  etc.,  12  d.  at  $2,  3)  at  $1.50;  boat  hire,  $1.50;  cartage,  $16 .  46  75 

Small  payments:  board,  $42.30;  driving,  etc.,  $20.93 . 7 .  63  23 

Boucherville  Protection  Wall,  etc.  ($1,280.25) — 

Conductor,  Nap.  Sicotte,  Aug.  12-26,  Sept.  22-Nov.  28,  54)  d.  at  $3 .  162  75 

Carters,  17)  d.  at  $5,  2  at  $3.50,  1  at  $2.50;  labourers,  441)  d.  at  $2 .  978  25 

Amiot,  L.  A.:  derrick,  $42.50;  sundries,  $23.89 .  C6  39 

Smithwork,  $31.55;  timber,  $15.11;  stone,  $10;  sundries,  $16.20 .  72  86 

Breche  &  Manan,  Removing  stone,  labour .  39  87 

Bryant’s  Landing:  Extension  of  Wharf  ($3,088.90) — 

Conductor,  Ezra  Ball,  Sept.  15-Oct.  31,  41  d.  at  $3 . 7 .  123  00 

Carpenters,  78-83  d.  at  $3,  29-66  at  $2.75;  carters,  60  d.  at  $4 .  558  08 

Labourers,  8  d.  at  $2.50,  84-91  at  $2 .  189  83 

Davidson,  J.  E.:  spruce,  2,400  ft.  at  $25;  tamarac,  1,000  ft.  at  $35;  sundry,  $35.30 .  130  36 

MacPherson,  C.  A.  K.:  spruce,  27,886  ft.  at  $26;  use  of  barge,  $10 .  735  03 

Martin  &  Wallace:  cement,  235  bags  at  60c.;  timber,  etc.,  $34.59 .  175  59 

McGowan,  T.,  towing  gravel,  9)  d.  at  $10 . 95  00 

McGowan,  G.:  stone,  48  toise  at  $10;  spruce,  13,000  ft.  at  $25;  towing,  etc.,  $33.95 .  838  95 

Mitchell,  J.  S.  &  Co.:  bolts,  $02.62;  expanded  metal,  $24.30;  sundry,  $83.59 .  170  51 

Small  payments:  4  pair  rubber  hip  boots,  $28;  gravel,  $16.25;  sundry,  $28.30 .  72  55 

Cacouna  East,  Wharf  ($2,000.05)— 

Conductor,  Didacc  Cote,  July  15-31,  Aug.  15-31,  Sept.  1-18,  Oct.  11-13,  47  d.  at  $2.75 .  129  25 

Carpenter,  J.  Boucher,  39  d.  at  $2. .50  ,  39)  at  $2.25,  101  at  $2,  43-75  at  $1.75 .  464  96 

Labourers,  142  d.  at  $1.50;  carters,  5  d.  at  $3.50  ,  58  at  $2.25 .  361  02 

Michaud,  P.:  spruce,  1,858  1.  ft.  at  11c.;  deal,  4,533  ft.  at  $20;  sundry  timber,  etc.,  $40.32.  341  36 


Carried  forward .  49,213  21 
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Brought  forward .  49,213  21 

Cacouna  East,  Wharf — Concluded. 

Spruce.  1,794  1.  ft.  at  3c.,  2,678  at  5c.,  1.41G  at  14c.,  524  at  15c.,  213  at  16c.;  iron,  $135.70; 

cartage,  $22;  scow  hire,  $18;  sundry,  $29.12.  Paid  as  follows:  D.  Berube,  $60.92; 

C.  Cote,  $124.08;  J.  B.  Cote,  $76.45;  A.  Laroucho,  $50.30;  Z.  Levesque,  $123.90;  H. 

Talbot,  $51.72;  small  payments,  $216.09 .  703  46 

Cacouna  Wharf  Improvements  ($4,356.26) — 

Foreman,  A.  Larouche,  June  4-Nov.  30,  118  d.  at  $2.75,  driving,  $10, .  334  52 

Carpenters,  86  d.  at  $2.75,  136  at  $2.25,  227  at  $2 .  996  52 

Labourers,  166  d.  at  $1.75;  carters,  135§  d.  at  $2.50 .  639  32 

Boulanger,  E.  &  Fils,  sq.  timber,  2,013  1.  ft.  at  25c .  503  25 

Larouche,  Ernest:  iron,  6,676  lb.  at  4*0.;  bolts,  831  lb.  at  7c.;  timber,  $21.60;  sundry, 

$37.41 . 417  60 

Mailloux,  A.,  iron,  1,319  lb.  at  4*c.;  Perreault,  D.,  iron,  1,131  lb.  at  4k- .  110  26 

Spruce,  2,495 1.  ft.  at  4c.,  4,554  at  16c.,  1,001  at  20c.,  196  at  22c.;  9,871  ft.  deals  at  $20,  33  deals 
at  40c.;  cartage,  $39.50;  rent,  $25;  hardware,  etc.,  §34.93.  Paid  as  follows:  E.  Cote, 

$105.40;  J.  E.  Ducas,  $763.23  (short  paid  $20);  J.  B.  Dumond,  $29.36  (short  paid  $7); 

Lachance  &  Fils,  $86.04;  P.  Roy,  $108.48;  small  payments,  $262.28 .  1,354  79 

Cannes  de  Roche,  Extension  of  Breakwater  ($2,108.88) — 

Conductor,  Chas.  Morin,  June  23-Aug.  17,  Dec.  1-10,  56  d.  at  $2.50;  measuring  timber,  $28; 

outlay,  $12.04 .  180  04 

Carpenters,  22  d.  at  $2,  28  at  $1.75;  labourers,  268-1  d.  at  $1.50,  38j  at  $1 .  533  74 

Jean,  J.,  board  of  3  men,  each  17  d .  76'  50 

Masson,  A.  I).;  spikes,  4,466  lb.  at  3-lc.;  hardware,  $11.05 .  149  52 

Timber,  4,532  1.  ft.  at  9c.,  3,594  at  8c.,  1,650  at  3c.;  stone,  527-1  yd.  at  50c.;  towing,  $14; 
sundries,  $51.25.  Paid  as  follows:  Chas.  Arbour,  $67.68;  N.  Depres,  $80;  F.  Despard, 

$73.71;  Jos.  Dorion,  $76.50;  Ls.  Flynn,  $62.28;  Mabe  Bros.,  $142.01;  Jas.  O’Brien, 

$62.10;  S.  Qurion,  $54.50;  small  payments,  $454.92 .  1,073  70 

Detailed  with  Gananoque  Wharf  (Page  V — 259) .  95  38 


Trudel,  Nap.:  contract  for  wharf — 

Cribwork  with  stone  filling,  7,641  cu.  yd.  at  $2.75 . .  21,012  75 

Concrete  in  bags  in  foundation  of  retaining  wall,  480  cu.  yd .  4,896  00 


Trestle  tower,  $520;  flooring,  $897.60;  filling  old  slip,  $125 .  1,542  60 


Less,  $1,770  paid  in  1912-13,  V — 253  and  $4,590  paid  in  1913-14,  V — 230...  6,360  00 


Paid  to  N.  Trudel  in  1914—15 .  25,267  35 

Inspector  of  work,  Jos.  Asselin,  May,  24-Dec.  18,  178  d.  at  $3.50;  driving,  $2.75 .  625  75 

Couturier,  Jos,  nails,  etc.,  $58.50;  Duchesne,  Capt.  V.,  freight  on  timber,  $90.75 .  149  25 

Gignac,  J.  H.:  spruce,  31,515  ft.  at  $23, 12,545  at  $27,  4, 117  at  $29.50,813  at  $30:  shingles, 

$16.25..... . . . . .  1,225  67 

Lajoie,  G.,  smithwork,  $58.71;  Standard  Construction  Co.,  slip  hoist  parts,  $78.30 .  137  01 

Terreau  &  Racine:  6  cast  iron  weights,  freight,  etc . /  148  79 

Tremblay.  M.  timber,  305  ft.  at  25c . .  76  25 

Small  payments:  timber,  $73.46;  iron,  $38;  bo  rd,  $26;  sundries,  $18.36 .  155  82 

Pay-lists,  Oct.  2,  31,  Nov.  9- Dec.  18,  Jan.  14-23 — 

Conductor:  T.  Bouchard,  30- 1  d.  at  $3;  J.  Asselin,  3  d.  at  $3.50 .  100  80 

Carpenters,  141-3  d.  at.  $2;  labourers,  236-9  d.  at  $1.80;  cartage,  $42 .  751  02 

Cap  Chat:  Extension  of  Training  Pier  ($138.50) — 

Conductor,  X.  Dion,  Oct.  22-30,  8  d.  at  $2.25 .  18  00 

Labourers,  47  d.  at  $1.50;  carters,  10  d.  at  $2 .  90  50 

Cot6,  E.,  stone,  5  toise  at  $6 .  30  00 

Cap  Chat:  Removing  Rocks  ($99.40) — 

Conductor,  X.  Dion,  9  d.  at  $2;  labourers,  50  d.  at  $1 .  68  00 

Cot6,  E.,  hardware,  $3.41;  Richardson,  Jas.  Co.,  smithwork,  etc.,  $27.99 .  31  40 

Cap  de  la  Madeleine:  enlargement  of  wharf  ($27,313.49) — 

Page,  Cl  as.:  est.  13  to  Oct.  30  on  contract,  $62, 240;  less,  $0,220  drawback  and  $29,220 

paid  in  1913-14  (page  V— 230) . . .  26,800  00 

Inspector  of  work,  G.  Roobeleau,  June  15-20,  July  14-Dec.  24,  6  d.  at  $2.50,  140  at  $3 .  435  00 

Travel  of  engineers:  C.  Arcand,  $23.14;  G.  C.  Bastion,  $55.35 .  78  49 

Cap  Sante:  Repairs  to  Wharf  ($906.28) — 

Conductor,  J.  A.  Frenette,  Sept.  7-Oct.  31,  41-4  d.  at  $2.50 .  103  50 

Labourers.  41-3  d.  at  $2.50,  34-5  at  $2,  GO-7  at  $1.75;  carter,  2  at  $3 .  284  48 

Blais,  J.,  E.  spruce,  11,014  ft.,  $283.36;  Leitch,  Dunn  &  Co.,  spruce,  3,375  ft.  at  $27.50 _  376  17 

Young,  Herman  Co.:  spikes,  13  kegs  at  $4.25,  sundry,  $25.30;  freight,  $2.18 .  82  73 

Small  payments:  hardware,  $47.65;  smithwork,  $6.69;  freight,  $5.06 .  59  40 


Carried  forward .  113,477  19 
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Brought  forward 


113,477  19 


Carobon-Valin  Wharf:  piling  timber,  Aug.  20-24 . 

Carillon:  hauling  piledriver  from  Lachute . 

Carillon  and  Chute  a  Blondeau,  survey:  boatmen,  551  d . 

Chambord:  Repairs  to  Wharf  ($550) — 

Conductor,  Geo.  Fortin,  Aug.  24-Oct.  7,  31}  d.  at  $2.50 . 

Labourers,  62}  d.  at  $2 . 

Fortin,  J.  T.,  nails,  $14;  Menard,  J.,  nails,  etc.,  $7.25 . 

Menard,  O.,  spruce  deals,  16,250  ft.  at  $20 . 

Champlain:  Repairs  to  Wharf  ($1,034.44) — 

Foreman  and  buyer,  P.  Arcand,  Mar.  8-30,  18  d.  at  $3 . 

Carpenters,  24  d.  at  $2 . -. . . 

Arcand,  P.,  pine,  Sol .  10,  cartage,  $14.99;  C.P.R.,  freight,  on  stone,  $56.25 . . 

Morinville,  U.:  stone,  4}  toise,  $51;  freight,  etc.,  $30;  cartage,  $141 . 

Shawinigan  Quarry  and  Construction  Co.:  stone,  115-3  tons . 

Small  payments:  labour,  $110;  stone,  $97.50;  covering  shed  with  corrugated  iron,  $69.38; 

smithwork,  $32.85;  sundries,  $53.54 . . 

Chandler  Wharf:  King’s  Printer . . . 

Charlemagne:  Soundings:  labourers,  10  d . 

Chateau  Richer:  wharf  extension  ($4,917.51) — 

Conductor,  Chas.  Cauchon,  Aug.  24 — Oct.  8,  40  d.  at  $3.50,  outlay,  $10.50 . 

Carpenters,  etc.,  35-1  d  at  $3,  153-2  at  $2.50,  236-4  at  $2;  carters,  32  d.  at  $3 . 

Gignac,  J.  H.:  pine,  6,768  ft.  at  $48;  spruce,  29,040  ft.  at  $29.50,  52,747  at  $23,  3,262  at 
$22.50 . 


Premont,  Capt.  A.,  freight,  etc,  $91.23;  Trepanier,  Capt.  P.,  freight,  $35.21 . 

Premont,  Jos.:  spike3,  4, 172  lb.  at  4c;  bolts,  226  at  60c;  washers,  455  at  10c;  sundry  $19.56 
Stone,  120}  toise  at  $5,  9}  at  $4.50;  carting,  $33;  deals,  $30.54;  hardware,  etc.,  $39.81. 
Paid  as  follows:  T.  E.  Baker,  $50:  T.  Cauchon,  $135;  T.  W.  Dery,  $66.63;  C.  Giguere, 

$90;  N.  Pare,  $160;  J.  Poulin,  $77.50;  small  payments,  $168.35 . 

Chateauguay  River  Borings:  labour,  $62;  cartage,  $19;  smithwork,  etc.,  $14.45 . 

Chateauguay  River  Dam  ($2,257.81) — 

Conductor,  J.  B.  Chevrefils,  July  8-Nov.  21,  88}  d.  at  $4,  night  work,  $16 . 

Masons,  99*  d.  at  $2.50;  labourers,  320}  d.  at  $2;  39f  d.  at  $1.50 . 

Carters,  33f  d.  at  $3;  night  work,  $100.20 . 

Chevrefils,  J.,  carting  sand,  etc.,  $105.67;  Dubuc,  J.,  carting  sand,  $131 . 

Laberge,  A.:  cement,  360  bags  at  45c.,  525  at  40c.,  less  bags,  $16.50 . 

Small  payments:  timber,  $43.46;  7  pr.  rubber  boots,  $32.55;  sundries,  $68.16 . 

Chicoutimi:  Expansion'of  Wharf:  King’s  Printer . 

Chicoutimi:  Purchase  of  Lands  ($167.25) — 

Legal  services:  L.  P.  Girard,  Chicoutimi,  $115.50;  D.  Maltais,  Chicoutimi,  $51.75 . 

Chicoutimi  Wharf:  Repairs  and  Improvements  ($4,988.42) — 

Pay-lists,  June-Mar. — 

Carpenters,  425}  d.  at  $3,  248*  d.  at  $2.50,  113  d.  at  $2.25 . 

Blacksmiths,  223  d.  at  S3,  35}  d.  at  $2.50,  18  at  $2;  horse  hire,  $2 . ; . 

Carters,  99}  d.  at  $3,  4  at  $2;  labourers,  51  d.  at  $2,  4  at  $1.75 . 

Driving  piles,  May  9-June  15, — 

Engineer,  Jos.  Bergeron,  $86.94;  sailors,  etc.,  $235.99 — . 

Beaulieu,  A.,  pine,  etc.,  $62.63;  Bergeron,  J.,  board  of  piledriver  crew,  $111.78 . 

Chicoutimi  Industrial  Co.:  timber,  1,720  ft.  at  S22,  1,684  at  $23,  1,331  at  $24,  1,027  at 

$30;  sundries,  $152.31 . 

Cot6,  Boivin  &  Co.,  hardware,  $290.41;  Tremblay  &  Freres,  iron,  $59.35 . 

Guay,  O.:  galv.  iron,  8  toise  at  $7.75;  labour,  etc.,  $13.55 . 

Lepine,  E.:  galv.  sheet  iron,  12}  tons  at  $7.75;  labour,  etc.,  $39.92 . 

Morin,  T.:  painting,  7  d.  at  $3,  1,212  sq.  yd.  a»t  10c . 

Small  payments,  timber,  $48.17;  hardware,  etc.,  $85.09 . 

Chicoutimi  Basin  Wharf  ($127.69) — 

Conductor,  E.  Lavoie,  5  d.  at  $3;  labour,  $23.25 . 

Small  payments:  timber,  $36.97;  smithwork,  etc.,  $22.47 . 

Legal  services,  Simon  Lapointe,  Chicoutimi . 

Chlorydormes:  Removing  rock,  etc.,  ($49.92) — 

Conductor,  C.,  Coulombe,  2-05  d.  at  $2;  labour,  $32.72 . 

Boat  hire,  $5.75;  smithwork,  etc.,  $7.35 . .. . 

Choisy,  Corno  and  Pt.  Caragnel:  surveys:  labour,  $124;  cartage,  $40 . 

Clarke  City:  Wharf  ($7,759.37)— 

Conductor,  Cvriile  Giasson,  July  Mar.,  211  d.  at  $4 . 

Labourers,  179-6  d.  at  $2.20,  826-4  at  $2 . 

Gulf  Pulp  &  Paper  Co.  ($3, 155.34) — 

Spruce,  67,588  ft.  at  $25,  sundry,  $47.55;  shingles,  $16 . 

Spikes,  2,720  at  12c.,  165  at  13c.;  rock,  425  yd.  at  75c.;  cement,  $37.90 . 

Sand,  5  cars,  $59;  dynamite,  $20;  tar  paper,  $20;  anchor  rings,  $24 . 

Light  poles,  2  at  $8,  3  at  $5;  hardware,  etc.,  $22.92;  hauling,  12  d.  at  $3 . 


43  50 
8  00 
138  75 


78  75 

125  00 
21  25 

325  00 

54  00 
48  00 
122  34 
222  00 
224  83 

363  27 
78  93 
20  00 

150  50 
1,057  40 

2,468  15 

126  44 
367  54 


747  48 
95  45 

370  00 
950  02 
201  45 
236  67 
355  50 
144  17 
182  04 

167  25 


2, 152  00 
795  13 
414  75 

322  93 
174  41 

291  63 
349  76 
75  55 
136  80 
142  20 
133  26 


38  25 
59  44 
30  00 

36  82 
13  10 
164  00 

844  00 
2,047  92 

1,753  22 
704  50 
114  00 
89  92 
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Brought  forward .  133,854  4G 

Clarke  City:  Wharf — Concluded. 

Gulf  Pulp  and  Paper  Co.  {cone.) 

Labour,  1,838  h.  at  20c.,  39  at  40c.,  7  at  50c.;  use  of  crane,  $107 .  493  70 

North  Shore  Power,  Railway  &  Navigation  Co.  ($1,712.11) — 

Spruce,  33,707  ft.  at  $25;  pine,  733  ft.  at  $52.75;  sand,  $10 .  891  35 

Nails,  14  kegs  at  $3.75;  spikes,  558  at  12c.,  170  at  13c.;  sundry,  $13.00 .  155  1G 

Labour,  2,640g  h.  at  20c.;  use  of  crane,  137 §  d.  at  $1 .  605  GO 

Como,  Survey:  labourers,  12  d.  at  $2;  carters,  3  d.  at  $5 . 39  00 

Contrecoeur:  Protection  Work  ($2,029.55) — 

Contrecoeur  Parish:  construction  of  protection  wall,  Ruisseau  Noil* .  2,003  55 

Gervais,  A.  E.,  removal  of  shed  and  fence .  26  00 

Coteau  Landing:  Wharf  Reconstruction  ($2,799.41) — 

Conductor,  A.  Royal,  May  18- Aug.  26,  63  d.  at  $3.50,  outlay,  $8.04 . 228  54 

Engineer,  42-7  d.  at  $2.75;  carters,  3  d.  at  $4.50,  24-7  at  $2.75 .  198  86 

Labourers,  43-4  d.  at  $2.75,  28-7  at  $2.25,  291-9  at  $2 . 767  74 

Bremner,  Alex.,  cement,  500  bags  at  50c.;  River  Sand  Co.,  sand,  200  c.  yd.  at.  $1.25  .  500  00 

Doucet,  Ls.:  pine,  1,922  1.  ft.  at  3c,  160  at  3§c.;  spruce,  6,188  1.  ft.  at  3c.;  hemlock,  3,010  1. 

ft.  at  2$c.;  deals,  1,609  ft.  at  $25;  cement,  500  bags  at  45c;  cartage  75c .  590  13 

Pedlar  People,  Clinton  fabric,  4,300  sq.  ft.  at  2|c .  96  75 

Quinlan,  Robertson  &  Miller:  crushed  stone,  185  cu.  yd.  at  $1.75 .  323  75 

Small  payments:  nails,  etc.,  $33.21;  freight,  $25;  coal,  $21.07;  sundry,  $14.36 .  93  64 

Cote  Ste  Catherine:  Wharf  ($2,185.77) — 

Foreman,  Jos.  Guerin,  July  15-Nov.  14,  101  d.  at  $3,  outlay,  $18.72 .  321  72 

Labourers,  421  d.  at  $2;  carters,  d.  at  $3,  12§  at  $5 .  927  00 

Bourdon,  J.:  pine  and  spruce  at  $35,  $86.72;  sundry,  $39.93 .  126  65 

Couillard,  A.,  cement,  150  bags  at  42^c.;  Redfern  Lumber  Co.,  lumber,  $51.81 .  115  56 

Demers  &  McGee:  cement,  185  bags  at  45c.;  sundry,  $12.66 .  95  91 

Stone,  359-35  cu.  yd.  at  $1.25;  sand,  etc.,  $32.80;  hardware,  etc.,  $65.36;  wharf  plate,  $16.08; 

sundry,  $35.52.  Paid  as  follows:  A.  Cardinal,  $371.12;  small  payrPents,  $227.81 .  598  93 

Cross  Point:  Wharf  Enlargement  ($1,831.12) — 

Foreman,  A.  A.  Fraser,  July  7-21,  Sept.  14-28,  Dec.  17-31,  33f  d.  at  $3 .  101  25 

Carpenters,  30  d.  at  $2.50,  65j  at  $2;  labourers,  30  d.  at  $1.75,  IO5  at  $1.50 .  273  74 

C’haleurs  Bay  Mills:  lumber,  37,196  ft.  at  $18.50,  sundry,  $47.04;  bolts,  2,036  lb.at3.5c.; 

smithwork,  $23.22;  cartage,  $38.67 . I .  868  27 

Spruce,  2,160  1.  ft.  at  2c.,  3,017  at  6c.,  400  at  15c.;  stone,  190  yd.  at  $1.15;  spikes,  $26.20; 
sundry,  $58.94.  Paid  as  follows;  F.  R.  Busteed,  $61.80;  F.  W.  Fraser,  $217.65;  C. 

F.  Major,  $173.65;  small  payments,  $134.76 .  587  86 

Deschambault:  Repairs  to  Wharf  ($1,166.89) — 

Conductor,  Narcisse  Naud,  Aug. -Sept.,  Oct.  13-22,  Nov.  2-5,  52-1  d.  at  $2.50 .  130  25 

Carpenters,  etc.,  45-8  d.  at  $2.50,  48-7  at  $2,  57  at  $1.75;  carters,  8  d.  at  $3 .  335  66 

Blais,  J.  E.:  spruce,  2,475  ft.  at  $27,  20,039  at  $25 .  567  80 

Small  payments:  spikes,  $40.10;  timber,  $26;  paint,  $15.75;  sundry,  $51.33 .  133  18 

Desjardins:  Repairs  to  Wharf  ($1,199.54) — 

Conductor,  Simeon  Mainville,  July  6-30,  Mar.  22-26,  $74.85,  painting,  $3 .  77  85 

Carpenters,  etc.,  241  d.  at  $3,  66|  at  $2,  3f  at  $1.75;  cartage,  $14 .  227  07 

Dunlop  &  Co.:  material  and  labour  on  104  1.  ft.  hand  rail,  $65;  hardware,  $93.20 .  158  20 

Mainville,  E.,  timber .  44  25 

Pembroke  Lumber  Co.:  pine,  900  ft.  at  $30,  13,754  at  $32;  hemlock,  4,000  ft.  at  $25, 

1,365  at  $27,  2,251  at  $30;  sundry,  $20.66 . * .  692  17 

Disraeli:  Repairing  Wharf  ($501.51) — 

Conductor,  J.  C.  Bergeron,  20  d.  at  $3;  carters,  18  d.  at  $4 .  132  00 

Labourers,  40  d.  at  $1.75,  6  at  $1.50,  10  at  $1 .  89  00 

Parent,  J.  H.  &  Fils:  deal,  3,300  ft.  at  $21;  nails,  $3 .  72  30 

Stone,  532  tons  at  35c.;  cartage,  $22.  Paid  as  follows:  P.  Bergeron,  $81.83;  J  Brousseau, 

$54.60;  J.  Roy,  $71.78 . . .  208  21 

Douglastown  Breakwater:  Wharf  Extension  ($3,871.78) — 

Conductor,  David  Kennedy,  June  22-Oct.  8,  79|  d.  at  $2.50 .  198  75 

Sub-conductor,  Michael  Kennedy,  70  d.  at  $2,  horse-hire,  1  d.  at  $2 .  142  00 

Carters,  2)  d.  at  $3,  5  at  $2.25,  2  at  $2;  mattress  makers,  128  d.  at  $1.50 .  214  75 

Quarry  foreman,  55J  d.  at  $1.75;  carpenters,  774  d.  at  $1.75,  423  at  $1 .50 .  867  06 

Stone  carriers,  90  d.  at  $1.75,  1\  at  $1.67,  43  at  $1.60,  5  at  $1.50 .  246  30 

Labourers,  3334  d.  at  $1.40,  46*  at  $1.35,  29j  at  $1.25 .  566  51 

Kennedy,  C.  &  X.:  flooring,  4,623  ft.  at  $17;  timber,  3,180 1.  ft.  at  7c.;  iron,  3,520  lb.  at  2Jc.; 

sawing,  $49.59;  hardware,  etc.,  $94.98 .  525  06 

Masson,  A.  D.:  iron,  2,656  lb.  at  2-2c.;  spikes,  4,730  lb.  at  3- 1  c.;  sundry,  $20.10 . . .  225  16 

Timber,  8,225  1.  ft.  at  7c.,  1,620  at  3c.,  2,485  at  2c.;  fascines,  54,745  at  ^c.;  smithwork, 

$47.95;  sundry,  $27.76.  Paid  as  follows:  Foley,  J.,  $113.26,  S.,  $63.49;  Gaul,  M., 

$67.50;  Kennedy,  D.,  $64.84,  Francis,  $88.83,  T.  A.,  $72.94;  McGrath,  G.,  $73.43; 

small  payments,  $341.90 .  886  19 

East  Templeton:  Lavergne,  A.,  cutting  ice .  5  25 


Carried  forward .  151,690  09 
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Brought  forward 


151,690  19 


Echufaud:  Removing  Boulders  ($499.70) — 

Conductor,  H.  Dufour,  Aug.  12-29,  16  d.  at  $2.50 . 

Labourers,  etc.,  31  d.  at  $2,  192*  at  $1.60;  horse  hire,  $24.75 . 

Dufour,  C.:  dynamite,  85  lb.  at  60c.;  fuse,  etc.,  $13.55 . 

Eseoumains:  Repairs  to  Wharf  ($1,666.24) — 

Conductor,  Chas.  J.  Belanger,  June  18-Aug.  18,  Nov.  26-Dec.  10,  51  d.  at  $3,  13  d.,  $33.50; 

outlay,  $10. .' . 

Labourers,  98  d.  at  $2,  488*  at  $1.50;  horse  hire,  11  at  $1,  168*  at  75c . 

Belanger,  Chas.,  hardware,  etc.,  $50.84;  Caron,  O.,  iron,  etc.,  $23.30 . 

General  Car  &  Machinery  Works.:  steel  crane,  $130;  chain,  etc.,  $24.94 . 

Saguenay  Lumber  Co.:  timber,  6,246-4  ft.  at  $17.50;  2  ladders,  $30;  sundries,  $34.66 . 

Fabre:  Repairing  Wharf:  carpenter,  6  d.  at  S3;  labourers,  $81.98 . 

Fassett:  Roadway  Protection  Work  ($206.50) — 

Foreman,  H.  Richer,  Nov.  17-28,  $32;  labour,  $32 . 

Charette,  J.,  cutting  ice,  $7.50;  Lalonde,  M.,  stone,  del.,  9  toise,  $135 . 

Father  Point  Wharf:  Repairs  and  Improvement  ($699.22) — 

Conductor,  Arthur  Ruest,  June  22-July  29,  31|  d.  at  $3,  outlay,  $3.10 . 

Carpenters,  38*  d.  at  $2.25,  291  at  $2;  blacksmith,  21  d.  at  $2 . 

Labourers,  74  d.  at  $1.75,  20  at  $1.50 . . . 

Small  payments:  birch,  $54.50;  spruce,  $42.52;  ground  rent,  $36;  cedar,  $20.85;  temporary 

repairs,  $21;  survey,  $19;  sundry,  $60.60 . . 

Fermc  Neuve:  Revetment  Wall  ($2,878.12) — 

Foreman,  Chas.  Ouellette,  Oct.,  Nov.  at  $80,  outlay,  $34.66 . 

Labourers,  129*  d.  at  $2.50,  79*  at  $1.50;  carters,  29*  d.  at  $4 . 

Bohemier,  J.  B.:  plank,  9,350  ft.  at  $26;  round  timber,  6,836  1.  ft.  at  9c.,  3,392  at  5e . 

Courtemanche,  Jos.:  stone,  92*  toise  at  $11 . 

Small  payments:  spikes,  $36;  smithwork,  $24.92;  hardware,  $17.35 . 

Fort  Coulonge  Wharf  ($480.50) — 

Romain,  T.  M.,  services,  June  23-July  18,  23  d.  at  $2.50 . 

Laporte,  F.:  gravel,  226  cu.  yd.  at  $1.50;  stone,  12  c.  yd.  at  $1.50 . 

Small  payments:  earth,  $37;  gravel,  stone,  etc.,  $29 . 

Fort  William:  Repairing  Wharf  ($100) — 

McCool,  C.  L.:  labour,  $63;  paint,  etc.,  $18.21;  lumber,  $18.79 . 

Gaspe  Deep  Water  Wharf' ($79.98) — 

.  Cot6,  E.,  freight,  etc.,  $2.98;  Lafontaine,  P.  S.,  inspecting,  $65,  shipping  engine,  $12 . 

Gaspe  Survey:  board,  $40;  labour,  $30;  sundries,  $7.25 . 

Gatineau  River:  Protection  of  Bank  ($3,125.26) — 

,  Conductor,  David  Houle:  May  13-18,  June  17-Julv  16,  Aug. -Sept.,  Oct.  15-21,  5  d.  at  $2, 

7  at  $2.50,  5  at  $3,  1-9  m.  at  $80;  cutting  ice,  $24.75 . 

Labourers,  5981  d.  at  $2;  carters,  2  d  .at  $3,  62-1  at  $3.50,  22*  at  $5 . 

Dupuis,  H.  &  Fils,  stone,  1,584-56  tons  at  80c.;  Legault,  J.,  stone,  $57.25 . 

Small  payments:  hardware,  $24.86;  branches,  $20;  sundries,  $2.50 . . 

Georgcville:  Extension  of  Wharf  ($507.25) — 

Foreman,  Gordon  McGowan,  Oct.  5-23,  14  d.  at  $3.50,  outlay,  $3.60 . 

( 'arpenters,  9  d.  at  $3,  9  at  $2.50,  23  at  $2.25;  labourers,  48  d.  at  $2 . 

( ’arters,  24  d.  at  $4 . 

Martin  &  Wallace:  cement,  200  bags  at  60c.;  spruce,  $13.10 . 

Small  payments:  3  pr.  rubber  boots,  $10.50;  scow  hire,  $8;  sundry,  $9.75 . 

Grande  and  Petite  Bergeronnes  Rivers:  Removal  of  Rocks  ($2,000.62) — 


Bergeronnes — 

Conductor,  H.  Larouche,  July  13-Aug.  31, 41  d.  at  $3 . 

Labourers,  112*  d.  at  $2;  carter,  41  d.  at  $3;  horse  hire,  201  d.  at  $1 . 

Grandes  Bergeronnes — 

Conductor,  Nap.  Tremblay,  Sept.  18-Oct.  17,  22*  d.  at  $3 . 

Blaster,  19Jd.at$2;  labourers,  222-33  d.  at  $1.50,  7  d.  at  $1.25;  blacksmith,  12  d.  at  $2. 

Horsehire,  $60.50;  barge  hire,  $7;  forge  hire,  $6 . 

Petite  Bergeronnes — 

Conductor,  S.  Maltais,  July  1-21,  18  d.  at  $2.50 . 

Blacksmith,  etc.,  30  d.  at  $2;  labourers,  166  d.  at  $1.50;  horse  hire,  31  \  d.  at  75c . 

Steam  derrick  and  piledriver,  June  16-30) — 

Engineer,  $35;  foreman,  etc.,  $22.50;  sailors,  $52.50;  cook,  $20 . 

Gagnon,  O.,  bolts,  $34;  spikes,  $33.  steel,  etc.,  $49. 14;  Giroux,  W.,  coal,  $95.88 . 

Page,  Jos.,  towing  derrick,  $150;  Tremblay,  E.  &  Fils,  explosives,  etc.,  $65.41 . 

Small  payments:  lx>ard  of  derrick  crew,  $45;  labour,  $22.50;  smithwork,  etc.,  $18.46; 

blade  arm  bearings,  $13.60;  hardware,  etc.,  $37.48 . 

Grand  Marsh:  Improvements  ($4,985.42) — 

Work  under  La.  Guay,  Aug.  3-Sept.  30 — 

Conductor,  Ls.  Guay,  49  d.  at  $3.50;  carters,  180-8  d.  at  $5 . 

Blacksmiths,  73-1  d.  at  $3,  48  at  $2.75;  labourers,  141 -5  d.  at  $2.25,  652-4  at  $2 . 


40  00 
395  15 
64  55 


196  50 
1,066  69 
74  14 
154  94 
173  97 
99  98 

64  00 
142  50 

97  60 
187  63 
159  52 

254  47 

194  66 
559  75 
1,027  94 
1,017  50 
78  27 


57  50 
357  00 
66  00 

100  00 

79  98 
77  25 


219  25 
1,533  75 
1,324  90 
47  36 

52  60 
197  25 
96  00 
133  15 
28  25 


123  00 
259  25 

67  50 
405  27 
73  50 

45  00 
332  63 

130  00 
212  02 

215  41 

137  04 


1,075  50 
1,974  47 
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Brought  forward .  167,160  68 

Grand  Marsh:  Improvements — Concluded. 

W  ork  under  Frs.  Dextras,  Aug.  26-Sept.  26, — 

Conductor,  Frs.  Dextras,  28  d.  at  S3. 50 .  98  00 

Carters,  94-2  d.  at  $5;  labourers,  270  d.  at  $2 .  1,011  00 

Amyot,  L.  A.,  l  i  ton  derrick  with  6  boxes,  S145;  Guay,  F.,  63  stone  boats,  $157.50 .  302  50 

Cavcrhill,  Learmont  &  Co.:  steam  hosa,  100  ft.,  $60.99;  couplings,  etc.,  $14.83 .  75  82 

Guay,  Ls.,  wood,  32  cds.  at  $4;  Robidoux,  P.,  explosives,  $32.65,  suiulry,  $73.04 .  233  69 

Small  payments:  board,  $63;  electric  wire,  $40;  carting,  $30;  sundry,  $81.44 .  214  44 

Grandes  Mechins,  Extension  to  Wharf:  Advertising .  26  25 

Grand  Metis:  Survey  and  Soundings  ($396.51) — 

Chainman,  20  d.  at .$2.50;  labour,  17?  d.  at  $2;  boat  hire,  $10.51 .  95  51 

Hotel  St.  licmi,  board  of  engineers  at  $1.50  a  d .  228  00 

Driving ,,$71.35;  pickets,  etc.,  $1.65 .  73  00 

Grandes  Piles  to  LaTuque:  Soundings  ($554.75) — 

Labourers,  130?  d.  at  $2;  carters,  35?  d.  at  $3 .  367  50 

Meals,  etc.:  G.  Chandonnct,  $17.10;  Mme  N.  Germain,  $13.40;  Mine  D.  Parent,  $75.90 -  106  40 

Travel  and  outlay  of  engineers:  C.  Arcand,  $61.90;  C.  Jette,  $18.95 .  80  85 

Grande  Riviere:  Wharf  Repairs  ($6,187.46) —  •  „ 

Conductor,  Ls.  A.  Bernier:  June  1-Oct.  17, 120  d.  at  $3;  night  work,  $15;  outlay,  $36.10 .  411  10 

Foreman,  Z.  Roussy,  94?  d.  at  $2.50;  engineer,  125  d.  at  $2 .  486  25 

Carters,  75  d.  at  $2;  labourers,  994  d.  at  $1.50 .  1, 641  50 

Albert,  A.:  services  as  diver,  May  20-Sept.  30,  116  d.  at  $5,  night  work,  $10;  freight, 

$318.75;  board,  etc.,  $134.10 . 1,042  85 

Atlantic,  Quebec  &  Western  Ry.  Co.,  freight  on  rails  and  wheels .  103  75 

Beaudin,  L.  P.:  cement,  120  brl.  at  $2.55;  rope,  $65.25;  scow,  $60;  sundries,  $19.14 .  450  39 

Chinic  Co.,  hardware,  etc.,  $73.61;  Manger,  P.  and  E.,  smithwork,  $181.04 .  254  65 

Masson,  A.  D.:  iron  work  of  crane,  $933;  bolts,  100at95c.,  50at$l. 05;  iron  bars,  21  at  $6.50; 
steel  cable,  1,200  ft.,  $90;  guy  tighteners,  3  at  $15;  rubber  boots,  4  pr.  at  $8.50;  sundries, 

$211.49 .  1,597  49 

Robin,  Jones  &  Whitman:  9  wharf  logs,  $44.32;  hardware,  etc.,  $53.31;  ground  rent,  $36. . .  133  63 

Small  payments:  sawing,  $41.63;  timber,  etc.,  $24.22 .  65  85 

Grand  River  Survey  ($332.10) — 

Beaudin,  Z.,  board  of  engineers . 85  20 

Labour,  100  d.  at  $1.50,  18  at  $2;  boat  hire,  $20;  board,  $25;  sundries,  $15.90 .  246  90 

Grand  River:  Removing  stones:  labour . . .  89  12 

Grand  Valle:  Survey:  board,  $31.50;  labour,  $22.50;  cartage,  etc.,  $30 .  84  00 

Grondines:  Repairs  to  Wharf  ($1,625.55) — 

Conductor,  J.  E.  Blais,  Aug.-Oct.,  70?  d.  at  $2.50;  work  in  Nov.  and  May,  $25.85 .  202  10 

Carpenters,  70  §  d.  at  $2.50,  78 -9  at  $2 . 334  05 

Labourers,  76-6  d.  at  $1.75;  carter,  8|  d.  at  $3 .  159  55 

Groleau,  G.:  spruce,  13,028  ft.  at  $24,  4,080  at  $26;  pine,  2,932  ft.  at  $31;  paint,  oil,  etc., 

$88.88;  nails,  $44.25;  cement,  $26.65;  sundries,  $81.18 . . .  750  61 

Jolicoeur,  P.  J.,  Quebec,  legal  services. .  125  58 

Small  payments:  spikes,  $28.12;  sundries,  $25.54 .  53  66 

Grosse  Isle,  Magdalen  islands:  Breakwater  ($3,164.55) — 

Foreman,  \Y .  A.  Sullivan:  July  8-Nov.  7,  Feb.-Mar.  26,  144?  d.  at  $2.75;  outlay,  $21.25 .  418  63 

Sub-foreman,  R.  Dickson,  95  d.  at  $2;  carpenters,  91  d.  at  $1.75,  77-35  at  $1.60 .  472  99 

Labourers,  234-35  d.  at  $1.50,  135  at  $1.40,  133-4  at  $1.35,  2Q  at  $1.30 .  748  53 

Carters,  66  d.  at  $2.50;  boat  hire,  21  d.  at  $2;  towing,  11 -3  d.  at  $6.50 .  280  45 

Caron,  A.:  deal,  20,600  ft.  at  $10.50,  50  pieces  at  35c .  233  80 

Larade,  T.  &  Co.:  timber,  $53.96;  spikes,  $40;  rock,  $12;  sundries,  $151.47 .  257  43 

Nova  Scotia  Steel  &  Coal  Co.:  spikes,  2,693  lb.  at  3c.;  bolts,  9,258  lb.  at  21c.;  freight,  $8.87  297  97 

Small  payments:  transportation,  $129.75;  stone,  159-8  yd.,  $119.80;  board,  $76.65;  timber, 

$56.15;  sundries,  $72.40 . .  454  75 

Grosse  Isle  Quarantine  Station:  Extension  to  Wharves  ($11,593.62) — 

Carpenters  and  joiners:  137-7  d.  at  $3,  66  at  $2.50,  11  at  $2.25,  480-7  at  $2 .  1,564  25 

Plumber,  27  d.  at  $3;  blacksmith,  64  d.  at  $2.50;  blaster,  13 -4  d.  at  $2.25 .  271  15 

Labourers,  7-5  d.  at  $2,  68-6  at  $1.75,  45  at  $1.50;  carters,  $61.50 .  264  05 

Breton,  Jos.:  services  as  clerk,  Apr. -Mar.,  2  m.  at  $75,  10  at  $90;  outlay,  $62.67 .  1,112  67 

Fournier,  G.  H.:  services  as  general  inspector,  Apr. -Mar.,  365  d.  at  $3.50 .  1,277  50 

Guay,  J.  E.,  student,  services,  Sept.,  $75,  outlay,  $3.75 .  78  75 

Martineau,  J.  O.,  student,  services,  May  18-Sept.  30 .  335  00 

Morin,  N.:  services  as  constable,  July  18-Dec.  6,  142  d.  at  $3;  outlay,  $9 .  435  00 

Simoneau,  J.  W.:  services  as  steward,  Apr.  15-Dec.  31  at  $75;  board  of  engiryers,  etc., 

$377.50 .  1,015  00 

Simoneau,  Mme  J.  W.:  services  as  housekeeper,  Apr.  15-Dec.  31  at  $25 .  212  50 

Belanger,  A.,  cement,  400  bags  at  57?c.;  Oorriveau,  C.  A.,  glass,  etc.,  $68.1 1 .  298  11 

Boulanger,  E.  &  Fils:  spruce,  11,503  ft.  at  $30,  39,820  at  $29,  3,306  at  $25,  39,111  at  $22;  freight, 

$140;  coal,  $54.15;  sundries,  $17.62 .  2,656  22 

deLottinville,  H.,  bedding,  etc.,  $63.48;  Dube,  Mme  A.,  washing,  $75.43 .  138  91 


Carried  forward 
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Grosso  Isle  Quarantine  Station — Concluded. 

Lesperance,  R.:  set  dishes,  $38.50;  5  doz.  glasses,  $18;  sundries,  $20.75 . 

Proulx  &  Martineau:  galv.  iron,  $57.32;  tin,  $38.40;  enameled  bath,  $26.45;  sundries,  $93.93. 

Thibeault,  Jos.,  window  frames,  doors,  etc.,  $91.50;  Trepanier,  L.  P.,  sand,  $111.60 . 

Board:  Mine  V.  Bedard,  $90,  H.  Bilodeau,  $223,  A.  Daucau.se,  $88.90,  Mine  C.  Talbot, 

$82.50,  E.  Vezina,  $130.70;  small  payments,  $101 . 

Small  payments:  outlay  of  engineers,  $56.50;  timber,  $52.51;  furniture,  $42.85;  constable’s 

uniform,  $33.90;  oilcloth,  $31.06;  wood,  $25;  washing,  $20.30;  sundries,  $90.96 . 

King’s  Printer,  8S5.30;  advertising,  $283.58 . 

Grosse  Roche:  Extension  to  W harf  ($3,484.48) — 

Conductor,  H.  Hovington,  June  22-Oct.  7,  89  d.  at  $3.50,  outlay,  $10.84 . 

Carpenters,  70*  d.  at  $2.50;  labourers,  1 ,043  J  d.  at  $2;  horse  hire,  $47.60 . 

Dcsgagnes,  E.:  iron,  8,405  lb.  at  5c.;  sundry,  $90.11 . 

Gauthier,  G.,  deal,  3,267  ft.  at  $18;  Page,  Jos.,  towing,  $100 . 

Small  payments:  explosives,  $54.60;  sawing,  $39,  timber,  $37.03;  sundry,  $49.12 . 

Harrington  Harbour:  Extension  of  Wharf:  blacksmith  helper . 

Havre-aux-Maison:  Repairs  to  Pier  ($1,078.92) — 

Conductor,  W.  J.  Sullivan,  Marv  27  d.  at  $3;  carters,  42)  d.  at  $2 . 

Carpenters  etc.:  27  d.  at  $2,  9f  at  $1.75,  62)  at  $1.60,  lllf  at  $1.40, 91)  at  $1.35, 7)  at  $1.30 

Leslie,  Wm.  &  Co.:  logs,  1,589  ft.,  $67.77;  hardware,  $67.75;  transportation,  $33.75 . 

Small  payments:  stone,  $91.33;  timber,  $43.04;  board,  $40.60;  transportation,  $32; 

tending  diver,  $28;  sundries,  $48.98 . 

Honfleur  Landing  Stage  ($500.83) — 

Conductor,  Chas.  Lindsay,  Aug.  28-Sept.  12,  14*  d.  at  $3 . . 

Labourers,  10)  d.  at  $2.50,  78  at  $2;  horse  hire,  $25.50;  boat  hire,  $2.62 . 

Small  payments:  timber,  $194.13;  spikes,  $21.86;  sundries,  $30.22 . 

Hospital  Bay,  Magdalen  Islands:  Breakwater  ($1,285.83) — 

Paylist,  Aug.  4-11 — 

Conductor,  F.  Forest,  5-8  d.  at  $3;  laborers,  37-7  d.  at  $1.50;  carters,  14-8  d.  at  $2.50 
Paylist,  Mar.,  1914 — 

*  Conductor,  J.  S.  McLean,  20  d.  at  $2.75;  carters,  71 J  d.  at  $2 . 

Carpenters  etc.:  54)-  d.  at  $1.60,  85)  at  $1.50,  25)  at  $1.40,  2\  at  $1.30 . 

Cummings,  V.:  timber,  $45.78;  stone,  $12;  board,  $8 . 

Nova  Scotia  Steel  &  Coal  Co.:  bolts,  15,286  lbs.  at  21c.;  freight,  $10.70 . . 

Stone,  235-83  yd.  at  $1;  freight,  $22.93;  lumber,  $19.23;  boat  hire,  $15;  sundries,  $14.70. 

Paid  atf  follows:  F.  M.  LeBlanc,  $95.50,  small  payments,  $212.19 . 

Hull  W  harf  ($171.60)— 

Gauthier,  A.,  painting  shed,  etc.,  $133.70;  Pilon,  J.,  repairs,  $7.40 . 

Detailed  with  Harbours  Mtce  Revenue . 

Hunterstown  Protection  Works  ($470.60)— 

Foreman,  O.  Paquin,  Aug.  22-Sept.  5,  11)  d.  at  $3 . 

Labourers,  15  d.  at  $2,,  54)  at  $1.30 . . . . . 

Small  payments:  stone  and  gravel,  delivered,  $283;  pipe,  $18 .50;  timber,  $14. 15;  sundries 


$19.60 . 

He  Bourdon:  Survey:  labourers  etc.,  17  d.  at  $2 . 

lie  Perrot  South:  wharf  ($4,876.01) — 

Conductor,  A.  Lalonde,  Mar.  10-31,  18  d.  at  $3;  labourers,  305)  <!.  at  52 . 

Team,  149  d.  at  $4,  6  at  $3;  masons,  17  d.  at  $2.50,  54)  at  $2.25  . 

Caverhill,  Learmont  &  Co.:  bolts,  7,289  lb . 

Eastern  Lumber  Sales  Agency:  pine,  10,000  ft.  at  $36 . 

Grier  Timber  Co.:  timber,  39,682  ft.  at  $26,  8,420  at  $27,  4,392  1.  ft.  at  19c.,  1,875  at  oc.. 

Montreal  Hardware  Co.:  bolts,  $56.50;  washers,  $1-  20;  freight,  $1.65 . 

Paul,  O.,  oak,  2,579  ft.  at  $80;  Wier,  J.  &.  R.,  wharf  plates,  etc.,  $46.08 . 

Stone,  44  tons  at  $4, 16  tons  delivered  at  $10;  sundries,  $40,60.  Paid  as  follows:  J.  Mcrcotte, 

$100;  W.  Pilon,  $87.05;  small  payments,  $189.55 . 

lie  St.  Quentin,  legal  services,  J.  H.  Desroches,  Grand’Mere . 

Isle  aux  Coud res:  Urgent  Repairs  ($77.57)— 

Conductor,  A.  Desgagne,  1  d.,  $3.50;  carters,  $7 . 

Carpenters,  4-6  d.  at  $2  50,  12  at  $2;  taking  soundings,  $6.00 . 

Timber,  $11.77;  hardware,  etc.,  $13.20 . . 

Isle  aux  Coudres,  Extension  of  Wharf  ($20,717.28) — 

Tremblay,  Edouard,  Jos.  &  Ernest:  contract  for  extension  to  wharf:  cribwork  with 
stone  filling,  7,989  cu.  ft.  at  $2.30;  flooring,  433  sq.  yd.  at  90c.;  cast  iron  mooring 


posts,  10  at  $10;  steel  ladders,  4  at  $7 . . 

Inspection  of  work,  Alph.  Desgagne,  May  18-Dec.  22,  187  d.  at  $3.50,  outlay,  $39 

Boily,  R.,  labour,  $26;  Tremblay,  J.  Bte.,  driving,  $12 . 

Tremblay,  A.  A.:  spruce,  1,200  1.  ft.  at  3lc.,  3 , 279  at  22c . 

Isle  aux  Grues:  Repairs  to  Wharf  ($5,024.57) 

Work  on  south  side,  July  24 -Oct.  24,  Mar.  15  31 — 

Conductor,  G.  Thivierge,  86  d.  at  $2.50;  carpenters,  184)  d.  at  $2 . 
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Isle  aux  Grues — Concluded. 

Work  on  south  side  (cone). 

Painters,  10  d.  at  $2,  8  at  $1.75;  labourers,  240-3  d.  at  $1.50,  (J.  Gagne,  short  paid  $6)  388  45 

Work  on  north  side,  July  15-Sept.  21, — 

Conductor,  Jos.  Labrie,  57  d.  at  $2.59;  labourers,  1411  d.  at  $1.50 .  354  77 

Carpenters,  41f  d.  at  $2.25,  971  at  $2,  321  at  $1 .75 . 344  88 

Bernatchez,  M.:  spruce,  31, 164  ft.  deals  at  $22,  180  1.  ft.  at  24c.,  499  at  18c .  818  63 

Boulanger,  E.  &  Fils:  spruce,  3,930  ft.  at  $30,  19,033  at  $24,  23,670  at  $22,  42,450  at 

$21.60;  paper,  $15 .  2,027  37 

Langlois,  Elz.:  iron,  2,649  1b.  at4^c.;  sundries,  $34.11 .  153  31 

Roy,  C.  P.:  paint,  40  gal.  at  $1.50;  nails,  16-2  kegs  at  $3.40;  sundries,  $18.31 .  133  39 

Transportation  of  timber,  $200.37;  hardware,  $19.90.  Paid  as  follows:  Capt.  F. 

Normand,  $50,  S.  Normand,  $85;  small  payments,  $85.27 .  220  27 

Isle  Verte,  Notre  Dame  de  Sept  Douleurs:  Wharfs  ($1,994.07) — 

Work  under  Geo.  Michaud,  July  7-30 — 

Foreman,  Geo.  Michaud,  19  d.  at  $2.50;  carpenters,  60  d.  at  $2 .  167  50 

Asst,  foreman,  P.  Fraser,  19  d.  at  $2;  labourers,  591  d.  at  $1.50 .  127  26 

Carters,  41  d.  at  $2.25;  boat  man,  16  d.  at  $2  (A.  Levesque,  overpaid,  $1) .  125  25 

Work  under  Geo.  Dionne,  July  1-Aug.  5, — 

Foreman  G.  Dionne,  30  d.  at  $2.50;  carters,  67  d.  at  $2.25 .  225  76 

Carpenters,  18  d.  at  $2.25,  591  at  $2;  labourers,  611  d.  at  $1.50 .  251  75 

Dube,  Geo.:  iron,  2,362  lb.  at  41c. ;  sundry,  $13.95 . ' .  120  30 

Spruce,  2,920  1.  ft.  at  5c.,  2, 125  at  14c.,  360  at  15c.,  1, 914  at  16c.,  2, 325  ft.  at  $18,  sundry, 

$85.12;  transportation,  S32.33;  hardware,  $13.21.  Paid  as  follows:  Jos.  Collin, 

$86.37;  PL  Fraser,  $80.30;  P.  Michaud,  $381.08;  H.  Talbot,  $196.74;  small  pay¬ 
ments,  $231 .76 .  976  25 

Isle  Verte:  Repairs  to  Wharf  ($3,498.30) — 

Foreman,  Jos.  Collin,  July-Sept.,  79  d.  at  $3 .  237  00 

Carpenters,  491  d.  at  $2.50,  251  d.  at  $2.25,  124f  at  $2 .  430  06 

Labourers,  2041  d.  at  $1.75,  2681  at  $1 .50;  carter,  661  d.  at  $2.25 .  909  33 

Spruce,  2,819  1.  ft.  at  21c.,  4,594  at  17c.,  95  at  11c.;  deals,  24,805  ft.  at  $18;  hardware, 
etc.  $91,98.  Paid  as  follows:  A.  Beaulieu,  $429.93;  A.  Charron,  $1,438.30;  small  pay¬ 
ments  $53.63 . ? .  1,921  91 

Knowlton  Landing:  Wharf  ($8,559.34) — 

Loomis,  MacBean  &  Williams:  contract  for  reconstruction  of  wharf  complete,  $7,395; 

additional  10  in.  in  height,  $375;  shed,  $350 .  8, 120  00 

Inspector  of  work,  W.  H.  Davis;  services,  Sept.  17-Dec.  23,  84  d.  at  $3;  board,  $39 .  291  00 

Advertising .  148  34 

Lachine  Wharf  ($179.90) — 

Survey  and  soundings,  Jan.  26-Feb.  5,  58-625  d.  at  $2..._ .  117  25 

Le  Pailleur  &  Freres,  sundries . ' .  13  75 

Legal  services,  Ls.  Jos.  Boileau,  Montreal . .- .  48  90 

Lake  Kenogarnishish,  landing  piers  ($1,537.06) — 

Conductor,  Alf.  Vaillancourt,  Aug.  17-Sept.  25,  35  d.  at  S3 .  105  00 

Carpenter,  25  d.  at  $2.50;  labourers,  103f  d.  at  $2 .  270  00 

Stone,  1582  yd.  at  SI,  91  at  75c.;  earth,  145f  yd.  at  30c.,  94 J  at  35c.;  spruce,  1,019  1.  ft. 
at  9c.,  4,073  at  10c.;  deals,  7,887  ft.  at  $20;  flooring,  $56.10;  iron,  1,176  lb.  at  5c.; 
sundries,  $86.95.  Paid  as  follows:  Desgagne,  P.,  <$58.34;  Emond,  A.,  $93.49,  J.  B., 

$138.69,  T.,  $69.60;  Ferrion,  O.,  $140.38;  Hudon,  Jos.,  $65.62;  Tremblay,  F.,  $74.94; 

Vaillancourt,  M.,  $67.07;  Vezina,  J.  B.,  $65.80;  small  payments,  $388. 13 .  1,162  06 

Lake  Megantic:  Macleod,  M.,  smith  work .  60  25 

Lake  St.  John:  Survey  for  dam  across  la  Grande  Decharge  ($2,862.74) — 

Transit  man,  72  d.  at  $2.50;  sounding  man,  43  d.  at  $2.50 .  287  50 

Level  man  and  rodmen,  6  m.  at  $75;  chainmen,  32  d.  at  $2.50 .  530  00 

Cook,  64  d.  at  $2.50;  labourers,  215  d.  at  $2;  carters,  1\  d.  at  $3,  12  at  $3  50 .  654  50 

Girard,  M.,  services  as  gaugekeeper,  April  1-July  20 .  145  00 

Otis,  L.  E.:  provisions,  etc.,  $473.29;  bedding,  etc.,  $96.50 .  569  79 

Outlay  of  engineer,  L.  P.  Vezina .  64  35 

Board.  $18  i  90;  driving  and  cartage,  $132.01;  boat  hire,  $55;  3  tents,  etc.,  $54.87;  bedding, 
etc.,  §53.76;  provisions,  $41 .89;  board  and  outlay  of  students,  $35.60;  hardware,  etc., 

$51.57.  Paid  as  follows:  J.  Boilard,  $80.85,  T.  Fortin,  $61 .55,  C.  Huot,  $57.30,  small 

payments,  $411 .90 . .  611  60 

La  Lancette,  wharf  ($500.37) — 

Conductor,  D.  Dufour,  Oct.  15-Nov.  19,  29|  d.  at  $3 . 88  50 

Carpenters,  97  d.  at  $2;  labourers,  61J  d.  at  $1.75;  horse  hire,  201  d.  at  75c .  316  60 

Small  payments:  plank,  1,010  ft.  at  $16,  2,271  at  $13;  shingles,  $13;  hardware,  etc,  $36.64  95  27 

Lanoraie,  wharf  reconstruction  and  extension  ($4,307) — 

Daignault,  A.  ($4,115) — 

Contract  for  extension,  complete,  $6,345;  less  $5,010  paid  in  1913-14,  V — 236 .  1,335  00 

Rebuilding  approach  and  erecting  movable  storehouse .  2,780  00 

Inspector  of  work,  A-  Ferland,  Aug.  13-Xov.  21,  64  d.  at  S3 .  192  00 


Carried  forward 
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La  Pipe,  Asselin,  L.  N.,  driving .  6  00 

Laprairie  Protection  Works  ($55,140.75) — 

Duranceau  &  Poupart:  estimate  10  to  Mar.  24,  1915,  on  contract,  $57,690;  less  $3,340  paid 

in  1913-14,  V— 236... . . .  54,350  00 

Dufort,  A.;  services  as  inspector  of  work,  May  4-Dec.  19,  198  d.  at  $3;  services  as  gauge- 

keeper,  Mar.  19-31,  13  d.  at  $1.50 .  613  50 

Small  payments:  storage  of  tools,  etc.,  $61;  labour,  etc.,  $36.85;  driving,  etc.,  $12 .  109  85 

Survey,  Feb.  15-20,  1915:  labourers,  27  d.  at  $2 .  54  00 

Advertising . 13  40 

Lavaltrie,  wharf  repairs  ($812) — 

Conductor,  J.  O.  Martineau:  services,  July  4- Aug.  18,  Oct.  2-8,  Dec.,  301  d.  at  $3;  outlay, 

$62 . 05 .  152  80 

Carpenters,  51 J  d.  at  $2.50;  labourers,  101  d.  at  $2,  13-1  at  $1.75;  cartage,  $5.37 .  177  61 

Shearer,  Brown  &  Wills:  hemlock,  4,467  ft.  at  $30,  360  cu.  ft.  at  20c.;  pine,  1,400  ft.  at 

$30;  rafting,  $7 .  255  01 

Small  payments:  stone,  §111;  bolts,  $34. 61;  timber,  $23.60;  chocks,  $22.50;  wharf  plate, 

$15.84;  sundry,  $19 .03. .. .' .  226  58 

Le  Petit  Debarquement:  Cloutier  &  Goudreau:  in  full  and  final  settlement  of  all  claims  in 

connection  with  contract .  741  51 

Les  Eboulements,  repairs  to  wharf  ($5,493.34) — 

Conductor,  H.  Tremblay:  July  14-Sept.  3,  Nov.  3-7,  22-24,  42}  d.  at  $3.50;  outlay,  $16.50. .  165  25 

Carpenters,  31*  d.  at  $3,  74*  at  $2.75,  3}  at  $2.50,  43  at  $2.25 .  403  44 

Labourers,  337*  d.  at  $2;  carters,  12}  d.  at  $3 .  712  00 

Fraser,  Win.  J.  B.,  rock  elm,  10,205  ft.  at  $95;  Gaudrault,  L.,  spikes,  3,470  lb.  at  4c .  1,108  27 

Masson,  A.  D.,  paint,  $80,  sundry,  $54.75;  Tremblay,  T.,  iron,  2,705  lb.  at  4c.,  750  at 

4}c .  276  71 

Tremblay,  A.  A.:  spruce,  9,418  ft.  deal  at  $23,  3,164  1.  ft.  at  32c.,  2,536  at  28}c.,  2,215  at  20c  2,394  85 

Stone,  52  toise  at  $8;  locks,  etc.,  $9.10;  plank,  $7.72.  Paid  as  follows:  Tremblay,  E., 

$100,  M.,  $120;  small  payments,  $212.82 .  432  82 

Les  Ecureuils,  repairs  to  wharf  ($796.63) — 

Conductor,  L.  Dussault,  Aug.  22-Oct.  31,  31-3  d.  at  $2.50 .  78  25 

Carpenters,  102-7  d.  at  $2.50;  labourers,  10-4  d.  at  $2;  carters,  3  d.  at  $3 .  286  55 

Dussault,  Dame  C.,  hardware,  $119.29;  Leitch,  E.,  deals,  1,920  ft.  at  $27. 50 . 172  09 

Paradis,  T.:  spruce,  5,000  ft.  at  $23.50,  1,620  at  $27.50;  freight,  etc.,  $20.65 .  182  70 

Small  payments:  smithwork,  $27.35;  spikes,  $25.50;  posts,  $21;  freight,  $3. 19 .  77  04 

Levis:  L’Heriault,  E.,  moving  effects  from  wharf  to  shop .  8  05 

L’lslet,  repairs  and  addition  to  wharf  ($15,293.60) — 

Galibois,  J.  B.:  contract  for  renewal  of  superstructure  of  wharf,  complete,  13,945  cu.  yd.  at 
$1.80;  two  triangular  blocks,  $5,133.60;  filling  of  slip,  $1,935;  less  $17,290  paid  in  1913- 

14,  V— 237 .  14,879  60 

Inspector  of  work,  C.  Fortin,  May  25-Oct.  31,  138  d.  at  $3 .  414  00 

Longueuil  survey  ($1,522.31) — 

Pay-lists,  Jan. -Mar.:  chainmen,  etc.,  65  d.  at  $2.50;  labourers,  22  d.  at  $2.25,  415  at  $2; 

carters,  1  d.  at  $4,  13§  at  $3,  111  at  $2 .  1,309  00 

Caverhill,  Learmont  &  Co.:  pump,  $34.50;  pipe,  etc.,  §39.43 .  73  93 

Small  payments:  foreman’s  outlay,  $41 .50;  smithwork,  $36.05;  hardware,  etc.,  $22.07; 

lumber,  $21 .76;  cartage,  $18 .  139  38 

Lotbiniere,  repairing  wharf,  labour . . .  36  33 

Magdalen  Islands:  Piers  and  Breakwaters  ($18,538.90) — 

Amherst  Harbour  Soundings  ($355.35) — 

Labourers,  93*  d.  at  $1.50;  boat  hire,  $11.50 . i .  151  35 

Shea,  Miss  J.,  board  of  men,  136  d.  at  $1.50 .  204  00 

Amherst:  Construction  of  Breakwater  ($3,773.22) — 

Foreman,  W.  J.  Sullivan,  June  17-Oct.  13,  37  d.  at  $2.75,  59  at  $3 .  278  75 

Carpenters,  etc.:  97*  d.  at  $2,  80  at  $1.75,  84*  at  $1.60 .  470  09 

Labourers,  etc.:  127  d.  at  $1.50,  47}  at  $1.45,  138  at  $1.40,  711}  at  $1.35,  47  at  $1.30, 

1031  at  $1-25,  75*  at  $1'20;  A.  Chevrier,  overpaid  $1 .  1,694  49 

Teaming,  33}  d.  at  $2.10,  sundry,  $12.66;  horse-hire,  $4.13 .  87  14 

Arseneau,  A.,  timber,  2,000  ft.  at  $35,  555  at  $22 .  82  21 

Parade,  T.  &  Co.,  rent  of  land,  5  yr.,  $50;  Reid,  W.,  smithwork,  $62.54 .  112  54 

Nova  Scotia  Steel  &  Coal  Co.:  bolts,  6,216  lbs.,  $139.86;  piles  points,  102,  SS0.15; 

sundries,  $10.91 . .  230  92 

Pictou  Foundry  &  Machine  Co.,  machine  work,  etc . . . . .  54  28 

Savage,  J.  P.:  coal,  15  tons,  $93.75;  steam  hose,  $60;  gasoline,  $51;  10  kegs  spikes,  $35; 

rent  of  land,  13  m.,  $78;  sundry  hardware,  etc.,  $282.39 . .  600  14 

Small  payments:  timber,  $79.83;  board  of  foreman,  $40.50;  rent,  $27;  sundries,  $15.33  162  66 

Amherst:  drilling  and  blasting  ($2,655.27) — 

Foreman,  Arthur  Albert,  Dec.-Mar.,  101  d.  at  $3  .  303  00 

Sub-foreman,  40  d.  at  $1.75,  47  at  $2;  engineer,  70}  d.  at  $2 .  304  99 

Labourers,  }  d.  at  $1.50,  360J  at  $1.40,  31}  at  $1.25,  112*  at  $1.20;  carter,  8-85  d.  at  $2  698  17 


Carried  forward .  339,786  56 
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Harbours  and  Rivers:  Quebec — Continued.  $  cts. 

Brought  forward .  339,786  56 

Magdalen  Islands:  Piers  and  Breakwaters — Concluded. 

Amherst,  Drilling  and  Blastin? — 

Albert,  A.:  services  as  diver,  Nov.  25  d.  at  $5;  travel,  etc.,  $53.33 .  178  33 

Chinic  Hardware  Co.,  hardware,  $226.35;  Cormier,  E.,  water,  $-13.88,  cotton,  etc., 

$17.75 .  287  98 

Masson,  A.  D.:  iron  rods,  $91.50;  pipe,  etc.,  $124.16 .  215  66 

Matheson,  I.  &  Co.:  rock  drill,  $175;  steel,  513  lb.  at  9c.;  sundries,  $26.74 .  247  91 

Noel,  J.  E.,  board  of  A.  Albert,  Jan. -Mar.,  $60;  Reid,  W.,  smithwork,  $105.83  .  165  83 

Savage,  J.  P.,  rent  $18,  hardware  $42.60;  SS.  ‘Lady  Sybil,’  freight,  $89.91 .  150  51 

Small  payments:  pipe,  etc.,  $26.49,  labour,  $25.50,  sundries,  $50.90  ... .  102  89 

An.se  aux  Griffons:  collecting  scattered  timber:  labour  and  cartage,  $46.85;  timber,  $11.13  57  98 

Grand  Entry  Survey:  labour,  $15;  boat  hire,  $2.50;  board,  $42;  sundries,  $3.30 .  62  80 

Grand  Entry:  construction  of  breakwater,  etc.  ($4, 175.60) — 

Conductor,  W.  J.  Sullivan,  Oct.  9-Dec.  9,  Jan.  14-Feb.  27,  30  d.  at  $2.75,  56  at  $3 .  250  50 

Foremen:  H.  Deagle,  85.9  d.  at  $2.25;  J.  McLean,  82b  d.  at  $2.25,  30  at  $2.10 .  441  89 

Carters,  9*  d.  at  $2.25,  47-2  at  $2;  blacksmith,  61  d.  at  $2 .  237  21 

Carpenters,  etc.,  238-5  d.  at  $1.75,  220-3  at  $1.60,  56  at  $1.50,  419-85  at  $1.40,  88-6  at 

$130,  83*  at  $1.25,  84-7  at  $1.20,  sundry,  $27.07;  horse  hire,  $67.08 .  1,856  89 

Arseneau,  C.,  freight,  $130.50;  Beaudin,  Z.,  loading  timber,  $67.90 .  198  40 

Larade,  T.  &  Co.,  hardware,  etc.,  $75.89;  Masson,  A.  D.,  lymiware,  $93.40 .  169  29 

Leslie,  Wm.  &  Co.:  logs,  $72.16,  gasoline,  $53.68,  sundries,  $87.70 .  213  54 

Miousse,  J.,  board  of  foremen,  $87,  sashes,  $2.50;  Petitpas,  C.,  freight,  $111.18 .  200  68 

Stone,  368-83  yd.  at  $1;  fascines,  $100.43; timber,  $50.78;  freight,  $21.60;  board,  $18.40; 
sundries,  $47.17.  Paid  as  follows:  E.  Pilet,  $76.74,  A.  Turbide,  $67.50,  N.  Vigneau, 

$50.78,  J.  Young,  $56.12,  small  payments,  $356.06 . ' .  607  20 

Grindstone:  building  waiting  room  ($140.87) — 

Carpenters,  etc.,  $66.46;  lumber,  etc.,  $33.42;  hardware,  $22.99;  towing,  $18 .  140  87 

Grindstone:  quarrying  stone  for  roadway  ($799.52) — 

Conductor,  F.  Fassett,  40*  d.  at  $2.25;  carters,  52*  d.  at  $2.25 .  208  68 

Labourers,  91$  d.  at  $1.50,  215  at  $1.40,  64j  at  $1.30,  25  at  $1 .  546  74 

Hardware,  $24.80;  smithwork,  $19.30 .  44  10 

Grindstone  survey:  labour,  $12;  boat  hire,  $10;  board,  $6 .  28  00 

Pointe  a  Elie:  repairing  wharf  and  roadway  ($232.22) — 

Conductor,  S.  Arseneau,  18$  d.  at  $2.50;  carpenters,  28  d.  at  $1.60 .  91  05 

Labourers,  23$  d.  at  $1.40,  48*  d.  at  $1.35;  horse  hire,  $1.87 .  100  22 

Care  of  building,  $18;  rent  of  land,  $16;  hardware,  etc.,  $6.95 .  40  95 

Generally  ($6,258.07) — 

Date,  J.,  diving  dress,  etc.,  $63.25;  Dumas,  P.  H.,  receiving  timber,  $89.47 .  152  72 

Timber,  3,474  1.  ft.  at  12c.,  2,362  at  10c.,  15,521  at  9c.,  52,487  at  7c.,  13,113  at  3c.;  freight, 

$1,042.70;  loading,  $88.45;  labour,  12  d.  at  $3,  16*  at  $2.50,  40*  at  $2,  41  at  $1.50; 
rent  of  piling  ground  and  sh’ed,  $25;  sawing,  $10;  right  of  way,  $2.  Paid  as  follows: 


v  I  >  y.*  •  i  f  iui  .a-!,  uiauv,  h  m.,  ,  v~/  •  tx.  urv., 

$1,063.70,  I.  E.,  $53.94;  Languedoc,  C.,  $89.74;  Len  Cup,  S.,  $66.51;  Lepage,  J., 

$564.33;  Lucas,  A.,  $70.60;  Marrion,  T.,  $122.79;  Robin,  Jones  &  Whitman,  $70.59; 

Syvret,  F.,  $216.08;  small  payments,  $1,007.51 .  6,105  35 

Magog:  extension  to  pier  and  ice-breaker  ($999.94) — 

Conductor,  C.  A.  K.  MacPherson:  June,  Sept.  7-12,  $90;  outlay,  $1.80 .  91  80 

Carpenters,  25*  d.  at  $2.75,  25  at  $2.25, 84*  at  $2,  24  at  $1.75 .  337  87 

MacPherson,  C.:  spruce,  3,022  ft.  at  $28,  1,900  at  $24,  1,824  at  $22,  5,800  at  $21,  2, 136 at  $20; 

timbers,  8  at  $4,  11  at  $4.50;  sundries,  $44.49 .  460  85 

Small  payments:  smithwork,  $29.79;  boat  hire,  $18.50;  hire  of  pile  driver,  $15;  sundries, 

$46.13 .  109  42 

Malbaie  Pier  ($22,917.50)— 

Burns,  John:  estimate  5  to  Oct.  15  on  contract,  $30,040;  less  $2,790  drawback,  and  $4,570 

paid  in  1913-14,  V— 238 . „ .  22,680  00 

Inspector  of  work,  Gordon  Vardon,  May- Aug.,  91  d.  at  $2.50 .  227  50 

Fauvel,  Mrs.  C.  L.,  rent  of  piling  ground .  10  00 

Manche  d’Epee:  removing  rocks  ($48.20) — 

Conductor,  Jos.  Boucher,  6  d.  at  $2,  2  at  $1,  explosives,  $1.10 .  15  10 

Carters,  2*  d.  at  $1.80;  labourers,  22  d.  at  $1.30 .  33  10 

Maria:  Mill,  T.  J.,  birch . • .  11  05 

Maskinonge  River:  soundings  ($143.22) — 

Labour,  33  d.  at  $2;  cartage,  $17.50;  boat  hire,  $5 .  88  50 

Gauge  reading,  $53.25;  postage,  $1.47 .  54  72 

Masson,  wharf  repairs:  hemlock,  $24;  labour,  etc.,  $57 .  81  00 

Matane  wharf  and  breakwater,  extension:  King’s  Printer . 101  44 

Megantic:  reconstruction  of  wharf  ($5,672.30) — 

Conductor,  P.  D.  Matheson,  May  25-Oct.  23,  112  d.  at  $4,  outlay,  $18.95 .  466  95 

Carpenters,  98  d.  at  $3,  81$  at  $2.50;  engineer,  89*  d.  at  $3 .  766  24 


Carried  forward .  378,426  27 
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Harbours  and  Rivers:  Quebec — Continued.  $  cts. 

Brought  forward .  378,420  27 

Mcgantic:  reconstruction  of  wharf — Concluded. 

Machinist,  10  d.  at  $2.70;  labourers,  448f  d.  at  $2,  309;  at  $1.75 .  1,406  17 

Carters,  25;  d.  at  $3,  sundry,  $8.50;  engineer  and  boat,  22^  d.  at  $4,  sundry,  $36.50 .  21 1  50 

Brault,  P.:  pipe  railing,  $75;  rent  of  engine,  $90;  sundry,  $22.15 .  187  15 

Dion,  .Jos.:  cement,  3,042  bags,  $1,050.00;  pipe,  850  ft.,  $76.55;  gasoline,  $37.50;  sundry,  $2.40  1,707  05 

Lake  Megantic  Pulp  Co.:  spruce,  7,633  ft.  at  $16,  2,899  at  $17,  sundry,  $19.16 .  190  54 

MacKinnon,  Holmes  &  Co.:  eight  12  in.  I  beams,  with  connections,  etc .  165  00 

Marceau,  J.  E.  &  Frere:  twisted  steel,  3,150  lb.  at  2 -7c;  sundry,  $34.58 .  119  63 

Mitchell,  J.  S.  &  Co.:  expanded  metal,  1,104  sq.  ft.  at  6 -95c .  76  73 

Vau,  H.  R.:  spruce,  $46.93;  cedar,  $10.48;  birch,  56c .  57  97 

Small  payments:  cartage,  $58.35;  smithwork,  $39.65;  pipe,  $22,  wading  pants,  $20;  hard¬ 
ware,  etc.,  $57.37 .  197  37 

Miguasha:  repairs  to  wharf  ($599.24) — 

Conductor,  Albert  Casey,  July  2-Aug.  18,  22  d.  at  $2.50  .  55  00 

Carpenters,  49f  d  at  $2;  labourers,  37f  d.  at  $1.75;  carter,  3  d.  at  $1.50  .  170  08 

Chaleurs  Bay  Mills:  lumber,  10,177  ft.  at  $18.50,  4,556  at  $19;  towing,  $20 .  294  86 

Small  payments:  nails,  $25.53,  towing  $18,  logs,  $17.40,  sundry  $18.37 .  79  30 

Mille  Vaches:  removal  of  boulders,  etc.  ($758.08) — 

Conductor,  T.  Tremblay,  July  20-Aug.  12,  21  d.  at  $2.50 .  52  50 

Foreman,  21  d.  at  $2;  blacksmith,  21  d.  at  $3;  labourers,  178  d.  at  $1.60 .  389  80 

Repairing  wharf,  Aug.  8-26:  conductor,  A.  Duchaine,  16  d.  at  $3;  labourers,  59  d.  at  $2. . .  166  00 

Iberville  Lumber  Co.:  deal,  6,314  ft.  at  $13;  dynamite,  etc.,  $52.71 .  134  78 

Small  payments:  boat  hire .  15  00 

Mistook:  Repairs  to  wharf  ($1,656.16) — ■ 

Conductor,  Jos.  Fleury,  Aug.  13-Sept.  23,  27|  d.  at  $3 .  82  50 

Carpenter,  48  d.  at  $2.50;  carter,  12  d.  at  $2.50 .  150  00 

Labourers,  215  d.  at  $2;  painter,  5;  d.  at  $2.50 . 443  75 

Plank,  8,933  ft.  at  $20,  21,205  at  $15;  rd.  timber,  798  1.  ft.  at  8c,  853  at  10c.,  266  at  12c; 
cartage,  $173.05;  nails,  $62;  hardware,  etc.,  $67.08.  Paid  as  follows:  Bouchard  & 

Fleury,  $61.33,  Jos.  Girard,  $133.51,  A.  Renaud  $125.07,  M.  Savard  $163.03;  small 

payments,  $496.97 .  979  91 

Montmagny  protection  wall  ($4,508.14) — 

Conductor,  Ls.  Dupuis,  June  8-July  31,  47  d.  at  $3 .  141  00 

Carpenters,  34;  d.  at  $2.75,  296|  at  $2;  carter,  17  d.  at  $2.50 .  730  38 

Belanger,  A.,  spikes,  5,610  lb.  at4;C.;  Dion,  L.  A.,  iron,  $42.75 .  295  20 

Bernatchez,  M.:  spruce,  2,040  1.  ft.  at  24c.,  8,717  at  18c.,  2,400  at  5c.,  deals,  480  ft.  at  $22  2,189  22 

Stone,  173;  toise  at  $5;  spruce,  5,286  1.  ft.  at  5c.;  hardware,  etc.,  $20.54.  Paid  as  follows: 

A.  Caron,  $125,  A.  Cote,  $97.50,  A.  C.  Dupuis,  $325.50,  C.  Joncas,  $208.80,  T.  Mercier, 

$200,  J.  Picard,  $127.50,  small  payments,  $68.04 .  1,152  34 

Montmagny  wharf  extension  ($4,443.63) — 

Boulanger,  J.  R.:  contract  for  addition  to  outer  wharf,  complete,  $5,000;  less  $1,620  paid 

in  1913-14,  V— 239 .  3,380  00 

Inspector  of  work,  E.  Bernier,  July  1-Oct.  17,  120  d.  at  $3 .  360.  00 

Survey  and  soundings,  Aug.  17-Sept.  11 .  129  88 

Repairs,  Nov.  12-24:  carpenters,  17;  d.  at  $2.50,  10;  at  $2 .  64  75 

Bunlanger,  E.  &  Fils:  spruce,  3,250  ft.  at  $22,  435  at  $25;  cartage  $6.50 .  88  88 

Usines  Generates  de  Chars  et  de  Machineries:  on  account  hand  crane .  345  00 

Small  payments:  pine,  $32.90;  posts,  $10;  sundries,  $32.22 .  75  12 

Montmagny  Wharf  Improvements  ($2,493.17) — 

Conductor,  Johnny  Boulet,  June  25-Sept.  14,  74-9  d .  at  $3 .  224  70 

Carpenters,  56-95  d.  at  $2.50,  250-05  at  $2 . .- .  642  48 

Bernatchez,  M.:  spruce,  1;  126  1.  ft.  at  24c.,  1, 106  at  18c.,  3,850  at  5c.;  2,253  ft.  deal  at  $17; 

birch,  5,689  ft.  at  $30 .  870  81 

Boulanger,  E.  &  Fils:  spruce,  1 1,249 ft.  at  $30, 1,321  at $25, 4,890 at  $21.60,  1,800 at  $21;  rent 

of  scow,  $61;  stone,  $24.50;  sundry,  $39.65 .  639  07 

Small  payments:  spikes,  $37.63;  hardware,  etc.,  $78.48 .  116  11 

Montreal  Harbour,  Laprairie  Basin,  survey,  labour,  etc .  60  00 

Murray  Bay,  revetment  wall:  Trudel,  N.,  placing  concrete  and  ballast  stone  under  founda¬ 
tions,  303  cu.  yd.  at  $10,  80  at  $8 . .  3,670  00 

Murray  Bay,  Wharf  Enlargement  and  Repairs  ($34,595.94) — 

Trudeb  Nap.  ($29,900)— 

Cribwork  with  stone  filling,  3,860;  cu.  yd.  at  $5-9262 .  22,931  44 

Concrete  superstructure,  4,058  cu.  yd.  at  $7.25 .  29,420  50 

Concrete  in  bags,  127  cu.  yd.  at  $6;  excavation,  5,384  cu.  yd.  at  90c .  5,  607  60 

Stone  filling,  5,742  cu.  yd.  at  $1-125;  earth  filling,  6,347  cu.  yd.  at  30c -  8,363  86 

Macadam,  13,400  cu.  ft.  at  9c.;  mooring  posts,  8  at  $40 .  1.526  00 

Steel  ladders,  3  at  $60;  mooring  rings,  4  at  $14 .  236  00 


68,085  40 

Less:  $1,630  paid  in  1912-13,  V-262;  $36,060  paid  in  1913  14,  V-239; 

$495,40  paid  in  1915-16 .  38, 185  40 

-  29,900  00 


Carried  forward .  430,953  80 
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Harbours  and  Rivers:  Quebec — Continued.  $  cts. 

Brought  forward .  430,953  80 

Murray  Bay:  Wharf  Enlargement  and  Repairs — Concluded. 

Girard,  D.:  inspector  of  work,  Apr.  14-Nov.  30,  197  d.  at  S3. 50;  conductor,  7  d.  at  S3. 50; 

outlay,  SI. 25 .  715  25 

Couturier,  Jos.:  lumber,  $131.98;  hardware,  S107.68 . 239  56 

Gignac,  J.  H.:  elm,  2,773  ft.  at  $125;  oak,  1,476  ft.  at  $120;  pine,  4,056  ft.  at  $52;  spruce, 

1,896  ft.  at  $29.50,  1,446  at  $27,  3,453  at  $23;  sundries,  $19.01 .  928  09 

Girard,  J.  C.,  gatekeeper  of  wharf,  Mar.  21-Nov.  30 .  376  50 

Masson,  A.  D.:  paint,  20  gal.  at  $1.75,  30  at  $2.25;  oil,  etc.,  $29 . 131  50 

Riverin,  Geo.:  spikes,  3,939  lb.  at  4c.;  repairs,  etc.,  $54.18 .  211  74 

Tremblay,  Mederic:  sq.  timber,  829  1.  ft.  at  18c.,  481  at  25c.,  612  at  30c.;  freight,  $50;  over¬ 
paid  $2.90 . 505  97 

Villeneuve,  Geo.,  stone,  $54;  Warren,  J.  A.,  board  of  engineers,  32  d.,  $80 .  134  00 

Small  payments:  timber,  $78.55;  freight,  $47;  labour,  $58.20;  cartage,  $24;  locks,  $12; 

hardware,  etc. ,  $65.95 .  285  70 

Soundings,  Sept.  1-21,  rodmen,  etc.,  6  d.  at  $2,  3-5  at  $3 .  22  50 

Pay-lists,  May-Nov.  ($1,145.13) — 

Carpenters,  883  d.  at  $2.50,  416-7  at  $2,  31  •  1  at  $1.80 .  1,110  63 

Painter,  10$  d.  at  $2;  labourers,  8  d.  at  $1.50;  carter,  $1.50 .  34  50 

Natashquan  Extension  to  Wharf  ($2,272.25) — 

Gamier,  L.,  measuring  and  receiving  timber,  5  p.c.  of  $2,182.14 .  109  11 

Lands  and  Forests  Dept.,  cutting  timber . . . • .  42  00 

Round  spruce,  6,579  1.  ft.  at  18c.,  6,386  at  14c.,  576  at  13c.;  less  cutting,  $42.  Paid  as  follows: 

A.  Chavari,  $269.57;  A.  Collard,  $869.51;  J.  Landry,  $282.46;  J.  Lapierre,  $699.60,  over¬ 
paid  $10 . ... . .  2,121  14 

New  Richmond,  Repairing  Approach  to  Wharf  ($157.80) — 

Foreman,  J.  Lynd,  17  d.  at  $2.50;  carters,  27  d.  at  $3;  labourers,  $30 .  153  50 

Campbell,  J.  A.,  hire  of  tools,  $3.30;  Cyr,  J.  N.,  hire  of  scraper,  $1 .  4  30 

Nicolet,  Repairs  to  Wharf  ($158.40) — 

Conductor,  F.  X.  Defosse,  May  19-26,  6  d.  at  $3 .  18  00 

Labourers,  $72.40;  carters,  $4.50 .  76  90 

LeBlanc,  J.  A.,  pine,  $21;  Metivier,  D.,  stone,  $42.50 .  63  50 

Nicolet  Wharf  ($10,655.35)— 

Bcrnatchez,  Misael:  piles  in  place,  149  at  $12;  crib,  ballasted  with  stone,  1,365  cu.  yd.  at 
$3.90;  filling,  250  cu.  yd.  stone  at  $1.80,  1,316  earth  at  90c.;  warehouse,  $350;  4  mooring 

rings,  $8 .  9,103  90 

Inspector,  F.  X.  Defoss6,  Sept.-Nov.,  77  d.  at  $3 . 231  00 

Courchesne,  J.  O.,  Nicolet,  legal  services .  47  45 

Morin,  A.  J.:  sq.  timber,  25,000  ft.  at  $31,  4,500  at  $30,  5,000  at  $28,  1,000  at  $25;  round 

timber,  28  pieces  at  $3 .  1, 159  00 

Advertising .  114  00 

Nicolet  River,  Jetty  on  East  Side  ($4,115.17) — 

Conductor,  F.  X.  Defosse,  May  27-July  27,  52  d.  at  $3 .  156  00 

Assistant,  D.  Metivier,  4  d.  at  $2;  timekeeper,  43  d.  at  $2 .  94  00 

Labourers,  437  d.  at  $1.60;  carters,  81$  d.  at  $2.25 .  882  62 

Boisvert,  A.,  rent  of  yacht,  36  d.  at  $6;  Brown,  J.,  rent  of  scow,  41  d.  at  $2 .  298  00 

Stone,  266  toise  at  $10.  Paid  as  follows:  D.  Metivier,  $2,620;  small  payments,  $40 .  2,660  00 

Travel  of  Ottawa  official,  A.  E.  Cross .  24  55 

Nominingue  Wharf  ($1,643.49) — 

Charbonneau,  A.:  services  as  inspector,  Mar.  17-31,  1914,  13  d.  at  $3;  outlay,  $7.52 .  46  52 

Godard,  E.,  hemlock,  32,191  ft.  at  $25;  Lalonde,  E.,  stone,  34-3  toise  at  $9 .  1, 113  48 

Potvin,  T.,  lumber,  21,312  ft.  at  $20;  Steel  Co.  of  Can.,  spikes,  $57.25 .  483  49 

North  River  at  St.  Andrews  East:  Taking  Soundings  of  Dredging:  Cummings,  J.  I.,  wages 

of  men,  168  d.  at  $2;  boarjl,  etc.,  $68.50 .  404  50 

Norway  Bay  Wharf,  Repairs/ etc.  ($60.75) — 

Graham,  Wm„  repairs,  etc.,  $26.75;  Macfarlane,  A.,  removing  pier  bottoms,  etc.,  $34. . .  60  75 

Notre  Dame  do  la  Salette:  Lievre  River  Tel.  Co.,  exchange  service,  1  y.,  $15;  long  distance 

tolls,  $13.70... ......  .  28  70 

Notre  Dame  du  Lac,  New  Wharf  ($4,448.40) — 

Conductor,  R.  Dube,  Sept. -10-Dec.  5,  75  d.  at  $3 . 225  00 

Carpenters,  75  d.  at  $2.75,  129  at  $2.25,  69  at  $2;  horse  hire,  $22 .  656  52 

Labourers,  5081  d.  at  $1.50;  carters,  973  d.  at  $3.50,  47  at  $2.50 .  1,221  13 

Boucher,  E.,  smithwork,  $125.25;  Dube,  E.,  smithwork,  $202  .  327  25 

Episcopal  Corporation  of  Rimouski,  land  for  site .  50  00 

Spruce  and  cedar,  59,085  ft.  at  $15,  14,258  at  $18  ,  28,622  at  $20;  sundry,  $1.12.  Paid  as 
follows:  Jos.  Boucher,  $63.43;  Donald  Fraser  &  Sons,  $572.44;  P.  Roy,  $144.07; 

Temiscouata  Lumber  Co.,  $887.40;  small  payments,  $49.13 .  1,716  47 

Small  payments:  spikes,  etc.,  $81.85;  explosives,  $26.24;  chain,  $19.04;  sundry,  $26 .  153  13 

Legal  services:  Leo  Berube,  Frascrville,  $34.50;  J.  O.  Levesque,  Fraserville,  $64.40 .  98  90 

Notre  Dame  du  Lac,  Repairs  to  Wharf  ($972.83) — 

Conductor,  Jos.  Dube,  July  17-Sept.  2,  41  d.  at  $2.50 .  102  50 

Labourers,  227$  d.  at  $1.50;  carters,  28  d.  at  $2.50 . 410  89 
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Notre  Dame  du  Lac,  Repairs  to  Wharf — Concluded. 

Caron,  A.,  deals,  9,500  ft.  at  $25 .  237  50 

Small  payments:  cedar,  etc.,  1,371 1.  ft.  at  10c.;  iron,  $43.40;  hardware,  $41.44 .  221  94 

Papineauville,  Chabot,  A.,  cutting  ice . ' .  5  00 

Paspebiac  Wharf  Repairs  ($250.53) — 

Foreman,  A.  Castilloux,  July  15.21,  9  d.  at  $2.50 .  22  50 

Carpenters,  35  d.  at  $2 .  70  00 

Robin,  Jones  &  Whitman:  deal,  5,272  ft.  at  $20;  spruce,  203  1.  ft.  at  12c.;  hardware,  etc., 

$28.23 .  158  03 

Perc6,  Wharf  Improvements  ($1,025) — 

Conductor,  Patrick  Cain,  Oct.  10-31,  18  d.  at  $3 .  54  00 

Carpenters,  58  d.  at  $1.50;  carters,  23  d.  at  $2 . * .  133  00 

Beaudin,  L.  P.,  cement,  150  kegs  at  $2.55;  Traehy,  J.,  iron,  etc.,  $8.60 .  391  io 

Masson,  A.  D.:  making  windlass,  $261.38;  spikes,  3,410  lb.  at  3- lc. ;  freight,  $37.17;  bolts, 

etc.,  $27.64 . ' .  43190 

Viel,  P.,  empty  sacks,  150  at  10c .  15  00 

Peribonka:  Dyke  and  Pontoon  ($993.59) — 

Conductor,  Jos.  Girard,  Aug.  1-28,  23§  d.  at  $3 .  70  50 

.  Labourers,  172  d.  at  $2 . ' .  344  00 

Larouche,  F.,  timber,  $18.45,  iron,  etc.,  $25.37 . .  43  82 

Orpheiinat  Agricole  St.  Joseph:  building  pontoon  40  x  15  x  5,  $501;  bags,  $28.50;  sundries, 

$5.77 . 535  27 

Petite  Fourelle:  Removing  rocks:  labour .  40  50 

Petit  Saguenay:  Shed  on  wharf  and  removal  of  boulders  ($828.73) — 

Conductor,  Miron  Tremblay,  Aug.  12-Sept.  11,  32  d.  at  $2.50 .  SO  00 

Carpenter,  9  d.  at  $2;  blaster,  22  d.  at  $2 .  62  00 

Labourers,  259§  d.  at  $1.50;  carters,  37£  d.  at  $2.50 .  483  01 

Tremblay,  Miron:  dynamite,  100  lb.  at  45c.;  nails,  $8.40;  sundry,  $18.91 .  72  31 

Small  payments:  spruce,  4,846  ft.  at  $13;  explosives,  $21.30;  cedar,  $21.12;  shingles, 

$13.50;  hardware,  etc.,  $12.51 .  131  41 

Petite  Riviere  Est:  Breakwater  ($41) — 

Conductor,  A.  Lelievre,  July  27-Aug.  3,  $9;  labourers,  $32 .  41  00 

Piche  Point:  Improvement  to  wharf  ($1,501.23) — 

Carpenters,  10  d.  at  $3.25,  51§  d.  at  S3;  team  and  driver,  6  d.  at  $6 .  223  00 

Labourers,  58  d.  at  $2.75,  29§  at  $2.50,  213§  at  $2;  cook,  19  d.  at  $2.50... .  707  75 

Gordon  &  Lang,  use  of  tug,  5  d.  at  $25 . 125  00  • 

Pine,  2,133  ft.  at  $20,  11,748  at  $15;  provisions,  $212.96;  washing  machine  and  wringer,  $13; 
telephone,  65c.  Paid  as  follows:  E.  Beauchemin,  $55.81;  J.  A.  Dion,  $55.08;  A. 

Loiselle,  $65.32;  F.  C.  Preston,  $53.40;  small  payments,  $215.87 .  445  48 

Pierreville:  repairs  to  wharf  and  approach  ($656.11) — 

Conductor,  C.  E.  Descoteaux:  May  23-30,  July  8-28,  23|  d.  at  $3;  rent  of  concrete  mixer, 

$15;  rent  of  scow,  $7.50 .  93  00 

Carpenters,  etc.,  25  d.  at  $2.50,  10  at  $2.25,  41  at  $2;  carters,  60|  d.  at  $2.75 .  333  39 

Cot£,  J.  &  Cie:  timber,  3,333  ft.  at  $2S,  1,134  at  $25;  sundry,  $22.40 .  143  96 

Rousseau,  L.,  sand,  $7;  Shooner  &  Cie,  cement,  $72.60,  sundries,  $6.16 .  85  76 

Pointe  a  Brousseau:  Pier  ($J,927.57) — 

Conductor,  Gilbert  Caron,  Oct.  12-Dec.  31,  69  d.  at  $2.50,  outlay,  $23.51 .  196  01 

Foreman,  E.  Lepage,  38  d.  at  $3;  carters,  114j  d.  at  $2 .  342  50 

Carpenters,  44J  d.  at  $2,  141*  at  $1.50;  labourers,  543J  d.  at  $1.25 .  981  28 

Stone,  626  yd.  at  40c.;  smithwork,  $74.29;  iron,  etc.,  $38.59;  board,  525.50;  sundries,  $19. 

Paid  as  follows:  A.  Cot6,  $54.40;  L.  Richard,  $74.29;  small  payments,  $279.09 .  407  78 

Pointe  k  Madeleine:  Pontoons:  carpentry,  $33.90;  timber,  $51.44 .  85  34 

Pointe  aux  Esquimaux:  repairs  to  wharf  ($1,313.58) — 

Conductor,  Alexis  Shcrrer,  Aug.  27-Sept.  21,  Oct.  10-13,  23J  d.  at  $3 .  71  25 

Foreman,  23 J  d.  at  $3;  carpenters,  207  d.  at  $2;  labourers,  12  d.  at  $1.50 .  503  25 

Boudreau,  J.  H.:  deals,  5,000  ft.  at  $27;  timber,  1,839  1.  ft.  at  22c.;  sundry,  $29.82 .  569  41 

Cormier,  L.:  deals,  3,500  ft.  at  $27;  Picard,  N.,  smithwork,  $75.17 .  169  67 

Pointe  aux  Trembles:  repairs  to  wharf  ($1,486.59) — 

Conductor,  Narc.  Belleau,  Aug.  24-Oct.  29,  46-4  d.  at  $2.50 .  116  00 

Carpenters,  106  d.  at  $2;  labourers,  4-7  d.  at  $1.75;  carters,  79-4  d.  at  $3 .  458  43 

Blouin,  C..  2  spruce  deals,  15,667  ft.  at  $27.50;  Gauvin,  A.  S.,  spikes,  etc.,  $57.83 .  488  68 

Paradis,  Tel.:  deals,  11,483  ft.  at  $23.50;  freight,  etc.,  $50.15 .  320  00 

Small  payments:  posts,  $25.20;  gates,  $13.30;  wheel,  $6.50;  sundries,  $22.58 .  67  58 

Legal  services,  C.  Paquet,  Montreal .  35  90 

Point  Clair:  G.  T.  R.  System,  rent  of  wharf,  1  yr.  to  Aug.  26,  1914 .  150  00 

Pointe  Jaune:  Removing  Rocks:  labour,  etc .  39  92 

Port-aux-Saumons:  Survey:  labour,  40  d.  at  $2,  2  at  $1.50 .  83  00 
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Portneuf:  Repairs  to  wharf  ($671.11) —  -  » 

Conductor,  Elliott  Courbron,  Aug.  3-8,  Oct.  26-31,  llj  d.  at  $3 .  33  75 

Labourers,  43  d.  at  $2;  horse  hire,  5  d.  at  $1 .  91  00 

Bouchard,  L.  &  Cie:  timber,  2,547  1.  ft.  at  15c..;  iron,  $50;  hardware,  $6.83 .  438  88 

Iberville  Lumber  Co.,  towing  derrick  from  Bergeronnes .  75  00 

Small  payments:  smithwork,  $20.88;  deal,  $6.60;  cartage,  $5 .  32  48 

Poupore  Lock  &  Dam  ($195.25) — 

Purchase  price  of  land  for  road,  M.  A.  Brazeau .  50  00 

Raymond,  Mine.  Vve  S.,  34-3  cords  wood .  '  60  00 

Legal  services,  J.  C.  Langlois,  Buckingham .  85  25 

Poupore  (River  du  Lievrc)  training  pier  ($15,226.26) — 

Foreman,  C.  Laframboise,  June  23-Oct.  24,  Dec.  15-Mar.  27,  7-487  m.  at  $100,  outlay, 

$46.91 .  795  61 

Carpenters,  84  f  d.  at  $3,  256  at  $2.75;  diver,  f  d.  at  $9 .  962  02 

Blacksmith,  52f  d.  at  $2.75,  9f  at  $2.50;  team,  414  d.  at  $3.50,  15f  at  $3 .  1,663  63 

Labourers,  1,963s  d.  at  $2.25,  756  at  $1.75;  horse,  7  d.  at  $2.50 . . .  5,758  66 

Buckingham  Planing  Mill  Co.;  spruce,  If"  x  14"  H  16',  4,000  ft.  at  $52.50 .  210  00 

Builders  Supply  Co.:  3-ton  derrick,  etc.,  $330;  vise,  $15;  sundries,  $14.21 .  359  21 

Canada  Cement  Co.:  cement,  300  brl.  at  $1 .94;  less  sacks,  $108.75 .  473  25 

Can.  New  Invention  Improvement  and  Navigation  Co.,  spikes,  3,000  ft.  at  2-65c .  79  50 

Can.  Pac.  Ry.  Co.,  freight,  $138.97;  Ileney,  J.  &  Son,  coal,  49-1  tons  at  $4.75 . 372  20 

Grant-Holden-Graham:  rubber  boots,  9  pr.  at  $4.90;  tarpaulins,  3  at  $11 .06;  coat,  $3.25.  80  53 

Kelly,  W.  II.  Lumber  Co.:  hemlock,  48,933  ft.  at  $23.50,  7,500  at  $22.50,  2,048  1.  ft.  at  10c..  1,523  47 

Lapointe,  E.  M.:  nails,  16  keys  at  $3.50;  sundries,  $6.35 .  62  35 

O’Brien  &  Fowler:  stone,  500  yd.  at  15c.,  300  at  10c.;  dynamite,  3  cs.  at  $11,  1  at  $9.50; 

rock  buckets,  3  at  $6;  sundries,  $66.77 .  232  27 

.  Ottmer,  Geo.,  lumber,  $78.10;  Valiquet,  J.  P.,  freight,  $68 .  146  10 

River  Lievre  Nav.  Co.:  hire  of  Florence,  6  d.,  $30;  freight,  etc.,  $561.39 .  591  39 

Traders  Co.:  cement,  675  brl.  at  $1 .94;  forge,  $43.47;  pipe,  $33.60;  anvil,  $18.96;  sundries, 

$260.62 . 1,666  15 

Small  payments:  timber,  $71.45;  medical  services,  $30;  gravel,  $28.50;  rent  of  crushing 

plant,  $22;  unloading  coal,  $19.64;  sundries,  $78.33 .  249  92 

Quebec  Soundings:  Marine  and  Fisheries  Department,  labour .  30  93 

Quy on  Wharf  ($8,026.78) — 

Moran,  T.  &  J.:  contract  for  construction  of  wharf  complete,  $7,867.44;  less  $397.44  paid 

in  1915-16 .  7,470  00 

Inspector  of  work,  John  McLellan,  April  20-Oct.  24  at  $80 .  491  27 

Advertising .  65  51 

Repent igny  wharf,  Dubois,  Ls.,  repairs,  etc .  15  50 

Rigaud,  surveys,  etc.:  labour,  48  d.  at  $2,  8  at  $3 .  120  00 

Rigaud,  wharf  improvements  ($2,451.07) — 

Conductor,  J.  A.  H.  Chevrier,  Mar.  8-31,  20  d.  at  $3.50,  outlay,  $3.10 .  73  10 

Carpenters,  17  d.  at  $3.50,  36f  at  $2.50,  25  at  $2;  painter,  5  d.  at  $2 .  210  13 

Crib  builder,  8  d.  at  $3;  masons,  Ilf  d.  at  $3,  13-2  at  $2.50;  tinsmith,  3  d.  at  $2 .  97  50 

Carters,  53*  d.  at  $4,  3f  at  $3;  labourers,  358*  d.  at  $2 .  943  00 

Charlebois,  T.:  lumber,  2,893  ft.  at  $28,  1,899  at  $21;  sundry,  $54.48 .  175  38 

Carrette,  Jos.:  timber,  1,656  1.  ft.  at  15c.,  300  at  10c.;  stone,  37  toise  at  $6 .  500  40 

Chevrier,  J.  A.:  stone,  8f  toise  at  $6;  timber,  1,449  ft.  at  $25;  sundry,  $47.70 .  134  93 

Chevrier,  J.  N.  A.:  spikes,  $30.90;  barrows,  $22.50;  sundry  hardware,  etc.,  $107.74 .  161  14 

Small  payments:  galv.  corr.  steel  gauge,  $43.79;  oak,  $33.54;  spikes,  $24.90;  cartage, 

$15;  rent  piling  ground,  $10;  hardware,  etc.,  $28.26 .  155  49 

Rimouski  Harbour  improvements  ($50,198.34) — 

Raymond  &  Talbot:  estimate  7  to  July  10  on  contract  $86,280;  less  $7,610  paid  in  1913-14, 

V — 242,  and  $30,690  paid  in  1915-16 . . .  47,980  00 

Inspector  of  crib-work,  A.  Pineau,  May-Mar.,  271  d.  at  $3.50 . '.  948  50 

Inspector  of  dredging,  J.  B.  Corbin,  June-Sept.,  85  d.  at  $3 .  255  00 

Gaugckeepers  at  $3:  Ls.  Lenghain,  June-Sept.,  85  d.;  Chas.  Lepage,  Aug. -Sept.,  23  d. . . .  324  00 

Hotel  Lavoie,  board,  $60.50;  Lavoie,  Ls.,  taking  soundings,  etc.,  20  d.,  $60 .  120  50 

Small  payments:  cartage,  $58  50;  board,  $33;  hardware,  etc.,  $29.84 .  121  34 

Repairs,  etc.,  after  storm  of  Nov.  20 . 21  75 

Surveys  and  soundings,  Sept.  1-3,  Oct.  8-18,  Feb.  8-24:  diver,  3  d.  at  $5;  registrar,  16  d. 

at  $3;  labourers,  etc.,  30  d.  at  $2.50,  25  at  $2.25,  75  at  $2,  9  at  $1 .50 .  357  75 

Advertising .  69  50 

Rimouski:  removal  of  boat  house,  labour .  19  50 

Rimouski  survey:  labour,  $76.90;  driving,  $14;  sundries,  $36.65 .  127  55 

Rimouski  wharf,  renewals  and  repairs  ($3,531.53) — 

Conductor,  Ls.  Lavoie,  May  15-Aug.  31,  91  d.  at  $3,  outlay,  $2.25 .  275  25 

Carpenters,  83-®  d.  at  $2.50,  150>  at  $2;  mason,  2  d.  at  $2.50;  carters,  55f  d.  at  $2.50 _  653  48 

Blacksmith,  79*  d.  at  $2.25;  watchman,  27  d.  at  $2;  labourers,  222  d.  at  $1 .50 .  566  40 

St.  Laurent,  A.  P.:  nails,  15  kegs  at  $3  50;  sundries,  $106.54 .  159  04 
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Rimouski  Wharf — Concluded.  . 

Talbot,  Ltd.:  cedar,  5,180  1.  ft.  at  12c.,  724  at  17c;  spruce,  22,101  ft.  at  $18,  768  1.  ft.  at 

20c.;  bolts,  2,888  lb.  at  3c.;  sundry,  70c. .'. .  1,383  43 

Stone,  32*  toise  at  $8;  deal,  $58.39;  spikes,  $42.41;  ground  rent,  $29;  rent  of  telephone, 

$20;  stove,  $14;  cartage,  $12.50;  sundries,  $57.63.  Paid  as  follows:  Alt’.  Dube,  $112, 

Ale.  Lavoie,  $56,  P.  Ruest,  $92,  small  payments,  $233.93 .  493  93 

River  au  Renard,  removing  rocks,  labour .  40  06 

River  au  Renard,  repairs  to  wharf  ($7,051.97) — 

Foreman,  Alexis  Dufresne:  June  6- July  31,  Aug.  6-Dcc.  31,  Mar.  3-9,  167-3  d.  at  $2.50; 

boat,  $20;  horse  hire,  $13.30;  sundries,  $10.30 .  461  85 

Foreman,  Ernest  Lepage:  Aug.  6-Oct.  10,  57  d.  at  S3;  board,  $56;  outlay,  $4.25 .  231  25 

Labourers,  1,144-55  d.  at  $1 .50,  295-85  at  $1 .25,  77}  at  $1 .  2,164  01 

Carters,  105J  d.  at  $2.50,  52-55  at  $2;  boat  hire,  $1.56 .  371  04 

Davis,  J.  F.,  spikes,  $24.75,  wire,  etc.,  $32.75;  Tremblay,  J.  H.,  smithwork,  $70.31 .  127  81 

Fruing,  Wm.  &  Co.:  sq.  timber,  2,528  1.  ft.  at  10c.;  5"  deal,  1,710  ft.  at  $55;  iron,  2,774  lb. 

at  3c.,  1,030  at  2|c.;  repairing  spikes,  $108.38;  making  spikes,  etc.,  $104.63 .  668  84 

Hyman,  Wm.  &  Sons:  sq.  timber,  2,178  1.  ft.  at  10c.,  135  at  12c.;  rd.  timber,  714  1.  ft. 

at  7c.;  sundries,  $1 .51 . • .  285  49 

Kennedy,  C.  &  X.:  spruce,  1,820 1.  ft.  at  12c.,  2,109  at  10c.,  3,612  at  9c.,  170  at  7c.;  sundries, 

$27.69 .  793  97 

Robin,  Jones  &  Whitman:  spruce,  973  1.  ft.  at  12c.,  1,519  at  9c.;  hardware,  $11.10 .  264  57 

Stone,  31-66  toise  at,  $6,  1,901}  yd.  at  75c;  freight,  $25.70;  sundries,  $42.08. 

Paid  as  follows:  Z.  Bernier,  $57.73,  O.  Dufresne,  $61 . 87,  Jos.  Lamucl,  $111.75,  small 

payments,  $1,451 .79 . . .... . . ; .  1,683  14 

River  Blanche:  repairs  to  wharf  and  construction  of  training  pier  ($6,800.42) — 

Conductor,  Pierre  Belanger,  June  1-Sept.  10,  75f  d.  at  $3 .  227  25 

Carpenters,  75?  d.  at  $2.50,  545}  at  $2;  horse  hire,  116}  d.  at  $1 .  1,397  13 

Labourers,  2  d.  at  $1.75,  229}  at  $1 .60,  58  at  $1 . • .  429  10 

Carters,  181  d.  at  $3,  247}  at  $2.50,  17  at  $2 . .  708  88 

Pelletier,  Elz:  nails,  11  kegs  at  $3.95,  5  at  $3.90;  explosives,  $39.20;  spikes,  etc., 

$328.70 . 7 . *  430  85 

Cedar  and  spruce,  37,394  ft.  at  $17,  2,820  1.  ft  at  5c.,  2,091  at  10c.,  5,133  at  15c.,  2,730  at  16c., 

7,299  at  18c.,  322  at  20c.;  hardware,  $36.45.  Paid  as  follows:  Belanger,  E.,  $54,  M., 

$119.38;  Blouin,  D.,  $100.59;  Levesque,  G.,  $83.70;  McNeil,  J.,  $61.24;  Ouellet,  D., 

$238,  Jos.,  $90.90,  P.,  $149.75;  Pelletier,  E.,  $2,470.13;  Roy,  J.,  $116.79;  small  pay¬ 
ments,  $122.73 .  3,607  21 

River  Chicot,  survey:  labour,  9  d.  at  $2;  cartage,  $15 .  33  00 

River  Claude,  improving  harbour,  labour .  39  93 

River  des  Prairies,  improvement  of  navigation:  Holgate,  Henry:  investigation  and  report 
upon  application  of  The  Sauit  aux  Recollete  Land  and  Power  Co.  for  approval  of  plans 

of  proposed  works. . . . .  560  35 

River  des  Prairies,  Morrow  &  Beattie,  in  full  of  claim  in  connection  with  contract .  1,692  90 

River  des  Vases,  extension  of  landing  pier  ($1,499.87) — 

Conductor,  Majorique  Pelletier,  May- Aug.,  45- 16  d.  at  $2.75 .  124  12 

Carpenters,  37}  d.  at  $2.50,  31}  at  $2,  92}  at  $1.75 . *. .  318  62 

Labourers,  188}  d.  at  SI . 50;  carters,  145}  d.  at  $2 .  573  74 

Spruce,  1,365  1.  ft  at  5c.,  2,440  at  10c.,  110  at  12c.,  461  at  15c.;  iron,  $31.41;  sand,  $10; 

hardware,  etc.,  $47.38.  P«id  as  follows:  C.  Cote,  $65.25;  small  payments,  $418.14. .  483  39 

River  du  Lievre,  improvement  to  wharfs  ($3,274.99) — 

Work  at  High  Falls,  Feb.  15-Mar.  20 — 

Foreman,  D.  Marinier  at  $80,  $91.62;  team,  31  d.  at  $3. 50 .  200  12 

Labourers,  70  d.  at  $2,  101  at  $1.75 .  316  75 

Work  at  La  Salette,  Mar.  4-25 — 

Foreman,  C.  Lapointe  at  $80,  $56.78;  team,  2  d.  at  $2.75,  211  at  $3  50 .  137  53 

Labourers,  65  d.  at  $2,  108 J  at  $1 .75 .  319  88 

Work  under  Alex.  Brazeau,  June  4-July  9 — 

Foreman,  Alex.  Brazeau,  20  d.  at  $3,  outlay,  $2.50 .  62  50 

Labourers,  8  d.  at  $2.50,  49*  at  $2.25,  14  at  $2 .  159  38 

Kelly,  W.  H.,  Lumber  Co.:  hemlock,  3,054  ft.  at  $22.50,  1,080  at  $23.50,  2,561  1.  ft.  at  10c., 

1,151  at  6c .  419  15 

Lapointe,  E.  M.:  stone,  614  cu.  yd.  at  $1.25;  plank,  6,708  ft.  at  $21;  rd.  timber,  2,120  1.  ft. 

at  6c.,  2,731  at  9c.,  108  at  10c.;  shingles,  $10.50;  hardware,  $29.01 .  1,331  70 

Traders  Co.,  hardware,  $117.78;  Williamson,  P.,  care  of  floats,  $45,  towing,  etc.,  $27.40.  190  18 

Small  payments:  spikes,  $42.40;  looking  after  float,  $15;  cutting  ice,  $14.25;  sundries, 

$66.15 .  137  80 

River  du  Loup:  Lamy,  L.  A.:  gauge  reading,  $30;  postage,  $1.72 .  31  72 

River  du  Loup  (Fraserville):  Wharf  Improvement  ($1,355.42) — 

Soundings,  May  14-17,  July  22-29 — 

Foreman,  L.  J.  Michaud,  10*  d.  at  $3 . t .  31  50 

Labourers,  etc.,  14*  d.  at  $2,  3*  d.  at  $1.75;  boat  hire,  5  d.  at  $1 .  40  13 


Carried  forward .  572,705  73 

1— loiv 


V— 228 


AT DI TOR  GENERAL’S  RETORT,  1914-1915 


6  GEORGE  V,  A.  1916 


Harbours  and  Rivers:  Quebec — Continued. 
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Brought  forward 


572,705  73 


River  du  Loup — Concluded. 

Repairs,  Aug.  7-Oct.  22,  Dec.  11-14 — 

Conductor,  Ls.  J.  Michaud,  63  d.  at  S3,  outlay,  S3. 75 . ' . 

Carpenters,  61  d.  at  S2.50,  184  at  $2 . 

Spruce  deal,  15,273  ft.  at  $21,  4,137  at  $20;  spikes,  $43.25;  cartage,  $11;  sundries,  $19.89. 
Paid  as  follows:  Lachance  &  Fils,  $60.18,  P.  Ouellette,  $290.48,  Jos.  Pelletier,  $61.23, 

small  payments,  $65.70 . . 

King’s  Printer . 

River  du  Moulin:  Protection  Work  ($5,022.40) — 

Conductor,  Patrick  Morissette,  June  18-Aug.  6,  Sept.  21-Oct.  6,  56  d.  at  $3.50 . 

Carpenters,  44-6  d.  at  $2.50,  25-7  d.  at  $2.25,  334  at  $2 . 

Labourers,  7\  d.  at  $1.75,  82  at  $1.50;  carters,  1  -5  d.  at  $3,  30  at  $3.50 . 

Gauthier,  E.:  spikes,  3,466  lb.  at  5c.,  repairs,  50c . 

Grenon,  X.,  iron,  worked,  2,485  lb.  at  5c . 

Laberge,  P.:  earth,  2,0181  yd.  at40c.;  stone,  300  yd.  at  $1 . 

Spruce,  19,792  1.  ft.  at  8c.,  31,957  ft.  deals  at  $20;  nails,  18  kegs  at  $3.50;  sundries,  $52.52. 
Paid  as  follows:  Bonchard,  A.,  $293.92,  J.,  $139.76;  Brassard,  F.,  $304.64;  Dallaire, 
O.,  $75.36;  Win.,  $610.22;  Harvey,  T.,  $324.84;  Morin,  J.,  $115.28;  Savard,  P.,  $120.40; 

Tremblay,  E.,  $111.22;  Villeneuve,  T.,  $230.24;  small  payments,  $12.14 . 

River  du  Sud:  Protection  Works  ($5,007.86) — 

Purchase  price  of  255  ft.  protection  wall  and  site  of  new  wall,  A.  J.  Bender . 

Belanger,  A.:  cement,  397-33  brl.  at  $2.15,  37£  at  $2.30,  repairs  $1.50 . 

Cloutier,  A.:  rent  of  cement  mixer,  27  d.  at  $6;  stone,  $20;  gasoline,  $7.95 . 

Thibault,  J.;  plank,  1,203  ft.  at  $28;  timber,  hardware,  etc.,  $84.57. . . 

Usines  Generates  de  Chars  et  do  Machineries:  steel  hand  crane,  $150;  rent  of  machines, 

$35,  labour,  etc.,  $56.25 . . 

Sand  and  gravel,  124J-  cu.yd.  at  $1.69;  cement,  $42;  wheel  barrows,  $22;  hardware,  etc., 
$83.31.  Paid  as  follows:  F.  Desshenes,  $6 5.60,  Nap.  Dionne,  $76.80;  small  payments, 
$203.71 . 


Legal  services,  J.  C.  Hebert,  Montmagny . 

Work  under  Jos.  Cloutier,  July-Scpt. — 

Conductor,  Jos.  Cloutier,  79  d.  at  $3;  masons,  61  -6  d.  at  $2.75 . 

Labourers,  etc.,  231-8  d.  at  $2, 101  at  $1.59,  57-6  at  $1;  carters,  13-5  d.  at  $2.5) . 

River  La  Pipe:  Repairs  to  Wharf  ($1,794.33) — 

Conductor,  P.  Boivin,  Aug.  17-Oct.  31,  58  d.  at  $3 . 

Carpenter,  43£  d.  at  $2.50;  labourers,  215*  d.  at  $2;  carters,  96  d.  at  $3,  lj  at  $2 . 

Larouche,  Ones:  iron,  cut  and  worked,  2,259  lb.  at  5c.;  nails,  10  kegs  at  $3.59;  sundries, 

$13.80 . 

Spruce,  2,959  1.  ft.  at  9c.,  1,098  at  10c.,  12,655  ft.  plank  at  $18;  stone,  $10,  sundries,  $1.35. 

Paid  as  follows:  J.  Potvin,  $216.50;  A.  Rcneau,  $102.80;  small  payments,  $295.95 . 

River  Ouelle:  Repairs  to  Wharf  ($4,005.74) — 

Conductor,  Win.  Bosse,  June  17-24,  July  4-Sept.  15,  Nov.  3-30,  Jan.  2-20,  87  d.  at  $3,  outlay, 

$11.15 . 

Carpenters,  37  d.  at  $2.50,  59  at  $2.25,  74  at  $2,  162  at  $1.75 . 

Blacksmith,  42  d.  at  $2;  labourers,  18  d.  at  $1.75,  507  at  $1.59 . 

Boulanger,  E.  &  Fils:  cedar  and  spruce,  19,480  ft.  at  $21.60;  freight,  $50 . 

Brown,  J.  &  W.  D.:  pine,  9,307  ft.  at  4jc.;  oak,  2,149-2  ft.  at  12c.;  freight,  $42 . 

Fraserville  Foundry  Co.:  6  boiler  plates,  7,620  lb.  at  7c . 

Hudon,  J.  B.:  spruce,  9,437  ft.  at  $25;  birch,  878  ft.  at  $35;  iron,  1,655  lb.  at  3Jc.;  nails,  $24; 

sundries,  $35.50 . 

Small  payments:  spruce,  $89,27,  cartage,  $11.50,  storage,  $5,  hardware,  etc.,  $11.28 . 

River  St.  Frances:  Survey:  labour,  24  d.  at  $2.25 . 

River  St.  Maurice:  Sheds  on  Wharfs  ($347.07) — 

Conductor,  W.  Deschenes:  Oct.,  $75;  board  of  men,  $46;  boat  hire,  $1 . 

Carpenters,  30-6  d.  at  $3,  27-45  at  $2.70;  labourers,  8-55  d.  at  $2.20 . 

Watchman,  16  d.  at  $1.50;  carters,  2-5  d.  at  $3.30;  caulker,  2-7  d.  at  $3 . 

River  St.  Maurice:  Survey  of  Eastern  and  Middle  Channels  ($943.20) — 

Sounders,  41  d.  at  $2.50;  labourers,  354  d.  at  $2 . 

Giguere,  Mine.  G.,  board  of  engineers,  Aug.  11-Sept.  15 . 

Rent  of  motor  boat,  $15;  sundries,  $24.70 . . 

River  Temeraire:  Survey:  labour .  . 

River  Verte  West:  Extension  of  Wharf  ($1,862.53) — 

Conductor,  Horace  Talbot,  Sept.  10-Oct.  31, 48  d.  at  $2.75 . 

Carpenters,  39  d.  at  $2.25,  43^  at  $2,  28  at  $1.75 . 

Carters,  138  d.  at  $2.25;  labourers,  185  d.  at  $1.50 . 

Beaulieu,  A.:  spruce,  95  pcs.  at  40c.;  nails,  etc.,  $30.24 . 

Dube,  Geo.:  iron  worked,  1,400  lb.  at  4jc.,  repairs,  etc.,  $8.62 . 

Michaud,  P.:  timber,  etc.,  $79.63;  explosives,  $12.75;  cement,  $6. . 

Talbot,  Horace,  purchase  price  of  land . 


192  75 
520  50 


477  59 
92  95 

196  00 
837  40 
245  63 
173  80 
124  25 
1, 107  30 


2,338  02 


2,000  00 
942  05 
189  95 
118  25 

241  25 


346  11 
57  40 

406  40 
706  45 

174  00 
843  75 

161  30 

615  25 


272  15 
656  75 
876  00 
470  90 
695  44 
533  40 


384  05 
117  05 
54  00 

122  00 
184  72 
40  35 

810  50 
93  00 
39  70 
20  00 

132  00 
223  75 
587  99 
68  24 
71  62 
98  38 
125  00 


Carried  forward 


592,491  07 
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Brought  forward .  592,491  07 

River  Verte  West — Concluded. 

Spruce,  2,243  1.  ft.  at  5c.,  2,563  at  10c. ,  180  at  12c.,  100  at  15c.,  240  at  16c.,  140  at  18c;  sundry, 

$8.65.  Paid  as  follows:  C.  Dube,  $61.90,  V.  Gagnon,  $63.35,  A.  Talbot,  $57,  T. 

Therriault,  $101,  small  payments,  $194.05 . . .  477  30 

Legal  services,  J.  O.  Levesque,  Fraserville .  78  25 

Roberval:  Competition  of  Breakwater  ($7,883.18) — 

Conductor,  J.  Poitras,  July,  Sept.-Nov.,  Dec.  21-Feb.  17,  139*  d.  at  $3.50 .  488  25 

Blacksmith,  42]  d.  at  $3;  carpenters,  44  d.  at  $2.50,  36  at  $2.25 .  318  50 

.  Labourers,  61  If  d.  at  $2,  149  at  $1.75,  58  at  $1.50;  carters,  60  d.  at  $2.50,  8  at  $4 .  1,753  28 

Boivin,  H.,  9x  10  spruce,  16,959  1.  ft.  at  12c.;  Couture,  L.,  iron,  7,744  lb.  at  3*c.,  coal,  etc., 

$15.70 . . .  2,321  82 

Claveau,  J.  A.:  spruce  deals,  30,814  ft.  at  $18;  sundry  timber,  etc.,  $14.49 .  509  15 

Laporte,  J.  G.,  stone,  141  toise  at  $8;  St.  Pierre,  E.,  spruce,  2,211 1.  ft.  at  12c .  1,393  32 

Otis,  L.  E.:  spruce,  6,906  1.  ft.  at  12c.;  nails,  15  kegs  at  $3.50;  sundries,  $24.61 .  905  83 

Simard,  A.:  iron,  836  lb.  at  5c.,  837  at  3c.;  smithwork,  $8.72 .  75  63 

Small  payments:  steel,  $21.50;  explosives,  $11;  sundries,  $24.90 .  57  40 

Roberval:  Improvement  to  Wharf  Approach  ($900.06) — 

Conductor,  Johnny  Poitras,  July  27-31,  5  d.  at  $3.50 .  17  50 

Labourers-,  5  d.  at  $2.25,  21  at  $2,  5  at  $1.75;  carter,  \  d.  at  $2.50 .  63  25 

Boivin,  H.:  14  in.  macadam,  580  sq.  yd.  at  $1.10;  gravelling,  540  sq.  yd.  at  30c .  800  00 

Bolduc,  T.,  plant,  etc.,  $6.58;  Otis,  L.  E.,  paper,  $9,  nails,  etc.,  $3.73 .  19  31 

Roberval:  Survey:  labour.  . . ' .  34  00 

Ruisseau  a  Loutres:  Extension  of  Wharf  ($4,953.09) — 

Conductor,  Paul  Ross:  June,  July,  Aug.  8-31,  Oct.  16-23,  Nov.  16-18,  Mar.  23-27,  79  d.  at 

$3;  outlay,  $5.70 . 242  70 

Carpenters,  34  d.  at  $2.50,  147  at  $2.25,  139  at  $1.75;  blacksmith,  62§  d.  at  $2 .  784  00 

Diver  and  assistant,  9  d.  at  $7.50 . 67  50 

Blasters,  7  d.  at  $2.25,  651  at  $2,  27  at  $1.75,  C.  Langlois,  overpaid,  $1 .  195  01 

Labourers,  659-3  d.  at  $1 .50,  10}  at  $1 .25,  2\  at  $1;  S.  Imbeault,  overpaid,  75c.;  R.  Trem¬ 
blay,  short  paid,  $3.50. .' .  1,001  93 

Carters,  201  d.  at  $2.50,  35  at  $2;  horse  hire,  55  d.  at  $1 .  176  25 

St.  Gelais,  F.:  sq.  spruce,  7,011  1.  ft.  at  15c.,  3,813  at  10c.;  deals,  6,361  ft.  at  $15;  trips 

with  stone,  104  at  30c.;  cartage,  etc.,  $45.69;  dynamite,  $16 .  1,621  24 

St.  Pierre,  J.  A.:  spikes,  8, 135  lb.,  $223.71;  dynamite,  100  lb.  at  40c.;  rope,  $32.52;  nails, 

$17.50;  sundries,  $25.59 . .  339  32 

Small  payments:  trips  with  stone,  1,342  at  30c.;  board,  $29;  fencing,  $24;  sundries, 

$69.54  .  525  14 

Ruisseau  a  Sem:  Repairs  to  Piers  ($1,495.23) — 

Conductor,  Nil  Ross,  Aug.  17-Oct.  24,  51  d.  at  $2.50,  outlay,  $11.45 .  138  95 

Carpenters,  24  d.  at  $2.50,  14  at  $2.25,  28  at  $2;  blacksmith,  9  d.  at  $2 .  165  51 

Labourers,  381  d.  at  $1.75,  250  at  $1.50,  381  at  $2;  carters,  59  d.  at  $2.50 .  666  88 

Roy,  Arthur:  spruce,  550  1.  ft.  at  10c;  iron,  1,638  lb.,  $45.31;  nails,  etc.,  $40.58 .  140  91 

Spruce,  1,610  1.  ft.  at  10c.,  581  at  5c.,  561  at  3J,  5,500  ft.  deals  at  $15;  birch,  340  1.  ft.  at  15c; 
spikes,  etc.,  $39.80.  Paid  as  follows:  T.  Deschene,  $55.10;  A.  Levesque,  $93.08; 

A.  St.  Gelais,  $61.90;  small  payments,  $172.90 . , .  382  98 

Ruisseau  Blanc  ($499.98) — 

Conductor,  J.  Michaud,  July  22- Aug.  22,  29  d.  at  $2.75 .  79  75 

Carters,  62  d.  at  $2.25;  labourers,  28  d.  at  $2.25,  28  at  $2,  17  at  $1.50,  28  at  75c .  305  00 

Dub6,  G.,  iron,  $10.08;  Michaud,  P.,  deal,  etc.,  $40.60 . 50  68 

Michaud,  A.:  timber,  1,000  ft.  at  $18,  330  1.  ft.  at  12c.;  hardware,  $6.95 .  64  55 

Ruisseau  Jacobney:  Clearing  Harbour  ($99.95) — 

Conductor:  H.  Tremblay,  51  d.  at  $2.50;  labour,  $58.35 .  72  10 

Dynamite,  $20;  sundries,  $7.85 .  27  85 

Ruisseau  Pa tates:  removing  rocks,  etc.:  labour .  40  35 

Saguenay  River  Dredging  ($3,614  82) — 

Carpenters,  43J  d.  at  $2.50,  24 1  at  $3;  steamfitter,  11  d.  at  $3.50 .  188  13 

Blacksmith,  10  d.  at  S3;  labourers,  25 1  d.  at  $2;  carter,  61  d.  at  $3 .  99  75 

Lewis  Bros.,  iron,  $68.32,  steel,  $4  15;  Murdock,  A.,  keeping  gauge,  25  d.  at  $2.50 .  134  97 

Small  payments:  spark  plugs,  $42;  labourers,  $24;  hardware,  etc.,  $54.27 . .  120  27 

Detailed  with  Contract  Dredging .  (Page  V — )  3,07170 

Saguenay  River  Soundings  ($364  35) — 

Labour,  102  d.  at  $2  50,  30  at  $2 .  315  00 

Tremblay,  Capt.  F.,  board .  49  35 

Sandy  Bay  Survey  ($324  45) — 

Chainmen,  23  d.  at  $2  50;  boat  hire,  etc.,  $20  50 . _■ .  .  78  00 

Board,  $234;  driving,  $7;  sundries,  $5.45.  P  id  as  follows:  Z.  Lanouette,  $47;  J.  1. 

Mass6,  $102.95;  L.  Rousseau,  $96.50 .  246  45 

Sault  aux  Nloutons:  Removing  Boulders  ($764.20)— 

Conductor:  L.  Cote,  July  20-Aug.  27,  33  d.  at  $3 .  99  00 

Blacksmith,  32  d.  at  $3;  blaster,  26  d.  at  $2 .  148  00 


Carried  forward .  613,503  03 
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Brought  forward .  013,503  08 

Sault  aux  Moutons — Concluded 

Labourers,  272  d.  at  $1.00;  carters,  34}  d.  at  $2 .  504  20 

Horse  hire,  $>.75;  boat  hire,  $4.25;  sundries,  $2 .  13  00 

Sayabec  Survey  ($284.59) — 

Chainman,  30  d.  at  $2.50;  oarsmen,  10  d.  at  $2 . . .  95  00 

Board  of  engineers,  $157.50;  driving,  $29;  sundries,  $3.09.  Paid  as  follows:  O.  Lebel, 

$99 . 09.  G .  Roussel ,  $9  ) .  50 . . .  189  59 

Sorcl  High  Level  Wharf  ($565.69) — 

Dept,  of  Marine  and  Fisheries:  wages,  $135.85;  materials,  $83.39 .  219  24 

Fagman,  J.  O.,  hardware,  $30.81;  Pontbriand  Co.,  wire  cloth,  $5.44 .  36  25 

Sheppard,  Jas.  &  Son:  timber,  2,532  ft.  at  $19,  1,400  at  $38,  1,967  at  $27,  2,346  at  $25; 

sundries,  $13.96 . .  310  20 

Soulanges  Canal:  repairs  to  shed:  labour,  $5;  materials,  $5.45 .  10  45 

Ste.  Adelaide  de  Pabos:  Repairing  Breakwater  and  Improving  Approach  ($1,546.06) — 

Foreman,  D.  McRae,  July  3-Aug.  27.  Sept.,  69}  d.  at  S3,  outlay,  $8.64 .  217  14 

Labourers,  411-6  d.  at  $1.75,  28  at  $1.50;  carter,  24}  d.  at  $2.50;  horse  hire,  49  d.  at  75c  .  860  31 

Robin,  Jones  &  Whitman:  logs,  575  1.  ft.  at  7c.,  783  at  9c.;  sundries,  $51.30;  towing,  $25. .  187  02 

Small  payments:  spruce,  3,145  1.  ft.  at  3c.,  1,734  ft.  at  $18,  2,400  at  $14;  fence,  $29.70; 

smith  work,  iron,  etc.,  $92.74 .  281  59 

Ste.  Adelaide  de  Pabos:  Survey:  labour .  3  00 

St.  Adolph:  Improving  Channel  ($1, 186.33) — 

Foreman,  V.  Bergeron,  Sept.  5-30,  $69.34;  engineer,  21  d.  at  $3 .  132  34 

Labourers,  etc.,  29}  d.  at  $1.50,  322-15  at  $1.75;  A.  Cusson,  short  paid,  $2 .  605  73 

Carters,  90}  d.  at  $4,  5  at  $5;  sundry,  $4 .  390  00 

Timber,  $31.40;  rent  of  scraper,  etc.,  $15;  sundries,  $11.89 .  58  29 

St.  Alexis:  Repairs  to  Wharf  ($3,006.73) — 

Conductor,  Ls.  Dallaire,  July  1-Sept.  12,  Oct.  1-20,  81  d.  at  $3 .  243  00 

Carpenters,  30}  d.  at  $2.30;  labourers,  372}  d.  at  $2;  carter,  31  d.  at  $3 .  913  13 

Grenon,  P.:  iron,  worked,  2,244  lb.  at  5c.;  nails,  $24.50;  repairs,  etc.,,  $34.60 .  171  30 

Larouche,  L«.:  nails,  10  kegs  at  $3.50;  iron,  1,158  lb.  at  5c.;  sundries,  $5 .  97  90 

Spruce,  3,861  1.  h.  at  10c.,  3,134  at  16c.,  30,788  ft.  deals  at  $20;  sundry  timber,  $27.95; 
hardware,  etc.,  $50.15.  Paid  as  follows:  A.  Bergeron,  $131.94;  ,T.  Dufour,  $322.85; 

J.  E.  Gauthier,  $644.92;  L.  E.  Jalbert,  $104.56;  D.  Tremblay,  $80.28;  G.  Tremblay, 

$65. ^O;  H.  Tremblay,  $80.48;  small  payments,  $150.67 .  1,581  40 

St.  Alphonse:  Addition  to  Wharf  ($69.50) — 

Survey  and  soundings,  July  7-10,  labourers,  20}  d.  at  $2 .  41  00 

Meals,  etc .  28  50 

Andr6  de  Kamouraska:  Repairing  Wharf  ($287.85) — 

Conductor,  A.  Paradis,  June  15-30,  Oct.  5-23,  31  d.  at  $2.50 .  77  50 

Labourers,  34}  d.  at  $2 , 31  at  $1.75,  7  at  $1.50 .  133  75 

Small  payments:  deal  at  $25,  $63.37;  sundries,  $13.23 .  76  60 

St.  Anicet:  Repairing  Wharf  ($305.74) — 

Conductor,  M.  Cot6,  16  d.  at  $3;  labourers,  70  d.  at  $2;  carters,  14}  d.  at  $4 .  246  00 

Leger,  E.:  cement,  $33.26;  hardware,  $26.48 .  59  74 

Ste.  Anne  de  Beaupre:  Wharf  ($27,113.85)— 

Purchase  price  of  wharf  and  site,  Est.  Naz.  Simard .  27,030  00 

Drolet,  F.  X.,  Co.,  machine  work,  $29.74;  Warren,  Ii.,  freight,  etc.,  $15.86 .  45  60 

Tre  nblay,  Art.,  Beaupre,  legal  services .  68  25 

Ste.  Anne  de  Bellevue:  Survey  :  labourers,  55  d.  at  $2,  3  at  $2.50;  cartage,  $17.75 .  135  25 

Ste.  Anne  de  Bellevue:  Wharf  Improvements  ($4,305.13) — 

Foreman,  Jos.  Pilon,  Dec.-Mar.,  104  d.  at  $4 .  416  00 

Carpenters,  185}  d.  at  $3;  labourers,  359}  d.  at  $2 .  1,276  00 

Bezner  &  Daoust:  rent  of  shed  and  stove,  Dec.-Mar.,  $60;  stone,  42  tons,  $84;  pine,  $32; 

oak,  $30;  sundries,  $28.75 . • .  234  75 

Caverhill,  Learmont  &  Co.:  mooring  posts, -4  at  $17;  bolts,  2,566  lb.  at  2}e.;  work  bench, 

$25;  sundries,  $37.83 . . .  194  98 

Grier  Lumber  Co.:  pine,  etc.,  9,004  ft.  at  $27,  2,636  at  $30,  116  at  $35,  50,446  at  $36,  2,352 

at  $40,  2,520  at  $45,  669  1.  ft.  at  19c.;  less  $701  for  timber  not  delivered .  1,775  90 

Montreal  Hardware  Mfg.  Co.,  bolts,  etc.,  $60.1 1;  Paul,  D.,  oak,  3,180  ft.  at  $80 . 314  51 

Small  payments:  hardware,  $51.54;  smithwork,  $24.46;  cartage,  $16.99 .  92  99 

Ste.  Anne  de  la  Perade:  Protection  Work  tS 4,280.01 ) — 

Conductor,  H.  A.  Larochelle;  Sept.  15-Nov.  23,  15-6  d.  at  $4,  30-6  at  $4.50;  board,  $37; 

outlay,  $16.40 .  253  50 

Carpenters.  59-9  at  $2.80,  10-3  at  $2.50,  3-6  at  $2;  mechanic,  19-8  d.  at  $2.25 .  245  22 

Labourers,  223-3  d.  at  $1.70,  156-45  at  $1.50;  weigher,  25-45  d.  at  $2.30,  23}  at  $2 .  719  83 

.  Carters,  5-05  d.  at  $5,  6  at  $3.  36  at  $2.50 .  133  25 

Canada  Cement  Co.:  cement,  380  bbl.  at  $2.05;  less  freight,  $134.41 .  644  59 

Canada  Ingot  Iron  Culvert  Co.:  culvert,  50  ft.  of  72  in.  at  $7.50  .  .  375  00 

Shawinigan  Quarry  and  Construction  Co.:  stone,  171-15  tons  at  $1.95 .  333  72 


Carried  forward 


655,545  59 
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Harbours  and  Rivers:  Quebec— Continued.  $  cts. 

Brought  forward .  655,545  59 

Ste.  Anne  de  la  Perade — Concluded. 

Hauling  sand  and  earth,  $330.09;  landing  stone,  $283.23;  hemlock  and  spruce,  $100.24; 
stone,  5-5  toise  at  $9;  hardware,  $69.85;  concrete  cart,  $28;  sundries,  $116.68.  Paid  as 
follows:  C.  Germain,  $91.79;  Jos.  Lafleur,  $102.64;  A.  Ricard,  $166.48;  J.  A.  Rous¬ 
seau,  $55.53;  Z.  Tessier,  $52.22;  small  payments,  $569.01 .  1,037  67 

Asst,  engineer,  J.  H.  Jette:  freight,  $241.68;  board,  $228;  sundries,  $67.55 .  537  23 

Ste.  Anne  des  Monts:  Harbour  Improvements  at  mouth  of  River  Ste.  Anne  ($2,788.99) — 

Conductor,  Ls.  N.  Sasseville:  services,  April  11-20,  May  1-6,  June  3-27,  July  13-Oct.  19, 

99  d.  at  $2.50;  commission  on  purchase  of  timber,  $32.16 .  279  66 

Carpenter,  89  d.  at  $2:  labourers,  370  d.  at  $1.50,  386]  at  $1.40 . * .  1,274  47 

Horse  hire,  90]  d.  at  75c .  67  88 

Roy,  N.J.:  iron  at  2]c.,  $54.13;  rope,  $24.67;  sundries,  $15.18 .  93  98 

Stone,  18  toise  at  $6;  timber,  9,6901.  ft.  at3]c.,  756  at  7c.,  1,031  at  8c.,  3,069  at  10c.,  550  at 
11c.;  sundry,  $51.16;  hardware,  etc.,  $71.88.  Paid  as  follows:  B.  Lnfontaine,  $52.78; 

Geo.  Lepage,  $409.58;  E.  Sasseville,  $63.88;  Jos.  Sasseville,  $66.15;  small  payments, 

$480.61 .  1,073  00 

Ste.  Anne  des  Monts:  Landing  Pier  ($35,368.60) — 

Burns,  John:  estimate  6  to  July  10  on  $112,000  contract,  $47,540;  less  $12,600  paid  in 

1915-16 . ’ .  34,940  00 

Inspection  of  work,  E.  Lafrancois,  June-Nov.,  4  d.  in  Feb.,  6  in  Mar.,  in  all,  166  d.  at  $2.50. .  415  00 

Advertising. . . .  . .....' . 13  60 

Ste.  Anne  de  Chicoutimi:  Repairing  Wharf  and  Constructing  New'  Slip  ($514.44) — • 

Conductor,  Jos.  Bouchard,  13]  d.  at  $3 .  40  50 

Carpenter,  18  d.  at  $2.50,  7  at  $2;  carter,  $1.50 .  60  50 

Pillion,  W.,  smithw'ork,  $81.42;  Renald,  L.,  keeping  shed,  April-Nov.,  $40 .  121  42 

Tremblay  &  Gagnon:  spruce,  1,530  ft.  at  $25,  5,164  at  $20;  iron,  $5 .  146  53 

Small  payments:  timber,  $56.74;  nails,  etc.,  $38.30;  stone,  etc.,  $50.45 .  145  49 

Ste.  Anne  du  Saguenay:  Extension  of  Wharf  ($678.80) — 

Urgent  repairs,  Aug.  29-Sept.  10 — 

Conductor,  J.  Blanchard,  11  d.  at  $3;  carpenters,  17  d.  at  $2.50,  2  d.  at  $2 .  79  50 

Repairs  to  Pontoons,  Jan.-Mar. — 

Carpenters,  48]  d.  at  $3,  30  at  $2.50;  caulker,  26]  d.  at  $2.50;  horsehire,  $2 .  288  75 

Tremblay  &  Gagnon:  spruce  deals,  3,600  ft.  at  $25;  cedar,  etc.,  $11.50 .  101  50 

Small  payments:  timber,  $14.54;  hardware,  $11.13;  caulking,  $6.60;  cartage,  50c .  32  77 

Advertising,  $105.50;  King’s  Printer,,  $70.78 .  176  28 

St.  Antoine  de  Richelieu:  Wharf  and  Freight  Shed  ($3,46S.09) — 

Paul,  O.:  contract  for  wharf  complete,  $9;400;  contract  for  shed  on  wharf  complete,  $800; 

less,  $8,190  paid  in  1913-14,  V — 246 .  2,010  00 

Inspector  of  work,  Ignace  Archambault,  May  11-Oct.  8,  130  d.  at  $3. ... . .  390  00 

Baudry,  C.  A.:  stone,  31]  toise  at  $8,  2  at  $9;  broken  stone,  $30;  use  of  timber,  $10 .  308  00 

Fecteau,  J.  A.:  pipe,  230  ft.  at  14c.,  175  at  12c.;  sundry,  $22.30;  labour,  $47.50 .  123  00 

Gendron  &  Menier:  cement,  271  sacks  at  66c.;  paper,  etc.,  $9.67;  less  sacks  returned,  $26.80  161  73 

Small  payments:  cartage  $43;  wood,  $28.50;  stone,  $26;  sundries,  $43.16 .  .  140  66 

Paylist,  Nov.  4-30 — 

Conductor,  I.  Archambault,  23  d.  at  $4;  masons,  3  d.  at  $3.50,  1  at  $3 .  105  50 

Concrete  finisher,  17]. d.  at  $2.50;  horsehire,  10-6  d.  at  $1 .  54  35 

Labourers,  3-25  d.  at  $2,  112-23  at  $1.50 .  174  85 

St.  Antoine  Station:  wharf  improvement  ($3,465.02) — 

Conductor,  Pierre  Fisette,  Aug.  4-17,  Sept.  8-Nov.  30,  64]  d.  at  $3,  outlay,  $5.80 .  199  30 

Carpenter,  58]  d.  at  $3;  labourers,  385-35  d.  at  $2 .  946  20 

Lacroix,  J.  A.:  pine,  312  ft.  at  45c.,  7  at  22]c.;  stone,  49  toise  at  $10 . 631  97 

Lamoureux,  A.  E.:  cement,  526  sacks  at  50c.;  hardware,  $19.28 .  282  28 

Stone,  116-31  toise  at  $10;  spruce,  etc.,  $108.52;  carting,  $46.50;  culvert,  etc.,  $20.39; 
hardware,  etc.,  $66.69.  Paid  as  follows:  Bouthilliette,  Adam,  $141.67,  C.,  119.35; 

Dansereau,  C.,  $99.48;  Fisette,  E.,  $182.58;  Gervais,  A.,  $130.33;  Hebert,  I.,  $96.06; 

Sheppard  &  Son,  $66.25;  St.  Jacques,  S.,  $50.38;  small  payments,  $519.17 .  1,405  27 

Ste.  Cecile  du  Bic:  wharf  and  improvements  ($2,125.43) — 

Conductor,  Sylvio  Cote,  July  6-Sept.  19,  66  d.  at  $2.50 .  165  00 

Carpenters,  65  d.  at  $2,  252  at  $1.75;  labourers,  $144  d.  at  1.50;  carters,  61  d.  at  $2 .  908  96 

Deals,  761]  at  50c.;  sq.  timber,  2,391  1.  ft.  at  20c.;  hardware,  $52.06;  smitlnvork,  $34.41. 

Paid  as  follows:  O.  Beaupre,  $123;  E.  A.  Chamberland,  $687.98;  E.  IL-pped,  $78.30; 

small  payments,  $56.02 .  945  30 

King’s  Printer .  106  17 

St.  Charles  Borromee:  spruce,  $24;  rope,  etc.,  $17;  carting  stone,  $9 .  50  00 

St.  Charles  de  Caplan  Wharf  ($100.09) —  . 

Conductor,  N.  Poirier,  7  d.  at  $2.50;  labourers,  12  d.  at  $1.50 . , .  35  50 

Ferlatte,  Jas.:  deals,  3,503  ft.,  $63.05;  nails,  $1.54  .  64  59 

Ste.  Croix:  Extension  of  wharf:  King’s  Printer .  95  25 

Ste.  Emilie  Wharf,  improvement  and  repairs  ($2,244.36) — 

Conductor,  R.  Leclerc,  July  7-Nov.  25,  Jan.  22-26,  Mar.  8-25,  116-9  d.  at  $2.50 .  292  25 


Carried  fonvard . . .  706,067  45 
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Harbours  and  Rivers:  Quebec — Continued.  $  cts. 

Brought  forward .  706,067  45 

Ste.  Emilie  Wharf — Concluded. 

Carpenters,  84-5  d.  at  $2.50,  28  at  $2;  carters,  14^  d.  at  $2.50,  66-5  at  $3 . 503  00 

Labourers,  404-6  d.  at  ?1 ..  5,  45  at  $1.50 .  775  61 

de  Lotbiniere,  A.  Joly:  spiuce,  8,217  ft.  at  $20;  cedar  posts,  $121.37;  sundry,  $24.70 .  310  41 

Laroche,  C.,  concrete  pipe,  $54;  Leclerc,  R.,  bolts,  $84.39,  sundry,  $15.91 .  154  30 

Young,  Herman  Co.:  iron,  1,023  lb.  at2-2c.;  bolts,  etc.,  $38.74 .  61  25 

Small  payments:  hardware,  etc..  $90.69;  freight,  $11.10;  labour,  $10.50 .  112  29 

Legal  services,  S.  Bernard,  Lotbiniere . .  35  25 

Ste.  Famille:  repairs  to  old  wharf  ($1,486.32) — 

Conductor,  Jos.  Fremont,  Sept.  1-18,  16  d.  at  $3 .  48  00 

Carpenters,  etc.,  33  d.  at  $2.50,  9  at  $2 .  100  50 

Gignac,  J.  H.:  spruce,  17,262  ft.  at  $23,  2,680  at  $29.50 .  4*6  09 

Masson,  A.  D.:  spikes,  $32;  paint,  $31.13 . 63  13 

Small  payments:  smithwork,  $32.72;  nails,  $32.50;  freight,  etc.,  $32;  sundries,  $24.13 .  121  35 

Vouchers  outstanding .  677  25 

St.  Fidele:  repairs  to  wharf  ($1,970.99) — 

Conductor,  Wilbrod  Bhereur,  Aug.  7-Sept.  15,  31  d.  at  $3,  outlay,  $37.25 .  130  25 

Carpenters,  30-8  d.  at  $2.50,  79-5  at  $2.25,  62-7  at  $2 .  381  27 

Labourers,  74-6  d.  at  $1.80,  14  at  $1.60,  18  at  $1 .  174  68 

Duchaine,  C.,  freight .  72  90 

Gignac,  J.  H.:  spruce,  3,684  ft  at  $29.50,  11,303  ft.  at  $27,  12,675  ft.  at  $23;  oak,  532  ft.  at 

$120 .  769  24 

Masson,  A.  D.:  spikes,  1,362  lb.  at  3-lc.;  nails,  8  kegs  at  $3;  roller,  $32.40;  sundries,  $12.38  111  00 

Tremblay,  A.  A.:  spruce,  4G6  1.  ft.  at  32c.,  169  at  28£c.,  480  at  14c .  264  49 

Small  payments:  hardware,  $20.51;  timber,  $19.10;  sundries,  $27.55 .  67  16 

St.  Francois  du  Lac:  repairing  wharf,  etc.,  ($85) — 

Conductor,  P.  Deschenaux,  9  d.  at  $3;  timber,  etc.,  $3 .  30  00 

Labourers,  $39;  cartage,  $16 . .  55  00 

St.  Francois,  I.  O.:  soundings:  labour,  etc .  13  75 

St.  Francois,  North,  I.  O.:  repairs  to  wharf  ($1,730.69) — 

Conductor,  X.  Lepage,  Aug.  1-22,  19  d.  at  $3.50 .  66  50 

Labourers,  40  d.  at  $2.25,  04 i  at  $2 .  219  00 

Gignac,  J.  H.:  spruce,  31,008  ft.  at  $23;  oak,  4,578  ft.  at  $115 .  1,239  66 

Lepage,  X.:  use  of  round  saw  and  motor .  53  90 

.  Masson,  A.  D.:  nails,  etc.,  10  kegs  at  $3,  4  at  $4;  780  lb.  at  3-lc.;  paint,  etc.,  $36.45 .  106  63 

Small  payments:  freight,  $36;  labour,  etc.,  $9 . 45  00 

St.  Francois  South,  I.  O.:  repairs  to  wharf  ($3,465.03) — 

Conductor,  X.  Lepage,  July,  Aug.  24-Nov.  17,  Nov.  28-Dec.  3,  94-4  d.  at  $3.50;  sawing, 

486  h.  at  35c .  500  50 

Carpenters,  154-2  d.  at  $2.25,  12  at  $2.50;  carter,  12-7  d.  at  $3 .  415  08 

Labourers,  199-2  d.  at  $2,  11  at  $1.50 .  414  90 

Chantier  Maritime  de  St.  Laurent:  rock  elm,  520  1.  ft.  at  ll§c .  59  80 

Chinic  Hardware  Co.,  locks,  $9;  Trepanier,  P.,  freight,  $62.08 .  71  08 

Gignac,  J.  H.:  spruce,  32,025  ft.  at  $23,  4,034  at  $26,  960  at  $28,  9,330  at  $29.50;  birch,  1221.  ft. 

at  35c.;  pine,  600  1.  ft.  at  6c.;  oak,  4,847  ft.  at  $115 . _. .  1 , 779  69 

Masson,  A.  D.:  paint,  30  gal.  at  $2.25,  4  at  $2.80;  nails,  16  kegs  at  $3,  3  at  $4;  sundries, 

$85.28 .  223  98 

St.  Fulgencc:  repairing  pavement  ($347.80) — 

Conductor,  G.  T.  Harvey,  5  d.  at  $3.50;  labour,  $16 .  33  50 

Bergeron,  P.:  spruce  deals,  9,548  ft.  at  $22;  nails,  $4.25 .  214  30 

Freight  shed  keeper  at  $5:  J.  Boudreau,  12  m.;  J.  Simard,  8  m .  100  00  ' 

St.  Gabriel  de  Brandon:  survey:  labour,  $45.18;  cartage,  etc.,  $30.25 .  75  43 

St.  Gedeon:  repairs  to  wharf  ($1,439.36) — 

Foreman,  Thos.  Lessard,  June  22-July  15,  Aug.  24-Sept.  1,  Nov.  2-11,  38  d.  at  $3 .  114  00 

Labourers,  225|  d.  at  $2;  horse  hire,  15j  d.  at  $1 . 466  25 

Spruce:  32,301  ft.  at  $20;  sundry  timber,  $95.99;  nails,  $44.25;  paint,  $27.50;  cartage, 

$21;  bolts,  etc.,  $24.35.  Paid  as  follows:  Frs.  Lessard,  $268.48;  A.  Morin,  $69.34; 

E.  Potvin,  $55.10;  Price  Bros.  &  Co.,  $305.32;  small  payments,  $160.87 .  859  11 

St.  Gedeon  les  Isles:  removing  boulders,  April  8-22,  1914,  March  15-30,  1915 — 

Conductor,  Ls.  Lebel,  27  d.  at  $3.50;  blacksmith,  17  cl.  at  $3 .  145  50 

Labourers,  etc.,  7  d.  at  $2.25;  219|  at  $2;  carters,  27^  d.  at  $2.50 .  524  00 

Gaudreault,  W.,  services  as  helper  of  freight  shed,  8  m .  40  00 

Small  payments:  explosives,  $23.02;  driving,  $11;  sundries,  $3.40 .  37  42 

Ste.  Genevieve  and  lie.  Bizard:  repairing  wharf  ($103.23)— 

Spruce,  $40.83;  labour,  $32;  stone,  $30.15;  nails,  25c .  103  23 

Ste.  Genevieve  tie  Batiscan  Wharf  ($1,744.42) — 

Work  under  Thos.  Massicotte,  Sept.  22,  Oct.  5-8, — 

Foreman,  T.,  Massicotte,  5  d.  at  $2.25;  carter,  1$  d.  at  $3 .  15  75 

Labour,. 14  d.  at  $2;  blacksmith,  1  d.  at  $2.75 .  30  75 


Carried  forward 


719,530  58 
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Brought  forward .  719,530  53 

Ktc.  Genevieve  de  Batiscan  Wharf — Concluded. 

Work  under  Pierre  Veillet,  Mar.  1-17 — 

Foreman,  P.  Veillet,  14§  d.  at  S3. 50;  carters,  44  d.  at  $2.50 .  160  75 

Carpenters,  14^  d.  at  $2.25,  12h  d.  at  $2;  labourers,  1 974  d-  at  $1.50 .  353  89 

Baril,  Ernest,  spruce,  6,493  ft.  at  $30;  Cossette,  W.,  smithwork,  $65.19 .  259  99 

Pedlar  People,  steel  garage,  36x12x8,  S250;  St.  Arnaud,  Biron  &  Co.,  timber,  etc.,  $66.72.  316  72 

Stone,  24 •  88 1  toise  at  $18;  timber,  $40.55;  sand,  $26;  transportation  of  shed,  $22;  sundries, 

$30.47.  Paid  as  follows:  Nap.  Baribeau,  $90;  O.  Baribeau,  $72;  A.  Boisvert,  $208, 

small  payments,  $196.89 .  506  89 

Travel,  etc.,  of  engineers:  C.  H.  Jette,  $29.35;  R.  Morrissette,  $10.33 .  39  68 

St.  George  de  Malbaie:  breakwater  ($3,401.25) — 

Foreman,  P.  H.  Dumas:  June  19-Nov.  12,  126-4  d.  at  $2.50;  horse  hire,  $75.50;  sundry 

outlay,  $17.73 . 409  23 

Asst,  foreman,  J.  Lepage,  118-6  d.  at  $2.50;  carpenter,  88-1  d.  at  $2 .  472  70 

Labourers,  73-1  d.  at  $1.85,  204-3  at  $1.65,  479-35  at  $1.60,  276-4  at  $1.50 .  1,653  94 

Cassivi,  I.:  rent  of  piling  ground,  2  yr.,  $60;  hardware,  etc.,  $5.45 .  65  45 

Masson,  A.  D.:  spikes,  13,430  lb.  at  3-1  c.,  1,263  at  4c.:  bolts,  etc.,  $53;  freight,  $20.38...  540  24 

Vardon,  Gordon:  services  as  inspector  of  wharf,  41  d.  at  $2.50;  carting,  $10 .  112  50 

Small  payments:  rope,  $48.05;  timber,  $45.11;  hire  of  gasoline  boat,  $19;  freight,  $15; 

hardware,  etc,  $20.03 . . . . .  147  19 

St.  Germain  de  Kamouraska:  wharf:  Roy,  C.,  services .  31  00 

St.  Godefroi:  repairs  to  breakwater  ($600) — 

Conductor,  Wm.  Huard,  July  8-Aug.  15,  32  d.  at  $2.50 .  80  00 

Labourers,  120-4  d.  at  $1.50;  30  at  $1.25;  carter,  37  d.  at  $2 .  292  09 

Deal,  13, 179  ft.  at  $16;  nails,  etc.,  $17.05.  Paid  as  follows:  R.  P.  Travers,  $160;  small 

payments,  $67.91 .  227  91 

St.  Gregoire:  wharf  extension  ($4,915.01) — 

Conductor,  P.  N.  Mathieu,  June  22-July  22,  Aug.  3-15,  34-8  d.  at  $3.50,  outlay,  $4.30  .  . .  126  10 

Carpenters,  32-5  d.  at  $3,  200-7  at  $2.50;  carters,  71-7  d.  at  $3 .  814  35 

Labourers,  1675  d.  at  $2,  25-5  at  $1.50 .  373  25 

Crepin,  Jos.:  bolts,  5, 100  lb.  at  4c .  204  00 

Mathieu,  P.  A.,  112,113  ft.  at  $25;  sleepers,  $55.50;  stone,  31  cars  at  $16;  hardware,  $17.25  3,371  61 

Small  payments:  tools,  $15.70;  timber,  $10 .  25  70 

St.  Hilaire:  survey  ($165.10) — 

Labourers,  14  d.  at  $2.25,  18  at  $2;  boat  hire,  $9 .  76  50 

Board  of  engineer,  $82;  driving,  etc.,  $6.60 .  88  60 

St.  Hilaire:  improving  road  ($1,007.06) — 

Conductor,  Jos.  llemy,  July  25-Sept.  16,  46  d.  at  $3.50,  outlay,  $7.69 .  168  69 

Carpenters,  6  d.  at  $2.50;  labourers,  140  d.  at  $2 .  295  00 

Amiot,  L.  A.,  derrick,  $42.50,  cartage,  $11.50;  Authier,  A.,  stone,  etc.,  $69.35 .  123  35 

Auclair  &  Goulet:  cement,  $118.36,  spruce,  $31.78 .  150  14 

Perreault,  H.  &  Fils:  cement,  $102.85:  spruce,  $1.14 . 103  99 

Small  payments:  gravel  and  stone,  $48.49;  sand,  $40;  cartage,  $33.85;  sundries,  $43.55. . . .  165  89 

St.  Ignace,  repairing  wharf,  etc.:  Bernier,  A.:  labour,  $106;  deals,  etc.,  $37 .  143  00 

St.  Ignace  de  Loyola:  wharf  improvements  and  repairs  ($1,500.35) — 

Conductor,  A.  Letour,  Aug.  10-Oct.  3,  40  d.  at  $3,  outlay,  $2.40 .  122  40 

Carpenters,  13GJ-  d.  at  $3;  labourers,  243*  d.  at  $2 .  895  25 

Desrosiers,  J.  L.:  pine,  14,242  ft.  at  $32.50 .  462  87 

Hardware,  $15.43;  cartage,  $4.40 . . .  19  83 

Stc.  Ir6n6e:  addition  to  wharf  ($994.16) — 

Survey  and  soundings,  June  10-26:  rodman,  labourers,  etc.,  109-4  d.  at  $2.,  -3  at  $2.50 -  219  55 

Test  borings:  captain,  S.  Duchaine,  12§  d.  at  $3;  labourers,  49  d.  at  $2 .  135  50 

Auclerc,  F.:  board  of  men,  $188.05;  driving,  $8 . 196  05 

Drolet,  F.  X.,  machine  work,  $57.96;  Masson,  A.  D.,  pipe,  etc.,  $115^04 .  173  00 

Trudel,  Nap.:  spruce,  4,824  ft.  at  $25;  cement,  $4;  sundries,  $19.20 .  143  80 

Small  payments:  sawing,  $35.65;  smithwork,  $31.12;  spruce,  $24.70;  sundries,  $34.79 .  126  26 

Ste.  Ir6n6e:  approach  to  wharf  ($2,496.59)— 

Conductor,  Anselm  Duchaine:  June,  8-30,  Aug.  1-13,  Sept.  8-22,  38-5  d.  at  $3 .  115  50 

Carpenters,  34-2  d.  at  $3,  61-9  at  $2.50,  248-8  at  $2 .  754  95 

Labourers,  4-5  d.  at  $1.80,  3-8  at  SI. 50;  carters,  2£  d.  at  $3 .  21  30 

Couturier,  Jos.,  timber,  1,500  1.  ft.  at  19c.;  Gauthier,  S.,  freight,  $68.74 .  353  74 

Gignac  J.  H.:  spruce,  13,053  ft.  at  $23,  11,640  at  $27 .  614  50 

Masson,  A.  D.:  spikes,  etc.,  15  kegs  at  $3,  10  at  $4,  4,318  lb  at  3-1  c.;  sundries.  $3.20..  . ..  222  06 

Small  payments:  stone,  30  toise  at  $7;  trips  with  earth,  453  at  25c.;  timber,  $33.59;  smith- 

work,  etc.,  $57.70 .  54 

Ste.  Ir6n6e:  repairs  to  wharf  ($3,588.56)—  ^  ^  ^  ,  c  OE.  ,  ^ 

..! !  1 , 267  40 

.  306  70 

.  163  56 


Carried  forward 


738,329  03 
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Brought  forward .  738,329  03 

Ste.  Iren6e:  repairs  to  wharf — Concluded . 

Gignae,  J.  II.:  spruce,  23,289  ft.  at  $23,  9,808  at  $29.50;  fir,  490  ft.  at  $55;  oak,  4,157  ft.  at 

$120 .  1,352  55 

Masson,  A.  D.:  paint,  45  gal.  at  $2.25,  10  at  $2.80;  red  oxide,  $12;  oil  $10 .  151  25 

Small  payments:  trips  with  earth  and  stone,  801  at  25c.;  labour,  $15.75;  sundries,  $21.75.  237  75 

St.  Jean:  Dionne,  N.,  jr.  sundries .  11  69 

St.  Jean  des  Chaillons:  wharf  improvements  ($2,796.43) — 

Conductor,  A.  V.  Bourret,  May  7-23,  June  11  Oct.  21,  Nov.  12-15,  Mar.  12-23,  128-45  d. 

at  $2.50;  storing  tools,  etc.,  $10 .  331  14 

Carpenters,  232-4  d.  at  $2;  labourers,  332-2  d.  at  $1.75,  11  at  $1.25 .  1,060  35 

Carters,  28*  d.  at  $3,  6  at  $2.50 . , .  100  49 

Charlan  1,  V.:  spruce  deals,  16,011  ft.  at  $27;  labour  $1.20 .  433  49 

Dory,  I.:  stone,  32  toise  at  $8.50;  sand,  40  loads  at  38c . 287  20 

Gagnon,  A.:  cedar,  17,314  ft.  at  $20;  deals,  $7.92;  labour,  $2.70 .  356  90 

Laliberte,  L.:  linseed  oil,  4  gal.  at  90c.,  32  at  $1;  nails,  etc.,  $70.77 . 106  37 

Small  payments:  timber,  $39.10;  transportation  of  timber,  $34.62;  smithwork,  $22.89; 

nails,  etc.,  $16.38;  sawing,  $7.50 .  120  49 

St.  Jean,  Isle  d’Orleans:  repairs  to  wharf  ($2,246.02) — • 

Conductor,  F.  Marceau,  Aug.  1-27,  Oct.  12-Nov.  11,  49*  d.  at  $3,  outlay,  $10.20 .  158  70 

Carpenters,  17*  d.  at  $3,  712  at  $2.50,  65.*  at  $2.25^ .  378  67 

Labourers,  69*  d.  at  $2;  carters,  2*  d.  at  $2.50,  1  at  $2 .  146  63 

Chant ier  Maritime  dc  St.  Laurent:  spruce,  2,803  ft.  at  2*c.;  pine,  $23.45 .  93  53 

Dupuis,  F.  X.,  hardware,  $112.38;  Trcpanier,  Capt.  P.,  freight,  etc.,  $51.97 .  164  35 

Gignae,  J.  H.:  spruce,  23,046  ft.  at  $23,  4,008  at  $23.50,  1,084  at  $26,  5,122  at  $27.50,  7,421 

at  $29.50 .  1,012  20 

Masson,  A.  D.:  paint,  4  gal.  at  $2.80,  45  at  $2.25,  30  at  $1.75;  oil,  $24.90;  nails,  etc..,  $62.49  252  34 

Small  payments:  repairs,  $28.50;  locks,  $9;  cartage,  $2.10 . 1 .  39  60 

St.  Jean,  Isle  d’Orleans,  wharf  extension:  King’s  Printer .  61  05 

St.  Jean,  Port  Joli:  extension  of  wharf  ($8,894.95) — 

Caron,  Elzear:  contract  complete,  4,220  cu.  yd.  at  $1  -8639;  extra  stone  ballast,  600  cu.  yd. 

at  87*c.;  less  $225  paid  in  1915-16 .  8, 165  60 

Inspector  of  work,  June  1-Oct.  10  at  $3:  Erasme  Morin,  26  d.,  Exdras  Morin,  88  d .  342  00 

Caron,  E.:  spruce,  5,585*  ft.  at  $20;  iron,  555  lb.  at  4*c.;  nails,  $12;  paint,  $1 . 149  71 

Fortin,  E.,  spruce,  3,282  ft.  at  $20;  Morin,  A.  &  Fils,  cartage,  etc.,  $30.50 .  96  14 

Repairs,  Sept.  28-Oct.  7:  carpenters,  7  d.  at  $2.50,  53  at  $2;  cartage  $18 .  141  50 

St.  Jerome:  addition  to  wharf  ($2,099) — 

Conductor,  Alfred  Fortin,  Aug.-Oct.,  Nov.  9-13,  Feb.  9-Mar.  25,  107*  at  $3,  outlay,  $7.35.  329  85 

Carpenters,  8*d.  at  $2.50,  133f  at  $2.25 .  322  23 

Labourers,  164*  d.  at  $2;  carters,  84  d.  at  $2.75 .  559  52 

Aubin,  A.:  stone,  8  toise  at  $6.50,  labour,  etc., '$7. 86 .  59  86 

Fortin,  II:  spikes,  1,503*  lb.  at  5c.;  repairs,  etc.,  $4.54 .  79  82 

Fortin,  T.,  stone  $64,  cartage  $8.25;  Simard,  Jos.,  timber,  etc.,  $69.50 .  141  75 

Perron.  Tremblay  &  Co.:  nails,  11  kegs  at  $3.50,  9  at  $3.60;  sundry,  $42.50 .  113  40 

Simard,  J.  B.:  plank,  21,838  ft.  at  $18;  sundry  timber,  $40.70 .  433  79 

Small  payments:  timber,  $38.18,  spikes,  $20.60 .  58  78 

St.  John  Boom:  labour  $37.50;  timber  $50.19;  spikes,  etc..,  $11.36 .  99  05 

St.  Johns:  Papineau,  L.,  rent  of  shed  for  warehouse,  12  m . .* .  60  00 

St.  Johns  House  Boat:  repairs,  labour .  54  00 

St.  Joseph  de  Sorel:  freight  she  1  on  wharf  ($1,056.83) — 

Work  under  Ls.  Cartier,  Oct.  1-Nov.  4: 

Conductor,  Ls.  Cartier,  26  d.  at  $4;  painters,  l*d.  at  $2.75,  4*  at  $2 .  117  13 

Labourers,  123*  d.  at  $2;  carters,  30*  d.  at  $3 .  338  00 

Work  under  D.  Peloquin,  Mar.  6-31 — 

Foreman,  D.  Peloquin,  21*  d.  at  $3.50,  outlay  $3.48 .  78  73 

Joiners,  39  d.  at  $2.50 .  97  50 

Beauchcmin  &  Fils,  stone  $50,  loading,  $6.25;  Desrosiers,  J.  L.,  pine,  4,374  ft.  at  $32.50  198  40 

Trempe,  Ls.  T.,  stone,  56*  yds.  at  $1.75 .  98  88 

Small  payments:  carting  sand,  $51.25;  bolts  $28.29;  timber,  $25;  sundries,  $23.65. . .  128  19 

St.  Justin  Protection  Wall  ($1,907.81) — 

Foreman,  A.  Dupuis,  July,  Aug.  11-15,  31-775  d.  at  $2.50 .  79  44 

Hauling  stone,  $1,554.19;  weighing,  $46.95;  labour,  $101.27 .  1,702  41 

Beaumier,  J.,  scale,  $115;  Bernier,  J.,  nails,  etc.,  $1.60;  Carufel,  D.,  deal,  $9.36. .  125  96 

St.  Lambert:  repairs  ($306.15) — 

Conductor,  N.  Gravel,  9  d.  at  $4;  carpenters,  18  d.  at  $3;  labourers,  $14 .  104  00 

Achim,  H.:  spruce  and  pine,  5,497  ft.  at  $35;  sundries,  $9.76 .  202  15 

St.  Laurent:  survey:  labour,  $22;  driving,  $20;  meals,  etc.,  $9.45 .  51  45 

St.  Laurent,  Isle  d’Orleans:  wharf  repairs  ($4,226.92) — 

Conductor,  H.  Godbout,  Aug.  3-Oct.  31,  69  d.  at  $3 .  207  00 

Carpenters,  302*  d.  at  $2.25;  labourers,  149  d.  at  $2 .  979  22 


Carried  forward 


760,901  23 
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brought  forward .  760,901  23 

St.  Laurent,  Isle  d’Orlcans — Concluded. 

Chantier  Maritime  de  St.  Laurent:  rock  elm,  4,725  ft.  at  ll|c.;  pine,  $03.90;  oak,  $69.23; 

spikes,  $55.64;  hardware,  etc.,  $153.91 . ’  ggg  05 

Coulombe,  II. :  spruce,  24,058  ft.  at  $24,  645  1.  ft.  at  2§c .  593  52 

Gignac,  J.  H.:  spruce,  13,884  ft.  at  $23,  34,498  at  $29.50;  fir,  1,770  ft.  at  $55;  freight,  Si  1.64  1,446  03 

Masson,  A.  D.:  nails,  18  kegs  at  $3;  sundries  $20.30 .  ’  74  30 

Trepanier,  Capt.  P.:  freight,  etc .  40  go 

St.  Majorique:  approaches  to  bridge  ($7,544.36) — • 

Conductor,  Adeline  Fournier,  May- Aug.,  Nov.  16-Dec.  14,  83|  d.  at  $2.50;  assistant,  L. 

Stanley,  55  d.  at  $2.50 .  349  75 

Carpenters,  170-9  d.  at  $2;  blasters,  69-8  d.  at  $2;  blacksmith,  34  d.  at  $2 .  549  40 

Foreman  of  fascine  work,  P.  Fournier,  46-4  d.  at  $2 .  92  80 

Labourers,  63-9  d.  at  $1.75,  118  at  SI. 70,  1,734-3  at  $1.50,  16  at  $1.25,  82-9  at  $1 .  3,016  87 

Horse  hire,  255  -4  d.  at  75c . '. .  191  54 

Davis,  J.  F.:  spikes,  10  kegs  at  $4.95;  wire,  819  lb.  at  5c.;  rope,  etc.,  $14.85 .  105  30 

Drapeau,  Jos.:  timber,  19,150  ft.  at  $15, 8,676  at  $12,  475  1.  ft.  at  63c.,  sundry,  $38.62;  ground 

rent,  2  yr.,  $40;  boathire*  $25 .  525  85 

Stone,  3,707  yd.  at  50c.,  707£  at  40c.;  fascines,  115,650  at  |c.;  lumber,  378  ft.  at  10c.,  244 
at  9c.,  350  at  7c. ;  towing,  $52;  labour,  $36;  dynamite,  $30;  sawing,  $20.69;  sundries, 

$67.31.  Paid  as  follows:  Adams,  C.  $52,  E.  $118.50,  J.  $62.43;  Bond,  C.  $84.50,  P. 

$56.81,  S.  $50;  Fortin,  Amable  $104.56;  Fournier,  D.  $86,  Eugene  $162.20,  Euloge 
$67.50,  Evariste  $66.50,  F.  $68.50,  Jos.  $285.50,  N.  $73.50;  Gonicr,  B.  $97.60,  J.  $73.75; 

Jacques,  G.  $89.50;  Olsson,  C.,  $71.40;  Roberts,  A.,  $78.75,  J.,  $125,  J.  T.,  $53.75; 

Stanley,  G.  $86.25,  P.  L.  $144.25,  R.  $81.50;  Visnard,  J.  $66.05;  small  payments, 

$409.55 . . . . .  2,715  85 

St.  Marc:  repairing  Larue  wharf  ($146.90) — 

Foreman,  C.  Laflamme,  10  d.  at  $3;  labour,  16  d.  at  $2 .  62  00 

Stone,  $55.90;  timber,  $28;  nails,  $1 .  84  90 

St.  Mathias:  Parent,  A.,  moving  shed . .  10  00 

St.  Maurice:  pontoons  ($505.95) — 

Foreman,  W.  Deschenes,  June,  $75;  watchman,  $24 .  99  00 

Carpenters,  etc.,  24-6  d.  at  $3,  54-3  at  $2.70,  21  at  $2.50,  9-9  at  $2.20,  3  at  $2 .  300  69 

Small  payments:  board,  $39;  cartage,  $34;  track  and  wheels,  $25.36;  sundries,  $7.90 .  106  26 

St.  Michel  de  Bellechasse:  repairs  to  wharf  ($1,997.97) — 

Conductor,  Etienne  Goupil,  June  29-Sept.  19,  59  d.  at  $3 .  177  00 

Carpenters,  55  d.  at  $2.50,  57  at  $1.75;  labourers,  235^  d.  at  $1.50 . ; .  590  50  * 

Goupil,  F.  E.,  cartage  $53.75;  Martincau,  G.,  smithwork,  $55.06 . .  108  81 

Roy,  G.,  hardware . : .  70  23 

Rucllard,  E.:  spruce,  26,727  ft.  at  $22,  6,295  at  $24;  cedar,  7,899  ft.  at  $24;  birch,  $23.62; 

sundry  timber,  $99.21 .  •  1,05143 

St.  Nicholas:  repairs  to  wharf  ($4,672.64) — 

Conductor,  Benj.  Moffet,  July  3- Dec.  9,  Mar.  22-23,  129-8  d.  at  $2.50 .  324  50 

Carpenters,  107  d.  at  $2.50,  120-3  at  $2 . ( .  508  10 

Labourers,  430-2  d.  at  $1.75;  carters,  38-5  d.  at  $3 .  868  39 

Brown,  J.  &  W.  D.,  pine,  19,206  ft.  at  $43;  Lemay,  ().,  paint,  etc.,  $67.47 .  893  33 

Drolet,  F.  X.  &  Co.:  iron,  3,363  lb.  at  3|c.;  labour,  etc.,  $31.55 .  140  85 

Gagnon,  A.:  cedar,  32,597  ft.  at  $20;  loading,  $6 .  657  94 

Leitch,  Ernest:  spruce,  19,121  ft.  at  $27.50,  14,650  at  $27;  unloading,  $5 .  926  38 

Young,  H.  Co.:  iron,  3,209  lb.  at  2-2c.;  spikes,  6  kegs  at  $3.40,  8  at  $3.60,  8  at  $4.25;  sun¬ 
dries,  $21.76 .  175  55 

Small  payments:  freight,  $88.10;  smithwork,  $42.78;  hardware,  etc.,  $46.72 .  177  60 

St.  Paul,  lie  aux  Noix,  survey:  labour,  16j  d.  at  $2 .  33  00 

St.  Roch  des  Aulnaies,  addition  to  wharf  ($2,822.50) — 

Conductor,  Jos.  Cvp.  Pelletier,  July  7-Sept.  1,  51  d.  at  $3 .  153  00 

Carpenters,  78  d.  at  $2.50,  147  at  $2 .  489  00 

Carters,  140  d.  at  $2.50;  labourers,  132  d.  at  SI  .50  .  548  00 

Boulanger,  E.  &  Fils:  spruce,  25,569  ft.  at  $21.60;  freight,  $*10 .  592  29 

Fortin,  Alf.  D.:  iron,  3,815  lb.  at  3c.;  sundries,  $37.35 .  151  80 

Jean,  W.,  smithwork,  $62.52;  Usines  Generales  Co.,  steel  hand  crane,  $150 .  212  52 

Pelletier,  Nap.:  spruce,  2,673  1.  ft.  at  17c.,  1,704  at  7c.,  3,200  ft.  deals  at  $20;  stone,  60  toise 

at  50c.;  sundries,  $8.20 .  675  89 

St.  Romuald,  removal  of  boulders  ($1,499.46) — 

Gravel  Lumber  Co.  ($1,499  46) — 

Conductor,  A.  Cantin,  July  17-15,  Aug.  11-Sept.  11,  32-7  d.  at  $4 .  130  80 

Carters,  27-75  d.  at  $3.50;  labourers,  465-3  d.  at  $2.50 .  1,260  50 

Dynamite,  250  lb.  at  27c.;  fuse,  etc.,  $14.60;  steel,  etc.,  $26  06 .  108  16 

St.  Simeon,  repairs  to  wharf  ($1 , 388 . 61 ) — 

Conductor,  Cvrille  Harvey,  Aug.  1-11,  Nov.  17-30,  Dec.  16-31,  Feb.  15  24,  Mar.  1-5, 

18-25,  38  8  d.  at  $3 .  116  40 

Carpenters.  28-7  d.  at  $3,  21*5  at  $2.50,  98*  at  $2 .  336  85 


Carried  forward .  783,627  96 
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Harbours  and  liners:  Quebec — Continued. 

Brought  forward . . 

St.  Simeon,  repairs  to  wharf — Concluded. 

Labourers,  38  - 1  d.  at  $1.80;  cartage,  $1 . , . 

Standard  Construction  Co.:  slip  hoist,  $469;  freight,  $14 . 

Terreau  &  Racine:  iron,  $12.16;  weights,  $162.53;  freight,  $8.75 . 

Tremblay,  E.:  meals,  $69;  sand,  $26;  spruce,  $12 . . 

Small  payments:  smith  work,  $41.85;  spruce,  $9.90;  sundries,  $40.59 . 

St.  Simeon:  Survey  ($280.97) — 

Chainman,  13  d.  at  $2.50;  oarsmen,  12}  d.  at  $2;  boat  hire,  $4.87 . 

Board,  $159.35;  driving  etc.,  $59.25.  Paid  as  follows:  D.  Belanger,  $1 10;  small  payments, 

*108.60 . 

St.  Timothee,  repairs  to  wharf  ($1,501.45) — 

Conductor,  E.  Boissoneault,  June  22-Aug.  22,  52  d.  at  $3 . 

Carpenter,  284  d.  at  $3;  carter,  35  d.  at  $3 . 

Labourers,  40}  d.  at  $2.50,  52  at  $2 . »  . . . 

Meloche,  H.:  pine,  1,953  I.  ft.  at  14e.;  stone,  $12;  spikes,  etc.,  $14.78 . 

Stone,  103  toise  at  $6;  earth,  $6;  hardware,  $10.50.  Paid  as  follows:  A.  Boissonneault,  $390; 

M.  Galarneau,  $132;  A.  Lcduc,  $102;  O.  Le  Boeuf,  $10.50 . 

St.  Valier:  extension  to  wharf:  advertising,  $335.86;  King’s  Printer,  $40.87 . 

Ste.  Victoire:  freight  shed  and  wharf  improvement  ($1,997) — 

Papillon&  Gouin:  construction  of  freight  shed,  widening  approach,  grading  road,  building 

fence . 

Inspector  of  work,  R.  Lariviere,  Aug.  26-Sept.  22,  24  d.  at  $3 . 

St.  Yven,  repairs,  labour,  etc . 

Tadoussac:  Maher,  J.  N.,  services  as  keeper  of  shed,  8  m . 

Tadoussac,  Anse  a  l’Eau,  repairs  to  wharf  ($1,478.08) — 

Conductor,  Jos.  Gagnon,  Sept.  7-Oct.  31,  Nov.  24-Dec.  10,  524  d.  at  $3 . 

Carpenters  and  labourers,  185f  d.  at  $2 . 

Cid,  Pierre:  spruce,  etc.,  731  I.  ft.  at  10c.,  513  at  16c.,  13,263  ft.  deals  at  $20;  pine,  641  1.  ft. 

at  50c.;  birch,  $35;  paint,  $4 . . . 

Gravel,  H.,  smith  work . 

Small  payments:  timber,  $38. 18;  chain,  $35.70;  hardware,  $24.36;  carting,  $3 . 

Three  Rivers  Shelter  Basin,  soundings,  labour . 

Three  Rivers  Harbour,  deep  water  wharf  at  west  end  ($20,538) — 

Collins  Giroux  ($17,430.09) — 

Timber  dock  and  ice  breaker  complete,  $142,900;  less  macadam,  76,000  sq.  ft.  at 
7c.;  cribwork,  175,814  cu.  ft.  at  14|c.;  stone  talus,  3,895  cu.  yd.  at  $1.50;  rip  rap, 
$300;  less,  $36,290  paid  in  1910-11,  V-230,  $57,560.  paid  in  1911-2,  V- 240,  35,050 

paid  in  1912-3,  Y — 273,  and  $31,010  paid  in  1913-4,  Y — 251 . . 

Filling,  265,644  cu.  yd.  at  24c.;  less  $18,500  paid  in  1912-3,  V — 273  and  $36,230  paid 

in  1913-4,  V— 251  . . . . 

Bailey,  W.,  clerk,  services,  April  1-Feb.  15,  less  July,  at  $75 . 

Bell  Telephone  Co.:  rent  of  telephones:  77,  Oct.-Dec.,  $6.25;  266,  Oct.-Mar.,  $16;  601,  Oct. 

-Mar.,  $13.50 . . . . ' . . ..: . 

Bourgeois,  John:  travel,  $18.60;  outlay  for  cleaning,  $47.75;  sundries,  $12.52 . 

Duval,  Eloi,  asst,  engineer:  services,  April  1-Feb.  15,  less  July,  at  $90 . 

Gelinas,  F.,  cartage,  $151.75;  Printing  &  Publishing  Co.,  rent,  May-Feb.,  less  July,  $315 

Michelin,  E.,  inspector:  services,  April  1-Jan.  12,  lefes  July,  at  $100 . 

Small  payments:  rent,  April,  $25;  lighting,  Mar.  5,  1913-May  8,  1914,  $16.10;  hardware, 

etc.,  $19. 75 . 

King’s  Printer . . . 

Thurso  wharf  ($11,699.76) — 

Belanger,  A.:  contract  for  wharf,  complete,  $11,878.70;  extra  work,  $120;  less  $1,020  paid 

in  1913-14,  V— 251 . . . ../. . 

Inspection  of  work,  April  1-Dec.  15  at  $80:  Amcdee  Lafrumboise,  $80;  Casiinir  Laframboise, 

$598  71 . .  . . 

Putting  up  hand  railing . 

Advertising . #. . 

Trois  Pistoles:  Harbour  Improvements  ($10,537.05) — 

Survey  and  Soundings,  Feb.  9-11:  labour,  $16;  boat  hire,  etc.,  $1.25 . 

Repairing  Breakwater,  May  18-Aug.  4 — 

Conductor,  Jos.  Masse,  67  d.  at  $3;  carpenter,  67  d.  at  $2.50 . . 

Labourers,  356d.  at$2,  179at$1.75,  673at$1.50,  7|at$l;  canoe  hire,  $16.75 . 

Completing  South  Pier  and  Repairing  North  Pier,  May  18-Sept.  30 — 

Conductor,  Jos.  Leclerc,  1 124  d.  at  $3;  carpenter,  107  d.  at  $2.50;  boat  hire,  $5.50 . 

Labourers,  415  d.  at  $2,  9404  at  $1.50,  39  at  $1.25;  carters,  4284  d.  at  $2 . 

Beaulieu,  A.,  smithwork,  $68.93;  Charet,  C.,  cedar,  $59.64 . 

Deschcsne  &  Fortin:  timber,  5,890  1.  ft.  at  5c.,  9,974  at  17c.,  537  at  22c.,  2,179  at  25c.;  deals, 
16,082  ft.  at  $18;  iron,  cut  and  worked,  10,470  lb.  at  4J-c.;  spikes,  10  kegs  at  $4.50; 

hardware,  etc.,  $68.66 . . 

Renouf,  Jos.:  spruce,  6,392  ft.  at  $18,  138  1.  ft.  at  24c.,  sundry,  $58.84 . 


,  A.  1916 


$  cts. 
783,027  96 


69  58 
483  00 
183  44 
107  00 
92  34 

62  37 

218  60 

156  00 
190  50 
220  25 
300  20 

634  50 
376  73 


1,925  00 
72  00 
50  05 
40  00 

157  50 
371  50 

779  94 
67  90 
101  24 
74  50 


8,405  53 

9,024  56 
715  05 

35  75 
78  87 
858  15 
466  75 
838  64 

60  85 
53  85 


10,978  70 

678  71 
14  00 
28  35 

17  25 

368  50 
2,059  05 

609  75 
3,146  03 
128  57 


3,527  25 
207  01 


Carried  forward 
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Harbours  and  Rivers:  Quebec— Continued.  $  cts 

Brought  forward .  832,063  27 

Trois  Pistoles — Concluded. 

Rousseau,  Mine.:  dynamite,  150  lb.  at  34c.;  fuse,  etc.,  $15.70 .  gg  70 

Usines  Gencrales  de  Chars  et  de  Machineries:  steel  cranes,  2  at  $135;  chain,  $12.80;  pulley 

$6.50;  freight,  $8.58 . .  ’  297  88 

Small  payments:  smithwork,  $24.70;  sawing,  $17.86;  stoves,  $15,  $4.50;  sundries,  $47 .  109  gg 

Varennes:  Protection  Work  ($1,755.39) — 

Conductor,  Ls.  Geoffrion,  Oct.  1-27,  Nov.  25-Dec.  10,  33  d.  at  $3 .  99  qq 

Labourers,  385-45  d.  at  $2;  carters,  1  d.  at  $5,  86 -43  at  $3 .  1  035  20 

Dalpe,  H.,  stone,  7  toise .  ’  70  00 

Gardaix,  C.:  laying  “Cuirasse  Flexible  Decauville”,  186  sq.  yd .  423  35 

Cartage,  etc . . . .  48  15 

Legal  services,  Aime  Langlois,  Varennes .  79  99 

Vercheres,  Shed  on  Wharf:  labour .  31  00 

Verdun,  Soundings:  labourer,  11  d.  at  $2;  boatmen,  22-3  d.  at  $2.50 .  77  75 

Verdun:  Repairing  Earth  Embankment  ($75) — 

Conductor,  N.  Paul,  May  30-June  11, 11  d.  at  $3 . . . .  33  00 

Labour,  12|  d.  at  $2;  bends  and  sleeve,  $17 .  42  00 

Verdun  to  Cote  Ste.  Catherine:  Survey  ($266) — 

Chainmen,  18  d.  at  $2.50;  labourers,  78  d.  at  $2;  carter,  13  d.  at  $5 .  266  00 

Ville  Marie:  Wharf  ($4,779.19) — 

Brewder,  Robt.:  contract  for  wharf  complete,  $17,971.93;  lengthening  approach,  $400.62; 

sundry  extra  work,  $432.89,  less,  $14,660  paid  in  1913-4,  V — 252 .  4, 145  44 

Inspector  of  work,  H.  Lefebvre,  Apr.,  May,  $160,  outlay,  $1.95 . lgl  95 

Small  payments:  timber,  $49.40;  labour,  $25.50;  sundries,  $22.15 .  97  05 

Pay-lists,  July  (el3,  27-31,  Aug.  1-20 — 

Carpenters,  14  cl.  at  $3.25,  33  d.  at  $3;  blacksmith,  5  d.  at  $2.75 .  158  25 

Labourers,  21  d.  at  $2.75,  281  at  $2.50;  tug  hire,  3£  d.  at  $25 .  216  50 

Ville  Marie:  Repairing  Old  Wharf:  labour,  $49;  plank,  $12 .  gl  00 

Yamachiclie:  Surveys,  etc.  ($305.37) — 

Beauchemin,  F.,  taking  soundings,  $36.75,  putting  up  fence,  $40 .  76  75 

Small  payments:  labour,  761  d.  at  $1.50;  cartage,  $45;  timber,  etc.,  $68.87  .  228  62 

Yamaska  River  Dam:  Settlement  of  Claims  ($4,698.51) — 

Compensation  for  damages  to  property  caused  by  floods  occasioned  in  1905  and  1906  by 
government  dredging:  A.  Bergeron,  $535,  Amedce  de  Tonnancourt,  $1,051.75,  B. 

Rajotte,  $453.50,  36  small  payments,  $2,580 .  4, 620  25 

Millen,  Jas.:  diver  and  apparatus,  3  d.  at  $20;  outlay,  $18.26 .  78  26 

Floating  Derrick  and  Pile  driver  ($400.33) — 

Blacksmith,  10  d.  at  $3;  carpenter,  26  d.  at  $2.50 .  95  00 

Caulkers,  58-2  d.  at  $2.50;  labourers,  58  d.  at  $2 .  262  26 

Hardware,  oakum,  etc .  43  07 

Chicoutimi  Office  ($17,220.20) — 

District  engineer,  P.  E.  Amiot,  1  y .  2,300  00 

Asst,  engineers:  L.  P.  Amiot,  $1,200,  J.  O.  Lachance,  $1,300,  T.  L.  Villeneuve,  $1,800 .  4,300  00 

Summer  assistants  at  $75:  L.  Delisle,  $375,  G.  Giroux,  $300,  L.  Levesque,  $300,  P.  Vezina, 

$300 . : .  1,275  00 

Clerks:  J.  A.  Couet,  $1,500,  H.  A.  Martin,  $1,150 . 2,650  00 

Draughtsman,  L.  J.  Savard,  13  m.,  $975;  messenger,  M.  Desbiens,  13  m.,  $650 .  1,625  00 

Foremen,  Mar  .-Mar.:  J.  Rainds,  $1,083.29;  Wm.  Warren,  $1,170 .  2,253  29 

Travel  and  outlay:  L.  P.  Amiot,  $32.90,  P.  E.  Amiot,  $714.69,  J.  A.  Couet,  $698.37,  L. 

Dclisle,  $8.95,  G.  Giroux,  $25.20,  J.  O.  Lachance,  $150.61,  L.  Levesque,  $11.85,  H.  A. 

Martin,  $184.50,  L.  J.  Savard,  $7.85,  T.  Villeneuve,  $76.80,  Wm.  Warren,  $30.65 .  1,942  37 

Beaulieu,  W.,  driving,  $150.30;  Cimon,  S.,  boating,  $55 .  205  30 

Fortin,  T.,  driving,  $64.50,  board,  $22;  Jean,  F.,  watchman,  $62 .  148  50 

Ottawa  Car.  Mfg.  Co.,  water  measurer  and  distributor .  235  00 

Small  payments:  driving,  $107.75;  freight,  $49.14,  medical  services,  $25,  board,  $23.75, 

chair,  $17,  sundries,  $63.10 .  285  74 

Isle  Verte  Office  ($13,008.35) — 

District  engineer,  J.  T.  Bertrand,  1  y .  2,700  00 

Asst,  engineers:  J.  E.  Bonaventure,  10  m.,  $750;  P.  E.  Cote,  13  m.,  $975;  L.  Hall,  y.,  $1,600; 

J.  Richard,  13  m.,  $1,841.66 .  5,166  66 

Summer  assistants  at  $75:  II.  Bertrand,  $237.50,  C.  Ferland,  $277.50,  J.  E.  Fournier, 

$487.50,  J.  P.  Lafleche,  $300,  J.  M .  Lefebvre,  $300,  T.  L.  Tremblay,  $150 .  1 , 752  50 

Stenographer,  S.  Collin,  y .  600  00 

Travel  and  outlay:  J.  T.  Bertrand,  $851.97,  J.  E.  Bonaventure,  $173.50,  P.  E.  Cote,  $148.41, 

C.  Ferland,  $97.50,  J.  E.  Fournier,  $156.75,  L.  Hall,  $445.61,  J.  It.  Lafleche,  $39.90,  J. 

M.  Lefebvre,  $2,  J.  F.  Richard,  $263.50,  T.  L.  Tremblay,  $39.05 .  2,218  19 

Rent  of  office  at  $15:  B.  II.  Bertrand,  6  m.,  Mine.  J.  T.  Bertrand,  5  m .  165  00 

Beaudin,  Z.,  board,  $60;  Ottawa  Car.  Mfg.  Co.,  water  measurer,  $235 .  295  00 

Small  payments:  boat  hire,  $62;  repairs,  $40;  board,  $9 .  Ill  00 


Carried  forward .  875,815  00 
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Harbours  and  Rivers:  Quebec — Continued.  $  cts. 

Brought  forward .  875,815  00 

Montmagny  Office  ($15,412.59) — 

District  engineer,  J.  A.  Tremblay,  y .  2,700  00 

Assistant  engineers:  M.  Bender,  $1,500;  L.  Boulet,  $1,900;  A.  A.  Gobeil,  Dec. -Mar.,  $363; 

C.  F.  Leclerc,  SI, 000;  D.  Paquet,  $1,100;  B.  Renault,  $1,100;  G.  N.  Tremblay,  $1,200.  8, 163  00 

Summer  assistants  at  $75:  A.  Beland,  $212.50,  L.  P.  Blais,  $165,  E.  Guay’,  $217.50,  T. 

Tremblay,  $217.50,  T.  L.  Tremblay,  $32.50 .  845  00 

Foreman,  E.  Gagne,  Mar.-Mar .  1,300  00 

Travel  and  outlay:  A.  Beland,  $10.80,  M.  Bender,  $413.05,  L.  N.  Boulet,  $254.85,  E.  Gagne, 

$145.36,  A.  A.  Gobeil,  $40.15,  E.  Guay,  $42.30,  C.  F.  Leclerc,  $198.54,  D. -Paquet, 

$163.87,  J.  B.  A.  Renault,  $176.62,  G.  N.  Tremblay,  $14.30,  J.  A.  Tremblay’,  $414.67, 

Thos.  Tremblay,  $31.60,  T.  L.  Tremblay,  $38.90 . ’. .  1 , 945  01 

Bell  Telephone  Co.,  tolls,  $60.39;  McClure,  J.  A.,  repairing  transit,  $55 .  115  39 

Ottawa  Car  Mfg.  Co.,  water  measurer,  $235;  Talbot,  Jos.,  driving,  $59.84 .  294  84 

Small  payments:  rent  of  shed,  $25,  telegrams,  $7.42,  sundries,  $16.93 .  49  35 

Montreal  Office  ($40,996.69) — 

District  engineer,  J.  L  .Michaud,  yr . . .  2,700  00 

Assistant  engineers:  J.  A.  Adam,  $1,200;  L.  Dansereau,  $2,006.15;  A.  E.  Dubuc,  $2,500; 

J.  E.  Gagnon,  June-Mar.,  $1,250;  J.  T.  Girard,  $1,900;  A.  Grondin,  $1,300;  J.  Landry, 

Mar. -May,  $225,  June-Mar.,  $1,500;  J.  N.  Levesque,  $1,700;  P.  Paradis,  $2,400;  J.  L. 

Preville,  $1,000 .  16,981  15 

Student  assistants  at  $75:  J.  Barcelo,  $300,  O.  Bessette,  $300,  F.  Hale,  $300,  H.  Marquette, 

$300,  D.  W.  O’Shea,  $225,  O.  Rolland,  $300,  R.  Savoie,  $300 .  2,025  00 

Accountant:  R.  M.  Boright,  Oct.  8-Mar.  31,  $721.77;  J.  Archambault,  Apr.-Aug.,  $541 .65. .  1,263  42 

Clerks:  Miss  T.  Duhamel,  $500;  Chas.  Groleau,  $1,000;  E.  St.  Jorre,  $1,200;  Miss  L. 

Ste.  Marie,  $750 .  3,450  00 

Clerk  of  works,  13  m.,  H.  Constant,  $1,300;  clerks,  13  m.,  W.  Abbott,  $1,300,  Mrs.  C. 

Arcand,  $975 .  3,575  00 

Foreman,  H.  Beique,  13  m.,  $1,300;  foreman  of  borings,  G.  Leger,  12  m.,  $1,200 .  2,500  00 

Messenger,  A.  Cherrier,  Mar.-Mar . ' .  990  00 

Travel  and  outlay:  Win.  Abbott,  $7.60;  J.  A.  Adam,  $154.49;  J.  Barcelo,  $79.20;  H. 

Beique,  $418.55;  O.  Bessette,  $141.95;  H.  Bonenfant,  $37.65;  R.  Boright,  $24.05;  H. 

Constant,  $435.60;  J.  L.  Dansereau,  $1,009.56;  A.  E.  Dubuc,  $219.10;  J.  E.  Gagnon, 

$190.60;  J.  T.  Girard,  $455.60;  Wm.  Graham,  $179.69;  A.  Grondin,  $232.20;  F.  Hale, 

$38.10;  Jos.  Landry,  $257.50;  Geo.  Leger,  $473.18;  J.  N.  Levesque,  $344.85;  H. 

Marquette,  $54.60;  J.  FI.  Michaud,  $92.90;  D.  W.  O’Shea,  $<82.95;  P.  Paradis,  $639.71; 

J.  II.  Parent,  $397.37  (less  $150  advance  of  1913-14,  V— 253);  J.  L.  Preville,  $383.45; 

O.  Robillard,  $86.65;  R.  Savoie,  $94.50 .  6,381  60 

Bell  Telephone  Co.:  exchange  service,  Dec.  23-Apr.  30,  1914,  $12.47;  moving  telephone,  $6; 

long  distance,  tolls  $126.86 . 145  33 

Mont  real  Blue  Print  Co.,  prints,  etc .  201  65 

Montreal  City,  water  rates,  $60;  Murphy,  Mrs.  M.,  storage,  $60  .  120  00 

Montreal  Light  Heat  &  Power  Co.:  elec,  light,  Jan.  17-May  19,  Sept.  1-Feb.  27,  1915 .  49  33 

Office  Equipment  Co.:  desk,  $52;  cabinet,  $40;  chairs,  etc.,  $93.45 .  185  45 

Taylor,  E.  FI.,  plastering  and  tinting  walls,  etc.,  of  engineer’s  office .  64  00 

Small  payments:  auto  hire,  $59,  repairing  transits,  etc.,  $51.70,  toilet  laundry  service,  $36, 
rent  of  storehouse,  $30,  lettering  doors,  $22.50,  awnings,  $22.50,  repairing  typewriter, 

$18.30,  screen,  $18,  ice,  $14,  water,  $13,  sundries,  $79.76 .  364  76 

Quebec  Office  ($33,098.09)— 

Supervising  engineer,  A.  R.  Decary,  $2,800;  district  engineers,  T.  Breen,  $2,700,  A.  Dupuis,  . 


Assistant  engineers:  L.  Brunet,  $1,300;  C.  Chapais,  Apr.,  May,  $350;  F.  du  B.  Gauvin, 

$1,866.66;  J.  O.  Lavoie,  $1,500;  C.  Lessard,  1  y.,  less  27  d.  in  Oct.,  $1,112.90;  J. 

Pothier,  $1,300;  J.  E.  Sirois,  $1,800;  IF.  Warren,  $1,800 .  11,029  56 

Summer  assistants  at  $75:  FI.  Cimon,  $225;  V.  Duclos,  $107.50;  E.  Lavigne,  $150; 

L.  P.  Savard,  $282.50 . . .  765  00 

Accountant,  A.  Pelletier,  Oct.  14-Mar.  31,  $856.45;  clerks:  Miss  C.  Blais,  $600;  Miss  C. 

Dorion,  $799.98,  Miss  C.  V.  Frechette,  Apr.,  $58.33 . . .  2,314  76 

General  foreman,  C.  Forgues,  12  m.,  $1,200;  inspector,  A.  Pouliot,  1  y.,  $900 .  2, 100  00 

Travel  and  outlay:  T.  Breen,  $237.36;  L.  Brunet,  $58.85;  FI.  Cimon,  $33.07;  A.  R.  Decary, 

$3,475.45;  C.  Dorion,  $65.72;  V.  Duclos,  $14.70;  A.  Dupuis,  $1,128.86;  C.  Forgues, 

$245.29;  F.  Gauvin,  $29.42;  E.  Lavigne,  $60.35;  J.  O.  Lavoie,  $40.30;  C.  C.  Lessard, 

$93.90;  J.  A.  Pelletier,  $10.10;  J.  A.  Pothier,  $434.86;  L.  P.  Savard,  $58.80;  J.  FI. 

Sirois,  $444.25;  H.  Warren,  $341 .69 .  6,772  97 

Bell  Telephone  Co.:  exchange  service,  Oct.  24-Mar.  31,  $11.35;  long  distance  tolls,  $464.05; 

moving  telephone,  $2 .  477  40 

Canada  Office  Furniture  Co.:  table,  $57.25;  chair,  $19 .  76  25 

Gauthier,  Mine  1\,  board  of  foreman,  $81;  Grenier,  Mrs.  J.,  charing,  $360 .  441  00 

Hughes-0 wens  Co.,  blue  print  machine .  400  00 

Office  Specialty  Mfg.  Co.:  desk,  $51.75;  chair,  $8.25 .  60  00 

United  Photographic  Stores,  photographs,  supplies,  etc .  142  57 


Carried  forward 
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Brought  forward .  904,803  79 

Quebec  Office — Concluded. 

Small  payments:  driving  and  cartage,  $82. 24;  blue  prints,  $08.51;  board,  $46.75;  telegrams 
and  telephone  tolls,  $45.73;  electric  light,  Sept  .-Mar.,  $45.50;  painting  gauges,  $30; 

2  clocks,  $21;  rent  of  p.  o.  boxes,  $18;  sundries,  $160.85 .  518  58 

Rimouski  Office  ($15,786.73) — 

Assistant  engineers:  J.  A.  Beauchamp,  Dec.,  $75;  T.  Dery,  Jan.  25-Mar.  31,  $167.50;  .T.  L. 

Fyfe,  $1,200;  J.  Legare,  $1,008.33;  J.  E.  Letendre,  $1,080;  G.  E.  Tache,  $1,095;  H. 

Taschereau,  Apr.-July,  Oct.,  Dec.,  $450;  L.  G.  Trudeau,  $1,475 .  6,550  83 

Student  engineers:  A.  Beauchamp,  $435;  T.  Dory,  $350;  E.  J.  Flynn,  $257.50;  A.  Gagnon, 

$325;  J.  A.  LeBlanc,  $310;  J.  Lepage,  $35;  C.  McLean,  $230;  S.  Roy,  $275;  A. 

Taschereau,  $172.50 .  2,390  00 

Travel  and  outlay:  A.  Beauchamp,  $18.40;  A.  Boulay,  $4.65;  T.  Dcry,  $21.35;  E.J.  Flynn, 

$17;  J.  L.  Fyfe,  $54.05;  A.  Gagnon,  $17;  L.  P.  Lavoie,  $74;  G.  A.  LeBlanc,  $13.40; 

J.  Legare,  $21.65;  J.  Lepage,  $17.60;  E.  Letendre,  $21.70;  C.  McLean,  $12.05;  S.  Itoy, 

$11.70;  J.  C.  Tache,  $481.82;  G.  E.  Tache,  $109.68;  H.  Taschereau,  $16.60;  L.  G. 

Trudeau,  $31.35 . 944  00 

Foremen:  E.  J.  Carbonneau,  Mar.-Tan.,  $1,100,  travel  and  outlay,  $417.77;  A.  Lavoie, 

$1,200,  travel  and  outlay,  $302.88;  M.  LeBlanc,  $1,200,  travel  and  outlay,  $338.87 _  4,559  52 

Messengers:  A.  Banville,  4  m.,  $60;  E.  Beaulieu,  3  m.,  $45;  A.  Collin,  5  m.,  $100 .  205  00 

Credit  Municipal  Canadien:  elec,  lighting,  Sept.-June,  1914,  Jan. -Apr.,  1915. .- .  60  20 

Lavoie,  L.  P.,  driving,  $288;  Ottawa  Car  Mfg.  Co.,  water  measurer,  $235 .  523  00 

Tache,  Mme  J.  C.,  rent  of  office,  6  m.  at  $25,  8  at  $30 .  390  00 

Small  payments:  wading  pants,  $38;  rent  of  telephone,  Dec.,  1914-Dec.,  1916,  $27.08; 

canoe,  $25;  smithwork,  $22.10;  sundries,  $52 .  164  18 

Sherbrooke  Office  (812,595.71) — 

District  engineer,  A.  G.  Sabourin,  y .  2,166  66 

Assistants:  F.  Badin,  $1,000;  R.  de  Valter,  Apr. -Mar.,  $1,000  (enlisted);  G.  T.  Dodge, 

$1,300;  L.  Mignault,  $1,200;  P.  Trottier,  $1,200 . .  5,700  00 

Student  assistant,  L.  de  C.  Crepeau,  June  23-Aug.  31 .  170  00 

Travel  and  outlay:  F.  Badin,  $22.40;  L.  de  C.  Crepeau,  $12.20;  R.  de  Valter,  $38.70;  G.  T. 

Dodge,  $343.28;  L.  Mignault,  $133.65;  A.  G.  Sabourin,  $1,206.24;  P.  Trottier,  $122.84. .  1,879  31 

Stenographers:  Miss  A.  Couture,  Apr -Aug.,  $270.80;  Miss  M.  A.  Hebert,  Aug.  20-Mar. 

31,  $431.61 .  702  41 

Foreman,  Achille  Jobin,  12  m.,  $1,200,  travel  and  outlay,  $230.35 .  1,430  35 

McCaw-Bissell  Furniture  Co.;  10  shades,  $40;  furniture,  $27.90;  moving,  $22.90 .  90  80 

Ottawa  Car  Mfg.  Co.,  water  measurer  and  distributor .  235  00 

Robichaud,  A.:  labour,  373  h.  at  30c.;  driving,  $29.50 . , .  141  40 

Small  payments:  telephone  tolls,  $18.20;  altering  counter,  $18;  services  of  stenographer, 

$11.60;  sundries,  $31.98 . . .  79  78 

Three  Rivers  Office  ($17,130.68) — 

District  engineers:  F.  X.  T.  Berlinquet,'  y.,  $2,700;  J.  Bourgeois,  Apr.-Jan.,  $2,083.30;  H. 

B.  Tourigny,  Oct.  20-Mar.  31,  $942.75 .  5,726  05 

Assistants:  C.  Arcand,  $1,200;  C.  Bastion,  $1,080;  B.  Grandmont,  June-Mar.,  $845;  C.  II. 

Jetto,  $1,200;  A.  Marchand,  $1,200;  R.  Morrissette,  $1,300 . . . . .  6,825  00 

Stud  'nt  assistants:  L.  Bonhomrne,  $154.35;  L.  Clement,  $22.50;  C.  Lajoie,  $285;  P.  Poitras, 

$242.50;  J.  H.  St.  Cyr,  $262.50 .  966  85 

Draughtsman,  L.  Morrisette,  May-Mar.,  $574;  stenographer,  A.  Olivier,  $700 .  1,274  00 

Travel  and  outlay:  C.  Arcand,  $172.60;  G.  C.  Basticn,  $60.60;  E.  Bellefeuille,  $39.60;  F. 

X.  T.  Berlinquet,  $545.41;  L.  Bonhomrne,  $61.65;  C.  H.  Jette,  $208.90;  C.  Lajoie, 

$59.05;  A.  H.  Marchand,  $415.37;  L.  Morrisette,  $7.80;  R.  Morrissette,  $4;  P.  Poitras, 

$98.35;  J.  H.  St.  Cyr,  $4.90;  H.  B.  Tourigny,  $163.30 . : .  1,841  53 

Typing,  etc.,  at  20c.:  Marguerite  Berlinquet,  $61.20;  Marie  Berlinquet,  $232.80 .  294  00 

Bell  Tel.  Co.:  exchange  service,  Jan. -Mar.,  1914,  $6.75,  July-Sept.,  1914,  3  ’phones,  $21 -  27  75 

Berlinquet,  L.  C.,  use  of  rooms,  Feb.,  Mar.,  1914,  Oct. -Mar.,  1915 .  90  00 

Laurin,  A.  &  Cie.,  furniture,  $70.50;  Olivier,  A.,  installing  bells,  $9 . 79  50 

Travel  of  Ottawa  officials:  L.  G.  Bruchesi,  $32.15;  W.  D.  Powell,  $36.40;  J.  A.  Thivierge, 

$14.70 . . .  83  25 

Generally  ($8,722.69) — 

Date,  J.,  sundries,  $6.25;  Raymond  &  Talbot,  services  re  Empress  of  Ireland.  $78.75 .  85  00 

Express:  Can.  Express  Co.,  $22.33;  Dom.  Express  Co.,  $57.69 .  80  02 

King’s  Printer,  $803.80;  Stationery  Office,  $7,753.87 .  8,557  67 

Vouchers  outstanding:  P.  E.  Amiot,  D55284,  $85.94;  A.  R.  Decary,  D63300.  $353.35;  G.  T. 

Roy,  D  56037,  $1.92;  J.  O.  Lachance,  D56833.  $96.66 .  537  87 


1,020,179  30 

Less— refunded  by  Mar.  &  Fish.  Dept.,  Magdalen  Islands .  37  44 


Carried  forward . 1,020,141  86 
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Harbours  ami  Rivers:  Quebec — Concluded.  $  cts. 

Brought  forward . 1,020,141  86 

Less — charged  as  follows: —  $  cts. 

Harbours  and  Rivers,  Ontario . (Page  V — 259)  67  60 

Surveys  and  Inspections . (Page  V —  )  43,882  54 

Chief  Engineer’s  Staff . (Page  V —  )  95,602  34 

Unforeseen  expenses,  River  au  Renard . (Page  Y —  3)  2,159  76 

-  141,712  24 


Total,  as  on  page  V — 211 .  878,429  62 


Harbours  and  Rivers:  Ontario:  Summary  of  Expenditure. 

Armitage  Landing:  Wharf . .  9,722  06 

Ash  Rapids: Removal  of  obstructions .  3,267  06 

Bayfield:  Repairs  to  piers .  4,650  00 

Beaverton:  Harbour  improvements .  34,128  65 

Belle  Ewart:  Wharf .  1,076  00 

Belle  River:  Repairs  to  sheet  piling .  1,000  40 

Belleville:  Harbour  improvements .  49,795  38 

Bowmanville:  Repairs  to  pier .  1,447  99 

Bracebridge:  Wharf  extension  and  warehouse .  3,873  80 

Bradford:  Repairs  to  wharf .  1,089  42 

Brighton:  Wharf  extension  and  reconstruction .  355  52 

Bronte:  Wharf  repairs  and  shore  protection . I .  1,095  35 

Burk’s  Falls:  Repairs  to  wharf . 1,085  10 

Burlington  Channel:  Renewal  of  west  part,  south  pier .  14,311  62 

Burlington:  Revetment  wall .  3,118  59 

Burntisland:  Wharf .  3,714  45 

Caesarea :  W  harf . . .  3,21291 

Callendar:  Wharf  extension .  4,865  82 

Cobourg:  Harbour  improvements .  40,927  59 

Cockburn  Island:  Wharf,  repairs.,  etc .  426  42 

Collingwood:  Harbour  improvements .  51  02 

Collingwood:  Dry  Dock  No.  1 .  15,000  00 

Collingwood:  Dry  Dock  No.  2 .  9,208  96 

Craigie  Lee:  Wharf .  2,026  60 

Depot  Harbour:  Wharf  renewals .  39  01 

Doe  Lake:  Wharf .  1,785  37 

Fitzroy  Harbour:  Wharf . 7,574  48 

Fort  Frances:  Wharf . : .  33  15 

Gananoque:  Wharf .  17,007  58 

Goat  Island:  Dredging .  88,801  07 

Goderich:  Harbour  improvements .  104,245  11 

Grand  Bend:  Breakwater  and  sheet  piling,  repairs,  etc .  4,495  48 

Haileybury:  Harbour  improvements .  8 , 080  66 

Hamilton:  Harbour  improvements .  103,295  46 

Harbours  and  Rivers,  Generally . .  42]  915  52 

Hawkstone:  Wharf  repairs .  3,523  95 

Helen’s  Bay:  Wharf .  197  95 

Kagawong:  Wharf .  1, 132  68 

Kensington:  Wharf . 399  81 

Kincardine:  Breakwater  and  repairs  to  piers . 142,377  84 

Kingston:  Harbour  improvements .  102, 172  21 

Kingston:  Royal  Military  College:  Retaining  wall .  3,105  83 

Kingsville:  Repairs  to  piers . 3,498  88 

Lake  Nipissing:  Improvement  of  navigable  channel,  etc .  L488  79 

Leamington:  Breakwater .  ’  41  70 

Leamington:  Repairs  to  wharf .  lt  199  gg 

Leith:  Wharf  reconstruction .  ’  qq  05 

Long  Lake  and  Driftwood  Creek:  Improvements .  3,841  99 

Madawaska  River:  Deepening  channel .  2^844  41 

Magnetawan:  Warehouse  on  wharf .  ’542  73 

Meaford:  Harbour  improvements .  32,143  77 

Michipicoten  River:  Warehouse  on  wharf .  ’952  84 

Midland:  Wharf,  repairs . 2,322  19 

Minaki:  Wharf . 124  42 

Monetville:  Wharf .  847  23 

Montreal  River:  Improvement  above  Latchford .  12,908  91 

Montreal  River,  Latchford:  Claim  of  Lowery  &  Goring .  4^973  01 

Newcastle:  Repairs  to  east  pier. . .  ’479  74 


Carried  forward .  908 , 905  25 
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Brought  forward .  908, 905  25 

New  Liskeard:  Harbour  improvements .  6,433  27 

North  Bay;  Repairs  to  wharf .  141  00 

North  Bay:  Claim  of  E.  Comoy,  etc .  6,319  25 

Orillia:  Wharf .  210  55 

Oshawa:  Harbour  improvements .  3,604  84 

Owen  Sound:  Harbour  improvements,  etc .  29,044  70 

Parry  Sound:  Wliarf .  20,782  14 

Pelee  Island:  Repairs  to  dock .  1,999  41 

Peterborough:  Pavilion  on  dock .  706  46 

Peterborough:  Dry  Dock . 224  68 

Picnic  Islands:  Improvement  of  channel. ..  .  86,511  11 

Pike  Creek:  Repairs  to  piers. . . . 649  85 

Porcupine  Wharf :  Repairs  and  improvement .  1,393  58 

Port  Bruce:  Repairs  to  piers .  992  20 

Port  Burwell:  Repairs  to  piers .  3,993  97 

Port  Colborne:  Repairs  to  east  breakwtaer .  24,311  76 

Port  Credit:  Harbour  improvements .  184  60 

Port  Elgin:  Repairs  to  breakwater . 1,533  66 

Port  Hope:  Harbour  improvements .  10,534  21 

Portland:  Wharf . 3,978  65 

Port  Perry: Wharf .  3,999  01 

Port  Rowan:  Repairs  to  piers .  400  00 

Port  Stanley:  Harbour  improvements .  105,132  39 

Port  Stanley:  Claim  of  Haney  &  Miller .  61, 128  00 

Port  Sydney:  Wharf .  2,175  86 

Providence  Bay:  Warehouse  on  wharf .  1,905  93 

Pumpkin  Point:  Wharf .  4,199  10 

Rainy  River:  Survey  and  maintenance  of  gauges .  17,559  70 

Rainy  River:  Improvements .  48,783  89 

Richard’s  Landing:  Wharf  extension,  etc .  25,070  83 

River  Thames:  Icebreaking . 1,518  55 

River  Thames:  ^Removal  of  obstructions.,  t .  3, 197  65 

River  Thames:  Protection  work  at  Chatham .  3,028  27 

Rondeau  Harbour:  Repairs  to  piers .  2,998  95 

Sand  Point  Wharf:  Repairs  and  improvements .  886  30 

Sarnia:  Wharf  and  shelter  basin . 11  52 

Saugeen  River:  Repairs  to  piers .  4,936  56 

Sault  Ste.  Marie  Wharf:  Improvements,  etc .  19,802  22 

Sault  Ste.  Marie:  Harbour  improvements .  80, 120  45 

Severn  River,  at  Washago:  Dams  and  removal  of  rocks .  10,095  93 

Shanty  Bay:  Wharf  renewal .  4,600  16 

Southampton:  Repairs  to  breakwaters .  8,795  46 

South  Bay  mouth,  Manitoulin:  Wharf .  53  06 

South  Lancaster:  Repairs  to  wharf .  797  41 

Sturgeon  Falls:  Wharf  extension . 2,843  53 

Summerstown:  Repairs  to  Wharf .  800  27 

St.  John  Creek:  Stop-log  dam .  3,559  91 

Telegraph  and  Nigger  Islands:  Dredging . 24,738  50 

Thessalon:  Repairs  to  wharf .  4,999  83 

Thornbury:  Harbour  improvements .  16,096  68 

Trent  Bridge:  Wharf .  1,649  08 

Trenton:  Harbour  improvements . ' .  74,128  19 

Vail’s  Point:  Wharf . 7,732  00 

Victoria  Harbour:  Wharf . . .  6,322  81 

Wellington:  Wharf  and  harbour  improvements .  34,839  93 

Wheatley:  Repairs  to  piers .  4,700  00 

Whitby:  Harbour  improvements .  13,598  10 

Windsor:  Landing  dock,  etc .  27,746  85 

Winnipeg  River:  Improvements .  4,339  30 

Total,  carried  to  page  V — 2 .  1,751,662  32 


Harbours  and  Rivers:  Ontario. 

Ancona  Wharf:  labour,  $27;  sundry,  $1.40 . . .  28  40 

Armitage,  Landing  Wharf  ($9,722.06)— 

( ’oust  met  ion  of  wharf:  Me(  ’ool  &  Moffat:  contract  complete:  lumber,  170,932  ft.,  $5,982.63 
stone,  2,434  c.  yd.,  in  approach,  $487.40,  1,011-1  c.  yd.  ballast,  $1,011.10;  filling,  232 
c.  yd.,  $580;  drift  nails  and  spikes,  8,443  lb.,  $316.61;  freight,  etc.,  $840.10 .  9,217  84 


Carried  forward 
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Harbours  and  Rivers:  Ontario — Continued.  $  cts. 

Brought  forward .  9,246  24 

Armitage,  Landing  Wharf — Concluded. 

Inspection,  W.  T.  Armitage:  services  5- 73  m.  to  Feb.  15, 1915,  at  $80 . .  458  34 

Advertising,  $10.88;  skiff,  $35 . ...... .  45  88 

Arnprior,  Wharf  Repairs  :  installing  electric  light,  $25;  lighting  wharf,  6*.  m.  to  Oct.  31,  $24.38; 

cutting  ice,  etc.,  S20 .  69  38 

Ash  Rapids:  removal  of  obstructions  ($3,267.06) — 

Foreman,  Aug.-Sept.,  $330;  labourers,  etc.,  $1,092 .  1,422  00 

Fife,  A.  T.  &  Co.,  hardware,  $199.78;  Wickstrom,  R.,  provisions,  $263. SO .  463  58 

Holmstrom,  J.;  towage,  21£  d.  at  $12;  wood,  371  cord  at  $1.50;  3  scrapers,  $15 .  329  25 

Northern  Transportation  Co.,  rent  of  scow,  66d .  198  00 

Rat  Portage  Lumber  Co.,  lumber .  70  18 

Thorin,  J.  O.:  rent  of  drill  and  outfit,  68  d.,  $340;  rent  of  hoist,  etc.,  59  d.,  $295;  rent  of 

store,  $25  .  660  00 

Boat  hire,  $58;  hardware,  $36.45;  sundries,  $29.60 .  124  05 

Barry’s  Bay  Wharf:  Smith,  S.  E.:  labour,  $82.66;  culvert,  $20;  lumber,  etc.,  $89.80 .  192  46 

Bayfield,  Repairs  to  pier  ($4,650) — 

Foreman,  S.  Moore:  services,  May-Nov.,  1914,  Mar.,  1915,  $589.75;  outlay,  $8.04 . •  597  79 

Framers,  labourers,  etc .  1,945  52 

Lumber,  68,418  ft.:  J.  R.  Cameron,  $134.40;  P.  U.  Elliott,  $27.57;  W.  R.  Jowett,  $350.81; 

Geo.  Lindsay,  $390.21;  W.  A.  Mustard,  $1,039.16 .  1,942  15 

Hardware,  etc.:  E.  F.  Mernier,  $111.64;  small  payments,  $52.90 . .  164  54 

Baysville,  Wharf  ($422.94)— 

Foreman,  31  d.,  $93;  labourers,  etc.,  44  d.,  $98.75 .  191  75 

Alldred,  G.,  3-in.  plank,  5,318  ft .  132  95 

Plank,  2,378  ft.,  $59.44;  50  ft.  boom,  $25;  hardware,  etc.,  $13.80 .  98  24 

Beaumaris,  Wharf  and  Warehouse  ($871.18) — 

Union  Construction  Co.:  extra  work  on  foundation  for  second  crib,  $1,245;  less  deductions 

for  work  not  performed  under  main  contract,  $651.40 .  593  60 

Inspection,  H.  E.  Prowse:  services,  Mar. -May,  21  d.,  $63;  outlay,  $5.46 .  68  46 

Labour  on  shelter  and  gas  house,  378  h .  128  95 

Seats,  4  with  shoes,  $24,  4  without  shoes,  $21;  sundries,  $35.17 .  80  17 

Beaverton,  Harbour  Improvement  ($34,128.65) — 

Construction  of  breakwater:  D.  Conroy:  contract  complete,  $41,874,  extra  work,  over¬ 
casting,  $5,957.25;  less  $2,370  paid  in  1912-13,  Y— 282,  $12,360  paid  in  1913-14,  V— 257 

and  dredging  not  performed,  $875 .  32, 226  25 

Inspection,  J.  Duncan:  services,  April-Oct.,  184  d.  $552;  outlay,  40c .  552  40 

Yule,  Wm.:  stone  filling,  1,000  c. yd .  1,350  00 

Belle  Ewart,  Wharf  ($1,076) — 

Construction  of  stone  anproach,  E.  V.  H.  White:  contract  complete,  $8,394;  less  paid  in 

1913-14,  V— 257,  $7,520 .  874  00 

Inspection,  S.  Coulter:  services,  Mar. -May,  67  d.,  $201;  outlay,  $1.  .  202  00 

Belle  River,  Repairs  to  Sheet  Piling:  rebuilding  pier,  $650;  18  oak  piles,  $57.60;  pine,  6,324 
ft.,  $194.80;  labour,  $35.50;  gravel,  $42.50.  Chandler  Dock  &  Dredge  Co.,  $650;  J.  H. 

Strong,  $252.40;  small  payments,  $128;  less  refunded  by  L.  Dupuis,  1,250  ft.  elm,  $30 .  1,000  40 

Belleville,  Harbour  Improvement  ($49,795.38) — 

Construction  of  wharf  ami  dredging,  R.  Macdonald  Co.:  on  account,  $89,150;  less  $41,100 

paid  in  1913-14,  V— 258 .  48,050  00 

Inspection:  S.  Vandervoort,  April-Nov.,  209  d.,  $836,  overtime,  $6.80,  outlay,  $54.63;  W. 

B.  Walker,  May-Nov.,  170  d.,  $510,  overtime,  $10.95 .  1,418  38 

Macdonald,  R.:  life  chains,  1,800  ft .  2S5  00 

Row  boat,  16  ft.,  $30;  sundries,  $12 .  <  42  00 

Bensford  Wharf  ($195.79) — 

Foreman,  12  d.,  $36;  labourers,  etc.,  $42.51 .  78  51 

McDonald,  Estate  of  A.:  lumber,  2,094  ft.,  $56.30;  sundry,  $13.15 .  69  45 

Board  of  men,  24  d.,  $18;  horse  hire,  $11;  sundries,  $18.83 .  47  83 

Black  River:  Leigh,  G.,  care  of  dam,  y.  to  Mar.,  1915 .  100  00 

Bobeaygeon  ($64.55) — 

Lithgow.J.:  purchase  price  of  land,  $35;  stone,  $5 .  40  00 

Legal  services,  F.  D.  Moore,  Lindsay .  24  55 

Bowmanvillc,  repairs  to  pier  ($1,447.99) — 

Foreman,  E.  P.  Doncaster,  services,  36  d.,  $126;  outlay,  $4. 15 .  130  15 

Carpenters,  labourers,  etc .  261  5C 

McClellan  &  Co.,  lumber,  etc.,  $729.79;  Weddell,  R.,  lumber,  6,380  ft.,  $153.12 .  882  91 

Stone,  78  c.y.  at  $1.40:  G.  H.  Bickell,  $53.20;  J.  Byers,  $56 .  109  20 

Spikes,  140  lb.  at  25c.;  hardware,  $27.65;  printing,  $1.58  .  64  23 

Bracebridgc,  Wharf  extension  and  Warehouse  ($3,873.80) — 

Construction  of  warehouse  and  extension  of  wharf:  J.  O.  Roddick:  contract  complete, 

$6,867.40;  less  paid  in  1913-14,  V — 258,  $3,150 .  3,717  40 

Inspection.  W.  Lowe:  services,  April-May,  52  d.,  $156;  outlay,  40c .  156  40 


Carried  forward .  110,906  04 
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Harbours  and  Rivers:  Ontario — Continued.  $  cts. 

Brought  forward .  110,906  04 

Bradford,  repairs  to  wharf  ($1,089.42) — 

Foreman,  services,  $126,  outlay,  $5.45;  labourers,  etc.,  $228 .  359  45 

Pearson,  J.,  driving  piles,  1,050ft.,  $50;  Spence,  J.,  timber,  21,084  ft.  at  $30 .  682  52 

Timber,  $27;  hardware,  $20.45 .  47  45 

Brighton,  wharf  extension  and  reconstruction:  advertising,  $221.02;  printing,  $45.75;  plank, 

1,500  ft.,  $42;  labour,  $41.50;  sundries,  $6.25 .  356  52 

BrockvilF*:  Wharf  Improvement  ($5,855.55) — 

Improvement  to  water  front:  W.  M.  Leacy:  driveway,  648  1.  ft.,  $1,296;  fence,  586  1.  ft., 

$1,142.70;  excavation,  etc.,  $1,231.40;  extra  work,  laying  concrete  side  walks,  7,864 

sq.  yd.,  $1,966,  filling,  etc.,  $410.30;  less  $1,630  paid  in  1913-14,  V — 258 .  4,416  40 

Inspection,  G.  E.  Steacy:  services,  May  4-June  30,  50  d.,  $150;  sundry,  $10 .  160  00 

Lough,  A.  P.  &  Co.:  7  standards,  $455;  iron  conduit,  1,333  ft.,  $228.60:  cable,  2,478  ft. 

underground,  $  >78.49,  225  standard,  $53.75;  sundries,  $53.81 .  1, 185  65 

Strathcona  Hotel:  board  of  men . . .  61  00 

Watchman,  wks.,  $12.50;  sundries,  $20 .  •  32  50 

Pronto,  Wharf  Repairs  and  Shore  Protection  ($1,095.35) — 

Foreman,  $214;  labourers,  etc.,  $305.13. . . . .  519  13 

Brennen,  M.  &  Sons,  Mfg.  Co.:  pine,  2,735  ft.,  $107.37;  freight,  $5.13 .  112  55 

Stone,  62?  toise  at  $7.  R.  Doland,  $24.50;  W.  E.  GiUman,  $259;  J.  Joyce,  $98;  A.  McDonald, 

$57.75 .  439  25 

Smithwork,  $18.65;  hardware,  $5.77 .  24  42 

Bruce  Mines  ($854.56) — 

Carpenters,  labourers,  etc.,  375  h.,  $100.14;  team  hire,  10  h.,  $4 .  104  14 

Allyn  Bros.:  lumber,  18,857  ft.,  $377.14-  sundry,  $16.50 .  393  64 

Martin  International  Trap  Rock:  crushed  trap  rock,  63  tons  No.  1  at  $1,  141  tons  No.  5  at 

75c .  168  75 

Provisions,  $76.04;  hardware,  $41.67;  6  folding  cots,  $16.50;  boat  hire,  34  d.,  $13.60;  sundry, 

$40.22 . * .  188  03 

Bryson  Bridge  ($141.03) — 

Diver,  R.  Simard,  services,  $87.90;  outlay,  $3.20 .  91  10 

Migncault,  A.,  board,  etc .  13  00 

Outlay,  J.  H.  Davidson . .  36  93 

Burk’s  Falls,  Repairs  to  Wharf  f$l,0S5.10) — 

Foreman,  W.  Taylor,  $122.50;  labourers,  etc.,  $264 .  386  50 

Burk’s  Falls  Hardware  Co.,  hardware .  3  75 

Knight  Bros.,  Co.:  pine,  16,917  ft.,  $584.85;  anchor  bolts,  $1 10 .  694  85 

Burlington  Channel,  Renewal  of  West  Part  of  South  Pier  ($14,259.12) — 

Renewals  of  south  pier:  concrete,  831-23  c.  y.,  $6,649.84;  stone  filling,  498  c.  y.,  $1,917.30; 
cutting  off  old  piling,  282  1.  ft.,  $1,057.50;  earth  excavation  and  back  filling,  1,111-6 
c.  y.,  $444.64;  false  work  for  subway,  $500;  channel  tie  rods,  bolts,  etc.,  $1,483.66; 
removing  old  superstructure,  shifting  stone,  etc.,  1,682  c.  y.,  $1,009.20;  extra  work, 
building  walk,  237  ft.,  $246.33;  sundry,  $60.  Paid  as  follows:  Canadian  Engineering 

Co.,  $12,598.47;  Poulin  &  MacKay  Co.,  $770 .  13,368  47 

Inspection:  It.  Donald,  services,  April-Nov.,  193  d .  675  50 

Advertising,  $13;  printing,  $2.15 .  15  15 

Voucher  outstanding:  B.  No.  88700,  Ottawa  Contractors .  200  00 

Burlington,  Revetment  Wall  ($3,185.67) — 

Construction  of  revetment  wall:  D.  G.  Stewart,  on  account .  1,310  00 

Inspection,  G.  F.  Morse:  services,  Sept.-Mar.,  153  d.,  $535.50;  outlay  65c .  536  15 

Labourers,  988  h.,  $282.55;  boat  hire,  $2.50 .  285  05 

Hardware,  $20.59;  galv.  cord,  $12.30 .  32  89 

Advertising,  $621.68;  printing,  $54.12 .  675  80 

Vouchers  outstanding:  B.  No.  78071,  G.  F.  Morse,  $45.50;  B.  No.  83722,  J.  W.  Elliott, 

28..  -  .  . 

Burnt  Island:  Wharf  ($3,714.45) — 

Derrick  engineer,  G.  Newell,  Sept. -Nov.,  56  d.  at  $3.50;  labourers,  etc.,  $514.50 .  710  50 

Ottawa  Contractors,  Ltd.:  bollards,  4  at  $13 .  52  00 

Russell,  J.  E.:  towage,  80  h.  at  $4;  lay  time,  40  h.  at  $2.50  .  420  00 

Taylor,  J  N  Son:  lumber,  23, 105  ft.,  $606.21 ;  stone,  227 J  cd.,  $911;  cement,  119  bbls.,  $249.90; 

sand,  90  yd.,  $76.50;  labour,  etc.,  $133.97;  less  sacks  returned,  $28.10 .  1,949  48 

Weddell,  R.:  lumber,  13,280  ft.,  $318.72;  towage,  15  h.  at  $5 .  393  72 

Bolts,  1,490  lb.,  $49.78;  hardware,  etc.,  $46.14 .  95  92 

Outlay,  G.  Bussey .  92  83 

Caesarea  Wharf  ($3,212.91) — 

Foreman,  D.  Fallis:  services,  June-Mar.,  113  d.,  $452;  outlay,  $38.78 .  490  78 

Carpenters,  labourers,  etc .  1,784  95 

Bruce,  J.  J.:  cement,  214J  bbls.,  $374.95;  sundry,  $12.86 . 387  81 

Drummond,  McCall  &  Co.:  iron  bars,  2,860  lb.  at  2c.;  freight,  $5.40 .  62  60 

Fallis,  E.  L.:  lumber.  4,731  ft.,  $118.26;  5  M  shingles.  $12.50;  sundry,  $8 .  138  76 

Ingle  Planing  Mill:  erection  of  waiting  room,  $107.15;  3  seats,  $13.50 .  120  65 


Carried  forward . . .  145,528  36 
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Brought  forward .  145,528  36 

Caesarea  Wharf — Concluded. 

Veale,  A.  H.:  hardware .  60  32 

Gravel,  327  loads,  $49.05;  foundry  work,  $41.20;  smith  work,  $38.49;  lumber,  900  ft.,  $22.20; 

sundry,  $16.10 . 167  04 

Callendar  Wharf  Extension  ($4,865.82) — 

Construction  of  wharf:  D.  Darling:  contract  complete,  $6,500;  extra  material  in  cribs, 

etc.,  $173.99;  less  paid  in  1913-14,  Page  V — 259,  $3,580 .  3,093  99 

Inspection,  J.  G.  Duncan,  services,  April-May,  48  d . 144  00 

Foreman,  C.  F.  Wilson:  services,  52|  d.,  $183.75;  outlay,  $4.90 .  188  65 

Labourers,  etc .  324  56 

Cole,  J.  A.  <fc  Co.,  lumber,  etc.,  $56.13;  Morrison,  G..  hardware,  $108.74 .  164  87 

Smith,  J.  B.  &  Sons:  lumber,  10,329  ft.,  $255.44;  shingles,  6^  M  at  14 .  281  44 

Lumber,  22,879  ft.,  $598.52:  G.  Atkins,  $26.10,  T.  Darling,  $77.76,  G.  Gordon  &  Co., 

$494.66 .  598  52 

Towage,  $35;  scow  hire,  $15;  sundries,  $19.79 .  69  79 

Cobourg:  Harbour  Improvement  ($40,927.59) — 

Construction  of  centre  pier:  R.  Macdonald,  on  account .  22,190  00 

Clerk,  A.  I).  Crozier,  services,  June-Oct.,  112  d.,  $280;  outlay,  $13.30 .  293  30 

Foreman,  H.  A.  Croft:  services,  May-Nov.,  159-7  d.,  $798.50;  outlay,  $10 .  808  50 

Carpenters,  labourers,  etc .  3,559  61 

Inspection:  G.  Gummow:  services,  April  27-Nov.  20,  179  d.,  $716;  outlay,  $5.65 .  721  65 

Allen,  W.  L.  &  Co.,  hardware,  $128.77;  Crossen  Car  Co.,  foundry  work,  $62.42 .  191  19 

Bell  Telephone  Co.  of  Canada:  services,  $14.58;  tolls,  $61.15.  . .' .  75  73 

Canadian  Pneumatic  Tool  Co.,  drill .  103  50 

Henderson  Bros:  lumber,  2,102  c.  ft.,  $82.71;  sundries,  $107 .  189  71 

Hot-ken  Lumber  Co.:  hemlock,  13,333  ft.,  $260.66;  spars,  180  at  $1.60 .  548  66 

Jex,  Martin  &  Co.:  cement,  4,091  bags,  $1,994.36;  gravel,  177  c.y.  at  $1;  labour,  $80.78  2,252  14 

M  acdonald,  R.  &  Co.:  stone,  547  c.y.,  $547;  towage,  64  h.,  $128;  rent  of  stone  skips,  etc., 

$73.75 .  748  75 

Morrison.  A.  S.:  drift  bolts,  2,500  lb .  112  50 

Musscns,  Ltd.:  mixer  complete  $1,330;  dump  bucket,  $127 .  1,457  00 

Plunkett,  Geo.:  coal,  13-875  ton,  $76.31;  timber,  etc.,  $32.40 . 108  71 

Rowe,  W.:  stone,  17-08  c.  y.  at  $5;  gravel,  197  c.  y.  at  $1 .  282  42 

Stott,  R.  B.:  lighting  lamp,  centre  pier,  yr.  to  Mar.  31,  $99;  coal  oil,  $9.75;  (apparent 

double  payment  for  Oct.,  $8.50) .  108  75 

Weddell,  R.:  services  of  dredge  Togo,  scows,  etc.,  132  h.,  $1,980;  services  of  scow  and 
concrete  mixer,  22  d.,  $330;  services  of  scow  and  steel  derrick,  370  h.,  $1,480;  services 
of  tug  Minitaga,  94  h.,  $470;  lay  days,  30  h.,  $75;  services  of  tug  Aurelia,  260  h.,  $910; 

services  of  flat  scow,  24  d.,  $72;  stone,  850  c.y.,  $850;  labour,  $40 .  6,207  00 

'‘Freight,  Can.  N.  O.  Ry .  68  60 

Smithwork:  J.  Bolton,  $89.89;  P.  Butler,  $81.97;  smail  payments,  $1.50. . .  173  36 

Stone,  47-58  c.  y.  at  $5:  J.  Chisholm,  $95;  W.  May,  $56.25;  small  payments,  $86.67 .  237  92 

Small  payments:  board  and  lodging,  $90.96;  hardware,  $53.99;  lighting  lamps,  Aug.  1 1-Nov. 

30,  $48;  gasoline,  143-85  gal.,  $32.98;  carpenter  work,  61  h.,  $21.35;  cable  wire,  250  ft., 

$20.25;  tubing,  2-43  ton,  $19.50;  hose,  25  ft.  wire,  $10,  25  ft.  tool,  $7.50;  livery,  $15; 

duck,  99  yd.,  $14.85;  sundries,  $77.41 .  411  79 

Advertising .  76  80 

(’ockburn  Island,  Wharf  Repairs  and  Extensions  ($426.42) — 

Lawrence,  N.:  cook,  services,  Aug.,  24  d .  50  32 

Parker,  C.  II.,  provisions,  $93.12;  Skinner,  B.,  launch  hire,  26  d.,  $130 .  223  12 

Provisions,  etc.,  $33.53;  gasoline,  176  gal.,  $36.08;  board  of  men,  $9.50;  sundries,  $11.40  90  51 

King’s  Printer’s  account .  62  47 

( 'ollingwood,  Harbour  Improvement:  King’s  Printer’s  account .  51  02 

Collingwood  Dry  Dock  No.  1:  Collingwood  Shipbuilding  Co.:  subsidy,  yr.  to  Nov.  30,  1914  15,000  00 

(■ollingwood  Dry  Dock  No.  2:  Collingwood  Shipbuilding  Co.:  subsidy,  yr.  to  Apr.  30,1914  9,208  96 

Connaught  Station:  Williams,  C.  L.,  building  temporary  dam . • .  400  00 

Craigie  Lee,  Wharf  ($2,026.60) — 

Foreman,  C.  Campbell:  services,  Oct. -Mar.,  975  h.,  $341.25;  outlay,  $2.85 .  344  10 

Carpenters,  labourers,  etc .  772  91 

Bissonette,  A.,  stone,  386  c.  yd.,  $193;  Hanna,  W.  &  Co.,  hardware,  etc.,  $88.47 .  281  47 

Woodroffe,  E.  J.:  lumber,  17,981  ft.,  $498.51;  cartage,  $23;  sundries,  $16 .  537  51 

Foundry,  $35.70;  explosives,  62  sticks,  $15.60;  smith  work,  $13.61;  hardware,  $25.70....  90  61 

Cumberland,  repairs  to  wharf .  38  00 

Depot  Harbour,  Wharf  Renewal:  King’s  Printer .  33  01 

Doe  Lake  Wharf  ($1 ,785.37) — 

Foreman,  H.  Watson,  Aug-Jan.,  61  d.,  $213.50;  labourers,  etc.,  $1,074.25 .  1,287  75 

Downes,  T.,  piles,  804  ft.,  $80.40;  Farrell,  J.,  pine,  10,092  ft.,  $276.27 .  356  67 

Smithwork,  $51.45;  hardware,  $28.96;  rent  of  pile  driver,  12  d.,  $24;  use  of  truck,  etc.,  $12; 

freight,  $14.80;  sundries,  $9.74 . 140  95 
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Dyers  Bay.  repairs  to  wharf:  labour,  $158.50;  3  in.  plank,  1,700  ft.,  $31.45 . 

Elk  Lake  Wharf:  Wood,  R.  R.,  removing  old  material  and  building  new  approach . 

Fitzroy  Harbour  Wharf  ($7,574.48)— 

Construction  of  wharf  complete:  T.  J.  Moran:  excavation,  683  c.  y.  under  water,  $1,161.10, 
1,203-c.  y.  above  water,  $360.90;  timber  on  cribs,  67,900  ft.,  $2,206.75;  stone  ballast, 
596  c.  yd.,  $596;  floor  stringers,  9,067  ft.,  $294.68;  plank,  10,216  ft.  covering,  $367.78, 
6,062  ft.  sheeting,  $200.05;  building  freight  shed,  $495;  cedar  posts,  578  ft.,  $289;  bolts, 

freight,  etc.,  $1,068.30 . . 

Inspection,  H.  Kedey:  services,  April-Oct.  17 . 

Advertising . 

Fort  Frances,  Wharf:  King’s  Printer . 

Gananoque  Wharf  ($17,299.55) — 

Construction  of  wharf:  Sims,  Robertson  &  Bingham:  piles,  8,670  c.  ft.,  $3,901.50;  timber 
in  place,  7,335  ft.,  $3,520.80;  roadways,  1,300  sq.  yd.,  $1,625;  placing  ties,  etc. 
$1,473.40;  iron,  17,144  lb.,  $1,028.64;  excavation,  700  c.  yd',  rock,  $1,050,  230  c.  yd. 
earth,  $69;  sheet  piling,  19,858  ft.,  $893.61;  stone  filling,  491  c.  yd.,  $441.90;  sundries, 

$509.55;  extra  work,  repairing  roadway,  painting,  etc.,  $526.88 . 

Inspection,  T.  N.  Cornett:  services,  $407.50;  outlay,  $81 . 

Foreman,  J.  Paul:  services,  Aug. -Feb.,  $700;  outlay,  $71.87 . 

Bennett,  I.  W.  &  Son,  hardware . 

Carlton  Construction  Co.,  pine,  2,800  ft . 

Haynes,  G.  B.,  tarvia,  25  lb.  at  $7.50 . 

Lasha,  Mrs.  J.  M.:  storage  of  skiffs,  etc.,  yr.  to  Dec.,  1914 . 

Stephens  International  Hotel:  board  of  men,  39*  d.,  $78.50;  rent  of  boat  house,  y.,  $60; 

sundry,  $1.10 . . 

St.  Lawrence  Engine  Co.:  2  three-blade  propellers,  $31.50;  20  life  belts,  $25;  sundries,  $24.01 

Taylor,  Jas.:  lumber,  2,405  ft . 

Advertising.  $40.30;  labour,  13  d.,  $21.66;  making  3  cushions,  $20.65;  sundries,  $25.73.... 

Outlay:  J.  C.  Stewart . . 

Voucher  outstanding:  B.  79740,  J.  Bell.. . . .' . . . 

Garden  River:  Nolan,  J.,  medical  attendance  at  Sault  Ste.  Marie  Hospital  re  J.  Nolan . 

Goat  Island,  Dredging  ($88,801.07) — 

Detailed  with  Contract  Dredging . (Page  V— 287) 

Inspection,  H.  Hembruff:  services,  June-Dee.,  $542.50;  outlay,  $78.60 . 


Labourers,  etc . 

Bradley,  E.  M.,  board,  170 J  d.,  $243.55;  Kingsboro  &  Baxter,  hardware,  $108.94 . 

Trotter,  N.:  tug  hire,  2  d.  at  $30;  sundries,  $16.90 . 

Boat  house,  16  ft.  x  28  ft.,  $45;  boat  hire,  $15.50;  2  anchors,  $10;  sundries,  $81.50 . 

Goderich  Harbour,  Improvement  ($104,415.61) — 

Detailed  with  Contract  Dredging . . . (Page  V — 287) 

Bersmngham,  Wm.  ($69,400) — 

( Construction  of  northwest  breakwater:  contract  complete,  $265,000;  less  paid,  1912-13, 

V— 286,  $43,340  and  1913-14,  V— 261,  $157,420 . 

Construction  of  extension  to  southwest  breakwater,  on  account . 

Engineers:  W.  E.  Irwin,  services,  April,  1914,  $75;  V.  M.  Roberts,  services,  April-May, 

1914,  $300 . . . . . . 

General  foreman,  G.  Higginsoi:  services,  April-Dee.,  1914,  $750;  outlay,  $14.18 . 

Inspection:  R.  Kerr,  June-0 -t.,  117  d.,  $351,  overtime,  $70.20,  outlay,  $25.60;  H.  O. 

Sturdy,  June  11-Oct.  20,  113  d.,  $339,  overtime,  $28.20,  outlay,  $43 . 

Breakwater  protection,  Oct. -Mar.— 

Foreman,  H.  O.  Sturdy,  102J  d.  $252.28;  labourers,  etc.,  $1,291.10 . 

General  Repairs,  May-Mar. — 

Foreman,  C.  Tweedie,  164  d.,  $574;  labourers,  etc.,  $1,694.14 . 

Baechler,  J.  E.,  lumber,  3,865  ft.,  $95.31;  Lee,  C.  C.,  hardware,  $181.91 . 

Bermingham,  W.,  rent  of  derrick,  Dec. -Mar.,  1915,  76  d . 

Doty  Marine  Engine  and  Boiler  Co.:  18  mooring  posts,  $378;  labour,  etc.,  $99.03 . 

Goderich  Planing  Mills:  lumber,  29,091  ft.,  $785.37;  sundry,  $64.61;  cement,  44  bags,  $22; 

sundry, 41c . 

Graham,  T.,  stone,  284-6  ton,  $512.30;  G.  T.  Ry.,  freight,  $4,304.63 . 

MacLaren,  D.  A.,  moving  hoist  4  times . 

Sharman,  Wm.:  rubber  boots,  6  pr.,  $48,  pr.  $4.50;  sundry,  $1.20 . 

St.  Mary’s  Horse  Shoe  Quarry,  stone,  5,194-15  ton . 

Photographic  work,  $47;  smithwork,  $29.50;  rent  of  scow,  $17.50;  cak,  300  ft.,  $13.50; 

electrical  supplies,  $13.07;  sundries,  $30.15 . 

Advertising,  $677.83;  printing,  $54.68 . . 

Outlay,  V.  M.  Roberts .  . 

Gore’s  Landing  ($150.91) — 

Foreman,  T.  Wallace:  services,  10  d.,  $30;  outlay,  50c . 

Labourers,  17J  d . 

Chalk,  T.  B.,  lumber,  1,924  ft . 

Hardware,  $14.02;  sundries,  $13.80 . . 


189  95 
300  00 


7,039  56 
523  87 
11  05 
33  15 


15,040  28 
488  50 
771  87 
130  45 
100  80 
187  50 
135  00 

139  60 
80  51 
97  45 
108  34 
2  25 
17  00 
72  00 

85,945  93 
621  10 
1,652  65 
352  49 
76  90 
152  00 

14,988  64 


64  240  00 
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375  00 
764  18 

857  00 

1,543  38 

2,268  14 
277  22 
1,900  00 
477  03 

872  39 
4,816  93 
136  77 
53  70 
4,631  50 

150  72 
732  51 
170  50 

30  50 
30  63 
61  96 
27  82 
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Grand  Bend,  Breakwater  and  sheet  piling,  repairs,  etc.  (14,495.48) — 

Foreman,  H.  Gill:  services,  121  d.,  $363;  outlay,  $5.40 . 

Carpenters,  labourers,  etc . 

Kerr,  F.,  lumber,  51,200ft.,  $1,280;  Morley,  A.,  smithwork,  $113.10 . 

Manore,  C'.  C.:  towing  and  unloading  stone,  144  cord  at  $10 . 

Hardware,  etc . 

Haileybury,  Harbour  Improvement  ($8,097.16) — 

Carpenters,  labourers,  etc . 

Watchman,  T.  Fleming,  Aug.-Sept.,  50  d . 

Hardware,  $377.61;  lumber,  117,420  ft.,  $2,194.62;  foundry  work,  $37.61;  84  cedar  poles, 
$33.60;  cement,  without  bags,  50  bags,  $22.50;  labour,  16  d.  $16.50;  sundries,  $10.  Bell 
&  Rochester  Hardware  Co.,  $112.74;  H.  C.  Dunbar,  $1,002.08;  C.  E.  Fleming,  $253.52; 
D.  H.  Jacobi,  $255;  B.  Moffette,  $53.60;  S.  Norfolk,  $275.59;  Northern  Canada  Supply 
Co.,  $71.66;  A.  A.  Sheatfield,  $570.54;  small  payments,  $92.71;  less  bags  stolen,  $5... . 

Outlay,  V.  Laflamme . 

Hamilton,  Harbour  Improvement  ($103,356.43) — 

Construction  of  wharf  and  dredging:  Hennessy,  Poupore,  Dwyer  &  Taylor:  on  account, 

$165,980.67;  less  $67,810  paid  in  1913-14,  V — 261 . 

Labourers,  etc.,  July-Jan.,  $1,701.90;  boat  hire,  $354.45 . 

Inspection:  R.  Donald,  Nov.-Jan.,  73  n.,  $255.50;  W.  B.  Robson,  April-Mar.,  313  d., 

$1,095.50 . 

Jutten,  T.  W.:  rent  of  boats,  motor,  $48.25,  row,  36£  d.  $21.90;  pr.  oars,  $6 . . 

Ottawa  Contractors:  use  of  pile  driver,  31  h.,  $113;  tug  hire,  17£h.,$75;  piles,  505  ft.  at?)0<\, 

labour,  etc.,  $284.88 . 

Wood,  Vallance  &  Co.,  hardware,  etc . ' . 

Anchors,  4,  $21.35;  galv.  cord,  500  ft.,  $13.75;  sundries,  $61.52 . 

Advertising,  $703.72;  King’s  Printer,  $104.37 . 

Hawkstone,  Wharf  Repairs  ($3,523.95) — 

Foreman,  R.  G.  Kendall:  services,  June-Oct.,  114  d.,  $399;  outlay,  $113.75 . 

Crib- builders,  labourers,  etc . 

Joslin,  J.  T.:  iron,  2,4332-  lb.,  $170.34;  hardware,  $49.75 . 

Long,  E.,  Mfg.  Co.:  6  12-in.  snubbing  posts,  1,260  lb..! . 

O’Brien,  Wm.,  gravel,  256  cu.  yd.,  $51.20;  Roe,  J.,  hemlock,  $96.60 . 

Priddle,  C.  E.:  Canadian  cement,  487  brl.,  $852.25;  sundry,  $16.25 . 

Tamarac,  700  ft.,  $16.80;  3  wheelbarrows,  $16.50;  sundry,  $23.50 . 

Helen’s  Bay,  Wharf  ($197.65) — 

Foreman,  W.  Robinson,  May,  6  d.,  $30;  labourers,  $137.65 . 

Burns,  S.,  6  trips  with  team . 

Hilton  Docks  ($466.16) — 

Carpenters,  28  d.,  $70;  labourers,  44  d.,  $88 . . 

Store  Lumber  Co.,  plank,  6,773  ft . 

Traino'r,  W.  J.:  team  and  2  men,  10  d.,  $60;  livery,  $8 . 

Board  of  men,  24  d.  at  $2;  nails,  8  keg,  $20.90;  45  hemlock  ties,  $12.60;  sundries,  $36.07. . . . 

Travel  and  outlay,  H.  W.  Evenden. . . 

Holland  River  ($174.95) — 

Geddes,  Geo.,  smithwork,  $105.25;  G.  T.  Ry.,  freight,  $69.70 . 

Huntsville  ($235.65) — 

Foreman,  4  d.,  $12;  labourers,  etc.,  $99.90 . . 

Mosley,  J.  E.,  hardware . r . 

Lumber,  874  ft.,  $14.85;  gravel,  7  loads,  $8.75;  tile,  72  ft.,  $8.64;  sundries,  $15.65 . 

Juniper  Island,  Wharf,  expended  by  R.  Neill,  ($1,250.54)— 

Hamilton,  P.  Co.:  spikes,  2,5781b.,  $77.34;  smithwork,  $28.65 . 

Payne,  A.  L.,  lumber,  39,151  ft . 

Travel  and  outlay,  $319.50;  sundries,  $37.87 . 

Kagawong,  Wharf  ($1,132.68) — 

Purchase  price  of  site,  W.  Hilliard . 

Advertising,  $70.62;  printing,  $62.06 . 

Kawartha  Lakes,  Wharf  :  legal  services,  W.  II.  Moore,  Peterborough . 

Kenora  Wharf  ($429.23) — 

Kenora  Town:  10  single  steel  light  standards,  $226;  electrical  supplies,  $79.47 . 

Hales,  W.t  caretaker  of  wharf,  June  26-Sept.  10  . 

Kensington,  Wharf  ($399.81) — 

Purchase  price  of  land,  L.  O.  Armstrong . 

Legal  services,  O’Flynn  &  Goodman,  Sault  Ste.  Marie . . 

Advertising,  $210.98;  printing,  $2.47 . 

Kincardine,  Breakwater  and  Repairs  to  Pier  ($142,377.84) — 

Construction  of  breakwater:  Wm.  Bermingham:  stone  filled  cribwork,  11,874  cu.  yd., 
$65,307;  mass  concrete,  4,577  cu.  vd.,  $45,870;  dredging  channel  between  piers  and 
inner  harbour,  26,255  eu.  yd.,  $8,664.15,  berths,  2,947  cu.  yd.,  $5,894;  concrete  footing 
blocks,  774  cu.  yd.,  $10,836;  rip  rap,  1,881  cu.  yd.,  $3,762;  bollards,  etc.,  $361.70 . 

Carried  forward . 
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98,170  67 
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76  15 

725  38 
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96  62 
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158  00 
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305  47 
123  76 
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Kincardine — Concluded. 

Inspection:  R.  D.  Farley:  services,  138  d.,  $483;  outlay,  $12.40 . 

Foreman,  I.  W.  Drake:  services,  65  d.,  $227.50;  outlay,  $23.24 . 

Carpenters,  labourers,  etc . 

Brown,  Alex.:  3-in.  plank,  6,041  ft.,  $385.25;  sundries,  $3.75 . 

Newall,  A.  G.  &  Co.:  stenography,  $68;  outlay,  $15 . 

Smithwork,  $35;  16  ft.  row  boat,  $30;  hardware,  $33.85;  sundries,  $3.50  . 

Kingston  Harbour  Improvement  ($102,172.21) — 

Construction  of  wharf  and  roadway,  on  account:  Fallon  Bros.,  $123,381.48,  less  $43,170 

paid  1913-14,  V — 262;  Thunder  Bay  Contracting  Co.,  $9,828.52 . 

Repairs  to'temporary  bridge:  carpenters,  labourers,  etc . 

Asst,  engineers:  D.  G.  Anglin,  Feb.,  $125;  A.  R.  Simpson,  Oct.,  $75 . 

Caretaker  of  bridge,  P.  J.  O’Connor,  y . 

Caretaker  of  office,  F.  Quinn,  y . 

General  foreman,  J.  Paul,  April-July . 

Launch  engineer,  G.  Griswold:  Sept.-Jan.,  $562.66;  outlay,  $62.60 . 

Stenographer,  A.  E.  Smythe,  y. . ; . . . . 

Watchman,  J.  Smith,  y . . .  .7 . 

Asst,  watchman,  R.  C.  Gilmour,  May-Dec.,  226  d . . . . 

Inspection,  services  at  $100  per  m.:  J.  Gibson,  $1,100;  H.  McBratney,  $1,200;  J.  F.  Pound, 

$1,200 . . . . 

Carpenter,  E.  Tompkins,  April-May . 

Anglin,  S.  &  Co:  lumber,  2,424  ft.,  $94.07;  sundries,  $3.90 . . 

Bank  of  Toronto,  rent  of  office,  y.  to  Mar. . .. . 

Blake,  F:  rent  of  launch  “Arrow”,  y.,  $50;  sundries,  $15 . 

Dalton,  W.  B.  &  Sons:  f-in.  iron  chain,  1,396  lb.,  $62.12;  hardware,  $185.77 . 

Knapp,  A.  C.:  gasoline,  213  gal.,  $43.75;  sundries,  $8.75 . 

Newman,  II.  W.,  electrical  supplies  and  repairs . 

St.  Lawrence  Engine  Co.:  engine  complete,  $1,100;  sundries,  $35 . 

Small  payments:  surveying,  $66;  smithwork,  $37.96;  board  of  men,  $23.25;  repairing 
instruments,  $15;  printing,  $10.50;  2  pr.  rubber  boots,  $9.50;  Quebec  heater,  $9; 

sundries,  $59.97 . 

Travel  and  outlay:  S.  Fortin,  $18.50;  J.  Graham,  $8.90;  L.  de  B.  Roy,  $9.55;  E.  H.  Pense, 

$446.15 . 

Advertising,  $772.26;  King’s  Printer,  $90.62;  Stationery  Office,  $139.50 . 

Legal  services,  Walkem  &  Walkem,  Kingston . 

Kingston  R.M.C.,  Retaining  Wall  ($3,105.83) — 

Foreman,  W.  A.  Milton,  77  d.,  $231;  labourers,  $680 . 

Dalton,  W.  B.  &  Sons:  hardware,  etc.,  $167.31;  cement,  39  brl.,  $62.40 . 

Esford,  W.:  stone,  48  c.  yd.,  $36;  gravel,  105  c.  yd.,  $78.75 . 

Fallon  Bros.,  hauling  timber,  29,739  ft . 

Harpell,  J.,  sand,  19  Ids.  at  $3 . 

Lawrence  Bros.:  lumber,  8,780  ft.  at  $30;  less  freight,  $25.34 . 

McAllister,  Geo.:  stone  filling,  401  c.  yd.,  $300.75;  gravel,  146  c.  yd.,  $109.50;  sundries, 


$19.25 

Lumber,  29,992  ft.:  I.  Allan,  $663.10;  H.  Bauder,  $284.40.  . . ! . ! .’ . 

Crushed  stone,  28  c.  yd.,  $42;  smithwork,  $30.81;  cement,  32, bags,  *16;  sundries,  $4.68 

Travel  and  outlay,  E.  H.  Pense . 

Kingsville,  Repairs  to  Piers  ($3,498.88) — 

Foreman,  F.  A.  Lee:  services,  June-Aug.,  1914,  Jan. -Mar.,  1915,  92-2  d.,  $368.80;  outlay, 
$2.50 . 


Carpenters,  labourers,  etc . . . # . 

Concrete  and  Steel  Construction  Co.:  use  of  pile  driver,  tools,  etc.,  20  d.,  $300;  use  of 

pump,  etc.,  14  d.,  $14 . 

Conklin,  D.,  oak  piles,  2,156  ft.,  $517.44;  McCay,  D.  H.,  hardware,  $136.88 . 

Conklin  Planing  Mills:  oak  plank,  7,346  ft.,  $312.20;  hemlock,  6,000  ft.,  $168;  elm,  600  ft., 


$15 . 

Hadley  Lumber  Co.:  asst,  lumber,  20, 136  ft.,  $543.73;  oak  timber,  1,781  ft.,  $81.93 . 

Coal,  5  ton,  $25;  cartage,  $19.50:  use  of  boiler,  18  d.,  $9;  smithwork,  75c . 

Lakefield  Shelter:  labour,  $36.95;  livery,  $18.75;  sundries,  $25.80 . 

Lake  Nipissing,  Improvement  of  Navigable  Channel,  etc.  ($1,586.01) — 

Foreman,  June-Aug.,  Mar.,  54-55d.,  $163.65;  labourers,  etc.,  $381.53;  outlay,  $191.72 . 

Timber,  1,4121.  ft.,  $183.56:  provision,  $271.95:  board  and  lodging,  $118.84;  lOcs.  dynamite, 
$86.25;  hardware,  $96.20;  transportation,  $44.60;  lumber,  $24.10;  fuses,  $19.81;  labour, 
$19;  sundries,  $30.  Distributed  as  follows:  C.  Cardinal,  $183.56;  D.  C.  Durnouehelle, 
$134.04;  Cochrane  Hardware,  Ltd.,  $106.06;  Dominion  Machine  Co.,  $50;  J.  Mallroy, 
$152.78;  N.  Page,  $118.84:  small  payments,  $148.43;  less  sale  of  dynamite,  $45.20... . 

Lakeport,  wharf  repairs:  labour,  $13;  sundries,  S3 . 

Lansdowne  wharf,  repairs,  etc...  . . 

Leamington  breakwater:  King’s  Printer  — . 
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90,040  00 
465  50 
200  00 
1,065  00 
120  00 
400  00 
625  26 
820  00 
510  00 
452  00 

3,500  00 
100  00 
97  97 
360  00 
65  00 
247  89 
52  50 
136  48 
1,135  00 


231  18 

483  10 
1,002  38 
32  95 

911  00 
229  71 
114  75 
59  48 
57  00 
238  06 

429  50 
947  50 
93  49 
25  34 


371  30 
984  15 

314  00 
654  32 

495  20 
025  66 
54  25 
81  50 

736  90 


849  11 
16  00 
15  00 
41  76 


Carried  forward 


816,020  45 
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Harbours  and  Rivers:  Ontario— Continued. 


Brought  forward . 

Leamington,  Repairs  to  Wharf  (SI.  199.96) — 

Foreman,  15  d.,  $45;  labourers,  etc.,  $79.50 . . 

Ludlam-AinsLie  Lumber  Co.:  lumber,  19,852  ft...' . . 

Hardware,  8:12.92;  pine,  S2-:.l  6;  drift  bolts,  811.58;  sawing  lumber,  2,870  ft.,  $11.48 . 

Vouchers  outstanding:  B.  77645-59,  $255.75;  B.  77870-72,  824,  paylists . 

Leith,  Wharf  reconstruction:  King’s  Printer . . . 

Lion’s  Head  Wharf  ($1,000) — 

Foreman,  J.  Malcolm:  services,  121  d.,  $423.50;  outlay,  $5.97.' ' . 

Carpenters,  labourers,  etc . . . 

Tackaberry  &  Tackaberry:  towing  scow  from  Wiarton  and  return . 

Wiarton  Contracting  Co.:  use  of  crane  scow,  56  d.,  $112;  repairing  scow,  $24.68 . 

Hardware,  $25.75;  smithwork,  $24.10 . 

Little  Current  ($2,362.72) — 

Rodnien,  180  d.,  $510;  labourers,  457^  d.,  $1,017.44 . 

Kingsboro  &  Baxter,  hardware,  etc . 

Board  of  men,  239,  d.,  $323.74.  E.  M.  Bradley,  $102.33;  Bradley  Hotel  Co.,  $221.41  ... 
Hardware,  $35.70;  boat  hire,  $34.96;  use  of  tug,  14  h.,  $28;  rent  of  office,  Dec.,  Jan.,  Mar., 

$15;  oilcloth,  20-66  yd.,  $13.43;  sundries,  $10.94 .  . 

Voucher  outstanding,  D.  53355-60,  paylist . 

Little  Detroit:  surveying,  etc.:  labour,  39  d.,  $80.25;  board  of  men,  2  wks.,  $17.75;  hardware, 

SI  4. 95 . . . . . 

Long  Lake  and  Driftwood  Creek,  improvement  ($3,841.99) — 

Foreman,  Alex.  Fraser:  services,  July  1-Oct.  6,  $255.48;  outlay,  $5.05 . 

Labourers,  powdermen,  etc . 

Wideman,  L.  C.:  dynamite,  19  cs.,  $228;  hardware,  etc.,  $84.84 . 

Provisions,  etc.:  A.  L.  Chennette,  $25.54;  Fowke  &  Gerrard,  $494.46;  A.  Gehrig,  $52.22; 

E.  Thib,  $499.29 . 

Transportation  of  camps,  etc.,,  $102.25;  hardware,  $15.30 . 

Lorraine  wharf,  repairs:  carpenters,  labourers,  etc.,  $143;  use  of  tug,  $175 . 

Madawaska  River,  Deepening  Channel  ($2,668.01) — 

Foreman,  W.  George:  services,  June,  Nov.,  Jan.,  133  d.,  $433.18;  outlay,  $69.97 . 

Labourers,  etc . 

Dunlop  &  Co.:  oil,  $9.25;  cans,  75c;  apparent  double  payment,  $5.75 . . 

Stafford,  F.  &  Co.:  gasoline,  19H  gal.,  $48.88;  hardware,  etc.,  $72.74 . .* 

Boat,  30  ft.,  $30;  26  ft.  punt,  $26;  2  capstans,  $30;  3  anchors,  300  lb.,  $18.75;  pipe,  $18;  labour, 

$17;  2  pulley  blocks,  $16.60;  sundries,  $13.64 . . 

Magnc  taw  an,  Warehouse  on  Wharf  ($542.73) — 

Foreman,  A.  Jenkins,  Oc-t.-Nov.,  19  d.,  $73.50;  carpenters,  $100.50 . 

Kehade,  J.:  lumber,  6,S95  ft.,  $176.61;  roofing,  15  rolls,  $34.50;  frames,  etc.,  $17.75 . 

Taylor,  F.  Lumber  Co.:  lumber,  3,809  ft . 

Putting  trough  on  warehouse,  $13.20;  40  ft.  track,  $8;  cartage,  $8;  hardware,  $40.93 . 

Manitou  Wharf  ($486.56) — 

Foreman,  G.  Simpson,  Mar.,  20  d.,  $80;  labourers,  64  d.,  $128 . 

Alexander  Hotel  (Robt.  Lawrence,  prop.),  board  of  5  men,  2-57  wrks . 

Thompson,  W.  J.:  tamarac,  7,000  ft.,  $119;  post,  $4 . 

Smithwork,  $27.23;  livery,  $25;  hardware,  $17.83;  sundries,  $8.50 . 

Meaford  Harbour  Improvement  ($32,143.77) — 

Extension  and  repairs  to  wall:  Green  &  Woolrich:  excavation  and  back  filling,  14,090  c.  yd., 
$14,090;  concrete,  736  c.  yd.,  $5,667.20;  steel  sheet  piling,  168,000  lb.,  $5,040;  anchor 
piles,  H.  beams,  26  ft.,  62,426  lb.,  $2,247.33;  35  ft.  beams,  56,595  lb. ,  $2,037.42;  face 
revetment  timber,  47,520  ft.,  $1,584;  piles,  143  at  $7;  anchor  tie  rods,  49  at  $16;  waling, 
timber,  etc.,  $2,148.67;  extra  work,  construction  of  landing,  $98;  less  $6,000  paid  in 

1913-14,  V— 264  . . . . . . . 

Inspection,  R.  Abercrombie:  services,  Mar. -Nov.,  158  d.,  $553;  outlay,  $274.15 . 

Barber,  C.  &  Sons,  foundry  work,  $67.91;  Cleland  Bros.,  hardware,  $i26.44 . 

Chappie,  Win.;  carting  stone,  170  t.,  $119;  sundry,  $3.70 . 

Frankel  Bros.:  20  steel  drills,  14,450  lb . 

Green  &  Woolrich,  use  of  pile  driver,  24  d . 

Harrison  &  Sons  Co.:  hemlock,  23,417  ft . 

Pilgrim,  Jas.:  towing  pile  driver  from  Owen  Sound  to  Meaford  and  return,  $100;  towing 

scow,  8  d.  at  $25 . . . 

Raynor,  J3.:  services  as  diver,  9  d.  at  $8;  outlay,  $37.04 . , . 

Raynor,  G.:  services,  attending  diver,  9  d.  at  $3.50 . 

Taylor,  C.:  stone,  etc.,  135  c.  yd.,  at  75c.;  delivering  stone,  83  ton  $58 . 

Wright,  W.  J.:  running  pile-driver,  30  d.  at  $3.50 . 

Labour,  160  h.  at  30c.,  745  h.  at  22Jc . . . 

Coal,  7  015  ton,  $35.08;  beech,  1,743  ft.,  $34.86;  asst,  lumber,  1 , 086  ft.,  $26.95;  carting  stone, 
31  i  ton,  $22.05;  rope,  61  lb.,  $10.98;  timber,  30  pcs.,  $10.50;  towage,  3  h.,  $10;  hardware, 
etc.,  $33.40 . 

Carried  forward . . 
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124  50 
711  57 
84  14 
279  75 
60  05 

429  47 
334  00 
50  00 
136  68 
49  85 

1,557  44 
75  31 
323  74 

138  03 
268  20 

112  95 

260  53 
2,079  56 
312  84 

1,071  51 
117  55 
318  00 

503  15 
1,857  50. 
15  75 
121  62 

169  99 

174  00 

228  86 

69  74 

70  13 

208  00 

77  00 
123  00 

78  56 


28,097  62 
827  15 
194  35 
122  70 
252  88 
336  00 
608  84 

300  00 
109  04 
31  50 
159  25 
105  00 
215  62 


183  82 
860,757  19 
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Harbours  and  Rivers:  Ontario— Continued. 


Brought  forward. 


Michipiooten  River,  Warehouse  and  Wharf  ($952.84) — 

Carpenters,  labourers,  etc.,  July- Aug . 

Hesson,  W.  J.  &  Co.,  lumber,  etc . . . . 

Soo  Hardware  Co.:  paint,  55..  gal.,  $85.35;  hardware,  $83.59 . 

Provision,  $51.09;  cartage,  $52.08;  sundries,  $32.15 . 

Travel  and  outlay,  W.  J.  Fjuller . 

Midland,  Repairs  to  Wharf  ($2,322.19) — 

Carpenters,  etc.,  June- Aug.  1,  59  d.  at  S3,  123-2  d.  at  $2.59  (J.  Silvey  overpaid  $2) . 

Freeman  Lumber  Co.:  shingles,  27\  M,  $68.75;  pint',  15)  ft.,  $3.75 . 

Georgian  Bay  Shipbuilding  and  Wrecking  Co.:  lumber,  etc . 

Gooden,  G.:  painting  exterior  of  warehouse,  538  sq.  yds . 

Letherby,  J.  A.:  lumber,  45,770  ft . 

Hardware:  F.  Armstrong  &  Bros.,  $53.50;  H.  A.  McLean,  $74.65;  small  payments,  $48.89 
Minaki  Wharf  ($124.42) — 

Phillips  &  Benner,  surveying,  etc.,  4  d.,  $60,  outlay,  $35.75 . 

King’s  Printer  account . . . . . 

Monetvillc  Wharf  ($750.01) — 

Foreman,  M.  Brazeau,  30-45  d.  at  $3;  carpenters,  $278.30 . 

Cochrane  Hardware,  Ltd.:  hardware,  etc . 

Gordon,  G.  &  Co.:  lumber,  4,350  ft . 

Towage,  $48;  transportation  of  lumber,  $25;  hardware,  $14.30;  sundries,  $22.29 . 

Montreal  River,  Improvement  above  Latchford  ($13,085.31) — 

Purchase  price  of  property,  Upper  Ottawa  Steamboat  Co . 

Clerk,  Geo.  Clapperton:  services,  Apr. -June,  $240;  board  of  self  and  men,  $102.75;  rent 

of  office,  Apr. -June,  $30;  sundry  outlay,  $275.97 . 

Caretaker,  W.  L.  Michiel,  y.,  Mar . 

Timekeeper,  G.  H.  Schneider:  services,  y.,  $975;  outlay,  $418.02 . 

Carpenters,  carters,  labourers,  etc.,  Apr.-Mar . 

Brown,  R.  H.  &  Co.,  provisions,  etc.,  $79.92;  Grant  &  Kennedy,  lumber,  3,075  ft.,  $55.44. 

Dominion  Explosives,  Ltd.,  50  p.c.  dynamite,  500  lb . 

Dominion  Machine  &  Supply  Co.,  foundry  work . 

Dunbar,  II.  C.:  pine,  8,720  ft.,  $143.88;  sundry,  $5.60 . 

Empire  Lumber  Co.:  boom  timber,  2,000  ft.,  $100;  coal,  4-68  tons,  $23.40 . 

Magladery,  W.:  hardware,  etc.,  $143.99;  3  boom  chains,  $33 . 

McGregor,  D.:  large  canoe,  2  row  boats,  $50;  3  cases  dynamite,  $22.50;  sundries,  $25.55,. 

Murphy,  G.  P.,  lumber,  81,456  ft . 

Mussens  Ltd.:  extension  drum,  $150;  derrick  fittings,  etc.,  $103.20 . 

Northern  Canada  Supply  Co.,  hardware . 

Hardware,  etc.,  $44.90;  dues  on  pine,  $41.40;  foundry  work,  $28.30;  steel  mast  bearing, 
$23.50;  covering  gears,  etc.,  $21;  repairing  pump,  $18;  350  fuses,  $14.14;  lumber,  500 
ft.,  $11.50;  12  rope  shackles,  $10.80;  rope,  300  ft.,  $10.80;  connecting  rod,  $10.50; 

sundries,  $6.95 . 

Travel  and  outlay,  A.  E.  Cross . . 

Legal  services:  J.  S.  Davis,  Smithvillc,  $399.82;  Day  cc  Gordon,  Haileybury,  $36.18. . .  . 
Montreal  River,  Latchford,  claims  of  Lowery  &  Goring:  Lowery  &  Goring:  amount  allowed 
for  work  done  on  dam  and  plant  taken  over,  $49,317.70;  less  previously  paid,  $42,989.46, 

and  less  held,  $1 ,355.23 . . . . 

Newcastle:  Repairs  to  East  Pier:  advertising,  $43^.06;  King’s  Printer,  $46.68 . 

N<  w  Liskeard,  Harbour  Improvement  ($6,433.27) — 

Carpenters,  labourers,  etc...  . 

Watchmen:  T.  Crawley,  94  d.,  $235;  S.  J.  Deighton,  105  n.,  $288.75 . 

Briden,  S.  D.,  2  in.  plank,  8.000  ft . . 

Fitzpatrick,  W.  .).,  foundry  work,  $59.53;  Magladery,  W.,  hardware,  $363.92 . 

S  treat  field,  A.  A.:  lumber,  30,755  ft.,  $630.47;  piles,  1,230  ft.,  $123 . 

Lumber,  25,979  ft.:  Grant  &  Kennedy,  $215.83;  D.  H.  Jacobi,  $267.48 . 

Hardware,  $72.19;  lumber,  1,244  ft.,  $22.48;  sundry,  $9.60 . 

Outlay,  V.  Laflamme,  freight . . 

North  Bay,  Repairs  to  Wharf  ($154) — 

Watchman,  J.  H.  Kennedy,  Apr.-Mar.,  305  d . . 

Cochrane  Hardware,  Ltd.,  hardware . . ...... . . . 

North  Bay,  claims  of  E.  Conroy,  specially  voted:  outstanding  claims  in  connection  with 
E.  Conroy’s  contract  for  construction  of  breakwater,  settled  by  Department 
Oakville,  Repairs  ($1,072.29)—  , 

Foreman,  W.  J.  Shaw,  services,  25i  d.,  $89.25;  outlay,  4oc . 

Carpenters,  labourers,  etc . 

Davis  &  Doty:  lumber,  11,046  ft.,  $346.38;  sundry,  50c . 

Marlatt  &  Armstrong  Co.,  lumber,  9,909  ft . . 

Srnithwork,  $30.40;  hardware,  etc.,  $37.15 . 

Orillia  Wharf  ($210.55)  . 

Inspection,  J.  S.  Armstrong:  services,  June,  10  d.,  $30;  outlay,  50c . 


Carried  forward 
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273  IS 
359  75 
168  94 
118  32 
32  65 

487  00 
72  50 
39  54 
127  24 
1,418  87 
177  04 

95  75 
28  67 

369  65 

175  81 
94  96 

109  59 

400  00 

648  72 
720  00 
1,393  02 
4.416  94 
135  36 
80  00 
824  60 
149  48 
123  40 

176  99 
98  05 

2,755  62 
253  20 
195  74 


241  79 
36  40 
436  00 


4,973  01 
479  74 

3,969  02 
523  75 
80  00 
423  45 
753  47 
483  31 
104  27 
96  00 

152  50 
1  50 

6,319  25 

89  70 
273  66 
346  88 
294  50 
67  55 

30  50 


817  154  02 
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Harbours  and  Rivers:  Ontario — Continued.  $  cts. 

Brought  forward .  897,454  02 

Orillia  Wharf — Concluded. 

Church  Bros.,  drilling,  painting,  etc  .  86  70 

Park  seats,  6  at  $5.25;  tamarac,  1.709  ft.,  $42.50;  piping  for  electric  light,  $19.35 .  93  35 

Oshawa  Harbour  improvement  ($3,604.84) — 

Purchase  price  of  property,  M.  Conant .  3,529  20 

King’s  Printer’s  account .  6  14 

Legal  services,  D.  A.  J.  Swanson,  Oshawa .  69  50 

Ottawa  River  Survey:  engineer,  C.  A.  Menard,  Jan.,  $125;  chainmen,  etc.,  $644 .  769  00 

Owen  Sound,  Harbour  Improvement  and  Repairs  ($29,044.70) — 

Construction  of  wharf:  Bishop  &  Buchanan:  contract  complete,  $54,785,  extra  work, 
repairs  and  revetment  wall  $950,  driving  piles  on  west  side  $851.79,  providing  slips 
$250;  overpaid,  $10;  less  paid  in  1912-13,  V — 292,  $9, ISO,  and  in  1913-14  V — 266,  $19,700.  27,666  79 

Butehart  &  McDowall,  extra  filling  in  rear  of  work,  etc .  694  00 

Inspection:  J.  Cole,  services,  25  d.,  $87.50;  A.  Quinlan,  services,  112  d.,  $392,  outlay,  $10.10  489  60 

Bishop  &  Buchanan,  renewing  waling,  160  1.  ft.,  painting,  etc .  155  00 

King’s  Printer’s  account . 39  31 

Parry  Sound  Wharf  (S20.782.14) — 

Construction  of  wharf  and  approach:  Robinson,  Walton  &  White:  contract  complete, 

$72,000;  extra  work,  stone  filling  in  crib  bottom,  $2,767.50;  less,  $6,610  paid  in  1912-13, 

V— 292  and  $47,720  paid  in  1913-14,  V— 266 . 20,437  50 

Inspection,  J.  Argue:  services,  June-Sept.,  93  d.,  $279;  outlay,  64c .  279  64 

Horse  hire,  $40;  labour,  $25 . r. .  65  00 

Pelce  Island,  Repairs  to  Docks  ($1,999.41) — 

Foreman,  532  d.,  $160.50;  labourers,  etc.,  $766.25 .  926  75 

Dryden,  D.,  smithwork,  $5.25;  McCormick,  R.,  hardware,  $80 .  85  25 

Piggott,  J.  &  Sons,  lumber,  21,783  ft .  762  41 

Stone,  50  cd.:  McCormick,  J.,  $125,  W.,  $100 .  225  00 

Pembroke,  Repairs  to  Dock  ($662.90) — 

Foreman,  31  d.,  $40.46;  chainmen,  etc.,  $58.34 .  98  80 

-  Pembroke  Electric  Light  Co.,  installing  4  lamps  on  wharf .  425  00 

Pembroke  Lumber  Co.,  lumber,  2,832  ft .  106  08 

Smithwork,  $10.60;  hardware,  $8.22;  boat  hire,  $5;  sundries,  $9.20 .  33  02 

Peterborough,  Pavilion  on  Dock  ($706.46) — 

Foreman,  June-Aug.,  43  d.  $150.50;  labourers,  etc.,  $184.70 .  335  20 

Adamson  &  Dobbin,  plumbing,  $162.50;  Higgins,  Hardware  Co.,  hardware,  $171.34....  333  84 

Lumber,  etc .  37  42 

Peterborough  Dry  Dock  ($224.68) — 

Legal  services,  W.  H.  Moore,' Peterborough .  12  55 

King’s  Printers’  account .  212  13 

Pickering:  diving,  $33;  sundries,  $11.30 .  44  30 

Picnic  Island,  Improvement  of  Channel  ($86,511.11) — 

Detailed  with  Contract  Dredging . (Page  V — 287)  83,584  94 

Inspection,  F.  B.  McGilvery:  services,  July-Nov.,  91  d.  at  $3.50;  outlay,  $46 .  364  50 

Foreman,  C.  Dillane:  services,  60  d.,  $240;  outlay,  $45.95 .  285  95 

Rodman,  74  d.,  $222;  labourers,  $843.39 . 1,065  39 

Boone,  C.  S.,  Dredging  &  Construction  Co.:  drilling,  etc.,  $276.69;  hardware,  etc., 

$74.16;  towage,  $59 .  409  85 

Bradley,  E.  M:  board  of  men,  July-Oct.,  72\  cl .  103  61 

Cochrane  Hardware,  Ltd.:  4  capstans,  $150.20;  hardware,  $41.71 .  19191 

Kingston  &  Baxter,  hardware . . . .  Ill  86 

O’Reilly,  T.:  towing  2  scows  from  Sault  Ste.  Marie  to  Little  Current .  150  00 

Boat  hire,  $85.25-;  hardware,  $84.46;  towage,  14  h.,  $28;  wharfage,  $17.84;  rent  of  office, 

Oct. -Nov.,  $10;  sundries,  $17.55 .  243  10 

Pike  Creek,  Repairs  and  Piers  ($649.85) — 

Foreman  $77;  labourers,  etc.,  $369.50 .  446  50 

Pulling,  W.  J.  &  Co.,  lumber,  6,406  ft .  192  18 

Walkerville  Hardware  Co.,  hardware .  11  17 

Porcupine  Wharf,  Repairs  ($2,696.09) — 

Foreman,  M.  Walsh:  services,  July-Scpt.,  $209.65;  outlay,  S27.19 .  236  84 

Labourers,  etc.,  $1,197.10;  towage,  $96 .  1,293  10 

Campbell,  D.:  timber,  7  in.  top,  4,496  1.  ft.  $247.21,  12  in.  to  14  in.  top,  76  ft.  $7.60 .  254  81 

Campbell  Steel  &  Iron  Works:  shackles,  32  for  outside  piles,  16  for  inside  piles,  bolts,  etc.  67  00 

Marshall-Ecclestone,  Ltd.,  hardware .  69  20 

Porcupine  Ferry  Co.,  towage .  58  50 

White,  A.  C.,  rd.  timber,  2,240  1.  ft .  224  00 

Williams,  C.  L.,  lumber,  18,565  ft .  342  81 

Hardware,  $84.07;  cartage,  $30;  smithwork,  $23.76;  sundries,  $12 .  149  83 

Porcupine  South,  Repairs  to  harf  ($860.59) — 

Foreman,  M.  Walsh,  servives,  Oct.,  20  d.,  $64.51,  labourers,  $135.60 .  200  11 

Marshall-Ecclestone,  Ltd.,  hardware . ) .  156  50 


Carried  forward 
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Porcupine  South — Concluded. 

Williams  &  Co.,  lumber,  4,076  ft.,  $101 .88;  3  in.  plank,  7,487  ft.,  $164.71;  timber,  7  in.  top, 

4,076,  $229.79;  sundry,  $4 .  500  38 

Refunded  to  Casual  Revenue .  3  60 

Port  Bruce,  Repairs  to  Piers  ($992.20) — 

Carpenters,  labourers,  etc.,  Sept. -Oct .  214  45 

Hogan,  M.  J.:  use  of  derrick,  tug,  etc.,  filling  in,  etc.,  $499;  use  of  floating  derrick,  etc., 

constructing  pier,  $70 .  569  00 

Use  of  scow,  9  d.,  $36;  board  and  lodging,  $15.25;  sundries,  $10.50 .  61  75 

Vouchers  outstanding,  Nos.  B.  77654-77665,  pay  list .  147  00 

Port  Burwell,  Repairs  and  Piers  ($3,993.97) — 

Foreman,  It.  Hutchinson:  services,  159  d.,  $556.50;  outlay,  $16.69 .  573  19 

Carpenters,  labourers,  etc . 1,077  50 

Marlatt,  C.  R.:  lumber,  67,304  ft.,  $2,131.64;  oak  piling,  140  1.  ft.,  $42 .  2,173  64 

Wright,  A.  R.:  hardware,  etc .  100  78 

Towage,  $40;  smithwork,  $12.45;  sundries,  $16.41 .  68  86 

Port  Colborne,  Repairs  to  East  Breakwater  ($24,311.76)— 

Foreman,  W.  H.  Sheridan:  services,  July-  Nov.,  123  d.,  $615;  outlay,  $206.10 .  821  10 

Carpenters,  labourers,  etc .  4,445  48 

Repairs  to  west  pier:  carpenters,  labourers,  etc . 530  00 

Augustine,  A.  E.:  lumber,  6,128  ft .  204  78 

Canada  Cement  Co.,  Ltd.:  Portland  cement,  1,075  brl.  at  $1.75;  sundries,  $33.35 .  1,914  60 

Frankel  Bros.,  4  pcs.  rail,  3,450  ft .  60  38 

Gibbons,  J.  P.,  hardware,  $252.54;  Hopkins,  L.  E.  J.,  boots,  12  pr.,  $63 .  315  54 

Hogan,  M.J.:  rent  of  scow,  88  d.,  $440;  gravel,  35  loads,  $38.50;  unloading  scow,  $25 .  503  50 

Lewis,  R.  &  Son,  hardware,  etc.,  $105.46;  Mussens,  Ltd.,  bucket,  $127 .  232  46 

Pike,  D.  Co.,  2  tarpaulins,  $52;  Valencourt,  A.,  repairing  boiler,  $133.10 .  185  10 

Port  Colborne  Dock  &  Coal  Co.,  delivering  coal,  33  ton .  123  70 

Reid,  &  Co.:  lumber,  18,195  ft.,  $614.95;  sundries,  $19.67 .  634  62 

Rolph,  J.  H.,  27  ft.  motor  boat . 450  00 

Russell,  J.  E.:  services  of  derrick  “Wanderer”,  July-Nov.,  123 - 6  d..  $3,090;  use  of  mixer 
and  buckets,  119  d.,  $535.50;  services  of  tug,  13  d.,  $520;  carpenters,  labourers,  etc., 

$314.43;  scow  hire,  etc.,  $140.74 . 4,600  67 

Shiokluna,  L.  J.:  gasoline,  198  gal.,  $39.60;  sundry,  $27.50 .  67  10 

Tug  “Chatson”:  towage,  7  d.,  $210;  sundry,  $80  .  290  00 

Tug  “Dorothy  May”:  towage,  etc.,  57  d .  1,710  00 

Tug  “J.  D.  Schofield”:  towage,  79  h.,  $395;  sundry,  $110;  8  meals,  $2 .  507  00 

Union  Cement  Co.,  cement,  250  brl.  at  $1.50 . *. .  375  00 

Weddell,  It.:  use  of  tug,  15  d.,  $900;  use  of  derrick,  19  d.,  $760;  towage,  to  and  from  plant, 

94§  h.,  $472.50;  towage  from  Port  Colborne  to  Port  Dalhousie  and  return,  $150;  rent 

of  scow,  19  d.,  $133;  labour,  $124.50 . ' .  2,540  00 

Welland  Canal  Tug  Co.:  towage,  $97.50;  labour,  $12 .  109  50 

Whitfield,  J.  Co.:  foundry  work,  10,048  lb.  iron,  $401.92;  sundry,  $35.85 .  437  77 

Woods,  F.  &  Sons.,  smithwork .  271  68 

Gravel,  802-74  cu.  yd:  J.  Battle,  $656.24;  Maple  Leaf  Milling  Co.,  $25;  W.  G.  Summerville 

&  Son,  $139.15 .  820  39 

Stone,  1,474- 125  cu.  yd.:  H.  Brennan,  $262.50;  S.  McCord,  $309.99;  Stone  &  Agencies,  Ltd., 

$1,482 .  2,054  49 

Services  of  man  and  motor  boat,  7  d.,  $42;  coal,  9  ton,  $24.75;  sundries,  $40.15 .  106  90 

Port  Credit,  Harbour  Improvement  (S184.60) — 

Labourers,  Jan.,  1915,  232  h . 69  60 

Williams,  A.  R.  Machinery  Co.,  smithwork,  etc .  53  32 

Hardware,  $15.53;  printing,  $46.15 .  61  68 

Port  Elgin,  Repairs  to  breakwater  ($1,533.6 6)— 

Foreman,  A.  G.  Miller,  services,  84£  d.,  $295.75,  outlay,  $1.67 .  297  42 

Labourers,  etc .  939  00 

Cottrill,  J.  B.:  lumber,  2,452  ft.,  $67.28;  sundry,  $7.13 .  74  41 

Thompson,  J.  A.:  cement,  100  brl.  at  $1.65;  hardware,  $10.47 .  175  47 

Smithwork,  $24.64;  hardware,  $22.72 .  47  36 

Port  Hope,  Harbour  Improvement  ($10,534.21)— 

Harbour  improvements,  Tompkins  &  Cunningham:  on  account .  6,160  00 

Foreman,  J.  H.  Magill:  services,  July-Dee.,  142  d.,  $497;  outlay,  $3.70 .  500  70 

Carpenters,  labourers,  etc .  1,132  75 

Inspection,  C.  A.  Hagerman:  services,  July-Mar.,  212  d.,  $742;  outlay,  $3.63 .  745  63 

Chalk,  T.  lb:  pine,  33,371  ft.,  at  $32;  hardware,  $3 . 1,070  93 

Colville,  W.  J.:  stone,  185  cu.  yd.  at  $1;  sundries,  $10.50 .  195  50 

Out  ram.  G.  A.,  hardware,  etc .  56  86 

Sawing  lumber,  $10.03;  hardware.  $33.17 .  43  20 

Advertising,  $594.75;  King’s  Printer,  $33.89 .  628  64 
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Portland,  Wharf  ($3,078.65) — 

Asst,  engineer,  I).  G.  Anglin,  services,  Mar.,  $125,  outlay,  $51.75 .  176  75 

Foreman,  J.  Paul,  services,  Mar . 100  00 

<  'onstruction  of  dock,  etc.,  labourers,  etc .  554  52 

Bolton  Bros.:  lumber,  6,597  ft.,  $108.71;  sundry,  $4.20 .  202  01 

Bolton,  W.  H.:  piles,  1,223  1.  ft.  at  15c.;  stone,  11-1  cord  at  $3;  sundry,  $1 .  217  75 

Broekville  Lumber  Co.,  asst,  lumber,  81,079  ft .  1,844  53 

Fleck,  Alex.:  bolts,  washers,  etc.,  $320;  sundry,  $2.88 .  322  88 

Gallagher,  A.,  hardware,  etc.,  $152.60;  Olmstead,  P.  W.,  32  cord  stone,  $06 .  248  60 

Lyons,  J.:  stone,  21-74  cord  at  $3;  sundry,  $2.75 .  67  07 

Seward,  J.,  stone,  25  cord  at  S3 . 75  00 

Fsc  of  hammer,  28  d.,  $35;  smith  work,  $34.59;  printing,  $33;  rope,  56  lb.,  $11.30;  board, 

etc.,  $35.30;  travel,  $1 1.85 .  . .  161  04 

Legal  services,  H.  A.  Stewart,  Broekville .  6  70 

Port  Perry,  Wharf  ($3,099.01) — 

Foreman,  C.  L.  Vickery:  services,  Sept.-Jan.,  127  d.,  $444.50;  outlay,  $18.60 .  463  10 

Carpenters,  labourers,  etc .  1,636  55 

Canada  Cement  Co.,  cement,  115  brl.  at  $1.80 .  207  00 

Carew,  J.,  Lumber  Co.:  lumber,  54,437  ft.,  $1,05S.46;  piles,  1,280  ft.,  $98.64 .  1,157  10 

Smallman,  B.:  bolts,  washers,  etc.,  2,587  lb.,  $111.78;  smithwork,  etc.,  $131.90 .  243  68 

Waddell,  Jos.,  lumber,  2,680  ft .  79  53  ' 

Stone,  417  loads,  $104.25;  use  of  derrick,  $25;  boat  hire,  29h.,$18;  gravel,  84  loads,  $12.60; 

hardware,  etc.,  $52.20 .  212  05 

Port  Rowan,  Repairs  to  pier  ($400) — 

Foreman,  G.  Leedham:  services,  22  d.,  $66;  outlay,  freight,  etc.,  $70.26 .  136  26 

Carpenters,  labourers,  etc .  128  38 

Hagersville  Contracting  Co.:  crushed  stone,  143-95  cu.  yd.,  $173.74;  less  freight,  139  tons 

at  50c . 104  24 

Pine,  634  ft.,  $24.11;  sundry,  $7.01 .  31  12 

Port  Stanley,  Harbour  Improvement  ($105,132.39) — 

Construction  of  breakwater,  M.  J.  Hogan:  contract  complete,  $210,376;  less  $58,330  paid 
in  1912-13,  V — 295,  $47,400  paid  in  1913-14,  V — 267  and  $10,000  deduction  made  for 

substituting  concrete  footing  blocks  for  steel  plates .  94,046  00 

Inspection:  M.  Berry,  services,  Apr. -Oct.,  154  d.,  at  $3r  overtime,  $9;  J.  Ferguson,  Mar., 

18  d.  at  $4 .  543  00 

Foreman,  A.  Taylor:  services,  Apr. -Jan.,  Mar.,  244  d.,  $976;  outlay,  $13.52 .  989  52 

Carpenters,  labourers,  etc . 5,657  11 

Beatty,  M.  &  Sons:~3  mooring  posts,  1,693  lb.  at  4c.;  foundry  work,  $46.28 .  102  00 

Hemming,  A.:  transporting  timber,  45,000  ft.,  from  Pelee. Island  to  Port  Stanley .  250  00 

Hogan,  M.  J.:  use  of  derrick,  etc.,  16  d.  at  $35;  less,  stone,  88  yd.,  $88,  and  pine,  4,840  ft. 

$87.12 .  384  88 

Moore,  J.  11.:  use  of  pile  driver,  with  engineer,  5  d.  at  $10,  13  d.  at  $5;  driving  piles,  32  at 

$5 .  275  00 

Mitchell,  W.:  lumber,  etc . 271  75 

Pollock,  F.:  cartage,  1,357  h.  at  50c.,  sundry,  $39.50;  moving  boat-house,  $25 .  743  00 

Port  Stanley  Supply  Co.:  coal,  27-007  ton .  108  71 

Wallaceburg  Cooperage  Co.:  oak  piles,  840  ft.,  40-ft. ,  at  25c;  54  ft.,  18-ft.,  at  17c .  219  18 

Young,  F.:  cement,  300  brls.  at  $1.60 . -. . . .  480  00 

Hardware,  etc.:  H.  M.  Ellison,  $149;  T.  Gagen,  $52.98;  Ingram  <fc  Davey,  $56.31' .  258  29 

Repairing  launch,  $44.60;  printing,  $40.85;  foundry  work,  $38;  rubber  boots,  4  pi\,  $26; 

repairing  boiler,  $17.75;  smithwork,  $10.50;  set  grates,  $10;  sundry,  $16.25  .  203  95 

Port  Stanley:  Claim  of  Haney  <fc  Miller:— 

Haney  &  Miller,  settlement  of  claim  arising  from  change  in  superstructure  and  detention 

during  construction  of  breakwater .  61, 128  00 

Port  Sydney,  Wharf  ($2, 175.86) — 

Foreman,  E.  Whitmore:  services,  Oct. -Jan.,  83  d.,  $290.50;  outlay,  $8.61 .  299  11 

Labourers,  team  hire,  etc . - .  619  30 

Hughes,  A.  J.:  22  ft.  piles,  72  at  $2.20;  16  ft.  timbers,  35at$l;  sundry,  $18 .  211  40 

La  id  law,  R.,  Lumber  Co.:  12,789  ft .  378  80 

McClure,  M.,  hardware,  etc.,  $70.22;  Wright,  J.,  smithwork,  $101.77. .  177  99 

McIntyre,  W.:  use  of  engine  and  winch,  12  d .  60  00 

Shier,  J.  D.,  Lumber  Co.:  shingles,  6  M  at  $4;  lumber,  etc.,  $116.69 . t _  140  69 

Smith,  A.  S.:  pine,  6,900  ft.  at  $26;  towage,  etc.,  $32.59 . .  211  90 

Use  of  hammer,  $27;  hardware,  $19.88;  smithwork,  $16.31;  sundries,  $13.48 .  76  67 

Providence  Bay,  Warehouse  on  Wharf  ($1,905.93) — 

Foreman,  W.  Robinson:  services,  July-Scpt.,  62  d.,  $310;  outlay,  $21.15 .  331  15 

Carpenters,  labourers,  etc . . .  . .  643  06 

Bums,  S.:  11  trips  from  Gore  Bay  to  Providence  Bay,  $66;  freight,  $1 .  67  00 

Charters,  W.:  doors,  frames,  etc.,  $72.75;  lumber,  etc.,  $72.09  144  84 

Wagg,  W.  I.:  lumber,  20,935  ft.,  $448.47;  shingles,  16?  M,  $62.82;  hardware,  $127.10 .  638  39 

Paint,  13  gal.,  $31.20;  lumber,  1,510  ft.,  $27.20;  hardware,  $14.29;  sundry,  $8.80 .  81  49 
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Puce,  Wharf  repairs:  labour,  .$44.25;  lumber,  800  ft.,  $32;  hardware,  S3.G5 .  79  90 

Pumpkin  Point,  Wharf  ($4,199.10) — 

Carpenters,  labourers,  etc.,  Aug. -Nov . . .  1,638  76 

Allyn  Bros:  lumber,  9,476  ft.,  $239.41;  frames,  etc.,  $34.78 .  274  19 

Gummerson,  Alex:  103  pes.  timber,  1,422  1.  ft .  71  jo 

Kennedy,  J.  L.:  use  of  tug,  24}  h.,  $49;  provision,  etc.,  $13.85 .  62  85 

McLennan,  M.  &  Farwell,  C.  F.:  logs  delivered,  3,136  1.  ft.,  $250.88;  sundry,  $2 .  252  88 

Northern  Foundry  &  Machine  Co.:  drift  bolts,  2,240  lb .  50  00 

Samson,  E.:  lumber,  1,700  ft.,  $42.50;  cartage,  $8 .  50  50 

Schoales,  F.  H.:  provision,  $80.08;  lumber,  26  ft.,  $39;  sundries,  $60.75;  less  paid  in  1915- 

16,  $24.63. ..... . . . .  155  20 

Shipley,  R.  B.:  sawing  and  ripping  timber,  etc . .  68  34 

Soo  Dredging  &  Construction  Co.:  lumber,  26,292  ft.,  $788.76;  labour,  $70.47 .  859  23 

Soo  Hardware  Co.:  hardware,  etc .  188  84 

Tweedie,  A.  G.:  use  of  derrick .  52  00 

Provision,  etc.:  T.  B.  Perigo,  $184.01;  4  small  payments,  $112.34;  less  paid  J.  McIntyre, 

1915-16,  $20.10 . . . .  .  ..  276  25 

Shingles,  13  M.,  $49.40;  15  in.  logs,  586  ft.,  $29.30;  lumber,  1,700  ft.,  $25.50;  plank,  1,032  ft., 

$25.28;  cement,  35  bags,  $14.88;  hardware,  $13.90;  sundries,  $34.70 .  162  96 

Rainy  River,  Survey  and  Maintenance  of  Gauges  ($17,359.70)— 

Survey  boat:  crew’s  service,  Apl.-Aug.  (F.  Cote  overpaid  in  May,  $5) .  2,140  02 

Bennett,  I.  W.  &  Son:  hardware,  etc . . . .  235  70 

Boucher,  T.  A.:  rent  of  tenting  grounds,  $22.50;  provisions,  etc.,  $66.10 .  88  60 

Campbell  Steel  &  Iron  Works:  winch  with  1,000  ft.  cable .  67  32 

Collector  of  customs:  duty  on  engine  and  outfit .  243  10 

C.  N.  Ry.,  freight,  $77.50;  McVey,  J.,  transportation,  $76.20 .  153  70 

Emperor  Hotel  (J.  Harty,  prop.),  board  of  men,  Jan. -Nov .  830  00 

Fort  Frances  Sash  &  Door  Factory:  1,800  stakes,  $135.75;  sundry,  $7.45 .  143  20 

Hotting,  H.:  labour  on  boat,  $120;  laundry,  $19.65 .  139  65 

Lindsay,  J.  E.:  refitting  pipe  in  boat,  etc .  50  20 

Mackenzie,  D.  C.:  reading  gauges,  6  m.  to  Dec.,  $60;  sundry  labour,  $25 .  85  00 

McGauley,  R.  J.:  board  of  men,  $29.18;  transportation,  etc.,  $13.47;  overpaid,  $3 .  45  65 

Mitchell  &  Wilson:  18  survey  poles,  $43.20;  lumber,  etc.,  $44.54 .  87  74 

Ottawa  White  &  Blue  Print  Co.:  blue  prints,  etc .  98  33 

Paul,  J.:  outlay,  repairs  to  boat,  $175;  travel,  etc.,  $131.90 .  306  90 

Russell  Bros.:  rent  of  launch,  7-57  wks.  at  $40;  2  boats,  $S5,  $65;  repairs,  etc.,  $119.94... .  572  80 

St.  Lawrence  Engine  Co.,  Ltd.:  boat  with  4  cycle  engine,  $1,100;  3  blade  propeller,  $20; 

sundry,  $4.86 .  1,124  86 

Taylor,  J.  &  Son:  lumber,  2,489  ft.,  $89.24;  sundry,  $12.81 .  102  05 

Wells  Hardware  Co.,  Ltd.:  gasoline,  12  brls.,  $151.05;  §  in.  cable,  1,500  ft.,  $91.50;  12  ft. 

cedar  skiff,  $65;  tent,  $21;  oiled  tarpaulin,  $24;  sundries,  $219.88 .  572  43 

Williams,  H.:  rent  of  office,  6  m.  to  Feb.,  1915,  $126;  sundry,  $3 .  129  00 

Provision,  etc.:  J.  Carter  &  Son,  $1,069.62;  T.  A.  Cathcart,  $278.98;  Langstaff  Mercantile 

Co.,  $1G7.35 .  1,515  95 

Telemeter  rods,  2,  $29;  transportation  of  boat,  $25;  sundry,  $24;  storage,  $20; photographic 
supplies,  $18.40;  rent  of  tenting  ground,  $15;  pillows,  4  pr.,  $13.50;  canvas,  46}  yd., 

$12.56;  48  meals,  $12;  16  iron  table  legs,  $12;  sundries,  $63.74 .  245  20 

Engineers’  services:  D.  G.  Anglin,  Apl.-Jan.,  1915,  $1,250;  W.  J.  Moore,  Oct.,  $100;  C.  B. 

Parr,  Apr.  1-May  12,  $126;  R.  F.  Smallian,  Oct.-Dee.,  $300 .  1,776  00 

Assistants,  rod  men,  etc.,  $3,787.85;  gauge  reading,  $240  .  4.027  85 

Travel  and  outlay:  VV.  H.  Abbott,  $119.15;  D.  G.  Anglin,  $96.35;  E.  G.  Brown,  $105.25; 

M.  A.  Caron,  $106.65;  II.  S.  Falconer,  $94.40;  F.  E.  Gendron,  $107.45;  I).  W.  Jamieson, 

$105.80;  S.  B.  Johnston,  $209.98  (less  $150  advance  paid  in  1913-14,  V--2G8);  A.  Langlois, 

$605.08;  A.  Laverdure,  $107.05;  D.  Iv.  Macdonell,  S102.70;  D.  L.  McLean,  $10.10; 

C.  B.  Parr,  $13.15;  A.  D.  Pope,  $110.50;  M.  A.  Renaud,  $109.20;  R.  F.  Smallian,  $187.65; 

G.  Smith,  $158.43 .  2,198  89 

King’s  Printer,  $1.63;  Stationery  Office  at  Ottawa,  $205.13 .  206  76 

Vouchers  outstanding:  D.  G.  Anglin:  Nos.  B.  71,671,  $100,  79,545,  $72.80 .  172  80 

Rmny  River  Improvement  ($48,983.89) — 

Detailed  with  Contract  Dredging . (Page  V — 287)  36,708  90 

Pile  protection,  Sims  &  Bingham,  on  account . . ._ . » .  11, 110  00 

Inspection  at  $4  per  day:  E.  Darling,  May-Aug.,  71  <L;  D.  McGillivray,  Dec.-Jan.,  55  d.  504  00 

Taking  soundings:  foreman,  23  d.,  $92;  labourers,  $380 .  472  00 

Provisions,  etc.,  C.  Desorcy,  $58.60;  2  small  payments,  $51.74 .  1 10  34 

Livery,  $20.50;  teaming,  $20;  smithwork,  $12.75;  sundries,  $25.40 .  78  65 

Richards  Landing,  Wharf  Extension,  etc.,  ($25,133.33)— 

Construction  of  wharf  and  warehouse,  J.  O’Boyle:  three  cribs  in  place  and  ballasted, 


Carried  forward . 1.337,082  97 
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Brought  forward . 1,337,082  97 

Richards  Landing  Wharf  Extension,  etc. — Continued. 

dredging  berth,  $500;  moving  new  warehouse,  S100;  removing  old  warehouse,  $75; 

waling,  bollards,  etc.,  $201.05 .  24,390  03 

Inspection,  G.  Langstaff:  services,  May-Dec.,  180  d .  051  00 

Towage,  1$  d.,  $45;  advertising,  $23.80;  board  of  men,  8*  d.,  $17.50 .  80  30 

River  Thames,  Ice-breaking  ($1,518.55) — 

Services  of  tug,  Feb.  15-23,  1915, 113*  h.,  $794.50;  retainer  for  laying  up  tug,  season,  1914-15, 

$500;  00  p.c.  dynamite,  GOO  lb.,  $94.50;  outlay,  $92.30;  labour,  $57.50;  exploders,  etc., 

$22.97;  freight,  $10.  Austin  Powder  Co.,  $117.47;  A.  M.  Healey,  $141.4(5;  Capt.  J.  S. 

McQueen,  $1,294.50;  2  small  payments,  $18.40;  less  sale  of  dynamite,  $53.28 .  1,518  55 

River  Thames,  Lighthouse  dock,  bridge  over  ditch  ($201.85) — 

Conductor,  H.  Gallagher:  services,  84  d.,  $34;  outlay,  $8.30 .  42  30 

Hedley,  C.  &  J.:  lumber,  1 .484  ft.,  $04.05;  piles,  144  ft.,  $21.92;  towage,  $30 .  115  97 

Foundry  work,  $21.46;  hardware,  $9.12;  sundry,  $13 .  43  58 

River  Thames,  Removal  of  obstructions  ($3,197.65) — 

Conductor,  H.  Gallagher:  services,  May-Nov.,  Mar.,  1915,  125  d.,  $500;  outlay,  $2.75....  502  75 

Log  lifting,  206£  d.  at,  $8;  labourers,  etc.,  $531.79 .  2,185  79 

Cartier,  H.  J.,  log  lifting,  12  d.,  $90;  Park  Bros.,  smithwork,  $100.70 .  196  70 

Doyle,  J.  F.:  use  of  pile  driver,  3  d.,  $45;  labour,  22  d.,  $51.75;  loading  piledriver,’  etc., 

$32.25 .  129  00 

Repairing  engine,  $28.86;  hardware,  $27.50;  towage,  34  trips,  $25.50;  coal,  3-78  ton,  $20.80; 
cartage,  $10.75;  gasoline,  80  gal.,  $13.60;  paint,  15  gal.,  $11.25;  storage,  $10;  sundries, 

$29.09 .  183  41 

River  Thames,  Protection  work  at  Chatham  ($3,028.27) — 

Inspection,  W.  R.  Peck:  services,  Aug. -Nov.,  46*  d .  139  50 

Cartier,  H.  J.,  gauge  reading,  5  m.  to  Oct.,  1914 .  15  00 

Gibb,  J.  N.:  driving,  sheeting,  350  1.  ft.  at  $8;  anchor  piles,  6  at  $6;  hardware,  $37.77 _  2,873  77 

Robins  Landing:  cutting  ice,  winter,  1914-15 .  25  00 

Rondeau  Harbour,  Repairs  to  pier  ($2,998.95) — 

Foreman,  115  d.,  $345;  labourers,  etc.,  $057.52;  stone  delivered,  100),  ton,  $1,003.33; 
lumber,  30,042  ft.,  $910.35;  hardware,  $40.85;  towing  scow  from  Rondeau  to  Port 
Stanley,  $35;  forge,  $25.50;  wire  rope,  GOO  t.,  $22.50;  freight,  $21.12;  anvil,  10  lb., 

$10.47;  sundries,  $11.05.  Paid  as  follows:  S.  Hadley,  $780.97;  J.  McCormick, 

$1,003.33;  T.  C.  Warwick,  $159.25;  small  payments  $1,139.14;  less  paid  by  Pfere 

Marquette  Ry.,  repairs  to  pier  damaged  by  coal  train,  $83.74 .  2,998  95 

Rosseau  Wharf  ($279.50) — 

Foreman,  18  d.,  $54;  labourers,  etc.,  $129 . .  183  00 

Ecclestone,  G.  W.:  cement,  150  bags,  $75;  freight,  $15 .  90  00 

Lambert,  W.  A.,  smithwork .  6  50 

Sand  Point,  Wharf,  Repairs  and  Improvements  ($886.30) — 

Repairing  wharf,  Apl.,  June-July:  carpenters,  etc.,  $433.77;  outlay,  $5.05 .  438  82 

Canada  Cement  Co.:  cement,  340  sacks,  $153;  freight,  $6.30;  less  sacks  returned,  $93.80  05  50 

McLean,  P.,  lumber,  2,258|  ft .  57  72 

lid.  timber,  532  1.  ft.,  $31.92;  board  of  men,  $25;  painting  storehouse,  $20;  smithwork, 

$16.73;  hardware,  $10.21;  soft  soap,  500  lb.,  $10;  rent  of  stable,  $10;  sundries,  $34.84. . .  158  70 

Vouchers  outstanding,  B.  78437-95,  pay  list .  165  56 

Sarnia,  Wharf  and  Shelter  Basin:  printing . 11  52 

Saugeen  River,  Repairs  to  piers  ($4,936.50) — 

Foreman,  J.  Carson:  services,  June-Nov.,  Feb.,  130  d.,  $455;  outlay,  $13.20 .  408  20 

Carpenters,  labourers,  etc .  1,273  89 

Laidlaw,  R.,  Lumber  Co.,  yellow  pine,  16,303  ft .  504  89 

Siebert,  J.:  B.  C.  fir,  51,680  ft.,  $1,989.68;  hemlock,  etc.,  13,924  ft.,  $320.25 .  2,309  93 

Speare,  Geo.,  smithwork .  99  50 

Thompson,  F.:  lumber,  5,987  ft.,  $132.01;  re-sawing  piles,  etc.,  $18.45 .  150  46 

Removing  piles,  12  h.,  $20;  sundry  labour,  $21;  lumber,  648  ft.,  $14.90;  winch  gear 

complete,  $10;  freight,  $10;  sundries,  $53.79 .  129  69 

Sault  Ste.  Marie,  Removal  of  Cofferdam,  etc  ($1,949.56) — 

Carpenters,  labourers,  etc . 982  84 

Cochrane  Hardware,  Ltd.:  rope,  1,270  lb.,  $199.04;  hardware,  $158.99 .  358  03 

Holgate,  H.,  services,  attendance  on  minister,  re  approval  of  plans .  100  00 

McPhail  <fc  Wright  Construction  Co.:  labour,  70  h.  at  50c.;  lumber,  etc.,  $01.47 .  90  47 

Plummer-Ferguson  Hardware  Co.:  6  3-in.  augers,  $51.35;  hardware,  $14.45 .  05  80 

Soo  Hardware  Co.:  ice  drill  complete,  $95.89;  hardware,  $98.37 .  194  26 

Lumber,  567  ft.,  $45.60;  electrical  supplies,  $32.23;  livery,  $28;  9  shades,  $12;  labour,  Sip- 

sundries,  $23.33 .  152  16 

Sault  Ste.  Marie,  Wharf  Improvement  ($19,459.67) — 

Construction  of  extension  to  wharf:  J.  O'Boyle:  contract  complete,  $26,973;  less  $12,030 

paid  in  1913-14,  V — 270 . .  14,943  00 

Widening  of  stone  approach,  labourers,  etc .  1,380  55 

Cochrane  Hardware,  Ltd.:  «  in.  rd.  iron,  5,670  lb.,  $121.91;  hardware,  $173.76 .  295  67 
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Sault  Ste.  Marie,  Wharf  Improvement — Concluded. 

Downey,  I.  J.  &  Sons:  cement,  88J- loads,  $150.03;  gravel,  etc.,  $32. 51 .  182  54 

Hesson,  W.  J.  &  Co.,  sundry  lumber . *.  368  37 

McPhail  <fc  Wright  Construction  Co.;  lumber,  etc.,  $54.70;  labour,  $9.25 .  03  95 

New  Ontario  Dock:  carting  3  cars  timber  from  station  to  dock .  54  00 

O’Boylc.J.:  gravel,  75  cu.  yd.,  $56.25;  use  of  mixer,  12  d.,  $24 .  80  25 

Boo  Dredging  &  Construction  Co.:  delivering  and  spreading  rock  filling  at  wharf,  1,785 

cu.  yd .  1,785  00 

Boo  Hardware  Co.,  Ltd.,  hardware .  179  24 

Itent  of  road  roller,  34  h.,  $34;  wire,  775  lb.,  $27.12;  foundry  wrork,  $14.48;  unloading 

gravel,  261  h.,  $13.25;  cartage,  $11;  pumping,  etc.,  3£  h.,  $10.50;  sundries,  $10.75 .  127  10 

Sault  Ste.  Marie,  Harbour  Improvements  ($80,463) — 

Detailed  with  Contract  Dredging . Page  V —  74,931  82 

Inspection:  A.  Carney,  Feb.,  July-Oct.,  112  d.,  $448;  H.  Sargeant,  Apr.  25-Dec.  8,  195  d. 

$780,  outlay,  $59.60 .  1,287  00 

Carpenters,  labourers,  etc .  2,693  10 

Cochrane  Hardware  Co.:  4  capstans,  $150.20;  hardware,  etc.,  $208.38 .  358  58 

Hesson,  W.  J.  &  Co.:  shingles,  11  M  at  $4;  lumber,  etc.,  $455.41 .  499  41 

McLean,  Capt.  A.  B.,  towage  from  Bruce  Mines  to  Bault  Ste.  Marie,  26  h .  78  00 

McPhail  &  Wright  Construction  Co.:  lumber,  $35.51;  labour,  $27.39 .  62  90 

Northern  Foundry  &  Machine  Co.,  foundry  work,  etc .  157  78 

O’Reilly,  Thos.,  tug  hire,  21  h.,  $63;  Young,  E.,  launch  hire,  $127 .  190  00 

Superior  Dredge  &  Dock  Co.,  use  of  derrick  dredge,  20  h . . . . .  60  00 

Gasoline,  203 gal.,  $46 .jJl;  hardware,  $40.64;  plans,  etc.  re  waterlots,  $25;  1-in.  rope,  1371b., 

$21.92;  sundries,  $9.94 . '. .  143  81 

Severn  River  at  Washago,  Dams  and  removal  of  rocks  ($10,095.93) — 

Construction  of  dam  and  deepening  of  channel,  J.  O.  Roddick:  concrete,  300  cu.  yd.,  $3,300; 
excavation,  solid  rock,  1,000  cu.  yd.  $2,750,  loose  rock,  500  cu.  yd.  $300;  deformed  bar 
reinforcement,  10,000  lb.,  $600;  timber  in  stoplogs,  5,500  ft.,  $440;  unwatering 

works,  $350;  steel  rails,  chain  filling,  etc.,  $1,185 .  8,925  00 

Inspection,  II.  Anderson,  services,  June  1-Sept.  10,  88  d .  352  00 

Caretaker,  A.  W.  Grigg:  y.,  $50;  outlay,  $51.31 .  101  31 

Watchmen,  Nov.-Mar.,  329?  d .  659  00 

Roddick,  J.  O.,  blasting  and  removing  rock .  50  00 

Spur  gear,  $6;  •  printing,  $2.62 .  8  62 

Shanty  Bay,  Wharf  renewal  ($4,638.16) — 

Inspection,  G.  Raikes,  Oct.  S-Nov.  20 . .  70  00 

Construction  of  wharf:  Conroy  Bros.:  timber,  49,680  ft.  at  $40;  stone  filling,  431  cu.  yd. 
at  $1.50;  dredging,  1,000  cu.  yd.  at  50c.;  concrete,  60-87  cu.  yd.  at  $8;  bolts,  etc., 

14,655  lb.  at  6c .  4,500  00 

Vouchers  outstanding:  A.  J.  F.  Sullivan:  Nos.  B.  81821,  86542 .  68  16 

Silver  Centre:  carpenters,  etc.,  $114.25;  towage,  4  d.,  $100 .  214  25 

Southampton.  Repairs  to  Breakwater  ($8,795.46) — 

Foreman,  L.  H.  Monck:  services,  June-Mar.,  257  d.,  $899.50;  outlay,  $20.58 .  920  08 

Labourers,  $3,057.60;  horse  hire,  $325.10 .  3,382  70 

McVittie,  R.,  hardware,  $80.58;  Siebert,  J.,  lumber,  124,639  ft.,  $2,866.68 .  2,947  26 

Seaman  &  Sons  Co.,  Ltd.:  use  of  tug  and  scow,  $49;  cedar,  1,560  ft.,  $35.88 .  84  88 

"  Speare,  Geo.:  drift  bolts,  4,708  lb.,  $188.32;  hardware,  etc.,  $10.55 .  198  87 

Thompson,  F.:  lumber,  47,419  ft.,  $1,090.49;  sundry,  $30.54;  overpaid,  $1 .  1,122  03 

Hardware,  $62.80;  stone,  $31.50;  hauling  lumber,  8,880  ft.,  $22.20;  sundries,  $23.14 .  139  64 

South  Baymouth,  Manitoulin,  wharf:  King’s  Printer .  58  06 

South  Lancaster,  Wharf  Repairs  ($797.41) — 

Conductor,  W.  W.  Dunlop:  services,  Feb.-Mar.,  27  d.,  $81;  outlay,  $18.96 .  99  96 

Carpenters,  labourers,  etc . 199  50 

St.  Lawrence  Lumber  and  Box  Co.:  lumber,  12,589  ft.,  $390.91;  sundry,  $16.38 .  407  29 

Smithwork,  $27.90;  white  lead,  150  lb.,  $15;  hardware,  etc.,  $47.76 .  90  66 

Sturgeon  Falls,  Wharf  Extension  ($2,843.53) — 

Foreman,  M.  A.  Brazeau:  services,  Feb.-Mar.,  38  d.,  $114;  outlay,  $21.73 .  135  73 

Carpenters,  labourers,  etc .  1,663  6*1 

Britton,  Chas.:  stone  used  in  foundation  of  smelter  building,  250  cd .  175  00 

Cochrane  Hardware,  Ltd.:  dynamite,  200  lb.,  $37;  freight,  $21 .  58  00 

Gordon.  G.  &  Co.,  lumber,  14,494  ft .  334  91 

Menard,  I).,  timber,  1 14  pcs.  16  ft.  $39.90, 1.598  1.  ft.  10-in.  top  $159.80, 738 1.  ft.  7-in.  top  $36.90  236  60 

Prieur,  J.  F.:  hardware,  $65.25;  board  of  men,  35  d.,  $52.50 . 117  75 

Drift  spikes,  1,809  lb.,  $40.25;  smithwork,  $26.40;  foundrywork,  $24.50;  transportation 

yf  timber,  $20;  .sundries,  $10.75 .  121  90 

Summerstown,  Repairs  to  Wharf  ($800.27) — 

Foreman,  28  d.,  $S4;  carpenters,  etc.,  $172 .  256  00 

Barnard,  H.  A.:  Empire  lamps,  3  at  $25;  pump,  $6 .  81  00 

Craig,  H.  A.,  stone,  13  ed.,  $52;  Hagerty,  Mrs.  H.,  hardware,  $61.03 .  113  03 


Carried  forward . 1,509,065  51 
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Summer^town — Concluded. 

St.  Lawrence  Lumber  and  Box  Co.:  lumber,  9,191  ft.,  $303.89;  sundry,  $11 .  314  89 

Hardware,  $17.85;  white  lead,  125  lb.,  $12.50;  sundry,  $5 . 35  35 

St.  John  Creek,  Stoplog  Dam  ($3,559.91) — 

Foreman:  Ed.  Goring:  services,  Aug.-Oct.,  94  d.,  $329;  outlay,  $5.60 .  334  60 

Carpenters,  labourers,  etc.,  $1,425.44;  teamsters,  $529 .  1,954  44 

McNab  Bros.:  4  wheelbarrows,  $26;  hardware,  $71.44 .  97  44 

Cement,  290  brl.,  $499;  lumber,  19,317  ft.,  $351.13;  sacks,  $56;  sundries,  $127.87.  Long¬ 
ford  Dept.  Store,  $484.99;  A.  A.  Miller,  $169.61;  Sargeant  Co.,  $315;  Standard  Chemi¬ 
cal,  Iron  and  Lumber  ( *o.,  $64.40;  less  sacks  returned  to  the  Canada  Cement  Co.,  $39.80  994  20 

Hardware,  $60.87;  wood,  16)  oxl.,  $31.25;  chain,  103  lb.,  $22.66;  clay,  500  loads,  $20;  gravel, 

150  loads,  $12;  bags,  200,  $10;  sundries,  $22.45 .  179  23 

St.  Joseph,  Repairs  to  Wharf  ($128.23) — 

Foreman,  11  d.,  $33;  labourers,  $50  .  83  00 

Stone,  5j  ed.,  $22;  lumber,  822  ft.,  $19.73;  hardware,  $3.50 . * .  45  23 

Telegraph  and  Nigger  Islands,  Dredging:  detailed  with  Contract  Dredging  .  .(Page  V — 287)  24,738  50 

Thessalon,  Repairs  to  Wharf  ($5,196.60) — 

Foreman,  W.  J.  Barrett:  services,  July-Nov.,  95  d.,  $332.50;  outlay,  $57.55 .  390  05 

Carpenters,  labourers,  etc.,  $1,864.92;  teaming,  etc.,  $279.32 .  2,144  24 

Bridge  Bros.:  cement,  429  brl.,  $750.73;  hardware,  etc.,  $192.83 . >. .  943  56 

Cochrane  Ltd.;  4-in.  rd.  iron,  4,670  lb.,  $100.40;  4  wheelbarrows,  $8 .  108  40 

Huston,  J.  J.,  caretaker  of  breakwater,  June-Dee —  ; .  350  00 

McMenemy,  Capt.,  rent  of  tug  and  scow,  22)  d  .  405  00 

Winn,  W.,  lumber,  34,288  ft.  $620.96,  1,560  1.  ft.  $46.80 . . . \  667  76 

Tug  hire,  5)  d.,  $44;  hardware,  $29.27;  dressing  lumber,  9,000  ft.,  $23;  rent  of  smith’s 
outfit,  3*  in.,  $15;  rubber  boots,  2  pr.,  $14;  foundrywork,  $13.15;  use  of  boat,  21  h., 

$10.50;  pine,  387  ft.,  $9.67;  sundries,  $29 . . ’ .  187  59 

Thorah,  Repairs  to  Pier  ($715.61) — 

Conroy  Bros.:  cedar,  15,906  ft.,  $636.24;  nails,  6)  kegs,  $17.87 .  654  11 

Anchor  piles,  8,  $32;  labour,  $18.59;  use  of  tug,  $11 .  61  50 

Thornbury,  Harbour  Improvements  ($16,096.68) — 

Construction  of  wharf:  Horton  &  Stoddart:  sheet  piling  and  strips  in  place,  102,750  ft., 

$5,548.50;  main  piles,  H  steel  beams,  drills,  etc.,  80,400  lb.,  $3,618;  mass  concrete, 

365  ou .  yd.,  $2,372.50,  sundry,  103  cu.  yd.,  $540.40;  grading  and  filling,  2,500  cu.  yd., 

$1,500;  hardwood  stringers,  10  in.  x  12  in.,  including  blocks,  etc.,  14,125  ft. ,  $635.63; 
waling,  7,200  ft.,  $576;  spikes,  anchor  rods,  etc.,  $1,017.53;  less,  $1,065  paid  in  1913-14, 

V— 271 .  14,779  56 

Inspection,  J.  Hurst,  Mar. -Dec.,  227  d .  794  50 

Repairing  west  breakwater,  labour,  May .  191  00 

Cedar,  13,283  ft.:  A.  Mitchell,  S212.34;  A.  E.  Pedwell,  $53.33 .  265  67 

Painting,  etc.,  12  d.,  $24;  hardware,  $12.80;  oil,  10  gal.,  $11;  sundries,  $18.15 .  65  95 

Tobermory,  Repairs  to  Glance  Booms  ($155.92) — 

Smith,  J.  II.:  labour,  16  d.,  $48;  care  of  booms,  etc.,  y.,  $25 .  73  00 

Labour,  21  d.  $42;  lumber,  $20.12;  hardware,  $10.80;  towage,  5  h.,  $10 .  82  92 

Trent  Bridge,  Wharf  ($1,674.08)— 

Foreman,  Wm.  Varcoe:  services,  May-Sept.,  116  d.,  $464;  outlay,  $9.33 .  473  33 

Labourers . 1 .  336  12 

Doupe,  S.:  stone,  264  c.  yd.,  $132;  Leeson,  S.,  lumber,  2,621  ft.,  $66.44 .  198  44 

Fowlds,  H.  M.  &  Son:  cement,  2501b.,  $375;  bags,  1,000,  $100 .  475  00 

Morton  &  Owen,  hardware,  etc .  77  99 

Smithwork,  $30.77;  services  as  slidemaster,  3  m.  to  Sept.  30,  $25;  use  of  jacks,  etc.,  $20; 

hardware,  $16.43;  towage,  $16;  sundry,  $5 . 1 . .  113  20 

Trenton,  Harbour  Improvement  ($74,280.52) — 

Detailed  with  Contract  Dredging .  . (Page  V — 287)  72,774  50 

Inspection:  H.  J.  Boyd,  services,  May-Sept.,  131  d.,  $393,  overtime,  594  h.  $178.20,  outlay, 

$9;  J.  W.  Hess,  services,  May-Aug.,  103  d.,  $309,  overtime,  $61.80,  outlay,  $6.40. . . .  957  40 

Brown,  J.,  labour  taking  soundings,  620  h .  186  00 

Brumell,  F.:  taking  soundings,  etc.,  173  h.,  $51.90;  use  of  gasoline  boat,  etc.,  $57 .  108  90 

Mowatt  Hardware  Co.,  hardware,  etc .  179  32 

Labourers,  136  h.,  $40.80;  launch  hire,  336  h.,  $33.60 .  74  40 

Vail’s  Point,  Wharf  ($7,732)— 

Construction  of  wharf:  Grier  &  Creighton:  contract  complete .  6,983  00 

Inspection,  J.  H.  Lemon,  services,  Apr.-Dec.,  214  d .  749  00 

Victoria  Harbour,  Wharf  ($6,322.81) — 

Construction  of  wharf:  McFarlane,  Pratt  &  Hanley:  timber,  10  in  x  10  in.,  92,565  ft., 

$3,702.60;  dredging,  24,000  cu.  yd.,  $3,600;  stone  fdling,  1,981  cu.  yd/,  $2,179.10;  , 

concrete,  block,  126-51  cu.  yd.,  $917.20;  mass,  173-7  cu.  yd.,  $1 ,215.90;  iron,  18,377-36 

lb.,  $918.87;  stone  approach,  830-03  cu.  yd.,  $747.03;  warehouse,  $975;  waling,  poles, 

pipe,  etc.,  $819.15;  extra  work,  galv.  iron  roof,  etc.,  $49.41;  less  $9,150  paid  in  1913-14 

V— 272 . .  5,974  26 


Carried  forward  .  .  . 
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Victoria  Harbour,  Wharf — Concluded. 

Inspection,  M.  McKenzie:  services,  Apr.-Aug.,  113  d . 

Jeffery,  F.  W.,  hardware .  . . . 

Wellington,  Wharf  and  Harbour  Improvement  ($34,839.93) — 

Construction  of  harbour  improvement,  McFarlane,  Pratt  &  Hanley:  on  account . 

Inspection,  K.  P.  Morden:  services,  May-Mar.,  276  d.,  $966;  overtime,  156  h.,  $56:  outlay, 

$20.75 . 

Advertising . 

WYndover,  Harbour  improvement  :  cutting  ice,  15  d.,  $30;  sundry,  $8 . 

Wheatley,  Repairs  to  Pier  ($4,700)— 

Foreman,  F.  J.  Fox:  services,  July-Oct.,  $351.66;  outlay,  $53.50 . 

Labourers,  etc . . . 

Concrete  and  Steel  Construction  Co.,  sheet  piling  with  2  courses  of  waling,  343  ft . 

Derbyshire,  H.,  hardware . . 

Hadley  Lumber  Co.,  lumber,  64,725  ft . 

London  Bolt  and  Hinge  Works,  foundry  work . 

Oak,  600  ft.,  $18;  smithwork,  $8.55;  2  wheelbarrows,  $7.50 . 

Whitby,  Harbour  Improvement  ($13,508.10) — 

Construction  of  wall,  Whitney  &  Code:  contract  complete,  $20,000;  less  $7,020  paid  in 


1913-14,  V 


-979 


Inspection,  R.  Richardson:  services,  Apr.-Oct.,  166 d.,  $498;  outlay,  $4.10 . 

Services:  diver,  2  d.,  $20;  diver’s  assistant,  2  d.,  $6 . 

Wim  ton,  Repairs  to  breakwater:  conductor,  10  d.,  $35;  labourers,  23^  d.,  $47;  team  hire,  5  d., 

$20 . 

Windsor,  Dock  and  Improvement  ($27,954.85) — 

(  onstruction  of  wharf:  A.  E.  Ponsford:  piles,  bearing,  anchor  and  retaining,  49,079  ft., 
$25,668.31,  fender,  5,493  ft.,  $4,564.68,  mooring,  405  ft.,  $506.25;  reinforced  concrete, 
8,790  cu.  yd.,  $14,064;  waling,  etc.,  35,366  ft.,  $6,189.05;  excavation,  6,971  eu.  yd., 
$3,903.76;  1  beams,  61,236  lb.,  $3,061.80;  sheeting,  29,662  ft.,  $1,834.37;  bolts,  screw, 
23,585  lb.,  $1,561.33,  drift,  16,597  lb.,  $1,040.63;  tie  rods,  14,657  lb.,  $1,042.11;  sundries, 
$463.06;  extra  work,  construction  of  warehouse,  $7,931,  sundry,  $1,382;  less  $48,340 

paid  in  1913-14,  V— 272 . 

Inspection,  J.  A.  Glass:  services,  Apr.,  30  d.,  $90,  overtime,  23  h.,  $6.90,  outlay,  $9;  W. 

Wicket,  April-Oct.,  180  d.,  $720,  overtime,  $3.20 . 

G.  T.  Ry.  System:  rent  of  site,  y.,  to  May  1,  1915,  $1,200;  rent  of  building,  docks,  etc.,  y., 

to  Nov.  1,  1915,  $590;  Government  share  of  taxes,  $553.40 . .  ... 

Winnipeg  River,  Improvement  ($4,339.30) — 

Foreman,  O.  Cronlund,  85  d.,  $425;  labourers,  etc.,  $2,279 . 

Fi'e  ,  A.  T.  &  Co.:  dynamite,  14  cs.,  $143.45;  hardware,  $170.09 . 

Murphy  Bros.:  coal,  41-16  ton,  $244.40;  cartage,  etc.,  $103.20 . 

Northern  Transportation  Co.:  rent  of  barge,  100  d.,  $300;  rent  of  derrick,  $25;  hardware, 

etc.,  $36.20  .  . 

Stewart,  A.  C.  &  Co.:  rent  of  orange  peel  dredge,  60  d.,  $300;  freight,  etc.,  $16.30  . 

Wickstrom,  R.,  provision,  etc . 

Freight,  C.  P.Ry.  Co . 

Rent  of  smith’s  outfit,  $25.50;  rent  of  boat,  $20.50;  lumber,  1,475  ft.,  $35.93;  sundries, 

$54.43 . . . 

Travel  and  outlay:  F.  Y.  Harcourt . . 

Hamilton  Harbour  Commission  ($523.85) — 

Electric  Supply  Co.,  rent  of  office,  3  m.  to  Apr.  1 , 1914 . 

Secretary,  H.  E.  Waterman:  3  m.  to  Mar.  31,  1914 . 

Jutten,  Chas.:  labour,  452  h  . 

Printing  by-laws,  $16;  1 ,000  folders,  etc.,  $14;  sundry,  $3.25 . 

Toronto  Harbour  Hydrograph:  Allen,  J.  M.,  attending  hydrograph ,  y . 

Trent  Bridge:  labour,  5  d . 

Fort  William  Office  ($7,900)— 

District  engineer,  W.  P.  Merrick,  y.,  to  Mar.,  1915  . 

Assistants:  L.  Bisson,  y.,  $1,500;  V.  Kent,  y.,  $2,000;  J.  A.  Laniel,  y.,  $1,100 . 

Stenographer,  Miss  A.  Knight,  y .  . . 

Goderich  District  ($637.45) — 

Foreman,  Geo.  Higginson:  services,  June-Aug.,  Jan.,  $500;  outlay,  $118.05 . 

Higginson,  Estate  of  Geo.,  outlay . 

Haileybury  District  ($3,958.48) — 

General  foremen:  F.  J.  Fitzgerald,  y.,  $1,200J  outlay,  $234.73;  V.  Laflamme,  y.,  $1,400.03; 

outlay,  $283.66 . 

Watchmen:  T.  Flemming,  Oct.-Dee.,  92  n.,  $276;  J.  Laurin,  88  <1.,  $220  . . 

Preston  &  Co.:  provisions,  etc . 

Temiskaming  T<  lephone  Co.:  rent  of  phone,  y.  to  July  1,  1915,  $32;  tolls,  $5.95  . 

Provisions,  $40.09;  use  of  tug,  d.,  $25;  sundry,  $6 . .' . 
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339  00 
9  55 

33,700  00 
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97  18 
38  00 

408  16 
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1,286  25 
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112  81 
34  05 
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24,872  35 

829  10 

2,253  40 

2,704  00 
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86  72 
58  38 
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15  20 

105  00 
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33  25 
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19  40 
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Midland  Office  (SI  1,549.38) — 

District  engineer,  J.  H.  Armstrong,  y . 

Assistants:  G.  C.  Bricker,  June  5-Sept.  30,  $237.50;  J.  R.  Hamilton,  y.,  $1,500;  C.  C. 

Jeffrey,  y.,  $1,500;  F.  Moberley,  y.,  $2,500;  II.  A.  Woods,  June  8-Sept.  30,  $280 . 

Stenographers:  Miss  It.  McGrattan,  y.,  $650;  V.  Nesbitt,  Aug.  24-Sept.  7,  $23.25.  .  . . . 

Travel  and  outlay:  J.  H.  Armstrong,  $480.29;  G.  C.  Bricker,  $90.95;  J.  R.  Hamilton, 

$361.45;  C.  C.  Jeffrey,  $486.92;  F.  Moberley,  $770.66;  H.  A.  Wood,  $152 . 

Small  payments:  moving  printing  machine,  $30.59;  oak  cabinet,  $26.50;  cartage,  $15.25; 

rent  of  typewriter,  3  m.,  $12;  sundry,  $43.69 . \ . 

Ottawa  District  ($54,033-78) — 

District  engineer,  S.  J.  Chapleau,  y.  to  Mar.  1915 . 

Engineer  in  charge  of  test  borings,  H.  M.  Davy,  ^.,  $2,300;  valuator,  A.  E.  Cross,  y., 

$2,100 . . _ . . . 

Assistant  engineers:  J.  E.  Beauchemin,  v.,  $1,500;  R.  Blais,  y.,  $1,500;  C.  Brousseau,  y., 
$1,900;  G.  M.  Brown,  Apr.-Aug.,  $583.30;  S.  Fortin,  Sept.  4-Mar.  31,  $1,380;  A.  T. 
Genest,  Apr. -Jan.,  $2,500;  A.  W.  Gregory,  y.,  $1,500;  B.  F.  Howe,  y.,  $1,500;  A. 
Langlois,  y.,  $2,000;  E.  H.  Pensc,  y.,  $2,100;  E.  E.  Perreault,  Apr.-Mar.,  $2,400;  J.  C. 
Stewart,  y.,  1,500;  J.  B.  O.  St.  Laurent,  June  25-Mar.  31,  $690;  J.  R.  Tobin,  y., 

$1,200 . 

Assistants  during  summer:  C.  H.  Bainbridge,  $212.50;  J.  Bauset,  $132.50;  G.  Brophey, 
$107.50:  L.  G.  Bruchesi,  $215;  It.  G.  Crawford,  $132.50;  G.  H.  Davidson,  $255;  P. 
Earnshaw,  $132.50:  A.  Gagnon,  $132.50;' W.  II.  Gibson,  $247.50;  G.  Goodw^,  $125; 
A.  M.  Matbeson,  $292.50;  E.  Mineau,  $187.50;  It.  Patterson,  $317.50;  W.  D.  Powell, 
$585;  L.  J.  Rainboth,  $292.50;  H.  Tachcreau,  $175;  G.  E.  Taillon,  $100;  G.  M.  Taylor, 

$115;  J.  E.  Tremaine,  $115;  J.  Vermette,  $116.94. . . . 

Draftsmen:  J.  Aube,  May-Mar.,  $916.63;  D.  Girard,  y.,  $1,080;  G.  P.  ILuguet,  y.,  $1,400; 
J.  Matte,  y.,  $1,200;  J.  E.  It.  Matte,  y.,  $1,700;  A.  Mineau,  y.,  $1,500;  L.  tie  B.  Roy, 

y.,  $1,300;  F.  G.  Smith,  Nov.  11-Mar.  31,  1915,  $670 . 

Clerks:  M.  M.  Cote,  May-Mar.,  $733.34;  Miss  S.  E.  Dougherty,  5  m.  to  Nov.  25,  $225; 
Miss  C.  F.  O’Brien,  y.,  $800;  Miss  K.  O’Grady,  y.,  $800;  J.  G.  Quackenbush,  y., 

$900;  G.  L.  Taillon,  May-Mar.,  $1,100;  J.  Tremblay,  y.,  $1,200 . 

Messenger,  J.  Mulligan,  y . '. . 

Outlay  of  officials:  R.  Blais,  $79.67;  S.  J.  Chapleau,  $133.05;  R.  de  B.  Corriveau,  $359.17; 
G.  H.  Davidson,  $121.40;  W.  H.  Gibson,  $217.25;  B.  F.  Howe,  $62.47;  D.  W.  Jamieson 
$68.95;  A.  M.  Matheson,  $85.25;  W.  T.  Moore,  $69.15;  R.  Patterson,  $183.95;  W.  P. 
Powell,  $321;  L.  J.  Rainboth,  $74.10;  J.  It.  Roy,  $64.45;  J.  C.  Stewart,  $240.65;  J.  P. 

Valiquet,  $178.16;  sundry,  $328.23 . 

Bell  Telephone  Co.  of  Canada,  tolls . 

Farley,  R.  W.  &  S.  E.,  services  re  survey  of  lot . 

Grand  &  Smith,  drafting  table  covers,  8  at  $15,  1  at  $20 . 

Lavoie,  J.  T.  E.:  transit  with  12-in.  telescope,  $100;  level  and  tripod,  $75 . . . 

Ottawa  Wine  Vault,  water,  14  m.  to  Mar.,  1915 . 

Thornton  &  Truman:  1,000  ft.  wire  cable  box,  $87.50;  sundries,  $88.45 . 

Topley  Co.:  photostat  paper,  5  rolls,  $90;  adhesive  dry  mounting  press,  $50;  supplies, 


$67.60 . . . . .; . 

Express:  Canadian  Express  Co.,  $21.87;  Dominion  Express  Co.,  $57.69 . 

Small  payments:  repairing  instruments,  $50.15;  photographic  supplies,  $12.08;  tele¬ 
grams,  $15.08;  sundries,  $13.10 . 

Port  Arthur  Office  ($8,461.60) — 

District  engineer,  F.  Y.  Harcourt,  y.  to  Mar.,  1915 . . 

Assistants:  W.  M.  Everall,  y.,  $1,800;  A.  G.  Jeffreys,  Mar.,  $125;  R.  A.  McAllister,  y., 

$1,600;  E.  St.  Laurent,  $1,800 . 

Stenographer,  Miss  K.  Campbell,  y . 

Travel  and  outlay,  E.  St.  Laurent . 

Sault  Ste.  Marie  District  ($22,155.15) — 

District  engineer,  W.  J.  Fuller,  y.  to  Mar.,  1915 . 

Assistant  engineers:  B.  E.  Beith,  y.,  $1,500;  J.  R.  Black,  y.,  $2,200;  W.  J.  Bruce,  y., 
$1,500;  A.  C.  Connan,  y.,  $1,320;  H.  W.  Evenden,  y.,  $1,320;  ,G.  W.  Holder,  y., 
$1,000;  J.  F.  Inderwick,  Apr. -Feb.,  $1,466.63;  C.  M.  Macreith,  y.,  $1,500;  L.  D. 

Walker,  y.,  $1,320 . 

Assistants  during  summer:  A.  Brooke,  $215;  F.  D.  Carmichael,  $292.50;  D.  O’Boyle, 

$282.50;  H.  E.  Piercy,  $277.50 . . . 

Foreman,  J.  Hobbs,  Apr  .-May,  Sept. -Mar . 

Stenographer,  Miss  R.  Lacroix,  y.  to  Mar.,  1915 . 

Outlay:  It.  E.  Beith,  $199.38;  J.  R.  Black,  $313.46;  W.  J.  Bruce,  $335.26;  H.  W.  Evenden, 
$66.60;  W.  J.  Fuller,  $1,505.25;  G.  W.  Holder,  $97.67;  J.  Inderwick,  $205.51;  C.  M. 

Macreith,  $372.67;  sundry,  S124.65 . 

Black,  J.  R.:  transit,  $175;  level,  $80 . 

Ottawa  Car  Mfg.  Co.,  water  measurer  and  distributor . 
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Sault  Ste.  Marie  District — Continued. 

Simpson  Ltd.,  T.  E.,  office  furniture . 

Hardware,  $11.19;  linen,  36  yd.,  $9;  sundry,  $6.63 . 

Toronto  District  ($39,773.55) — 

District  engineer,  J.  G.  Sing,  Apr.-Nov.,  11  d.  in  Dec.,  1914 . 

Assistant  engineers:  C.  M.  Armstrong,  Sept.  8-30,  $76.66;  W.  C.  Brough,  y.,  $2,300;  G. 
M.  Brown,  Sept.-Mar.,  $816.66;  W.  E.  Irwin,  Mar.,  May-Dec. .  1914,  $849.20;  CL  H. 
Mathewson,  y.,  $2,000;  W.  McTavish,  jr. ,  y.,  $1,000;  A.  N.  Moleswortli,  13  m.  to 
Mar.,  1915,  $1,950;  E.  G.  O’Kelly,  13  m.  to  Mar.,  $1,625;  D.  H.  Philp,  y.,  $2,000; 
H.  B.  Rathbun,  13  m.  to  Mar.,  $975;  V.  M.  Roberts,  June-Mar.,  $1,500;  J.  M.  Wilson, 

Sept.  21-Mar.,  $1,318.50 . 

Assistants  during  summer:  E.  B.  P.  Armour,  $84;  PI.  A.  Bond,  $171.75;  A.  B. 
Cauley,  $292.50;  E.  R.  Dafoe,  $160;  R,  G.  Giles,  $97.50;  G.  L.  Foreman,  $37  5  ); 
G.  Jutten,  $24;  W.  A.  MacRae,  $38.70;  C.  P.  Moore,  $191.56;  J.  R.  McLean,  $262.50; 

W.  B.  McTaggart,  $181.45;  W.  N.  Rathbun,  $260 . 

Draftsmen:  W.  B.  Blanehet,  y,,  $1,500;  R.  Brault,  y.,  $1,000;  J.  K.  Partridge,  y.,  $1,320; 

W.  Raeburn,  y.,  $1,080 . . 

Accountant,  C.  M.  Armstrong,  Oct.-Mar.,  $600;  clerks,  Miss  A.  M.  Anderson,  y.,  $851, 
Miss  L.  Huot,  Apr. -June,  $124.98,  Miss  M.  O’Brien,  June  4-July  18,  $75,  Mrs.  Stinson, 

Jan.  4-Mar.,  $143.55 . 

Outlay:  W.  H.  Blanehet,  $160.13;  R.  Brault,  $497.25;  W.  C.  Brough,  $674.70;  A.  B. 
Cauley,  $124.03;  E.  R.  Dafoe,  $116.05;  W.  E.  Irwin,  $1,212.50;  C.  H.  Mathewson,  $72.87; 

A.  N.  Molesworth,  $1,068;  C.  P.  Moore,  $103.65;  J.  R.  McLean,  $146.85;  W.  J. 

Tavish,  $415.37;  E.  G.  O’Kelly,  $377.05;  J.  K.  Partridge,  $289.08;  D.  H.  Philp, 
$1,680.22;  H.  B.  Rathbun,  $1,203.47;  Y.  M.  Roberts,  $754.09;  W.  M.  Ryan,  $219.50; 
J.  G.  Sing,  $1,049.97;  J.  M.  Wilson,  $500.03;  sundry,  $119.10 . . 

Bell  Telephone  Co.  of  Canada,  tolls . 

Dietzgcn,  E.  W.:  installing  blue  print  machine,  $658;  electrical  supplies,  $22.17 . 

Forsythe,  R.  H.:  installing  electric  service  for  printing,  $169;  repairs,  etc.,  $19.15  . 

Office  Specialty  Mfg.  Co.:  cabinet,  $80;  desk,  $45;  furniture,  $90.71 . 

Rae,  J.:  making  shelving,  etc.,  116  h.,  $63.80;  sundries,  $4.48 . 

Reed,  C.  J.,  Sign  Co.:  24  water  gauges,  $66.50;  lettering,  $17.50 . 

Williams,  J.  C.:  “3  A”  autographic  kodak,  $63;  case,  $3.50 . 

Telegrams:  C.  P.  Ry.  Co.’s  Telegraph,  $51.51;  G.  N.  W.  Telegraph  Co.,  $129.97 . 

Repairs  and  plumbing,  $41.85;  ice,  $38.07;  water  supply,  $35.25;  3  drawing  tables,  $30; 

electrical  supplies,  $22.55;  pr.  binoculars,  $20;  sundries,  $158.01 . 

Windsor  District  ($22,337.70) — 

District  engineer,  IP.  J.  Lamb,  y.  to  Mar.,  1915 . 

Assistant  engineers:  R.  Carlyle,  y.,  $1,600;  H.  B.  R.  Craig,  y.,  $2,100;  W.  J.  Forbes- 
Mitchell,  y.,  $2,100;  IP.  G.  Kerrigan,  y.,  $1,700;  H.  J.  Shepherd,  Dec.  14-Feb.,  $191.13 
Assistants  during  summer:  R.  Carey,  $275.48;  C.  Carling,  $290;  L.  Ingersoll, 
$277.50;  E.  Porter,  $321.29;  J.  S.  Rheaume,  $206.62;  F.  E.  Wier,  $280;  D.  Wigle,  $225 

Draftsmen:  J.  F.  Bridges,  y.,  $1,200;  W.  Griesbach,  yr.,  $1,200 . 

Stenographer,  Miss  J.  Ferris,  y.  to  Mar.,  1915 . 

Travel  and  outlay:  It.  Carey,  $107.50;  C.  Carling,  $146.95;  R.  Carlyle,  $672.93;  PI.  It. 

B.  Craig,  $1,267.90;  W.  J.  Forbcs-Mitchell,  $1,112.91;  W.  Griesbach,  $727.55;  L. 

kngersoll,  $101.25;  II.  G.  Kerrigan,  $641.25;  IP.  J.  Lamb,  $329.12;  J.  E.  Porter, 
$203.30;  J.  S.  Rheaume,  $123.70;  H.  J.  Shepherd,  $34.80;  F.  E.  Wier,  $170.49;  D. 
Wigle,  $113.65 . 

Bell  Telephone  Co.  of  Canada, . 

Ottawa  Car  Mfg.  Co.:  water  measurer  and  distributor . 

Newman,  J.  J.:  surveying  and  preparing  plans  re  harbour  line . 

Telegrams:  C.  P.  Ry.  Co.’s  Telegraph,  $16.34;  G.  N.  W.  Telegraph  Co.  $78.68 . 

Ice,  $20;  book  case,  $13.60;  writing  table,  $12;  sundries,  $64.83 . 

King’s  Printer’s  account,  $783.12;  Stationery  Office  at  Ottawa,  $8,359.51 . 

Legal  services,  Chrysler  A  Bethune,  Ottawa . 

Detailed  with  Dominion  Buildings:  Maintenance . (Page  V — 180) 

Detailed  with  Harbours  and  Rivers,  Quebec . (Page  V — 240) 

Detailed  with  Georgian  Bay  Canal  Commission . (Page  V —  ) 


93  75 
26  82 

2,090  42 


16,411  02 

1,801  46 
4,900  00 

1,794  53 


10,783  91 
162  19 
680  17 
188  15 
215  71 
68  28 
84  00 
66  50 
181  48 

345  73 

3,000  00 

7,691  13 

1,875  89 
2,400  00 
720  00 


5,753  30 
346  93 
235  00 
110  00 
95  02 
110  43 
9,142  63 
205  19 
20  39 
67  60 
632  00 


Total .  . •• . 1,917,022  54 

Less  charged  to — 

Harbours  and  Rivers,  Quebec,  Cannes  de  Roche . (Page  V — 214)  $  95 

Chief  Engineer’s  Stall . . (Page  V —  )  122,830 

Survey s  and  Inspections . : . (Page  V —  )  40,221 

Harbours  and  Rivers:  Maintenance . (Page  V —  )  50  00 

Vouchers  outstanding,  1913-14  (Page  V — 266)  2,163  10 


38 

10 

64 


165,360  22 


Total,  as  on  page  V — 241 


1,751,662  32 


1 — 17  Jv 
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Harbours  and  Rivers:  Manitoba:  Summary.  ,  $  cts. 

Assiniboine  river,  improvements .  . 14,309  74 

Delta,  protection  work .  270  88 

Gimli,  breakwater  improvement  and  wharf  repairs .  14,863  16 

Gull  Harbour,  extension  of  wharf .  8,846  71 

Harbours  and  Rivers,  generally .  9,791  99 

lx?  Pas,  wharf . ' .  1,254  16 

Ninette,  wharf . . . .  2,990  94 

Red  river  improvement . .  30,008  33 

Red  river,  St.  Andrew’s  lock  and  dam,  improvement  and  fishway .  10,855  91 

Selkirk,  harbour  improvements  and  repairs  to  plant .  81, 131  43 

Selkirk  Slough,  protection  work .  4,963  10 

Victoria  Beach  Bay,  improvement  to  pier .  1,826  25 

Winnipeg  Harbour,  wharves .  68,490  85 


Total,  carried  to  page  V — 2 .  249,603  45 


Harbours  and  Rivers:  Manitoba. 


Assiniboine  River  Improvements  ($14,309.74) —  ' 

Foreman,  D.  Thompson:  services,  $5S0;  outlay,  $74 . 

Timekeeper,  J.  W.  MoncriefT:  services,  $228;  outlay,  $4.15 . 

Labourers,  11.215  hrs.,  $2,908.45;  teaming,  17,204-6  hrs.,  $10,322.75;  livery,  June-Oct.,  $52 

Lumber,  1,919  ft.,  $62.44;  smithwork,  $62.25;  sundry,  $15.70 . 

Delta,  Protection  Work  ($270.88) — 

Labour,  $160.70;  salvage  of  material,  $53;  rent  of  hammer,  $25;  sundry,  $32.18 . 

Fort  Frances:  Geo.  Sproule,  asst,  engineer,  Nov.  17-22,  $30,  outlay,  $17.55 . 

Gimli  Breakwater  Improvement  ($14,863.16) — 

General  foreman,  D.  A.  McIntyre,  March,  1915  (see  also  Winnipeg  Office) . 

Foreman,  P.  Magnusson:  June-March,  $1,042.50;  outlay,  $22.85 . 

Garpenters,  labourers,  etc.,  $3,272.08;  teaming,  $1,208.50 . 

Dominion  Equipment  and  Supply  Co.:  210  sheets  galv.  iron,  $276.97;  freight,  etc.,  $23.44 

Haas,  I.  A.:  4 . 522  ft.  piling,  $581.64;  Ilf  cds.  stone,  $67.50 . 

Sprague  Go.,  100,176  ft.  lumber,  $2,868.61;  Wood,  Vallance  Co.,  hardware,  etc.,  $665.32 

Suttie,  J.  M.:  76,800  ft.  sheet  piling,  $2,150.40;  66,505  ft.  lumber,  $1,828.89 . 

Tergesen,  H.  P.:  hardware,  $86.13;  lumber,  etc.,  $121.01 . 

Stone,  58 J  cds.  at  $6,  47  loads  at  50c.  Paid  as  follows:  C.  Hemmerling,  $127.50;  small 

payments,  $247 . 

Cartage,  $47.75;  4  pr.  boots,  $16.60;  rope,  $13.30;  sundry,  $28.51 . 

Gull  Harbour,  Wharf  Extension  ($8,846.71) — 

Construction,  Wm.  Dewar:  contract  complete,  $8,944;  less  $540,  paid  in  1913-14,  V — 275.. . 

Inspection,  E.  E.  Jardine:  services,  April-.Iune  11,  $236.65;  board,  $72 . 

Dewar,  Wm.:  2,744  ft.  timber,  driven  to  close  gap  between  piers . 

Gull  Harbour,  Repairs  ($717.58) — 

Zeron,  Geo.  T.:  hauling  39,238  ft.  timber,  Gimli  to  Gull,  $253;  moving  outfit,  $237;  livery, 

$30 . . . . . . 

House  rent,  18  days,  $18;  provisions,  $171.87;  sundry,  $7.71 . 

Hnausa  Wharf:  Sprague  Lumber  Co.:  12,978  ft.  lumber . . 

Killarney  Lake,  Diversion  of  Long  Lake  into  Lake  Killarney  ($2,997.83) — 

Foreman,  $163.50;  labourers,  $382.45;  teaming,  $1,348.20 . 

High,  A.  M.:  3,710  ft.  lumber,  $110.06;  137  posts,  $34.25 . 

Miller,  Jas.:  cartage,  $37.50;  driving  piles,  19  days,  $380 . 

Sprague  Lumber  Co.:  9,750  ft.  lumber,  $307.48;  688  ft.  piling,  $151.36 . 

Hardware,  etc.,  $42.53;  livery,  $40.50 . 

Le  Pas  Wharf  ($1,254.16) — 

Dept,  of  Indian  Affairs,  site  $75;  Le  Pas  Town,  stone,  $395 .  . 

Finger  Lumber  Co.:  gravel,  $20;  lumber,  $36.64;  use  of  pile  driver,  $5 . . 

Hardware,  $20.95;  loading  clay,  $25;  piling,  $40.80;  tug  hire,  $35 . 

King’s  Printer . 

Voucher  outstanding  B74317,  Union  Bank . 

Lister’s  Rapids:  painting  buoys,  etc . 

Ninette  Wharf  ($2,990.94)— 

General  foreman,  D.  A.  McIntyre:  services,  Feb.,  1915 . 

Paylists,  Oct.-March:  foremen,  $272.50;  carpenters,  labourers,  etc.,  $632.55 . 

Overend  &  Son:  34,535  ft.  lumber,  $1,036.02;  2,552  ft.  piling,  $510.40 . 

Freight,  $63.11;  hardware,  $203.80;  lumber,  $19.87;  smithwork,  etc.,  $86.03 . 

Pelican  Lake  ($279.40)— 

Asst,  engineers:  J.  Mooney,  Nov.  5-16,  $50,  outlay,  $9.35;  G.  Sproule,  Nov.  5-16,  $50, 

outlay,  $75.25 . 

Hardware,  $5.30;  freight,  $17.50;  team-hire,  $72 . 


654  00 
232  15 
13,283  20 
140  39 


270  88 
47  55 

166  66 
1 , 065  35 
4.480  58 
300  41 
649  14 
3.533  93 
3,979  29 
207  14 


374  50 
106  16 

8,404  00 
308  65 
134  06 


520  00 
197  58 
385  45 

/ 


1,894  15 
144  31 
417  50 
458  84 
83  03 

470  00 
61  64 
121  75 
86  22 
514  55 
12  70 

166  66 
905  05 
1,546  42 
372  81 


184  60 
94  80 


Carried  forward 


46,976  10 
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Harbours  and  Rivers:  Manitoba —  Continued. 


Brought  forward . 


Red  River,  Improvement  ($30,008.33) — 

Engineer,  G.  Sproule:  Nov.  2-4,  23-30,  $50;  outlay,  $2.85 . 

Foremen:  D.  Cochrane,  $49.50;  B.  Freeman,  $432;  P.  Magnusson,  $146.25 . 

CariMinters  and  labourers,  $4,836.35;  teaming,  $1,950;  less  $34.85  paid  in  1915-10 . 

Crandall  Engineering  Co.:  528  ft.  piling,  $52.80;  repairing  buildings  for  use  as  stables,  $108 

Dominion  Equipment  and  Supply  Co.,  half-inch  wire  rope,  6,500  ft . 

Dunn  Lumber  Co.:  1,002  1.  ft.  piling,  $120.24;  29,544  ft.  sheet  piling,  SS27.24 . 

Haas,  J.  A.:  1,232  ft.  braces,  $154;  6,250  ft.  piling,  $875 . 

Kellar,  M.,  2,580  ft.  piling,  $335.40;  Gibney,  F.  M.,  teaming,  $87.10 . 

Lake  Winnipeg  Shipping  Co.:  1,220  cds.  rubble  delivered  at  mouth  of  river . 

McKenzie,  G.:  hauling  103,640  ft.  piling,  $259.10;  sundry,  $98.15 . 

McLeod,  A.  G.:  unloading  and  hauling  90,240  ft.  piling,  $203.04;  provisions,  $71 . 

McLeod  &  Millidge:  loading  pile  driver,  $8;  unloading  cars  and  loading  on  barges,  1 10,933 

ft.  piling,  $249.60 . . . 

Millidge,  E.  J.,  cartage,  $262.60;  Moody  &  Son,  hardware,  $276.91 . 

Mullins,  P.  W.:  12  days  surveying  new  channel . T. . 

Sinclair  &  Co.:  drilling  well,  44  ft.  at  $5,  103  at  $2.50.;  pump,  $27.50;  testing  well,  $10 . 

Sprague  Co.:  106,610  ft.  lumber,  $3,115.61;  sign,  $17.25 . 

Suttie,  J.  M.,  99,40S  ft.  sheet  piling,  $2, 838. 38;  Urie,  H.  R.,  plans,  $120 . 

Wood,  Vallance,  Ltd.,  hardware,  $217.53;  Western  Coal  Co.,  coal,  118-3  tons,  $780.78. 

Provisions,  etc.:  Benson  Bros.,  $674.29;  B.  Dalmar,  $172.05;  C.  Finkelman,  $614.93; 

Thompson  <fc  Anderson,  $261.02;  sundry,  $107.58 . 

Labour,  $69.80;  teaming,  $21;  sundry,  $26.47 . 

King’s  Printer,  $29.36;  Stationery  Office,  $22 . 

Red  River,  St.  Andrew’s  Rapids,  Lock  and  Dam  Improvements,  etc.  ($10,855.91) — 

Purchase  price  of  land  required:  Bannatyne  Estate,  award  $335,  costs,  $125,  interest, 

$127.90;  J.  H.  Stranger,  $736.85 . 

Asst,  engineer,  G.  Sproule:  July-Oct.,  $520;  outlay,  $20.80 . 

Foreman,  W.  H.  Davies:  June-Oet.,  1914 . 

Carters,  $3,902.50;  labourers,  etc.,  $2,786.35 . 

Wood,  Vallance,  Ltd.:  3,651  ft.  pipe,  $543.26;  sundry,  $77.96 . 

Electrical  supplies,  $34.93;  gravel,  $37.50;  sundry,  $23.14 . 

Legal  services,  Harvey  &  Jenkins,  Winnipeg . 

Detailed  in  1913-14,  V— 276 . 

Red  River  Survey  ($946.92) — 

Engineer:  J.  Mooney,  Dec.,  $135,  outlav,  $6.55;  G.  Sproule,  Dec.  2-Jan.  13,  $190,  outlay 

$83.35 . ~ . 

Labourers,  etc.,  $251.75;  teaming,  $43.75 . 

Freight,  $30.38;  provisions,  $158.48;  sundry,  $47.66 . 

St.  Andrew’s  ($108.12) — 

Mullins,  P.  W.:  survey  and  plans . •. . 

Labour,  $26.75;  lumber,  etc.,  $16.37 . 

St.  John:  R.  C.  MePhillips,  survey  and  plans . 

St.  Peters:  P.  W.  Mullins,  tracing  of  plan . . . 

St.  Vital:  W.  II.  Davis,  cutting  buoys  out  of  ice . 

Selkirk  ($135.83)— 

Bedard,  Nap.:  removing  and  installing  poles  on  dock . 

Labour,  $21;  lumber,  $46.23;  sundry,  $8.05 . 

Selkirk  Harbour,  1  mprovements  and  Repairs  ($81,131.43) — 

Construction:  Crandall  Engineering  Co.:  railway  dry  dock,  $72,000:  extra  work,  132-64 
c.  yd.  concrete,  $1,193.76,  labour,  $77.28;  lowering  bulkhead  walls,  $1,081.72;  piling, 

$783;  alterations  to  power  house,  $107.15;  less  $7,711.20  paid  in  1913-14,  V — 276 . 

Carpenters,  labourers,  etc.,  $2,302.42;  teaming,  $749.50 . 

Canadian  Inspection  Laboratories:  services,  $1,490.53;  outlay,  $83.58 . . . . . . 

Crandall  Engineering  Co.:  applying  preservative  to  timber,  $178.51;  second-hand  diving 
outfit,  $354.30;  1,829  ft.  piles,  $243.77;  iron,  $101.02;  2  days’  diving,  $75;  labour,  etc., 

$670-47 . 

Currie,  D.  II.,  1,994  ft.  piles,  $398.80;  Moody  &  Son,  hardware,  $90.90  . 

Dunn  Lumber  Co.,  24,960  ft.  timber,  $499.20;  Sprague  Co.,  72,992  ft.  lumber,  $2,030.98 
Dominion  Equipment  and  Supply  Co.:  double  drum  hand-power  brake  and  sett  derrick 

irons,  $459.45;  2  mooring  buoys  and  chains,  $700;  4  mooring  posts,  etc.,  $175 . 

Hygaard,  C.:  710  c.  yd.  gravel,  $1,242.50;  labour,  $60;  teaming,  $20.25 . 

Selkirk  Town,  power,  Oct.  12-Nov.  9,  1914 . 

Suttie,  J.  M.:  14,018  ft.  lumber,  $379.06;  sashes,  etc.,  $14.25 . 

Vulcan  Iron  Works:  bolts,  $136.27;  tie-rods,  $146.25;  sundry,  $15.25 . '. . 

Wood,  Vallance,  Ltd.:  23  rolls  roofing.  $66.25;  hardware,  etc.,  $147.35  . . . 

Building  shed,  $135.44;  creosote,  $66.35;  duty  on  diving  outfit,  $45.70;  electrical  supplies, 

$17.35;  250  invitations,  $10;  plans,  $10;  photographs,  $17;  telephone  rental,  $22.35; 

timber,  $95.84;  sundry,  $63.17 . 

King’s  Printer .  . . «. . 

Legal  services:  Graham.  Hannesson  A  McTavish,  Winnipeg . 

Carried  forward .  170,215  34 
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Harbours  and  Rivers:  Manitoba— Concluded.  $  cts. 

Brought  forward .  170,215  34 

Selkirk  Slough,  Protection  Work  ($4,963.10) — 

Foremen,  $212.62;’ labourers,  etc.,  $2, 169.72;  teaming,  $1,879.75 .  4,262  09 

Crandall  Engineering  Co.,  98  piles,  3,363  1.  ft . . .  437  19 

Wood,  Vallance  Co.:  drain  culverts,  $179.40;  freight,  $2.45 .  181  85 

Two  pair  boots,  $12.50;  hardware,  $50.40;  sundry,  $19.07 .  81  97 

Victoria  Beach  Bay,  Improvement  to  pier  ($1,826.25) — 

Foreman,  T.  H.  Thornsteinson:  services,  $288.50;  outlay,  $12.75 .  301  25 

Labourers,  $429.89;  teaming,  $540 .  969  89 

Board:  A.  Anderson,  $99.65;  J.  Paulson,  $188.67 .  288  32 

Hardware,  $67.80;  provisions,  $66.55;  teaming,  $117;  sundry,  $15.44 .  266  79 

Winnipeg  Harbour,  Wharves  ($68,490.85) — 

Land  required  for  site,  Mrs.  M.  L.  Blackwood . . .  57,615  00 

Engineer,  J.  Mooney,  July-Oct.,  $473;  foreman,  W.  J.  Darough,  Jan. -Mar.,  $292.50.......  765  50 

Bushranger,  $244;  labourers,  etc.,  $2,865 .  3,109  00 

Boarding  men,  $2,116.60;  hardware,  $330.42;  labour,  $240.62;  freight,  $934.60;  902  ft.  lum¬ 
ber,  $27.51;  50,215  1.  ft.  tamarack  piling,  $1,506.45;  surveying  lots,  etc.,  $55;  teaming, 

$1,641.80;  travel  of  men,  etc.,  $385.95;  sundry,  $45.07.  Paid  as  follows:  G.  T.  Ry.  Co., 

$1,254.05;  Estate  Geo.  Sharpe,  $5,203.19;  Wood,  Vallance,  Ltd.,  $290.33;  small  pay¬ 
ments,  $536.45;  less  $527  paid  by  the  Marine  and  Fisheries  Department  for  100 

tamarack  piles .  6,757  02 

Graham,  Hannesson  &  McTavish,  Winnipeg,  legal  services .  167  04 

King’s  Printer .  77  29 

Winnipeg  Office  ($19,276.08) — 

District  engineer:  J.  Sweeney,  June-March,  1915,  $2,083.33;  L.  R.  Voligny,  April-May,  1914, 

$500 .  2,533  33 

Assistants:  G. Burbidge,  yr.,  $1,500;  F.deC.  Davies,  vr.,  $1,700;  L.  H.  Fournier,  Sept.  15 — 

March,  $1,088. 89;. I.  Mooney,  Dec.,  1914,  Mar.,  1915,  $460;  Geo.  Sproule,  Feb. -Mar.,  $235; 

A.  J.  Stevens,  yr.,  $2,300;  H.  II.  Urie,  July  8-Aug.  20,  $156  .  7,439  89 

Accountant,  C.  Steele,  yr.,  $1,500;  general  foreman,  D.  A.  McIntyre,  April-Jan.,  $1,666.60;  , 

.  stenographer,  Miss  L.  Simpson,  yr.,  $853.34 .  4,024  94 

Clerk,  J.  Dowdle,  June  18-July  28,  $66.83;  rodman,  B.  Wood,  June  15-Jan.,  $585 .  631  83 

Travel  and  outlay:  G.  H.  Burbidge,  $352.30;  F.  de  C.  Davies,  $458.38;  L.  LI.  Fournier, 

$79.80;  J.  Mooney,  $42-25;  D.  A.  McIntyre,  $544.80;  L.  Simpson,  $14.05;  G.  Sproule, 

$26.65;  C.  Steele,  $21.80;  A.  J.  Stevens,  $139;  J.  Sweeney,  $538.41;  C.  Taylor,  $272.40; 

B.  Wood,  $3.45 .  2,493  29 

Canada  Furniture  Mfgs.:  linoleum,  $30.65;  Wilton  rug,  $30;  sundry,  $4.30 .  64  95 

Manitoba  Gov’t  Telephones:  exchange  service,  $143;  tolls,  $314.80;  sundry,  $5.45 .  463  25 

Freight  and  cartage,  $208.18;  boat-hire,  $27.90;  photographic  supplies,  $139.28;  telegrams, 

$74.14;  water,  $21;  sundry,  §229.34 .  699  84 

King’s  Printer,  $60.61;  Stationery  Office,  $889.15 .  949  76 


Total .  264,846  62 


“  Chief  Engineer’s  Staff .  11,530  56 

“  New  Dredging  Plant,  Man.,  Sasic.,  and  Alta .  75  00 

-  15,243  17 


Total,  as  on  page  V — 260 .  249,603  45 


Harbours  and  Rivers,  Saskatchewan  and  Alberta:  Summary. 

Athabaska  River,  removal  of  boulders,  etc .  673  95 

Edmonton,  repairs  to  wharf  and  roadway . .' .  2,720  52 

Harbours  and  rivers,  generally .  3,571  64 

Pigeon  lake,  dam . .  .  2,869  31 

Prince  Albert,  wharf  and  protection  work .  18,354  56 

Saskatchewan  River  improvement .  3,085  92 

Sturgeon  River  improvements .  . .  4,875  36 

Survey  of  rapids  on  North  and  South  Saskatchewan  rivers,  etc .  29,963  69 


Total,  carried  to  page  V — 2 . .  66, 114  95 

Harbours  and  Rivers:  Saskatchewan  and  Alberta. 

Athabaska  River,  Removal  of  boulders,  etc.  ($673.95) — 

Alberta  Hardware  Co.:  9  cases  dymanite,  $117;  electrical  supplies,  etc.,  $57.35 .  174  35 

Lucy,  John,  foreman:  April-May,  $130;  outlay,  $47;  less  store  account,  $6 .  171  00 

Labour,  $147.95;  care  of  4  dogs,  9*  m.,  $73.35;  travel,  $17.50;  provisions,  etc.,  $89.80 .  328  60 


Carried  forward . . . '. .  673  95 
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Harbours  and  Rivers:  Saskatchewan  anid  Alberta — Continued.  S  cts. 

Brought  forward . C73  95 

Athabaska  River,  Survey  ($2,701.41) — 

Labourers,  etc.,  $825.26;  less  $67.50,  store  account .  757  76 

Ferguson  &  Hogg:  3  cots,  $12;  2  tarpaulins,  $80.50;  2  tents,  $60;  2  pr.  waders,  $19.50; 

sundry,  $14.35.. . .  186  35 

McLeod,  A.,  provisions,  $635.85;  Russell,  J.,  scow,  etc.,  $160 .  795  85 

York,  L.  M.,  20  ft.  canoe  with  6  cyl.  engine .  339  25 

Freight  and  express,  $65.11;  hardware,  $96.50;  gasoline,  $130.17;  provisions,  etc.,  $171.32; 

rifle,  shot-gun  and  cartridges,  $66;  sundry,  $93.10 .  622  20 

Carrot  River,  Removing  obstruction  ($727.75) — 

Foremen,  $153;  labourers,  $241;  teaming,  $73;  5  cases  dynamite,  $78.50;  outlay  of  foremen, 

$108.30;  provisions,  $69.40;  sundry,  $4.55 . I .  727  75 

Craven  Dam  ($220.05) — 

Inspector,  L.  H.  Hoskins,  18  m.  to  Mar.  1915 .  90  00 

Foreman,  $34;  hardware,  $24.20;  labour,  $49.20;  lumber,  $22.65 .  130  05 

Edmonton  Bridge  Piers:  removing  brush,  teaming .  33  (JO 

Edmonton,  Repairs  to  wharf  and  roadway  ($2,720.52) — 

Repairs  to  wharf,  April-May:  foreman,  $360;  labourers,  $56.40;  teaming,  $1,236.20. .  1,652  60 

Digging  trenches  for  protection,  Nov.-Dee.:  foreman,  $121.50;  labourers,  $300;  teams, 

$109.20 . .  530  70 

Gravel,  222  cu.  yd.,  $222;  hardware,  $24.10;  5,415  ft.  lumber,  $153.69;  rock,  $24.50;  use  of 

roller  and  2  wagons,  $62;  sundry,  $50.93 . .  537  22 

Moosejaw:  Reilly,  Dawson,  Hancock  &  Reilly,  survey  and  plans  of  lots  in  blocks  122  and 

125 . 140  00 

Peace  River:  making  test  borings .  49  50 

Pigeon  Lake,  Dam  ($2,869.31) — 

Foreman,  J.  H.  Winter:  July-Qct.,  $192.15;  less  store  account,  $6.75 .  185  40 

Carpenters,  labourers,  etc.,  $1,082.47;  less  store  account,  $20.05 .  1,062  42 

Ferguson  &  Hogg:  3  tents,  $115.75;  sundry,  $6.50 .  122  25 

Fowler  &  Co.:  500  grain  bags,  $47.50;  5  pr.  hip  boots,  $41;  range,  $38;  hardware,  $325.87.  452  37 

Fullerton-Fawcett  Lumber  Co.:  hardware,  $1.20;  lumber,  8,851  ft.,  $174.06 .  175  26 

Cartage,  etc.,  $53.50;  automobile  livery,  $20;  freight,  $30.30;  labour,  $35;  provisions, 

$485.31;  teaming,  $247.50 .  871  61 

Prince  Albert,  Wharf  and  Protection  Work  ($18,354.56) — 

Foreman,  J.  McBride:  April  to  March,  1915 . 1,641  20 

Carpenters,  labourers,  $6,511.31;  teaming,  $1,008.42 .  7,519  73 

Deacon,  R.A.:  662  piles,  $1,730;  107  cu.yd.  gravel,  $107 .  1,837  00 

Gilmore,  R.:  1,025  piles,  $2,737.50;  coal,  $13.75 .  2,751  25 

Manville  Hardware  Co.:  16,948  lb.  iron,  S596. 06;  4,880  lb.  washers,  $244;  hardware,  $651.30  1,491  36 

McDiarmid  Lumber  Co.:  12-6  tons  coal,  $139.10;  12,512  ft.  lumber,  $312.80 .  451  90 

Northern  Cartage  Co.,  37!  tons  coal,  $359.90;  Parker,  T.  E.,  50,648  ft.  lumber,  $1,287.50. .  1,647  40 

Stanley,  L.,  133  piles,  $332.50;  Warren,  J.,  146  piles,  $365 .  697  50 

Freight,  $80.91;  iron,  $21.28;  lumber,  $44.85;  387  lb.  rope,  $61.92;  vise,  $15;  sundry,  $93.26  317  22 

Regina:  Reilly,  Dawson,  Hancock,  &  Reilly:  survey  and  plans  of  block  284 .  60  00 

Saskatchewan  River,  Improvements  ($3,085.92) — 

Foreman,  Feb.-Mar.,  $166.50;  labourers,  $1,829.40 .  1,995  90 

Freeze  Sheet  Metal  Co.:  843  lb.  pipe,  $198.25;  elbows,  $4.20 .  202  45 

Four-inch  pipe,  275  ft.,  $44;  4,021  ft.  lumber,  $81.90;  sundry,  $56.55 .  182  45 

Detailed  with  Dredge  Vessels,  Sask.  and  Alta .  705  12 

Saskatoon:  survey,  prints,  etc.,  $37;  sinking  test  pit,  $9 .  46  00 

Sawridge:  board  of  men,  $162;  boat  hire,  $10;  labour,  $126.43 . 298  43 

St.  Albert,  borings:  labour,  $169.50;  board,  $16.50;  sundry,  $50.23 .  236  23 

Sturgeon  River  Improvements  ($4,875.36) — 

Clearing  and  deepening  lake,  May-Oct:  Captain,  Wm.  Stephenson,  $384.45;  labourers,  etc., 

$2,131.25;  less  store  account,  $42.55 . . .  2,473  15 

Guernette,  L.  A.:  care  of  stores,  $20;  hardware,  $99.75;  provisions,  $254.85 . .  374  60 

Hudson’s  Bay  Co.:  13  pr.  boots,  $86.50;  4  pr.  blankets,  $46.25;  500  lb.  blasting  powder, 

$70;  200  lb.  dynamite,  $54;  gasolene,  $79.50;  6  pr.  wading  pants,  $57;  provisions, 

$756.22;  2  tents,  $53;  transportation,  $24 . .  1,226  47 

Hardware,  $121.50;  3  pr.  boots,  $26.25;  provisions,  $536.24;  teaming,  $47.50;  sundry, 

$69.65 . . .  801  14 

Survey  of  Rapids  of  North  and  South  Saskatchewan  Rivers,  etc.  ($29,963.69) — 

Engineers:  A.  M.  Kirkpatrick,  June-Nov.  11,  $939.17,  outlay,  $885.55;  G.  P.  Morse,  April- 
March,  less  June  1-17,  $2,006.67,  outlay,  $74.42;  P.  H.  Smith,  April-Mar.,  $2,100, 

outlay,  $416.95 . ........ . . .  6,422  76 

Draughtsmen.  April-March:  R.  D.  Twiss,  $1,460  (apparently  paid  twice  for  March,  $124), 

outlay,  $49.55;  G.  H.  Chapman,  $1,399.92 .  3,033  47 

Transit  men,  rodinen  etc.,  $6,658,  outlay,  $657.90;  labourers,  $3,778.07 .  11,093  97 

Armstrong  Trading  Co.:  hardware,  $134;  provisions,  $719.45  .  853  45 

Canadian-Fairbanks-Morse:  two-ton  hoist,  $55;  sundry  supplies,  $72.54  .  127  54 

Manville  Co.,  hardware,  $176.76;  Mooney,  W.  E.,  96  d.  hire  of  10  pack-horses,  $960 .  1 , 136  76 


Carried  forward .  59,760  54 
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Brought  forward .  59,700  54 

Survey  of  Rapids  of  North  and  South  Saskatchewan  Rivers — Concluded. 

Ross  Navigation  Co.:  freight,  $195.07;  towage,  $555 .  750  07 

Royal  Oak  Saddlery  Co.:  4  camp  beds,  $24.90;  4  tents,  $103.75;  3  tents  with  Hies,  poles, 

etc.,$9S;  sundry,  $36.75 . . .  263  40 

Provisions:  Kirby-Driscoll  Co.,  $378.24;  Manville  &  Co.,  $1,204.39;  Russell-Baker  Co., 

$719.54;  Russell  &  Bro.,  $773.26 . 

Boat.  $40; freight  canoe  and  paddles,  $83;  cable  car,  $28.45;  storage  of  canoes  and  boat, 

$87.50;  gauge  reading,  $61.50;  hardware,  $70.31;  1,244  ft.  lumber,  $37.61;  telephone 

exchange,  Sept. -Mar.,  $16;  telegrams,  $13.97;  sundry,  $51.55 . 

Travel  and  outlay  of  engineer  L.  R.  Voligny:  office  rent,  April,  $75;  care  of  office,  May- 

Oct.,  $36:  outlay  of  assistants,  $899.65;  sundry  travel  and  outlay,  $1 ,706.30 . 

Swift  ( 'urrent:  Martyn  &  McDonald,  survey  and  plan  of  lots . 

Wilkie:  R.  C.  Laurie,  survey  and  plan,  including  travel,  etc  . 

Edmonton  Office  ($15,417.86) — 

District  engineers:  G.  H.  Cagnat,  y.,  $3,000;  L.  B.  Elliott,  y.,  $2,500 . 

Assistants:  R.  Cunningham,  y.,  $1,500;  F.  J.  Graham,  y.,  $1,300;  Jas.  Tibbitts,  y.,  $1,400; 

Clerks:  Miss  J.  Chekaluk,  April  23-March  31,  $563.33;  Miss  D.  Kaulbach,  April-Oct.  21, 

$445.12;  Miss  M.  Kewitt,  Oct.  16-March  31,  $320;  Mrs.  M.  C.  Macdonald,  Nov.  1- 

Mar.  20,  $396 . 

Travel  and  outlay:  G.  H.  Cagnat,  $561.18;  R.  Cunningham,  $462.77;  L.  Elliott,  $664.74; 

F.  J.  Graham,  $100.50;  Mrs.  M.  C.  Macdonald,  $98.70;  J.  Tibbitts,  $938.39 . 

Alberta  Motor  Boat  Co.:  3  canoes,  $240;  6  chairs,  $21;  14  paddles,  $26.50;  sundry,  $35.50.  . 

( 'anoe,  $79.50;  3  cabinet  sections,  $50.30;  desk  and  chair,  $60;  sundry  furniture,  $35.50; 
livery,  $158;  board,  $92.75;  labour,  $113.75;  medical  attendance  on  J.  Tibbitts,  $25; 

telegrams,  $24.63;  sundry,  $204.70 . 

Prince  Albert  Office  ($5,955.87)— 

District  engineer,  L.  R.  Voligny,  June-March . . . 

Assistant,  W.  Z.  Earle,  April,  Oct.-Mar.,  $1,575;  clerk,  Miss  B.  Seath,  May-Mar.,  $825. 

Travel  and  outlay:W.  Z.  Earle,  $12.70;  G.  P.  Morse,  $46.60;  L.  R.  Voligny,  $751.05.  .  .  . 

Hazen-TwissCo.:  3  chairs,  $42;  desk,  $63;  table,  $18;  freight,  $2.56 . 

Map  cabinet,  $32.36;  livery,  $30;  telephone' exchange,  6  m.  to  Aug.,  $30.50;  telegrams, 

$15.09;  sundry,  $12.01 . 

King’s  Printer,  $139.43;  Stationery  Office,  $676.86 . 

Total . 

Less  charged  to: — 

Chief  Engineer’s  Staff .  $15,890  12 

Surveys  and  Inspections .  7,359  23 

Total,  as  on  page  V — 262 . 

Harbours  and  Rivers:  British  Columbia:  Summary. 

Ainsworth,  Wharf . 

Boar  River,  Bed  well  Sound,  Wharf . 

Brindley’s  Landing,  Wharf . 

Chemainus  Landing  Float . . 

Chemainus  River,  Removal  of  Logs... . . 

Columbia  and  Kootenay  Rivers,  Improvements .  19, 

Columbia  and  Kootenay  Rivers,  Wharves . . .  18, 

Comox,  Repairs  to  Wharf . 

Comox  Centre,  Landing  Floats . 

East  Robson,  Wharf . 

Evans  Bay,  Landing  Float . 

Farrington,  Wharf . 

Fraser  River,  Improvements . 

Fraser  River  (Lower)  Improvements .  52, 

Fraser  River  (Upper)  and  Tributaries,  Improvements .  22, 

Fraser  and  Thompson  Rivers,  Wharves . .  26, 

Frasers  Wharf . . . 

Fulford  Harbour,  Landing  float . 

Ganges  Harbour,  Wharf . 

Grace  Harbour,  Wharf . 

Granite  Bay,  Wharf . . 

Harbours  and  Rivers,  Generally . -r .  20, 

Heriqt  Bay,  Wharf . 

Jackson  Bay,  Landing  Float . 

Kaslo,  Wharf —  . 

Kootenay  Bay,  Wharf . 

Carried  forward . . . . .  726,  399  27 
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Harbours  and  Rivers:  British  Columbia:  Summary— Concluded.  $  cts. 

Brought  forward .  726,399  27 

Lund,  Wharf . .  4,869  17 

Malcolm  Island,  Wharf . *. .  4,498  60 

Nakusp,  Wharf .  5,  270  96 

Nanaimo  Harbour,  Improvements . .  30,211  58 

Nanaimo,  Approach  to  Wharf .  ’525  00 

Needles,  Wharf .  1,337  81 

Nootka  Island,  Wharf .  4' 6S7  17 

North  Thompson  River,  Kamloops,  Revetment . .  .  34  40 

Okanagan  River,  Protecting  Channel .  7,062  20 

Pitt  Lake,  Wharf . . .  3, 854  22 

Pitt  River  (Lower),  Extension  to  Wharf .  4,060  63 

Port  Moody,  Extension  to  Wharf .  2,317  05 

Powell  River,  Improvements .  3 i 989  10 

Pritchard,  Wharf .  4,894  58 

Quesnel,  Wharf .  27  81 

Robert’s  Creek,  Wharf .  6,509  33 

Roy’s  Beach,  Wharf . .  .  . .  3, 185  83 

Roy,  Loughboro’  Inlet,  Landing  Float .  999  47 

Saanicht on,  Wharf .  2,763  54 

Safety  Cove,  Wharf. . . 4,300  43 

Savary  Island,  Landing  Float .  998  61 

Scarf,  Wharf . 4,177  41 

Sooke  Harbour,  Landing  Float  and  Approach .  408  66 

Sooke  Harbour,  Repairs  to  Whaif .  2,085  10 

South  Fort  George,  Wharf .  31  01 

South  Gabriola  Island,  Wharf  Improvement .  595  00 

Spiller  River,  Repairs  to  Wharf .  999  28 

Squamish,  Repairs  to  Wharf .  5,200  17 

Stewart,  Repairs  to  Wharf .  2,238  76 

Stickine  River,  Improvements .  8,870  32 

Summerland,  Wharf .  12  80 

Syringa  Creek,  Wharf . . . .  % .  1,468  68 

Thompson  River,  Removing  Snags,  etc .  651  40 

Tofino,  Wharf,  Improvement  and  Repairs .  1,289  45 

Union  Bay,  Landing  Float,  etc .  941  53 

Upper  Duncan  River,  Improvements. .  2,572  72 

Van  Anda,  Repairs  to  Wharf .  4,799  94 

Vargas  Island,  Wharf .  3,164  60 

Victoria  Harbour,  Government  share  of  cost  of  Local  Improvements  on  Dallas  Road .  10, 107  54 

Whaletown,  W’harf .  2,494  16 

White  Rock,  W’harf . . .  4,960  32 

William’s  Head,  Quarantine  Wharf .  2,999  09 

Yellow  Point,  Wharf .  3,498  98 


Total,  carried  to  page  V — 2 . - .  886,368  68 


Harbours  and  Rivers:  British  C  olumbia. 

Ainsworth  Wharf  ($10,616.38)— 

< ’onstruction,  Dancy  <fc  Co.:  contract  complete,  $9,242;  extra  concrete  in  retaining  wall, 

$750 .  9,992  00 

Inspection,  J.  W.  Smith,  Apr. -June,  Oct.  13-Nov.  25,  Feb.  18-28 .  604  88 

Advertising . . .  19  50 

Bear  River  Wharf:  R.  II.  Wood,  construction  of  float .  990  00 

Belmont  Road,  Esquimalt:  McDonald  &  C’o.:  piles,  75  at  $20;  4  cedar  logs,  $40;  28  M  ft. 

lumber,  $840;  less,  $1,959.03  paid  in  1913-14,  V— 281 .  420  97 

Bold  Point  Float:  2  boom  chains,  $8;  5  boom  sticks,  $30;  labour,  etc.,  $37.50 .  75  50 

Brindley  Landing  Float  ($3,994  36) — 

Macdonald  <fc  Go.:  building  wharf:  71  hardwood  piles,  $1,562;  15  fender  piles,  $300;  24 
fir  piles,  $360;  44,198  ft.  rough  lumber,  $1,325.94;  2,262  finished  lumber,  $95;  sundry, 

$343.40 .  3,986  34 

Labour,  $4;  hardware,  $4.02 . * .  8  02 

Camp  Island,  Wharf  Repairs,  labour  . . .  10  67 

Cascade  Flume:  75  iron  staples,  $9.38;  launch  hire,  $23 .  32  38 

Chemainus  Landing  float  ($597  40)— 

Foreman,  J.  (  athcart,  $90;  carpenters,  $130 . .  •  •  •  _  .  220  00 

Victoria  Lumber  &  Mfg.  Co.:  9,2.54  ft.  lumber,  $111.70;  28  piles,  $158;  use  of  pile  driver,  $23  292  70 

Hardware,  $37.46;  smitfiwork,  $47.30 .  84  76 


Carried  forward .  16,737  72 
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Harbours  and  Rivers:  British  Columbia — Continued.  $  cts. 

Brought  forward .  16,737  72 

C'hemainus  River,  Removal  of  logs  ($1,?64.61) — 

Foreman,  J.  Cathcart,  Aug.  1-Sept.  17,  Feb.  15-20,  $227.66;  labourers,  $703.50;  teaming, 

$131 .  1,062  16 

Cathcart,  E.  A.:  10  axes  and  handles,  $18.80;  powder,  $84;  6  saws,  $37.50;  sundry,  $46.90.  187  20 

Powder,  $93;  sundry,  $22.25 .  115  25 

Cliurchouse  Float:  6  boom  logs,  $30;  labour,  $36.77;  sundry,  $29.73 .  96  50 

Columbia  and  Kootenay  Rivers,  Improvements  ($19,812.61) — 

Improvement  above  Golden  ($5,225.35) — 

Rury,  Geo.:  conductor,  Mar.  16-Oet.  3,  $826.60;  watchman  on  snag  boat,  Oct.-Mar., 

$150;  travel  and  outlay,  $101.19 .  1,077  79 

Engineer,  J.  Livingstone,  $589.35;  firemen,  $304.06;  deckmen,  etc.,  $1,431.38 .  2,324  79 

Board  of  crew:  G.  W.  Milford,  July  22-Oct.  3,  $368.50;  J.  Young,  Mar.  16-July  21, 

$526.75 .  895  25 

Burns  &  Jordan:  53^  tons  coal,  $428;  186  meals,  $62;  sundry,  $22.32 .  512  32. 

Lake  &  Son,  1,750  ft.  piling .  140  00 

Fifty  chain  links,  $62.50;  15  grate  bars,  $72.15;  hardware,  $122.42;  lumber,  $18.13. . .  275  20 

Improvement  at  Itevelstoke  ($5,314.93) — 

Conductor,  W.  Fleming,  services,  8153.23;  board,  $30.50 . .  183  73 

Blacksmith,  $44;  labourers,  $2,788.50;  teaming,  $1,093.75 .  3,926  25 

Bourne  Bros.:  2,900  lb.  galv.  wire,  $145;  sundry,  $26.85 .  171  85 

Fleming,  R.,  426  pcs.  round  timber . .  383  40 

Itevelstoke  Hardware  Co.:  3,300  lb.  bolts,  $330;  2,600  lb.  galv.  wire,  $156;  sundry, 

875.70 .  561  70 

Bolts,  $52;  hardware,  $32.10;  lumber,  $3.90 .  88  00 

Below  Revelstoke  ($1,005.30) — 

Conductor,  J.  Silman,  Dec.-Feb.,  $165;  labourers,  etc.,  $643.50 .  808  50 

Reid  &  Young:  10  cases  dynamite,  $130;  fuse,  $20;  sundry,  $46.80 .  196  80 

Columbia  River  investigation  ($6,585.18) — 

Engineer,  H.  F.  Meurling:  July-Nov.,  $1,500;  travel  and  outlay,  $279.84 .  1,779  84 

Assistants:  R.  C.  Davies,  $197.55;  A.  S.  Reading,  $80 .  277  55 

Assistants  on  survey,  axemen,  rodmen,  boatmen,  etc .  2,359  06 

Driving  piles,  4  d.  in  Aug .  106  00 

Canadian  Oil  Cos.:  413-35  gal.  gasoline  $109.54;  freight,  $21.84 .  131  38 

Middlemass  Bros.:  provisions,  $78:97;  teaming,  $19.45;  sundry,  $4.10 .  102  52 

Nelson  Motor  Co.:  Barber  engine,  $85;  sundry,  $3.80 .  88  80 

Redlands  Trading  Co.,  provisions,  $200.80;  Shiels,  R.  S.,  tug  hire,  $110 .  310  80 

Standard  Furniture  Co.:  tent,  835;  8  flies,  $80;  sundry,  $4.44 .  119  44 

Stevens,  It.  S.:  hardware,  $64.59;  provisions,  $113.05;  sundry,  $19.70 .  197  34 

Thompson  &  Douglas:  39  water  gauges,  $234;  freight,  $6.10 .  240  10 

Board  of  party,  $206.30;  freight  and  cartage,  $41.30;  hardware,  $112.43;  labour, 

$32.33;  lumber,  $57.30;  installing  engine  in  canoe,  $64.98;  6  pipes,  $53.49;  pro¬ 
visions,  $79.47;  repairs,  $65.50;  sundry,  $159.25 .  872  35 

Launch  for  Kootenay  Lake,  Elvyne  ($1,681.85) — 

Green,  A.  H.,  hull  of  launch,  $500;  boat  house,  $100 .  600  00 

Pease,  G.  W.:  installing  engine,  $120;  hardware,  etc.,  $86.85 .  206  85 

Sargent,  Thos.,  25  h.  p.  Niagara  motor .  875  00 

Columbia  and  Kootenay  Rivers,  Wharves  ($18,631.11) — 

Allendale  Wharf  ($501.48) — 

Foreman,  A.  Hirst,  $135.75;  labourers,  $79.50;  teaming,  $3.50 .  218  75 

Hardware,  $94.62;  15  logs,  $60;  lumber,  $128.11 .  282  73 

Argenta  ($219.84) — 

Nelson  Iron  Works:  17  setts  of  straps  and  bolts,  $163.20;  freight,  $6.72 .  169  92 

Hardware,  $13.65;  board,  $33.90;  lumber,  $2.37 .  49  92 

Arrow  Lakes  Freight  Shed:  paint,  $12.60;  sundry,  $8.40 .  21  00 

Beaton  Wharf  ($356.38) — 

Caretaker,  S.  Soules,  June-March .  100  00 

Forest  Mills  of  B.C.:  labour,  $22.80;  lumber,  $32.23;  hardware,  etc.,  $48.20 .  103  23 

Nelson  Iron  Works:  15  setts  straps  and  bolts,  $144;  freight,  etc.,  $9.15 .  153  15 

Burton,  Wharf  Repairs  ($643.13) —  * 

Foreman,  $72.50;  engineer,  $35;  labourers,  etc.,  $220.50  .  328  00 

Hardware,  $21.60;  14  cavils,  $49;  2,600  ft.  piling,  $208;  towing,  $20;  wood,  $8;  sundry, 

$8  53 .  315  13 

Crawford  Bay  Wharf:  labour,  $268.08;  8,959  ft.  cedar  logs,  $116;  4,964  ft.  lumber,  $90.70; 

3j  M  shingles,  $12.25;  hardware,  $38.83;  board  of  foreman,  $14.51 . ;. . .  540  37 

Gray’s  Creek:  Nelson  Iron  Works:  10  setts  straps  and  bolts,  $96;  freight,  $3.50 .  99  50 

Hallett’s  Wharf  ($1,063.65)— 

Labour,  March  27-31,  1914 . . . .  104  85 

Byers  Giegerich  Green  Co.:  sundry  provisions,  etc .  208  11 

Montreuil,  J.,  towing,  $25;  Peters,  G.  G.,  provisions,  $79.42 .  104  42 


Carried  forward .  40,810  52 
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Columbia  and  Kootenay  Rivers,  Wharves  —  Concluded. 

Hallett’s  Wharf — Concluded. 

Nelson  Iron  Works:  13  setts  hinge  plates  and  bolts,  $124. SO;  freight,  etc.,  $2.85 .  127  65 

Wattsburg  Lumber  Co.:  21,168  ft.  shiplap .  518  62 

Hall’s  Landing,  Arrowhead  ($3,567.45) — 

Foreman,  $187.66;  engineer,  $105;  labourers,  etc.,  $1,082.41 .  1,375  07 

Can.  Pac.  Ry.  Co.,  hire  of  deck  barge,  26  d .  .  130  00 

-  Forest  Mills  of  B.C.:  51,389  ft.  lumber,  $854.09;  freight,  $248.95 .  1,103  04 

Reid  &  Young:  807  lb.  drift  bolts,  $60.53;  950  lb.  screw  bolts,  $95;  10  kegs  nails,  $50; 

205  lb.  rope,  $45.10;  636  lb.  washers,  $50.88;  sundry,  $130.11 .  431  62 

Hardware,  $66.77;  labour,  $103;  piling,  $299.60;  sundry,  $58.35 .  527  72 

Johnston’s  Landing  ($1,809.22) — 

Hanna,  L.:  cedar,  6  pcs.  40  ft.  long,  6  pcs.  30  ft.  long,  18  pcs.  20  ft.  long,  7  pcs.  16  ft., 

72  pcs.  12  ft .  480  20 

Western  Canada  Timber  Co.:  20,920  ft.  lumber,  $376.56;  freight,  $25.50 .  402  06 

Hardware,  $40.25;  labour,  $593.05;  514  bolts,  $92.83;  8  setts  straps  and  bolts,  $76.80; 

7  cavils,  $24.50;  provisions,  $70.51;  towage,  $25;  freight,  $4.02 .  926  96 

Kootenay  Lake  Wharf  ($2,089.94)— 

Conductor,  C.  Sampson:  services,  $521.21;  watchman  on  pile  driver,  Nov.  21-March 

31,  $99.88;  outlay,  $38.15 . . .  659  24 

Labourers,  cook,  etc .  689  63 

Hanna,  L.,  1,050  ft.  piling,  $262.50;  Wood,  Vallance  Co.,  galv.  iron,  $127.05 .  389  55 

Hardware,  $47.44;  provisions,  $304.08 .  351  52 

Needles  Wharf:  Nelson  Iron  Works:  12  setts  straps  and  bolts,  $115.20;  cartage  and  freight, 

$5.32 . 120  52 

Nelson  Warehouse,  etc.:  lumber,  $125.92;  doors,  etc.,  $21;  nails,  $4.90 .  151  82 

Queen’s  Bay  Wharf:  labour .  5  25 

Renata  Wharf :  Nelson  Iron  Works,  20  setts  straps  and  bolts .  199  26 

Revelstoke  Wharf  ($1,086.50) — 

Conductor,  W.  Fleming,  $74.90;  labourers,  $459.50;  teaming,  $413 .  94.7  40 

Palace  Livery:  143  lb.  bolts,  $14.30;  1,012  ft.  timber,  $101.20;  sundry,  $3.70 .  119  20 

Dynamite,  $10.50;  fuse,  etc.,  $3;  rock,  $6.40 .  19  90 

Saddle  Back  Wharf:  2,735  ft.  lumber .  49  60 

Vevey  Wharf  ($2,005.81)-^ 

Foreman,  G.  H.  Gardner,  $170,  outlay,  $81.60;  labourers,  etc.,  $644 .  895  60 

Can.  Pac.  Ry.  Co.:  freight  on  pile  driver,  $150;  rental  of  barge,  $105  .  255  00 

Silverton,  L.  &  P.  Co.:  24,179  ft.  lumber,  $480.57;  unloading,  $24.50 . .'.  .  .  505  07 

Hardware,  $88.84;  883  lb.  bolts,  $56.55;  2,775  ft.  piling,  $249.75;  towage,  $15 .  410  14 

Willow  Point:  labour,  $72.85;  lumber,  $97.56;  sundry,  $71.10 .  241  51 

Work  under  Ilobt.  Shiell,  June-  Oct.,  Feb.  ($2,993.46) — 

Foreman,  R.  Shiell,  $294.24,  outlay,  $10.10;  engineer,  $175;  labourers,  etc.,  $803.50.  .  .  .  1,282  84 

Hardware,  $123.21;  labour,  $69;  18,625  ft.  lumber,  $467.62;  6,025  ft.  piling,  $697.55; 
tug  hire,  $146;  23  setts  straps  and  bolts,  $210.80;  sundry,  $84.24.  Paid  as  follows: 

G.  Briggeman,  $336.05;  P.  Chittick,  $283.50;  Nelson  Hardware,  Co.,  $237.82;  Star 
Lumber  Co.,  $479.62;  A.  B.  Symons,  $146;  small  payments,  $315.43;  less  $87.80 

refunded  for  material  used  for  Edgewood  Launch  Club .  1,710  62 

Generally  ($805.42) — 

Cogle,  F.:  hire  of  tug  Ondot,  towing,  etc .  442  50 

Gravel,  $15.75;  hardware,  $96.48;  labour,  $36;  5,650  ft.  lumber,  $121.09;  towage,  $60; 

sundry,  $33.60 .  362  92 

Comox,  Repairs  to  Wharf  ($5,980) — 

Macdonald,  Jas.  &  Co.:  addition  to  wharf,  $4,400;  repairs  to  approach,  $1 ,580 .  5,980  00 

Comox  Centre,  Landing  Floats  ($2,111) — 

Alice  Arm:  labour,  $38;  hardware,  $19.19;  lumber,  $42.50;  tug  hire,  etc.,  $114 .  213  69 

Goose  Bay:  labour,  $33;  hardware,  $19.19;  lumber,  $42.59;  tug  hire,  etc.,  $114 .  213  69 

Kincolith:  labour,  $70.50;  hardware,  $22.54;  lumber,  $42.50;  tug  hire,  etc.,  $114 .  249  54 

Lockeport:  hardware,  $19.19;  freight,  $17.75;  lumber,  $42.50 .  79  44 

New  Massett:  labour,  $146;  hardware,  $32.84;  lumber,  $79.41;  sundry,  $39.50 .  297  75 

Queenston:  labour,  $100;  hardware,  $22.79;  lumber,  $76.87;  towing,  etc.,  $19.50 .  249  16 

Refuge  Bay:  labour,  $31;  hardware,  $43.28;  lumber,  $42.50;  towing,  etc.,  $63 .  179  78 

Sandspit:  hardware,  $19.19;  lumber,  $42.50;  freight,  $17.75  .  79  44 

Spiller  River:  labour,  $114;  hardware,  $92.13;  lumber,  $42.50 .  248  63 

Surf  Inlet:  labour,  $12;  hardware,  $30.38;  lumber,  $42.50;  towing,  etc.,  $215 .  299  88 

Courtenay  Survey:  labour,  $53.50;  hardware,  etc.,  $35.40 .  93  90 

Cowan’s  Cove:  labour,  $112.13;  lumber,  $7;  100  ft.  piles,  $20;  500  ft.  wire  rope,  $35;  sundry ,  $40  214  13 

Crawford  Bay  Survey:  labour .  3  00 

East  Robson,  Wharf  ($2,941.16)— 

Foreman,  R.  Shiell,  Jan.-Feb.,  $171.36;  engineer,  $85;  labourers,  etc.,  $037 .  1,193  36 

Horn,  G.  S.,  3,405  1.  ft.  piling,  $340.50;  McDaniels,  M.,  66,386  ft.  plank,  $1,062.17  .  1,402  67 

Wood,  Vallance  &  Co.:  smith  work  and  hardware .  1 10  68 

Labour,  $39;  1 1  cavils,  $38.50;  hardware,  $95.85;  lumber,  $46.10;  towage,  $15  .  234  45 


Carried  forward .  67,985  74 
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English  Bay:  legal  services,  Maitland,  Hunter  and  Maitland . 

Evans  Bay,  Landing  Float  ($897. SO) — 

B.  (’.  Mills,  Timber  &  Trading  Co.:  11,421  ft.  cedar  logs,  $125.63;  sundry  lumber,  $78.95; 

freight  and  cartage,  $29.50 . 

Simson,  Balkwill  &  Co.:  400  ft.  cable  ,  $48;  drift  bolts,  $56.91;  Gilchrist  jack,  $36;  sundry, 

$173.30 . 

Boat  hire,  $105;  hardware,  $23.29;  labour,  $221.22 . . . 

False  Creek:  G.  M.  Peters:  outlay . . . 

Fanny  Bay:  soundings . 

Farrington  Wharf  ($5,067.43), — 

Conductor,  C.  Sampson,  $137.50;  engineer,  $104.50;  labourers,  etc.,  $1,001.67 . 

Burden  &  Watson:  7,248  ft.  lumber,  $130.46;'freight,  $16.80 .  . 

Byers-Giegerich-Green  Co.:  nails,  $54.60;  hardware,  $40.10;  provisions,  $137.90 . 

('ogle,  F.,  towage,  $140;  Edmunston,  J.  R.,  3,528  1.  ft.  cedar  logs,  $1,192.80 . 

Hanna,  J..,  3,920  1.  ft.  piling,  $744.80;  Vernon,  E.  N.,  1,600  1.  ft.  piling,  $200 . 

Nelson  Iron  Works:  10  cavils,  $35;  14  setts  straps  and  bolts,  $134.40;  freight,  $2.95 . 

Wood,  Vallance  Hardware  Co:  3,971  lb.  drift  bolts,  $138.99;  sundry,  $82 . 

Yuill,  Robt.,  1 ,280  1.  ft.  piling,  $160;  Yuill,  It.  W.,  1 ,576  1.  ft.  logs,  $314 . 

Provisions,  $251.36;  teaming,  $35;  timber,  $12.60  . . . . 

Ftas<  r  River  Survey:  labour,  $41.24;  surveyor  and  assistants,  $41.15;  driving  5  test  piles,  $100 
Fraser  ltiver  Improvements  ($499,856.07)  — 

Pacific  Dredging  Co.  ($454,809.04)— 

On  account  construction  of  North  Arm  Jetty . 

Detailed  with  Contract  Dredging . (Page  V — 287) 

Inspection  of  dredging  and  North  Arm  Jetty  ($9,921.47) — 

Inspectors:  H.  Appleby,  Nov.  24-March,  $529.15,  board,  $128;  A.  S.  Burton,  May  21- 
March,  $1,270.16,  board,  $297;  C.  H.  Dobbs,  April,  $130,  travel,  $5.75;  E.  W. 
Hunter,  April-June  1 1,  $310;  A.  R.  Lewis,  April,  May  15-March,  $1,443.55,  board, 
$182,  outlay,  $18.30;  F.  C.  Macdonald,  yr.,  $1,500,  board,  May,  $65,  Oct. -Mar., 
$182,  outlay.  $10.90;  J.  H.  Vidal,  April-June  19,  Oct.  1-13,  Nov.  23-March,  $938.33, 

board,  Nov.  23-March,  $129;  J^Wichell,  April,  $125 . 

Board  of  inspectors:  Grand  Central  Hotel,  $196;  Hodgson,  King,  McPhalen,  $67; 

Star  Hotel,  $68 . 

Fraser  River  Pile  Driving  Co.:  2  days’  use  of  driver,  $100;  840  ft.  piling,  $84;  supplying 

and  driving  115  piles,  $1,263.20;  tug  hire,  $127.50;  sundry,  $26.95 . 

Harding  &  Co.:  56  hrs.  use  of  driver,  $280;  10  piles,  $40;  towing,  $32 . 

< ,'oal,  $8.50;  gasoline,  $127.25;  repairs  to  motor  boat,  $116.32;  hardware,  $64.13;  sundry, 

$56.48 . . ‘ . 

Nicomen  Bar  ($1,487.60) — 

Conductor,  P.  II.  Wilson,  Dec.-Feb.,  $375,  March,  $60,  outlay,  $1.15 . 

Labourers,  $594;  launch  hire,  $142;  teams,  $198 . 

Gasoline,  $22.75;  dynamite,  $77;  sundry,  $17.70 . 

Survey  ($3,468.65)— 

Paylists,  Jan.-March,  1915:  boatmen,  $540.25;  axemen,  $231.75;  chainmen,  etc., 

$436.50;  cooks,  $188.25;  instrument  men,  etc.,  $668.50 . 

McAllister’s:  2  easy  chairs,  $14;  2  pr.  blankets,  $7.95;  7  mattresses,  $26;  sundry, 

$95.25..  _  . 

Trapp  <fc  Co.:  coal  oil,  $22;  gasoline,  $42;  wire  cable,  $80.75;  sundry,  $161.66 . 

( 'oal,  $19.90;  gasoline,  $51.72;  labour,  $69;  lumber,  $85.15;  provisions,  $578.84;  sundry, 
$149.18 . 

Generally — 

Advertising,  $646.67;  King’s  Printer,  $5.88 . 

Legal  services,  Corbould,  Grant  <fc  McC’oll,  New  Westminster . 

Detailed  in  1913-14,  V — 288 . 

Fraser  River,  Lower,  Improvements  ($52,186.12) — 

Launch  and  tide  gauge  ($1,727.01) — 

Gauge  readers:  L.  Beaton,  3  m.,  $30;  E.  T.  Hall,  yr.,  $120;  A.  A.  Parker,  yr.,  $300, 

outlay  $1;  J.  Turvey,  yr.,  $60 . 

Engineer  on  launch,  Jas.  Thompson,  12  m . 

B.C.  Telephone  Co.:  exchange,  yr.,  $60;  tolls,  $3.20  . 

Gasoline,  192  gals.,  $58.20;  hardware,  $47.11;  repairs,  $13.20;  sundry,  $14.30 . 

Repairing  Wing  Dams  ($15,952.44) — 

Foreman,  J.  H.  Lovering:  May-June,  Sept. -March,  $1,029.70;  outlay,  $27.30 . 

Engineer,  $613;  cook,  $551.25;  labourers,  etc.,  $4,585.15 . 

Brunette  Saw  Mill  Co.:  15  boom-sticks  and  chains,  $132.80;  7,192  ft.  lumber,  $187.54; 

sundry,  $12.05 . 

Fraser  River  Piledriving  Co.:  towing  driver,  and  driving  piles,  $220;  tug  hire, 

$190;  1,150  ft.  piles,  $115;  sundry,  $8.70 . 

Gilley  Bros.:  rock,  1,944  tons  at  $1.25,  3,381  tons  at  $1 . 


$  cts. 
67,985  74 
1,332  95 

234  08 

314  21 
349  51 
35  50 
2  00 

1,243  67 
147  26. 
232  60 
1,332  80 
944  80 
172  35 
220  99 
474  00 
298  96 
182  39 


369,430  00 
85,379  04 


7,264  14 

331  00 

1,601  65 
352  00 

372  68 

436  15 
934  00 
117  45 

2,065  25 

143  20 
306  41 

953  79 

652  55 
29  00 
29,487  76 


511  00 
1,020  00 
63  20 
132  81 

1,057  00 
5,749  40 

332  39 

443  70 
4,686  00 
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Fraser  River,  Lower — Concluded. 

liepairing  wing  dams — Concluded. 

Mayers,  J.,  20  tons  coal,  $129.50,  freight,  $4.50 . 

Monarch,  T.  &  T.  Co.,  towage,  $325;  Welsh,  C.  A.,  provisions,  $926 . 

Trapp  &  Co.:  829  lbs.  rope,  $138.42;  wire  rope,  $120;  galv.  tank,  $30;  sundry,  $602.02. . 

Vulcan  Iron  Works,  retubing  boiler . 

Webb  &  Gifford:  sundry  repairs  to  pile  driver . 

Gasoline,  $36.60;  labour,  $62.38;  1,930  ft.  piling,  $184.20;  repairs,  $54;  provisions, 

$619.46;  tug  hire,  $64;  sundry,  $42.68 . 

Snagboat  Samson,  New  Hull,  etc.  ($8,905.36) — 

Coquitlam  Shipbuilding  Co.:  contract  complete,  $20,845;  extra  work,  $309.07;  less 
$15,507  paid  in  1913-14,  V — 287,  and  less  $309.07  charged  to  New  Dredging  Plant, 

B.C . . 

Labour  installing  machinery,  April,  1914 . 

Inspection  of  work,  D.  W.  C'ross,  April-May . 

Brown  &  Son:  wiring  and  fittings  for  boat,  $529.50;  ammeter,  $20;  voltmeter,  $20 . 

Trapp  &  Co.:  Sturtevant  turbo  generator,  $975;  sundry  hardware,  $168.42 . 

Webb  &  Gifford:  installation  of  oil  fuel  system,  $1 , 450;  less  $833.80  paid  in  1913-14, 
V— 287 . . 


Labour,  $165.50;  sinithwork,  $51.35;  2  ventilators,  $34;  sundry,  $22.50 . 

Snagboat  Samson  Maintenance  ($19,323.35) — 

Paylists,  April  to  March:  Master,  R.  C.  Menten,  $1,680;  engineer,  F.  Creeden,  $1 ,420.83; 
mate,  W.  J.  Boyd,  $1,020;  crew,  $5,929.81;  less  $1,755  refunded  by  Marine  Depart¬ 
ment  for  use  of  snagboat . 

Provisions:  Annandale  Supply  Co.,  $75.35;  P.  Burns  &  Co.,  $622.31;  City  Dairy,  $164; 
Fraser  River  Fish  Co.,  $92.88;  Valley  Dairy,  $16;  Vancouver,  Prince  Rupert  Meat 

Co.,  $619.12;  C.  A.  Welsh,  $1,888.84 . 

B.C.  Transport  Co.:  1,925-7  brls.  fuel  oil,  35  gals,  each . 

New  Westminster  City:  light,  $80.66;  water  rates,  $112.05 . 

Royal  City  Navigation  Co.:  hire  of  steamer  Paysireak ,  April  1-19 . 

Trapp  &  Co.:  dynamite,  $106.20;  iron,  $145.14;  2,048  lbs.  manilla  rope,  $343.02;  search 

light,  $240;  steam  capstan  windlass,  $1,200;  sundry,  $1,150.68 . 

Webb  &  Gifford:  sundry  machine  work . 

Blasting  powder,  $76.50;  coal,  $22.75;  adjusting  compass,  $30;  electrical  work,  $75; 
5  pr.  gum  boots,  $42.50;  laundry,  $97.55;  replacing  dolphin,  $42;  oil,  $76.40;  75 

Mazda  lamps,  $33.75;  towing,  $40;  sundry,  $242.43 . 

Advertising . ? . 

Detailed  in  1913-14,  V— 288  (Woodward  Slough) . 

Fraser  River,  Upper,  and  Tributaries,  Improvements  ($22,240.11) — 

Fort  George  Canyon  ($4,532.47) — 

Foreman,  J.  D.  McIntosh:  Dec.-Mareh,  $336.48,  watchman,  Jan.,  $70 . 

( 'ook,  $171;  labourers,  $1 ,736 . . . . . 

Watchmen:  J.  Cheyne,  $122.50;  G.  Laramer,  $126;  J.  Lavoie,  $105 . 

Northern  Lumber  &  Mercantile  Co.:  boat  and  oars,  $51.30;  4  pr.  hip  boots,  $40;  hard¬ 
ware,  $372.95;  storage  on  camp  outfit,  17  mos.,  $127.50;  teaming,  $183;  tent,  $60; 

sundry,  $8.80 . 

Board,  $63;  freight  and  express,  $115.43;  labour,  $83.50;  livery,  $79;  provisions,  $678.76; 

sundry,  $2.25 . 

Stuart  River  ($17,707.64) — 

Conductor,  G.  L.  Peck:  services,  Sept. -March,  $1,111;  board,  $366.95;  travel,  etc., 

$452.95 . . 

Foremen,  $1,287.79;  drillers  and  rockmen,  $4,035.50;  cook,  $768 . 

Hamilton,  A.  G.:  tent,  $20;  teaming  $26;  freight,  $37.20;  sundry  provisions  and  supplies, 

$1,125.98........ . . . . . . 

Hoy,  D.  H.:  freighting  supplies,  $651.75;  storage  of  camp  outfit,  $22.50;  teaming,  mov¬ 
ing  camp,  etc.,  $962.50 . 

Hudson’s  Bay  Co.,  provisions,  $658.06;  McCorkill  Bros.,  provisions,  etc.,  $421.12 
Northern  Lumber  A  Mercantile  Co.:  freight,  $3,625-21;  13  pr.  gum  boots,  $141;  4 

tents  and  flies,  $210;  445  lbs.  rope,  $111.25;  sundry,  $717.76 . 

Pair  boots,  $12;  3  pair  blankets,  $24:  freight,  $173.05;  labour,  $67;  lumber,  $83.15; 

provisions,  $401.17;  storage,  $20;  sundry,  $31.75 . 

Richardson,  W.  F.:  travel  and  outlay . 

Fraser  and  Thompson  Rivers,  Wharves  ($26,437.99) — 

Blind  Bay,  Oct.-Dee.,  1914  ($3,485.65)— 

Foreman,  C.  W.  Cameron:  services,  $319.35;  outlay,  $4.85 . 

Engineer,  $211.29,  driver  foreman,  $142.35;  cook,  $157.26;  labourers,  $377.62 . 

Doebcrt,  (  V.  2,789  ft.  piling,  $278.90;  teaming,  $31 . 

Freeman,  O.:  38,594  ft.  b.m.  timber . . 

McConnell,  A.:  freight,  $28.88;  provisions  and  supplies,  $475.40 . 


134  00 
1,251  00 
890  44 
127  60 
217  59 

1,063  32 


5,338  00 
716  83 
248  06 
569  50 
1,143  42 

616  20 
273  35 


8,295  64 


3,478  50 
2,503  49 
192  71 
720  00 


3,185  04 
169  09 


778  88 
13  00 
6,264  96 


406  48 
1,907  00 
353  50 


843  55 
1,021  94 


1,930  90 
6,091  29 

1,209  18 

1 , 636  75 
1,079  18 

4,805  22 

812  12 
143  00 


324  20 
888  52 
309  90 
733  28 
504  28 


( 'arried  forward 


652,546  29 
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Harbours  and  Hirers:  British  Columbia — Continued.  $  cts. 

Brought  forward .  052,546  29 

Fraser  and  Thompson  Rivers,  Wharves — Concluded. 

Blind  Bay — Concluded. 

Prior  &  Co.:  drift  bolts,  machine  bolts,  washers,  etc . i .  221  82 

Launch  hire,  S46;  15  chairs,  SI  1 .25 ;  lumber,  $91.10;  provisions,  SI 60.33 ;  teaming, 

SI 53. 50;  sundry,  $41.47 .  503  65 

Canoe  Pass  ($2,301.47) — 

Kew,  W.  J.:  inspector,  April  1-16 .  66  65 

Detailed  in  1913-14,  V— 289 .  2,234  82 

Chilliwack  ($782.02)— 

Abbotsford  Timber  Co.:  lumber,  17,282  ft.,  $263.77;  shingles,  $17 .  280  77 

Hardware,  $42.75;  labour,  $401.50;  shingles,  $30;  teaming,  $27 .  501  25 

Fraser  River  Wharves,  generally:  gravel,  $8;  labour,  $89.50;  lumber,  $76.55;  sundry,  $6.80  180  85 

Gleneden  ($5,535.45)— 

McDonald  &  Co.:  construction  of  wharf,  $5,733;  less  $345.40  paid  in  1915-16 .  5,387  60 

Inspection,  R.  II.  Neeland,  Nov.  5-Dec.  16 .  147  85 

Green’s  Landing — 

Abernethy  &  Lougheed,  lumber,  $82.81;  Monarch  Co.,  towing,  $65 .  147  81 

Hammond  Wharf  ($315.75) — 

Abernethy  &  Lougheed:  14,700  ft.  lumber,  $191.10;  5  piles,  $18;  towing,  $22.50 .  231  60 

Constantineau,  C.:  22  pcs.  fir  piling .  84  15 

Harris  Road  Wharf  (SI ,  122.44) — 

Foreman,  ,T.  H.  Berry,  Dec.,  $88.73;  pile  driver  crew,  $645.55 .  734  28 

Abernethy  &  Lougheed:  17,998  ft.  lumber,  $235.25;  sundry,  $6.84 .  242  09 

Ward,  G.  A.:  1,205  lin.  feet  piling .  Ill  67 

Hardware,  $19.40;  towing  piles,  $15 .  34  40 

Kamloops  Wharf:  removing  driftwood  from  wharf .  12  00 

Magar’s  Landing  ($1,849.74) — 

Foreman,  J.  H.  Berry,  Get.,  $108.87;  crew,  $555.43 .  664  30 

Abernethy  &  Lougheed:  35,071  ft.  lumber,  $526.06;  sundry,  $14.89 .  540  95 

Constantineau,  C.:  2,950  ft.  cedar  piling,  $280.26;  30  fir  piles,  $117.30 . 397  56 

Coal,  $20.25;  hardware,  $76.19;  provisions,  $141.49;  sundry,  $9 .  246  93 

Marsh  Landing  ($1,965 . 15) — 

Foreman,  J.  H.  Berry,  July,  Sept.-Oct.,  $134.41;  crew,  $656.71 .  791  12 

Abernethy  &  Lougheed:  26,034  ft.  lumber,  $390.51;  sundry,  $9.27 .  399  78 

Constantineau,  C.:  2,025  ft.  cedar  piling,  $192.38;  28  fir  piles,  $103.70 .  296  08 

Coal,  $33.85;  hardware,  $128.89;  provisions,  $250.43;  towing,  $65 .  478  17 

Mission  Wharf  ($1,408.84)— 

Foreman,  J.  H.  Berry,  Nov.,  $120.83;  crew,  $578.75 .  699  58 

Abernethy  &  Lougheed,  25,704  ft.  lumber, .  347  00 

Coal,  $15.05;  lumber,  $28.86;  piles,  $35.80;  nails,  $28.25;  provisions,  $181.35;  towing, 

$50;  sundry,  $22.95 .  362  26 

Mt.  Lehman  Wharf  ($297.16)— 

Abernethy  &  Lougheed,  12,860  ft.  lumber .  167  18 

Constantineau,  C.,  20  pcs.  fir  piling . .  76  50 

Provisions,  $28.48;  towing,  $25 .  53  48 

McKee’s  Landing  ($315.70) — 

Foreman,  J.  H.  Berry,  June,  $37.50;  crew,  $175.90 .  213  40 

Constantineau,  C.:  340  ft.  cedar  piling,  $51.30;  12  fir  piles,  $51 .  102  30 

Salmon  Arm  ($1,930.76) — 

Conductor,  C.  Harrison,  Oct.-Nov.,  Feb. -Mar.,  $290;  labourers,  $573.75 .  863  75 

Brayden  &  Johnston,  21,184  ft.  lumber .  338  93 

Kernaghan  Lumber  Co.:  19  piles,  $41.40;  18,601  ft.  lumber,  $325.51 .  366  91 

McDiarmid,  S.  J.,  hardware,  $93.70;  Magee,  W.  H.,  8,011  ft.  lumber,  $128.17 .  221  87 

Freight,  $52;  teaming,  $55.40;  sundry,  $31.90 .  139  30 

Sicamous  Shelter  Shed:  Chas.  Mensing,  painting  shed .  35  00 

Sorrento:  S.  F.  St.  George:  labour,  $23;  lumber,  $57.40;  sundry,  $28.10 .  108  50 

Steamboat  Bay  ($2,690.35) — 

Conductor,  C.  Harrison:  Dec.-Jan.,  $179.03;  labourers,  pile  drivers  crew,  etc.,  $760.06  939  09 

Gillis,  M.  A.,  42,612  ft.  b.  m.  lumber .  809  63 

Louie,  W.,  moving  driver,  etc.,  $150;  sundry,  $37 . .  187  00 

Nelson,  A.,  3,375  lin.  ft.  piling .  337  50 

Hardware,  $66.03;  lumber,  $59.40;  provisions,  $268.70;  sundry,  $32 .  417  13 

Steveston  Wharf  ($1,598.82) — 

Foreman,  J.  H.  Lovering,  July,  $125;  labourers,  etc.,  $634.12 .  759  12 

Brunette  Saw  Mill  Co.:  29,101  ft.  lumber,  $349.21;  cartage,  $14.55 .  363  76 

Constantineau,  C.,  1,125  it.  piling,  $106.88;  Trapp  &  Co.,  hardware,  etc.,  $112.70 .  219  58 

Monarch  Towing  and  Trading  Co.,  towing .  130  00 

Hardware,  $16.90;  lumber,  $6.15;  provisions,  $103.31 .  126  36 


Carried  forward 
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Harbours  and  Rivers:  British  Columbia- — Continued.  $  cts. 

Brought  forward .  675,869  57 

Fraser  and  Thompson  Rivers,  Wharves — Concluded. 

Thompson  River,  Generally  ($329.53) — 

Lumber,  $32.48;  labour,  $70;  hardware,  $108.92;  945  1.  ft.  piling,  $118.13 .  329  53 

Whonnock:  Fraser  River  Pile  Driving  Co.,  towage .  25  00 

Fraser’s  Wharf  ($1,322.75)— 

Conductor,  $54.17;  engineer,  $41.17;  labourers,  etc.,  $378.38 .  473  72 

Cedar,  609  1.  ft.,  $118.80;  drift  bolts,  $43.58;  board,  $22.15;  hardware,  $72.67;  freight, 

Slir.50;  provisions,  $111.79;  15,598  ft.  plank,  $280.77;  sundry  lumber,  etc.,  $180.77. 

Paid  as  follows:  Appleton  Bros.,  $114.90;  Burden  &  Watson,  $239.21;  A.  G.’ Lambert 

Co.,  $171.77;  small  payments,  $323.08 . .  849  03 

Fulford’s  Harbour,  Landing  float  ($2,115.63) — 

Conductor,  A.  Raynes,  $130;  foreman,  $104;  engineer,  $91;  labourers,  $631.75 .  966  75 

Blandy  &  Son:  lumber,  46,301  ft.,  $655.70;  2,677  1.  ft.  piles,  $187.40;  iron,  $41.45;  tent, 

$27.50;  sundry,  $46.25 .  958  30 

Hardware,  $71.34;  logs,  $99.24;  towing,  $30 .  200  58 

Ganges  Harbour,  Wharf  ($3,700) — 

Vancouver  Island  Pile  Driving  Co.:  building  wharf,  $3,900,  less  $200  paid  in  1915-16 .  3,700  00 

Gibson's  Landing,  G.  T.  Seaton,  launch  hire,  2d . . . *. .  46  00 

Gower  Point:  hardware,  $20.91;  labour,  $94.54;  lumber,  $2.43;  towing,  $50 .  167  88 

Grace  Harbour,  Wharf  ($4,346.05) — 

Macdonald  &  Co.,  construction  of  wharf .  4,297  45 

Launch  hire,  $46;  lumber,  $2.60 . .  48  60 

Gianite  Bay,  Wharf  ($3,085.15) — 

Foreman,  P.  F.  Crick,  Aug. -Oct.,  $139.31;  carpenters,  $543.83 .  683  14 

B.  C.  Mills,  Timber  and  Trading  Co.:  58,519  ft.  cedar  logs,  $643.31;  38,889  ft.  lumber, 

$477.15;  scow  hire,  $124;  tow'age,  $100;  sundry,  $37.07 .  1,381  53 

Macdonald  &  Co.,  supplying  and  driving  11  fir  piles .  165  00 

Simson,  Balkwill  &  Co.:  3,204  lb.  boom  chains,  $136.16,  1,420  lb.  drift  bolts,  $35.68; 

2,584  lb.  screw  bolts,  $148.58;  nails,  $32.05;  1,550  ft.  wire  rope,  $186;  washers,  $36.45; 

sundry,  $102. SO .  677  72 

Board,  $49.04!'  labour,  $17;  smithwork  and  hardware,  $91.72 .  157  76 

Grantham  Landing:  hardware,  $26.65;  labour,  $91.99;  lumber,  $19.72;  wire  rope,  $44;  sun¬ 
dry,  $6.77 .  18913 

Heriot  Bay  Wharf:  Macdonald  &  .Co.,  construction  of  wharf  and  float .  4,800  77 

Holberg  Wharf,  R.  H.  Wood,  repairs  to  wharf .  169  20 

Jackson  Bay,  Float  ($945.25) — 

B.  C.  Mills,  Timber  and  Trading  Co.:  lumber,  9,992  ft.,  $131.96;  17,123  ft.  cedar  logs,  $188.36; 

sundry,  $18.75 . • .  339  07 

Simson,  Balkwill  &  Co.:  drift  bolts,  $22.44;  290  staples,  $23.25;  sundry,  $128.20 .  173  89 

Board,  $31.24;  labour,  $275.10;  boat  hire,  $26;  tug  hire,  $60;  sundry,  $39.95  . . .  432  29 

Kaslo  Wharf  ($12,047.55) — 

Construction,  Win.  English:  contract  complete,  $13,500;  extra  work,  $2,116;  less  $3,890 

paid  in  1913-14,  V— 291 . . 7 .  11,726  00 

Inspection,  L.  McLean,  April-May,  1914,  Feb.-Mar.,  1915 .  304  15 

Advertising .  17  40 

Kitimat  River  ($240  50) — 

Babington,  H.  B.,  towing  float,  5  d .  162  50 

Kean,  D.  M.,  inspection  as  to  proposed  improvements .  78  00 

Kootenay  Bay,  Wharf:  foreman,  C.  Sampson,  April,  $125;  labour,  $32.50;  hardware,  $4.10; 

provisions,  $20.80 .  182  40 

Lund  Wharf:  Macdonald  &  Co.,  construction  of  wharf . 4,869  17 

Malcolm  Island,  wharf:  Macdonald  &  Co.,  construction  of  wharf .  4,498  60 

Malcolm  Island,  wharf  repairs:  hardware,  $4.37;  labour,  $12;  sundry,  $6.35 .  22  72 

Massett  Wharf:  D.  McKean,  inspection  of  old  wharf .  24  00 

Nakusp  Wharf  ($5,270.96)— 

Foreman,  R.  H.  Baird,  $380.53;  engineer,  $130;  carpenters,  etc.,  $1,665.75 .  2,176  33 

Jordan,  F.  W.  &  Co.:  4,480  lb.  bolts,  $201.60;  sundry,  $18.10 .  219  70 

Nelson  Iron  Works:  10  cavils,  $35;  15  setts  straps  and  bolts,  $144;  freight,  $10.43 .  189  43 

Wagstaff  &  Vestrup:  nails,  $10.50;  spikes,  $65;  sundry,  $90.85 .  166  35 

Cedar  logs,  3,680  1.  ft.,  $736;  hardware,  $41.73;  56,330  ft.  lumber,  $1,039.77;  4,540  ft. 
piling,  $500.90;  sawing,  $25;  towing,  $163.40;  sundry,  $12.35.  Paid  as  follows:  W. 

J.  Banting,  $104;  Quanee  Co.,  $674.54;  Thos.  Sellers,  $493.15;  A.  M.  Symons, 

$426.58;  E.  II.  Vipond,  $771.40;  small  payments,  $49.48. . 2,519  15 

Nanaimo,  approach  to  wharf:  E.  C.  Barnes,  repairs  to  Farmer’s*  landing .  525  00 

Nanaimo  Harbour,  Improvements  ($30,220  58) — 

Pacific  Dredging  Co.,  detailed  with  Contract  Dredging . (Page  V — 287)  27,663  02 

Inspection  of  dredging,  L.  H.  Shepherd:  services,  April  15-Mar.,  $1,470:  outlay,  $22.70. .  1,492  70 

Board,  $23;  gasoline,  $44.85;  hardware,  $73.40;  labour,  $797.25;  smithwork  and  repairs, 

$55.80;  sounding  wire,  $37.50;  sundry,  $30.60 .  1,062  40 

King’s  Printer .  2  46 


Carried  forwsvrd .  754,993  39 
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Harbours  and  Hi  vers:  British  Columbia — Continued.  $  cts. 

Brought  forward .  754,993  39 

Noodles  Wharf  ($1,337.81)—  • 

Foreman,  R.  Shicll,  July-Aug.,  $74.40;  engineer,  $95;  labourers,  etc.,  $506 .  675  40 

Lueas,  F.  Bm  927  1.  ft.  piling .  134  85 

Board  of  foreman,  $47.30:  booming  piles,  $9;  hardware,  $69.62;  2,820  ft.  lumber,  $60.52; 

25  ft.  suction  hose,  $35;  towage,  $90.75;  royalty  on  piles,  $11.33 .  323  52 

Legal  services:  Corbould,  Grant  &  McColl  (voucher  out)  $160.13;  Hamilton  &  Wragge, 

Nelson,  $43.91 .  204  04 

Nootka  Island,  Wharf  ($4,687.17) — 

Construction,  R.  H.  Wood,  contract  complete . 4,500  00 

Inspection,  A.  M.  Wensley,  June  19-July,  $185;  King’s  Printer,  $2.17 .  187  17 

North  Thompson  River,  Revetment  Wall  at  Kamloops:  King’s  Printer .  34  40 

Okanagan  River,  Protecting  and  Improving  Channel  ($7,062.20) — 

Conductor,  W.  A.  McKenzie,  Oct.-Mar.,  $551.43;  superintendent,  J.  McDonald,  Feb.- 

Mar.,  $300 . . .  851  43 

Engineer,  $222.09;  carpenters,  labourers,  etc.,  $1,321.04 .  1,543  13 

Lawrence  Hardware. Co.:  derrick  engine  and  boiler,  with 'slewing  attachment,  $2,275; 

inspection  fee,  $5 . . . .  2,280  00 

Penticton  Hardware  Co.:  marine  glue,  $27.56;  manilla  rope,  326  lb.,  $81.44;  1,297  lb. 

ship  spikes,  $90.79;  sundry,  $346.21 .  546  00 

Penticton  Lumber  Co.:  25,930  ft.  lumber,  $485.42;  sundry,  $7.57 .  492  99 

Smith  Lumber  Co.:  4,192  ft.  lumber,  $70.30;  15  d.  scow  hire,  $75;  72  h.  tug  hire,  $180; 

sundry,  $4.52 .  335  82 

Cartage,  $15.75;  hardware,  $65.54;  lumber,  $35.24;  1,304  1.  ft.  piles,  $99.02;  provisions, 

$169.13;  rent  of  house,  Dec.  15-Mar.,  $35;  row-boat,  $55;  98j  cords  wood,  $509.75; 

sundry,  $28.40 .  1,012  83 

Pender  Harbour:  boom  timber,  $32.44;  hardware,  $31.80;  labour,  $29.75;  lumber,  $3.60; 

towage,  $10 .  107  59 

Pitt  Lake,  Wharf  ($3,854.22) — 

Pay  list,  Aug. -Sept.:  foreman,  J.  H.  Lovering,  $204.17;  engineer,  $122.50;  labourers,  etc., 

$863.87 .  1,190  54 

Pay  list,  Mar.,  1915:'  foreman,  G.  A.  Ward,  $59;  labourers,  $61.50 .  Ill  50 

Brunette  Saw  Mill  Co.:  69,632  ft.  lumber,  $862.77;  shingles,  $10;  cartage,  $62.55 .  935  32 

Peters  &  McKay,  14  piles,  $168;  Ward,  G.  A.,  3,255  ft.  piling,  $406.71,  9  booms  and  10 

chains,  $75,  sundry,  $34.20 .  683  91 

Trapp,  T.  J.  A  Co.:  373  lb.  manila  rope,  $63.41;  1,000  ft.  flex,  wire  rope,  $90;  12  kegs 

spikes,  $39.85;  sundry,  $134.74 .  328  00 

Coal,  10  tons.  $75;  provisions,  $324.50;  machine  work,  hardware,  etc.,  $90.45;  towing, 

$115  604  95 

Pitt  River,  Lower,  Wharf  Extension  ($4,060.63) — 

Foremen:  G.  Atkinson,  Jan.,  $68.55,  outlay,  $1.60;  J.  H.  Berry,  July-Sept.,  $256.71, 

outlay,  $19.30 .  346  16 

Engineer,  $192.73;  cook,  $167.03;  labourers,  etc.,  $1,102.87 .  1,462  63 

Constantineau,  C.:  4,880  1.  ft.  cedar,  $463.61;  fir,  1,850  1.  ft.,  $157.25 .  620  86 

Coquitlam  Shipbuilding  and  Marine  Railway  Co.:  63,339  ft.  lumber,  $805.54;  1,030  1.  ft. 

piling,  $103;  shingles,  $18 . .  926  54 

Coal,  $78.45;  hardware,  $118.35;  5,426  ft.  lumber,  $69.88;  6  mattresses,  $18;  provisions, 

$389.76;  towing,  $30 .  704  44 

Port  Moody,  Wharf  Extension  ($2,317.05) — 

Griffith,  Geo.:  labour,  $134.20;  22,398  ft.  lumber,  $627.15;  61  cresoted  piles,  $1,372.50; 

24  fender  piles,  $180;  sundry,  $3.20 . .  2,317  05 

Powell  River,  Improvements  ($3,989.10) — 

Pacific  Dredging  Co.,  detailed  with  Contract  Dredging . •  3,520  00 

Inspection:  J.  Ingermann,  $130;  R.  M.  Lane,  $210 .  340  00 

Boat  rent,  $34;  soundings,  $24.55;  sundry,  $70.55 .  129  10 

Pritchard  Wharf  ($4,894  58) — 

Beharell  &  Mills,  construction  of  wharf .  .  4,767  38 

Inspection,  R.  H.  Brett,  Oct.  11-Nov.  10 . .  127  20 

Quesncl  Wharf,  King’s  Printer .  27  81 

Revelstoke  Wharf:  legal  services,  Harvey,  McCarter  &  Co .  12  79 

Robert’s  Creek,  Survey:  launch  hire .  57  50 

Robert’s  Creek,  Whatf  ($6,509.33) — 

Coleman  Creosoting  W  orks,  4,1861.  ft.  piling,  $1 ,548.82;  Dominion  Creosoting  Co.,  396  1.  ft. 

piling,  $142.56.. . .  1,691  38 

Fraser  River  Pile  Driving  Co.:  257  piles  in  place,  $1,593.40;  109,331  ft.  lumber,  in  place, 

$1,774.84;  2,276  ft.  lumber,  $27.31 .  .  3,395  55 

Roberts,  L.  H.:  10,809  ft.  lumber,  $132.80;  845ft.  piling,  $67.60;  sundry,  $3 .  203  40 

Small  &  Bucklin:  97,690  ft.  rough  fir .  .  928  05 

Four  angle  plates.  $50;  hardware,  $57.24;  labour,  $37.32;  lumber,  $14;  888  ft.  piling,  $89.04; 

scow  hire,  $32;  sundry,  $11.35  . .  290  95 
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Rooky  Point:  100  sacks  cement,  $68.75;  labour,  $177;  hardware,  $8;  3,910  ft.  lumber,  $52.45; 

towage,  $20 . . .  326  20 

Roy,  Loughboro’  Inlet,  Landing  Float  ($999.47) — 

Foreman,  P.  F.  Crick,  Aug. -Sept.,  $59.91;  carpenters,  $374.82 .  ...  434  73 

B.  C-  Mills,  Timber  and  Trading  Co. :4,454  ft.  cedar  logs,  $49;  20,489  ft.  lumber,  $258.15; 

shingles,  $7.35 .  314  50 

Byers,  Geo.,  boom  chains,  $12;  Byers,  Mrs.  Geo.,  board,  $68.28 .  80  28 

Simson,  Balkwill  &  Co.:  bolts,  $31.17;  boom  chains,  $48.28;  12  eyebolts,  $18;  sundry, 

$72.51 . 169  96 

Roy’s  Beach  Wharf  ($3,185.83)— 

Wood,  R.  FI.:  detailed  in  1913-14,  V — 295 .  2,890  00 

Inspection,  Robt.  Cessford,  April  1-June  11 . . .  295  83 

Saanichton,  Wharf  ($2,768.54)— 

Construction,  Vancouver  Island  Pile  Driving  Co.,  contract  complete .  2,700  00 

Inspection,  Jas.  Owens,  March  4-20 .  68  54 

Safety  Cove,  Wharf  ($4,300.43) — 

Foremen:  D.  Kean,  July,  $85:  T.  McRobie,  Sept.  30-Nov.  9,  $183.13 .  268  13 

Cook,  $112;  engineer,  $160;  hire  of  driver,  $500;  labourers,  $530.91 .  1,302  91 

Draney  Fisheries:  50,528  ft.  lumber,  $770.39;  6,612  ft.  piling,  $661.20;  delivery,  $151.44; 

sundry,  $30.75 .  . . . .  .  1,613  78 

Kaicn  Hardware  Co.:  935  lb.  drift  bolts,  $56.10;  85  machine  bolts,  $45.25;  300  lb. 

manilla  rope,  $60;  sundry,  $34.33 . 195  68 

Merryfield  &  Co.,  provisions,  $215.15;  Prince  Rupert  Towing  Co.,  towing  driver,  $500 .  715  15 

Thompson  Hardware  Co. :  200  ft.  cable,  $20;  nails,  $37.90;  vise,  $11;  sundry,  $60.20 .  129  10 

Coal,  5  tons,  $45;  provisions,  $30.68 .  75  68 

Salmon  Arm  Wharf,  Shed:  Hanbury  &  Co.:  freight,  $13.55;  iron,  $34.85;  lumber,  $33.30; 

sundry,  $18.30 . .  100  00 

Savary  Island,  Landing  Float  ($998.61) — 

Macdonald  &  Co.:  13  creosoted  piles,  in  place,  $455;  6  cedar  logs  and  2,200  ft.  lumber,  in 

float,  $144;  shed,  $166.60;  sundry,  $129.30 .  894  90 

Hardware,  $27.59;  labour,  $37.67;  logs,  $19.80;  sundry,  $18.65 .  103  71 

Saywood  Wharf:  800  ft.  lumber,  $9.60;  freight,  $4.40 . • .  14  00 

Scarf  Wharf  ($4,177.41) — 

Construction,  Vancouver  Island  Pile  Driving  Co.:  contract  complete. . .  . .  4, 100  00 

Inspection,  Oscar  Scarf,  Sept.  25-Oct.  13 .  77  41 

Scotch  Creek:  H.  F.  Birchoff,  services  in  connection  with  transfer  of  land . 10  00 

Shoal  Passage  ($431.85) — 

Fraser  River  Pile  Driving  Co.:  driver  and  crew,  4  d.,  $300;  one  day  waiting,  $30;  8  fir 

piles,  $38.50 . ’..  368  50 

Taking  borings,  6  d.,  $21.50;  40  ft.  drill  rods,  $20;  water  swivel,  $12;  sundry,  $9.85 .  63  35 

Sooke  Harbour,  Landing  Float,  etc.  ($408.66) — 

Hardware,  $27.98;  labour,  $198.50;  hire  of  driver,  $40;  lumber,  $106.18;  14  piles,  $36 .  408  66 

gooke  Harbour,  Repairs  to  Wharf  ($2,085.10) — 

Foreman,  C.  I.  Muir,  $150;  carters,  $51;  labourers,  etc.,  $430.50 .  631  50 

Charters,  W.  B.,  23,800  ft.  lumber,  $296.37;  Phillips  &  Sons,  18  piles,  $72.90 .  369  27 

Dominion  Creosoting  Co.:  1,416  ft.  piling,  $538.08;  towing,  $75;  sundry,  $10.40 .  623  48 

Vancouver  Island  Pile  Driving  Co.:  hire  of  driver,  $280;  towing,  $80;  sundry,  $19.90 .  379  90 

Hardware,  $65.95;  towing,  $15 .  80  95 

South  Fort  George,  Wharf:  King’s  Printer . . . .  31  01 

South  Gabriola  Island:  Geo.  Sage  &  Son:  addition  to  approach,  13  piles,  4,740  ft.  timber, 

$466.12;  shed,  $128.88 .  595  00 

Spiller  River,  Repairs  to  Wharf  ($999.28) — 

Prince  Rupert  Towing  Co.,  towing  driver,  $115;  C.  G.  Thorne,  rent  of  driver,  Nov.  17- 

30,  $350 . . . . .  465  00 

Hardware,  $38.98;  5  tons  coal,  $45;  cartage,  $2;  labour,  $303;  launch  hire,  $20;  provisions, 

$125.30 . 534  28 

Squamish,  Wharf  Repairs  ($5,200.17) — 

Macdonald  &  Co.,  building  wharf .  4  940  00 

Newport  Sawmill,  19,272  ft.  fir  lumber . *. .  260  17 

Stewart  Wharf  Repairs  ($2,238.76)— 

Foreman,  D.  M.  Kean,  June  1-July  10,  $175;  engineer,  M.  Hyatt,  $165;  labourers,  etc., 

$474.84 .  814  84 

Hyatt,  M.,  rent  of  driver,  $565;  Ryan,  F.,  7,078  ft.  piles,  $990.92,  less  $L32for  use  of  driver.  1,423  92 

Stickinc  River  Survey:  Wrangell  Hotel,  board  of  engineers .  51  00 

Stickine  River  Improvements  ($8,870.32)— 

Foreman,  D.  M.  Kean,  Sept. -Nov.,  $365,  outlay,  $25.85;  engineer,  W.  Noel,  $321.33; 

boatmen,  $544;  powderman,  $146.62;  labourers,  etc.,  $1,473.62 .  2,876  42 

Can.  Fairbanks-Morse  Co.:  25  h.p.  marine  engine,  $650;  sundry,  $32.59 .  082  59 

Can.  Par.  Ry.  Co.:  fares,  $22;  freight,  $102 . 124  00 

Hyland,  John:  8  pr.  hip  boots,  $120;  75  lb.  rope,  $25;  boat  hire,  $25;  sundry,  $64.25 .  234  25 
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Johansen,  K.  J.:  launch  hire,  Oct.  21-Nov.  2,  $260;  sundry,  $10.94 .  270  94 

Kaien  Hardware  Co.:  rifle,  $31;  160  lb.  manilla  rope,  $32;  stove,  $22.50;  sundry,  $333.30. .  418  80 

Matheson,  F.:  dynamite,  1,500  lb.,  $285;  freight,  $113.66;  duty,  $96.43;  provisions,  etc., 

$343.48...'. .  838  57 

McColl,  Geo.  P.:  butter,  $54.50;  bacon,  $83.70;  ham,  $78.68;  cream,'  $32.50;  sundry 

provisions,  $374.14 .  623  52 

Parkin  &  Ward,  electrical  supplies,  $71.15;  Wrangell  Hotel,  board,  $124.50 .  195  65 

Prince  Rupert  Tent  &  Awning  Co.:  sleeping  bag,  $30;  4  tents,  $89.50;  boat  cover,  $43; 

sundry,  $4 . 166  50 

Standard  Oil  Co.:  762  gal.  gasoline,  $125.72;  zeroline,  $5.30/ .  131  02 

Strong,  Wm.:  freight,  $210.88;  fares,  $144.50;  meals,  $42.50;  less  supplies  purchased  from 

government  party,  $156.20 .  241  68 

Vancouver  Machinery  Depot  Co.:  7  x  10f  in.  Washington  hoist,  $1,430;  cartage,  $10 .  1,440  00 

Boat,  $25;  4  coil  buzz  box,  $32;  dynamite,  $45;  gasoline,  $57.75;  gasoline  tank,  $33.30; 
hardware,  $81.25;  freight,  $46.90;  lumber,  SS5.73;  magneto,  $18;  repairs,  $147.85; 
sleeping  bag,  $30;  sundry,  $23.60 .  626  38 

Summerland  Wharf:  advertising .  12  80 

Surf  Inlet,  Wharf  Repairs  ($1,773.78) — 

Foreman,  D.  M.  Kean,  March-April,  1914,  $145;  engineer,  $107.50;  labourers,  $660.90 .  913  40 

Donald,  M.,  714  ft.  piling,  $85.68;  Hyatt,  M.,  rent  of  driver,  $322.50 .  40P  18 

North  Coast  Towing  Co.:  scow  hire,  $115;  towing  driver,  $250;  provisions,  $2.70;  less 

for  shingles,  $14 .  351  70 

Coal,  $27;  lard,  $8.50;  launch  hire,  $63 .  98  50 

Syringa  Creek,  Wharf  ($1,468.68) — 

Foreman,  A.  Wheeley,  Dec. -Jan.,  $180,  outlay,  $8.50;  carpenters,  $250;  labourers,  $301.59; 

teaming,  $8 . 748  00 

Wood,  Vallance  Hardware  Co.:  918  lb.  drift  bolts,  $32.14;  400  ft.  wire  rope,  $34;  sundry, 

$43.14 .  109  28 

Logs,  640  1.  ft.,  $288;  9,918  ft.  lumber,  $196.44;  board,  $36.30;  2  winding  drums,  $58.90; 
freight,  etc.,  $31.76.  Paid  as  follows:  A.  J.  Graham,  $257.73;  P.  H.  Wiebc,  $157.48; 

small  payments,  $196.19 .  611  40 

Thompson  River,  Removal  of  Snags  ($651.40) — 

Foreman,  M.  Balmer,  Mar.,  1915,  $122.50;  labourers,  $384 .  506  50 

Hardware,  $40.90;  powder,  $40;  rope,  $36;  sundry,  $28 .  144  90 

Tofino  Wharf  ($1,289.45)— 

Foreman,  C.  Dawley,  Feb. -March,  $175;  labourers,  $251.25 .  426  25 

Wood,  R.  H.,  repairing  wharf  and  building  float .  690  00 

Boat  hire,  $14.50;  hardware,  $20.45;  lumber,  $40.90;  launch  hire,  $46;  use  of  winch,  $31.50; 

freight,  etc.,  $19.85 . 173  g0 

Ucluelet  Wharf:  survey  of  site,  $60;  sliding  door  on  freight  shed,  $12.54 .  72  54 

Union  Bay,  Landing  Float,  etc.  ($941.53) — • 

Fraser  &  Bishop,  telephone  charges . . . .  2  25 

Macdonald  &  Co.:  building  float  and  gangway  and  new  shed  and  repairing  old  shed .  939  28 

L'pper  Duncan  River,  Improvements  ($2,572.72) — 

Foreman,  W.  G.  Robb,  Sept.-Nov.,  $350,  outlay,  $58.28;  labourers,  etc.,  $854.66 .  1,262  94 

Byers-Giegerich-Green  Co.:  40  cases  dynamite,  $330;  provisions,  $177.44;  fuse,  $35;  3 

tents,  $63;  sundry,  $180.32 . 785  76 

Simpson  Bros.:  launch  hire,  freight  and  transportation,  $166.50;  provisions,  $46.96 .  213  46 

Boat  hire,  etc.,  $59.80;  hardware,  $46.25;  provisions,  $204.51 .  310  56 

Van  Anda  Wharf,  Repairs  ($4,799.94) — 

Macdonald  A  Co.:  building  wharf,  70,143  ft.  rgh.  lumber,  $2,104.44;  40  fir  piles,  $690; 

111  hardwood  piles,  $1,998;  3  mooring  cleats,  $7.50 .  4,799  94 

Vargas  Island,  Wharf  ($3,164.60) — 

Wood,  It.  H.,  construction  of  wharf .  2,910  00 

Inspection,  W.  Hilton:  Dec.  21-Feb.  20 .  254  60 

Victoria  Harbour,  Local  Improvements  at  Dallas  Road  ($10,107.51) — 

Victoria  City:  commuted  cost  of  sidewalks,  pavement,  curb,  gutter,  etc .  10, 107  54 

Victoria  Wharf  and  Harbour  ($690.50) — 

Hickman-Tye  Co.,  hardware,  $11.50;  Lemon,  Gounason  Co.,  7  M  ft.  lumber,  $79 .  90  50 

Richards  &  Maekie,  gasoline  launch,  Yale  engine .  COO  00 

Whaletown  Wharf  ($2,494.16) — 

Macdonald  &  Co.:  construction  of  wharf:  28,414  ft.  lumber,  $880.21;  4  M  shingles,  $20;  31 

hardwood  piles,  $682;  10  creosotcd  piles,  $350;  29  fir  piles,  $505;  sundry,  $56.95  .  2.494  16 

White  Rock  Wharf  ($4,988.37)— 

Fraser  River  Pile  Driving  Co.:  10  cedar  logs  in  float,  $160;  198  fir  piles,  $1,443.60;  112,500 

ft.  lumber  in  position,  $3,234.38;  200  ft.  cable,  $30 .  4,86  98 

Boat  hire,  $20;  hardware,  $9;  labour,  $37.99;  lumber,  $10.35;  provisions,  $28.05;  teaming, 

S15 .  120  39 
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Williams  Head  Quarantine  Wharf  ($2,999.09) — 

Foreman,  H.  Mitehell,  June-Dee.,  $698.40;  labourers,  $1,714.50;  teaming,  $406 .  2,818  90 

Hickman-Tye  Hardware  Co.:  hydrant,  $19;  Muntz  metal,  $25;  sundry,  $91.19 .  135  19 

Smart,  J.  E.  &  Co.,  450  cu.  yd.  gravel .  45  00 

Wolfsen  Bay  Wharf:  hardware .  9  04 

Wooden  River  Cleaning:  E.  O’Brien,  labour . * . * .  108  50 

Yellow  Point  Wharf  ($3,498.98)— 

Foreman,  D.  C.  McMillan:  services,  Sept.-Nov.,  $225;  outlay,  $10.10 .  235  10 

Carpenters,  $576.59;  labourers,  $331.50;  teams,  $45.50 .  953  59 

Inspector,  T.  Wright,  Sept.  14-Oct.  24,  41  d .  167  60 

Dominion  Creosoting  Co.:  1,080  ft.  creosoted  piling,  $399.60;  towing,  $40 .  439  60 

Haslam  Creek  Lumber  Co.:  35,869  ft.  lumber,  $466.29;  shingles,  $9.60 .  475  89 

Hoggan,  W.,  hire  of  pile  driver,  Sept.  18  to  Oct.6 .  300  00 

Nanaimo  Foundry:  970  lb.  bolts,  $76.35;  sundry,  $39.41 .  115  76 

Nicholson,  C.  F.,  4,450  ft.  piling,  15  to  55  ft.  long .  356  00 

Victoria  Lumber  and  Mfg.  Co.:  10  cedar  logs,  8,215  ft.,  $60.95;  11,360  ft.  lumber,  $149.79; 

8  fir  piles,  $43.90 . . . .  254  64 

Nails,  $43.60;  hardware,  $26.65;  piledriver  and  crew,  $70;  towage,  $43.25;  sundry,  $17.30  200  80 

Launch  Leila :  Stalker  &  Wells,  provisions .  31  37 

Chase  Office  (§12,265.20) — 

District  engineer,  F.  W.  Aylmer,  April-Mar .  2,500  00 

Assistants:  R.  Davies,  Sept.  23-Jan.  31,  $533.33;  W.  E.  Keyt,  yr.,  $1,500;  W.  F.  Richard¬ 
son,  yr.,  $2,400;  H.  A.  Thompson,  yr.,  $1,200 .  5,633  33 

Clerk,  Miss  K.  Lyons,  yr.,  $900;  caretaker  and  general  carpenter,  $1,052;  asst,  engineer, 

S.  J.  W.  Adkins,  Sept.  16-30,  $65 .  2,017  00 

Travel  and  outlay:  F.  W.  Aylmer,  $735.60;  R.  C.  Davies,  $37.80;  W.  E.  Keyt,  $70.55;  Miss 

K.  Lyons,  $151.93;  W.  F.  Richardson,  $736.80;  H.  A.  Thompson,  $34.95 .  1,767  63 

Pair  boots,  $10.40;  drawing-board,  $10.50;  filing  case,  $8;  freight  and  cartage,  $23.46; 

labour,  $89.38;  stove,  $10.10;  telegrams,  $93.73;  tent,  $13.52;  sundry,  $88.15 .  347  24 

Nelson  Office  (SI  1 , 345.85) — 

District  engineer,  J.  P.  Forde,  April-March .  2,500  00 

Assistants:  F.  P.  Armstrong,  yr.,  $1,800;  R.  A.  Kirkpatrick,  $1,800;  D.  McQuarrie, 

May  8-Mar.,  $1,346.78 . .  4,946  78 

Stenographer,  Miss  M.  McFarland,  April  16-Mar .  670  83 

Travel  and  outlay:  F.  P.  Armstrong,  $650;  J.  P.  Forde,  $1,559.96;  R.  A.  Kirkpatrick, 

$492.55;  D.  A.  McQuarrie,  $127.05 .  2,829  56 

Packing  and  moving  Mr.  Forde’s  office  and  household  furniture,  Revelstoke  to  Nelson, 

$124.73;  plumbing,  $21.83;  telegrams,  $156.23;  sundry,  $95.89 .  398  68 

New  Westminster  Office  ($26,454.11) — 

Resident  engineer,  C.  C.  Worsfold,  April-Mar .  3,000  00 

Assistants:  P.  E.  Doncaster,  $2,200;  N.  B.  Gauvreau,  $2,200;  W.  P.  Gross,  $1,800;  H.  T. 

Kernaghan,  .June-Mar.,  $1,500;  K.  W.  Morton,  $1,500;  G.  M.  Peters,  $1,800;  J.  B. 

Saint,  $2,000;  Geo.  Turner,  $1,899.67 .  14,899  67 

Clerks:  Miss  M.  J.  Ay  ling,  April-Dee.,  $599.94-;  H.  G.  Cox,  yr.,  $1,200;  Miss  I.  M.  Mc¬ 
Donald,  Jan.-Mar.,  $200.02 .  1,999  96 

Travel  and  outlay:  P.  E.  Doncaster,  $529.08;  N.  B.  Gauvreau,  $646.75;  W.  P.  Gross, 

$706.33:  K.  W.  Morton,  $115.15;  J.  B.  Saint,  $290.90;  Geo.  Turner,  $7.35;  C.  C.  Worsfold, 

$590.50 . 2,886  06 

Inspector  of  Wharves,  Jas.  Trodden:  services,  April-Mar.,  $1,500;  travel  and  outlay, 

$1,146.16 .  2,646  16 

Columbian  Co.:  6  months’  rent  of  office .  150  00 

Galbiaith  <fc  Sons,  4  drawing  tables,  $108;  Sunset  Blue  Print  Co.,  blue  prints,  etc.,  $215.05  323  05 

Freight  and  express,  $31.50;  200  guides,  $13.40;  5  pr.  gum  boots,  $37.50;  hardware,  $31.53; 

3  mooring  cleats,  $12.92;  newspapers,  $19;  3  reels,  $15;  repairs,  $26;  stamps,  $45;  tele¬ 
grams,  $35.88;  telephone  tolls,  $88.70;  tripod,  $17.50;  1,200  ft.  wire  rope,  $48;  sundry, 

$127.28 .  549  21 

Prince  Rupert  Office  ($11,673.57) — 

District  engineer,  G.  B.  Hull,  April  to  Mar  .  2,800  00 

Assistants:  E.  P.  Gingras,  $1,700;  H.  E.  Miller,  $1,800;  E.  Valiquet,  $1,700 .  5,200  00 

Stenographer,  S.  B.  Jenns,  yr.,  $900;  foremen,  D.  M.  Kean,  May,  $77.50 .  977  50 

Travel  and  outiav:  E.  P.  Gingras,  $314.90;  G.  B.  Hull,  $1,251.95;  D.  M.  Kean,  $40.50; 

J.  A.  Miller,  $280.80 . . .  1,888  15 

Janitor  service,  F.  Klein,  April-Mar . .  140  00 

Auto  hire,  $21.50;  blue  prints,  $52.10;  pair  boots,  $5;  fares,  $44;  freight  and  cartage,  $38.24; 
launch  hire,  $126.50;  photographic  work,  $73.20;  stamps,  $80;  telegrams,  $144.90; 

sundry,  $39.33 .  624  77 

Voucher  outstanding,  E.  P.  Gingras .  43  15 


Carried  forward .  935,150  93 

1— 18|v 
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A  l  DITOR  (JEX  ERA  L’S  REPORT,  Wl)-Jf)15 


6  GEORGE  V,  A.  1916 


Harbours  and  Rivers:  British  Columbia — Concluded.  $  cts. 

Brought  forward . .  935,150  93 

Victoria  Offices  ($18,259.68) — 

District  engineers:  G.  B.  Hughes,  yr.,  $3,000;  J.  8.  McLachlan,  yr.,  $3,000 .  6,000  00 

Assistants:  J.  A.  Keefer,  Sept.  25  to  Mar.  31,  $645;  J.  B.  Lambert,  yr.,  $1,500;  A.  F. 

Mitchell,  $1,491.65;  H.  Peters,  yr.,  $1,500;  G.  C.  Rogers,  yr.,  $1,485;  J.  B.  Shaw, 

$1,725 . . .  8,346  65 

Clerks:  Miss  K.  Jackson,  yr.,  $700;  C.  Nettle,  yr.,  $1,075 . .  1,775  00 

Travel  and  outlay:  A.  Halkett,  $30.80;  G.  B.  Hughes,  $62.50;  A.  B.  Irving.  $40;  J.  A. 

Keefer,  $61.75;  J.  B.  Lambert,  $387.85;  A.  F.  Mitchell,  $190.40;  J.  S.  McLachlan,  $82.90; 

H.  Peters,  $313.60;  G.  C.  Rogers,  $177.10;  J.  B.  Shaw,  $181.80 .  1,528  70 

Blue  prints,  $191.82;  boat  hire,  $38;  height  and  cartage,  $57.85;  laundry,  $30;  telegram, 

$49.01;  stamps,  $41;  telephone  tolls,  $102.80;  tide  tables,  $14;  sundry,  $84.85 .  609  33 

Advertising,  $101.90;  King’s  Printer,  $1,740.11;  Stationery  Office,  $4,375.64 .  6,217  65 


Total .  959,628  26 

Less — 


Charged  to  Surveys  and  Inspections . . .  12,837  36 


73,259  58 


Total,  as  on  Page  V— 265 .  886,368  68 


Harbours  and  Rivers:  Generally. 

Yukon  River  Improvements .  5,012  85 

Harbours  and  Rivers,  generally .  29,800  63 


Total,  carried  to  Page  V — 2 .  34,813  48 


Yukon  River  Improvements  ($5,012.85) — 

Side  Streams  Navigation  Co.:  labour  at  Hell  Gate,  July,  $699;  board  of  men,  $340;  hard¬ 
ware,  $155.10;  services  of  Str.  Paulina ,  23  d.,  $3,795;  sundry,  $23.75 .  5,012  85 

Three  Riv.  rs,  Que.,  Coal  Dock,  July,  1914  ($346) — 

Engineer,  E.  Duval,  $90;  clerk,  W.  Bailey,  $75;  inspector,  E.  Michelin,  $100;  office  rent, 

$35;  sundry,  $46 . .  346  00 

Vancouver  Wharf:  digging  test  pits  for  elevator  site .  188  50 

Cement-testing  Laboratory  ($875.38) — 

Graham,  W.  J.:  electric  furnace,  $84.50;  sundry,  $159.19 .  243  69 

Freight,  $13.85;  repairing  motor  generator,  $56.20;  telegrams,  $471.09;  sand,  $40;  sundry, 

$50.55 .  631  69 

Photographic  Branch  ($782.80) — 

Topley  Co.:  photostat  paper,  14  rolls,  $252;  sundry  supplies,  $474.50 .  726  50 

Collodion,  $18.55;  electrical  supplies,  $25.50;  sundry,  $12.25 .  56  30 

Test-borings  ($14, 350.81) — 

Foremen:  T.  P.  Keane,  April-Aug.  10,  $528;  M.  E.  Labelle,  April-May  11,  June  5-Mar.  31, 

$1,344;  G.  Ledger,  May,  $100;  Geo.  McLeod,  April-Aug.,  Nov.  1-17,  Jan.-Mar.,  $980  2,952  00 

Labourers  and  sundry  assistants .  3,214  98 

Travel  and  outlay:  H.  M.  Davy,  $922.84;  A.  W.  Gregory,  $835.96;  T.  P.  Keane,  $123.75; 

M.  E.  Labelle,  $324.84;  G.  McLeod,  $297.29;  sundry  travel,  $43.70 .  2,548  38 

Bernard  Bandler  &  Sons:  6  carbons  for  diamond  drills . '. . . .  624  00 

Bessette  Co.:  driving  machine,  $100;  51  hollow  shoes,  $182;  sundry,  $202.80 .  484  80 

( ’arson,  E.:  rent  of  motor  boat,  49  days,  $392;  hire  of  row  boat,  etc.,  $66 .  458  00 

Chesley,  J.  C.:  31  days  tug  hire,  $465;  42  d.  scow  hire,  $144 .  609  00 

Inches,  W.  W.:  20  days’  use  of  motor  boat,  $151.50;  80  days’  scow  hire,  $234 .  385  50 

Lynch,  Peckham  &  Gorman:  labour,  $353.45;  use  of  scow,  pumps,  etc.,  $81;  sundry,  $83.93  518  38 

McLellan,  H.  H.:  hire  of  tug  boat  with  2  men,  27  days .  405  00 

Thorne  &  Co.:  two-inch  pipe,  $148.40;  hardware,  $49.89 .  198  29 

Walker  &  Co.,  hardware,  $161.70;  White,  T.,  ferriage,  $247 .  408  70 

Williams,  E.  F.:  83  days’  use  of  scow,  $373.50;  towage,  etc.,  $75.20 .  448  70 

Board,  $89;  diamond  for  drill,  $22.58;  foundry  work,  $316.90;  freight,  $126.99;  hardware, 

$154.24;  labour,  $81.50;  lumber,  $53.53;  livery,  $27.50;  reamer,  $24;  sundry,  $198.84  1,095  08 

General  expenses — 

Express,  $1,600.42;  indemnity  bonds  for  paymasters,  $60;  telegrams,  $2,320.48;  telephone 

tolls,  $85.35;  sundry,  $51.55 . 4,117  80 

King’s  Printer,  $3, 133.92;  Stationery  Office  $5,355.63 .  8,489  55 

Legal  services,  L.  Berube,  Fraserville,  Que . . £16  18 

Detailed  with  Ottawa  Buildings  Power . (Page  V — 114.)  488  43 


Total . . .  34,868  30 

Less — Blue  prints  for  Customs  Dept.,  $30.46;  for  Naval  Dept.,  $24.36 .  54  82 


Total,  as  above .  34,813  48 
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PUBLIC  WOIIKX 


DEPARTMENT:  EXPENDITURE 


SESSIONAL  PAPER  No.  I 


Dredging:  Summary.  ,  $  cts. 

New  Dredging  plant: — 

Maritime  Provinces . 26,987  37 

Ontario  and  Quebec .  71,841  18 

Manitoba,  Saskatchewan  and  Alberta .  24, 113  01 

British  Columbia .  69,604  37 

Generally . .  16,140  47 

Dredging: —  * 

Maritime  Provinces .  582,470  17 

Ontario  and  Quebec .  492,453  46 

Manitoba,  Saskatchewan  and  Alberta .  75,056  82 

British  Columbia . 693,541  15 

General  service . .  2,426  78 


Total,  on  page  V — 3 . 2,054,634  78 


New  Dredging  Plant:  Maritime  Provinces. 


Steel  scows  at  Kingston  ($7,370.96) — 

Fallon  Bros.:  loading  scows  with  mud,  syphoning  water,  in  and  out,  towing  scows  to  and 

from  dumping  ground  and  tieirig  them  up  at  pier . 

Kingston  Shipbuilding  Co.:  penalty  for  late  delivery  of  two  scows,  withheld  from  final 

estimate,  now  paid . . 

Steel  scows  at  New  Glasgow:  Brown  Machine  Co.:  penalty  for  late  delivery  of  two  steel 

scows,  withheld  from  final  estimate,  now  paid . 

Pile-driver,  scow,  etc.  ($2,696.10) — 

Boehner  Bros.:  scows  complete  $1,500;  fitting  up  old  scow,  $65;  moving  machinery  to 

new  scows,  $500;  sundry  work,  $521.10 . 

Plans  of  scows,  $30;  40  gal.  anti-fouling  paint,  $60;  sundry,  $20 . 

Advertising,  $756.83;  King’s  Printer’s  account,  $5.55 . 


Detailed  elsewhere:: — 

Dredging  Maritime  Provinces . (Page  V — 280) 

Dredge  Vessels,  Maritime  Provinces . (Page  V — 296) 

Dredge  Vessels,  Ontario  and  Quebec . (Page  V — 319) 


200  00 
7,170  96 
3,683  33 


2,586  10 
110  00 
762  38 

1,002  62 
11,236  14 
235  84 


Total,  carried  to  page  V — 277 


26,987  37 


New  Dredging  Plant:  Ontario  and  Quebec. 


Advertising,  $1,280.25;  King’s  Printer’s  account,  $3.83 .  1,284  08 

Detailed  elsewhere  ($70,602.60) — 

Dredge  Vessels,  Ontario  and  Quebec .  (Page  V — 319)  64,959  76 

Dredge  Vessels,  St.  Maurice  Works . (Page  V — - )  4,361  30 

Inspection  Boats . (Page  \  — . . . .)  1,281  54 


Total .  71,886  68 

Less — Unclaimed  wages,  T.  Girard,  Mar.  16-31,  1915 .  45  50 


Total,  carried  to  page  V — 277 . . .  71,841  18 


New  Dredging  Plant:  Manitoba,  Saskatchewan  and  Alberta. 


Advertising . 

Detailed  with  “Dredge  Vessels: 
Detailed  with  “Dredge  Vessels: 


Manitoba,  Saskatchewan  and  Alberta” 
Manitoba,  Saskatchewan  and  Alberta” 


(Page  V— 327) 
(Page  V— 327) 


376  00 
21,262  44 
3,130  61 


Less — Repairs  to  Str.  Lady  of  the  Lake,  charged  to  “Naval  Service” . 

Total,  carried  to  Page  V — 277 . 


24,769  05 
656  04 

24,113  01 


New  Dredging  Plant:  British  Columbia. 


Superintendent’s  launch  ($12,025) — 

Gordon,  C.  A.:  purchase  price  of  gasoline  vessel  alrondo .  12,000  00 

Legal  services,  Maitland,  Hunter  A  Maitland,  IFcouver .  25  00 


Carried  forward .  12,025  00 
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AUDITOR  GENERAL'S  REPORT,  191)1915 


6  GEORGE  V,  A.  1916 


New  Dredging  Plant:  British  Columbia— Concluded.  $  cts. 

Brought  forward .  12,025  00 

Lobnitz  Rock-breaker  No.  2  ($13,384.72) — 

Lobnitz  it  ('o.,  Renfrew,  Scotland:  contract  for  rock-breaker,  complete,  $37,001.27; 
less  $859.60  work  done  by  Department,  $14,809.51  paid  in  1912-13,  V — 325  and 
$14,800.50  paid  in  1913-14,  V— 304 . . .  6,540  66 

Morgan,  W.  B.  &  Co.;  contract  for  setting  up  rock-breaker,  complete,  $19,411;  extra 

work.  $5,227.96;  less  $17,794.90  paid  in  1913-14,  V— 304 .  6,844  06 

Gasoline  Dredge  tender  ($3,667.27) — 

Westminster  Marine  Ry.  Co.;  gasoline  dredge  tender,  40  ft.  x  11  ft .  3,080  00 

Vancouver  Engineering  Works,  machine  work,  etc . 487  67 

Webb  &  Gifford,  machine  work,  etc .  99  60 

Small  gasoline  launch  Nanaimo  ($374.25) — 

Planta,  A.  E.,  launch,  $350;  Vollmcrs,  H.,  painting,  etc.,  $24.25 .  374  25 

Launch  Leila:  Prince  Rupert  Sash  &  Door  Co.,  lumber,  etc .  217  71 

Dump  scow  ($1,212.50) — 

Vancouver  Engineering  Works:  detailed  in  1913-14,  V — 304 . 1 .  365  00. 

Wallace  Shipyards:  detailed  in  1913-14,  V — 304 .  847  50 

King’s  Printer,  $29.36;  advertising,  $664.02 .  693  38 

Detailed  with  Dredge  Vessels,  British  Columbia .  (Page  V — 327)  37,720  47 

Detailed  with  Fraser  River  Improvements. . .  /. .  (Page  V — 269)  309  07 


Total,  carried  to  page  V — 277 .  69,604  37 


New  Dredging  Plant:  Generally: 

Detailed  elsewhere: 

With  “Dredge  Vessels:  Maritime  Provinces” . .• .  (Page  V — 296)  2,191  99 

With  “Dredge  Vessels:  Ontario  and  Quebec” . .  (Page  V — 319)  13,685  38 

With  “Dredge  Vessels:  Manitoba” . : . .  (Page  V — 227)  263  10 


Total,  carried  to  page  V — 277 .  18,140  47 


Dredging:  Maritime  Provinces. 

Dredging  and  Inspection  of  Dredging: — 


General  inspector,  W.  W.  Logie:  April-March,  365  d.  at  $3;  travel  and  outlay,  $215.50 _  1,310  50 

General  inspector,  John  T.  Nickerson,  April-March,  12  m.  at  $100 .  1,200  00 

Babin,  Peter,  services  at  Little  Aldouane,  Nov.  6-11,  $10,  outlay  $1.60 .  11  60 

Biggs,  Robert,  services  on  dredge  Tanta  Wanta,  July  31-Aug.  22,  21  d.  at  $3 .  63  00 

Chiasson,  Simon  M.:  services  at  Margaree  Harbour,  Aug. -Oct.,  46  d.  at  $3;  overtime, 

157  h.  at  30c.;  outlay,  $16.23 .  201  33 

Dakin,  Oscar  It:  services  on  tug  Lord  Beresford,  July-Aug.,  42  d..at  $2.50;  overtime, 

192  h.  at  25c . . .  153  00 

Desroches,  Jaddus:  services  on  dredge  Excavator,  101  d.  at  $2.50;  overtime,  5j  h.  at  25c.; 

outlay,  $3 . . • .  256  88 

Dingee,  Smith:  services,  May-Nov.,  97  d.  at  $3;  outlay,  $10.50 .  301  50 

-  Donald,  E.  W.:  services  at  St.  Croix  River,  June-Dee.,  156  d.  at  $3;  overtime,  524  h.  at 

. . .  025  20 

Doyle,  Thomas:  services  on  dredge  Edmund  Hall,  July-Aug.,  48  d.  at  $3;  overtime,  151  h. 

at  30c . . . . .  189  30 

Girouard,  Augustin  D.:  services  on  dredge  Excavator,  June,  18  d.  at  $2.50;  outlay,  75c. ...  45  75 

Gerroir,  Jno.  B.:  services  at  West  Arichat,  Sept. -Oct.,  41  d.  at  $3;  overtime,  36  h.  at  30c.; 

outlay,  $30.15 .  163  95 

Kerr,  John:  services  on  dredge  Gran  Lorjoie,  Junc-July,  20  d.  at  $2.50;  overtime,  29  h.  at 

25c.;  outlay,  $1 .  58  25 

Milne,  Geo.  D.:  inspector  at  River’s  Mills,  April,  1914 .  48  00 

McElvaney,  Edward:  services  on  dredge  Tanta  Wanta,  May-Nov.,  148  d.  at  $3;  outlay, 

$15.09 . 459  09 

McKay,  Win.  A.:  services  at  Murray  Harbour,  May-June,  31*4  d.  at  $3 .  94  20 

Nicollc,  John:  services  at  Murray  Harbour,  May-June,  25-2  d.  at  $3 .  75  60 

Sampson,  Hyacinth:  services  at  Petit  de  Grat,  June-July,  40  d.  at  $3;  overtime,  72  h.  at 

30c . . . , .  14160 

Seely,  Frank  D.:  services  at  Oak  Point,  Mar-July,  42  d.  at  $3;  overtime,  84  h.  at  30c.; 

outlay,  $4.29 .  155  49 

Sievert,  W.  E.:  services  at  Dartmouth,  Dec. -Feb.,  2-729  m.  at  $80 .  218  33 

Seymour,  Fred.:  services  on  dredge  New  Brunswick,  No.  1,  July-Aug.,  21  d.  at  $3 .  63  00 

Smith,  Wm.  R.,  services  at  Windsor,  Nov.,  20  d.  at  $3.07 .  61  40 

*  Yanstone,  V.  V.:  services  at  St.  Croix  River,  June-Dee.,  159  d.  at  $3;  outlay,  $171.48. . .  648  48 


Carried  forward .  174,013  11 
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SESSIONAL  PAPER  No.  1 


Dredging:  Maritime  Provinces— Continued.  $  cts. 

Brought  forward .  174,013  11 

Drdging  and  Inspection  of  Dredging — Concluded. 

Webber,  Alvin,  services,  Aug. -Oct.,  37  d.  at  $3.07 .  113  59 

Webber,  II.  G.:  services  at  Digby,  July- Aug.,  31  d.  at  $3;  overtime,  127  h.  at  30c.;  out- 

.  jay,  $1 .  132  10 

\\  illiston,  J.  Duncan:  services  at  Little  Black  River,  July-Nov.,  96  d.  at  $2.50;  overtime, 

110  b.  at  25c.;  outlay,  $3.50 . ■ .  271  00 

Wilson,  John:  services,  June  30-Nov.  15,  114  d.  at  $2.50;  overtime,  145  h.  at  25c .  321  26 

Wright,  James  H.:  services  at  Digby,  July-Aug.,  44  d.  at  $3;  overtime,  73  h.  at  30c.; 

outlay,  $1.30 .  155  20 

Office  Staff  and  Expenses: — 

Inspector,  John  N.  McDonald,  April-March,  12  m.  at  $115 .  1,380  00 

Clerk,  Wm.  O’Brien,  April-March,  12  m.  at  $75 .  900  00 

Storekeeper,  John  Gillis,  April-March,  12  m.  at  $45,  travel  and  outlay,  $35.25 .  575  25 

Travel  and  outlay:  J.  K.  Blenkinsop,  $999.66;  John  N.  McDonald,  $453.91;  J.  B.  Mc- 

Murray,  $697.30;  John  Nickerson,  $549.56 .  2,700  43 

Anglo-American  Telegraph  Co.,  tolls  on  telegrams .  53  48 

Grand  Trunk  Railway,  freight  on  launch,  $52;  Howe  &  Emery,  oak  cabinet,  $56 .  108  00 

Kenney,  J.  A.:  rent  of  office,  13  rn .,  $54.17;  chair,  $1.50 .  55  67 

McCarey,  Joseph,  rent  of  office,  9  m .  150  00 

New  Brunswick  Telephone  Co.:  exchange  service,  12  m.  to  Mar.  31,  1915,  $47;  ’phone 

messages,  $23 . 48.  .• .  70  48 

Noonan  &  Davies:  rent  of  warehouse,  1  yr.,  $75;  sundry,  $1.50 .  76  50 

Telephone  Company  of  P.E.I.:  ’phone  rental,  1  yr.  to  Mar.  31,  1915,  $26;  messages,  $88.59  114  59 

Western  Union  Telegraph  Company,  tolls  on  telegrams .  226  96 

Lumber,  $33.50;  framing  pictures,  $19.80;  laundry  work,  $11.91;  sundries,  $64.78 .  129  99 

Senawa  Nabee  Inspection  Boat  ($85.89) — 

Leggett,  James,  labour  painting  and  scraping  motor-boat,  12§  d.  at  $2 .  25  00 

Nase,  P.  &  Sons,  Ltd.,  sundry  supplies .  60  89 

P.  E.  I.  Inspection  Boat  ($1,052.62) — 

Captain,  Henry  Squarebriggs,  services,  1  m . . . 50  00 

Stewart,  Bruce  &  Co.,  sundry  foundry  work  and  ship  chandlery .  820  53 

Prism  binocular,  $45;  ship  log  complete,  $22.50;  dishes,  $12.48;  sundries,  $102.11 .  182  09 

Harbours  and  Rivers,  Maritime  Provinces — 

Bonshaw  River:  conductor,  G.  A.  Crosby,  $82.50;  labourers,  $168;  sundry  supplies, 

$2.01 .  252  51 

Buctouche  Harbour:  La  Cie  M.  McLaughlan,  Ltd.,  use  of  gasoline  boat,  scow  and 

dory,  $55;  poles,  $19.60;  sundries,  $51.49 .  126  09 

Dartmouth  Ferry  Docks:  W.  F.  Dryden,  boat  hire,  Jan.-Mar.,  70  d.  at  75c .  52  50 

Grandique,  from  wharf  out  ($1,047.94) — 

Foreman,  Pierre  H.  Poirier,  Oct. -Nov.,  $88.75;  labourers,  $423.38 .  512  13 

St.  Louis  Star  dredge,  services,  Oct.-Nov.,  26  d.  at  $15. . . . .  390  00 

Scow  hire,  78  d.  $78;  hauling  tugs,  4  d.  at  $6,  4  d.  at  $7;  sundries,  $15.81 .  145  81 

Little  Harbour  ($1,821.34) — 

Conductor,  Stanley  Rawding,  Oct. -Dec.,  $235.26;  delivering  checks  to  men,  $60.  .  .  .  295  26 

Sub-conductor,  S.  Nangler,  $173.25;  engineer,  Frank  Raney,  $139.50;  labourers, 

$526.22 . 838  97 

Boehner  Brothers:  gasoline,  2641  gal.  at  23c.,  2601  gal.  at  23§c.;  barrels,  2,  $20;  towing 
dredge  and  scows,  $40;  tow  boat  hire,  521  d.  at  $5;  repairs  to  clutch  and  engine, 

$05.10;  sundries,  $61.25 .  570  90 

Horse  hire,  $36;  rent  of  wharf,  $15;  sundries,  $65.21 .  116  21 

Lower  St.  Louis:  foreman,  B.  Comeau,  $112.50;  labour,  $451.45;  use  of  dredge  with 

captain,  at  $13  per  d.,  $328.25;  scow  hire,  $75.75;  sundries,  $37.47 .  1,005  42 

Margaree  Harbour:  taking  soundings,  Oct.,  3  d.  at  $3. .  9  00 

Northwest  Miramichi:  use  of  boat,  $8;  labour,  $14;  dynamite,  caps  and  fuse,  $8 .  30  00 

Parrsboro  Harbour  ($4,881.30) — 

Conductor,  Wm.  H.  McCurdy,  99  d.,  $297,  travel  and  outlay  $21.20 .  318  20 

Men  with  teams,  $2,573;  labourers,  $1,961.75;  sundry  supplies,  $28.35 .  4,563  10 

Ilcxton  Wharf  ($448.28) — 

Foreman,  Frank  Weston,  $58.12;  labour,  $141.36 .  199  48 

Use  of  dredge  Farmer’s  Friend  at  $13  per  d.,  $228.80;  scow  hire,  $10;  towage,  $10.  . .  248  80 

Rustico  Harbour,  staking  out  dumping  ground,  5  d.  at  $2.50 .  12  50 

Snagging  St.  John  River  ($1,967.75) — 

Foreman,  J.  D.  Mitchell,  Aug. -Oct.,  47-5  d.  at  $3;  labour,  $439.50  .  582  00 

Glasier,  Parker:  hire  of  tug  Fred  Glasier,  47^  d.  at  $20;  hoisting  scow,  47‘,  d.  at  $4; 

small  boat,  47£  d.  at  50c.;  board  of  crew,  $222 .  1.385  75 

South  Lake:  land  damages  during  Sept,  by  scrapers  and  teams .  20  00 

St.  Charles  River  ($1,301.46) — 

Conductor,  Thaddee  Daigle,  July-Sept.,  $116.87;  shovellers,  etc.,  $467.97  .  584  84 

Daigle,  Hypolite,  rent  of  dredge,  41*15  d.  at  $14 .  576  10 

Rent  of  scows,  145$  d.  at  80c.;  stone,  26-8  c.  yd.  at  90c .  140  52 


Carried  forward .  195,662  21 
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6  GEORGE  V,  A.  1916 


Dredging:  Maritime  Provinces — Concluded.  $  cts. 

Brought  forward . . .  195,062  21 


Harbours  and  Rivers,  Maritime  Provinces — • 

Sterling  Brook  ($440.58) — 

Baffin,  M  iss  Mahala,  purchase  price  of  required  land . . 

Conductor,  C.  E.  Crowe,  Nov.,  $09.84;  labourers,  $267.25 . 

Wheelbarrows,  4,  $24;  lumber,  $17;  sundries,  $7.49 . 

Swim’s  Point,  removal  of  rocks  ($2,424. 10) — 

Southern  Salvage  Company,  Ltd.,  services  of  sir.  Coast  Guard,  with  diver  and  crew, 

April,  23J  d.,  at  $90;  dynamite,  573  lb.  at  40c.;  detonators,  94  at  10c . 

Swim,  Isaac  B.,  services,  23j  d.  at  $3 . . . . 

Generally: — 

Assistant  engineer,  G.  D.  Watters,  April-Dee.,  Feb.,  10  m.  at  $75;  travel  and  outlay, 

$420.90 . . . . 

Chainman  and  sounder,  Richard  W.  Craft,  April-Dee.,  Feb. -Mar.,  11  m.  at  $60 . 

Travel  and  outlay:  Norman  C.  Ralston,  $35.95;  Geoffrey  Stead,  $183.50  . 

Watters,  A.  E.:  services  with  engineer,  etc.,  $19.20;  boat  hire,  $1 . 

Voucher  outstanding  D. 57025,  P.  McLennan... . .. . 

Advertising . 

King’s  Printer,  $268.41;  Stationery  Office,  $281.12 . 


Detailed  with  Dredge  Vessels:  Maritime  Provinces  . (Page  V — 296) 

Detailed  with  Dredge  Vessels:  Ontario  and  Quebec . (Page  V — 319) 


55  00 
337  09 
48  49 


2,353  60 
70  50 


1, 170  90 
660  00 
219  45 
20  20 
5  00 
1,129  61 
549  53 
381,690  68 
1,394  38 


Less  : — 

(  barged  to  New  Dredge  Plant,  Maritime  Provinces . (Page  V — 277) 

“  Surveys  and  Inspections . (Page  V — . . . ) 

“  Dredging,  Ontario  and  Quebec . (Page  V — 283) 


Refunded  by  Foley,  Welch  &  Stewart,  for  use  of  Lobnitz  rock-breaker,  Nov.- 

Dee . . 

Refunded  by  Thompson  Bros.,  for  use  of  Helena . 

Refunded  for  use  of  tug  Mabel  Reid  towing  schooner  to  Amherst . 


585,366  64 


1,002  62 
90  00 
48  00 

1 , 666  00 
70  00 
19  85 

2,896  47 


Total,  carried  to  page  V — 277 

f 


582,470  17 


Dredging:  Ontario  and  Quebec. 


Contract  dredging:  Ontario  and  Quebec . . (PageV — 287)  40,258  04 

Inspectors  of  contract  dredging  ($2,285.35) — 

Batiscan  River:  Inspectors  on  dredge  Capital  ($279) — 

F.  W.  Germain,  May  20  to  June  30,  1914:  35-2  d.  at  $3;  extra,  107  h.  at  30c .  138  60 

F.  G.  L’Heureux,  June  25  to  Aug.  11,  1914:  41  d.  at  $3;  extra,  58  h.  at  30c .  140  40 

Beauport,  P.Q.,  dredging  ($494.90) — 

Henri  Larue,  night  inspector,  July  2  to  Sept.  30,  1914,  26  n.  at  $2.75,  52  at  $2.90 .  222  30 

Ernest  Lavigne,  inspector,  Aug.  1-Sept.  30,  1914,  52  d.  at  $2.90 .  150  80 

J.  P.  Dombrowski,  night  inspector,  Oct.,  1914,  27  n.  at  $2.90 .  78  30 

P.  Mannen,  night  inspector,  Nov.  1-18,  1914,'  15  n.  at  $2.90 . 43  50 

Cobourg:  Dredging — 

W.  Matthews,  inspector,  July  23  to  Aug.  7,  1914:  14  d.  at  $3,  28  h.  extra  at  30c.;  affi¬ 
davits,  $1 . .  51  40 

Honey  Harbour,  Midland,  Ont:  Drilling  and  blasting  rock  in  Big  Dog  channel — 

W.  H.  McArdle,  inspector,  May  27  to  Aug.  15,  1914:  70  w.d.  at  $3.50;  outlay,  $2.65. .  247  65 

G.  H.  Lang,  hire  of  boat,  7\  weeks  at  $3 . . .  22  50 

Killarney:  Dredging— 

Alfred  Egan,  inspector,  Aug.  24-Sept.  5,  1914:  11  d.  at  $3;  row-boat,  11  d.  at  50c.; 

affidavits,  $2 . . . . .  40  50 

Murray  Bay:  Dredging:  Hector  Cimon,  inspector,  Sept.,  1914,  26  d.  at  $2.90  .  75  40 

Point  Edward,  Ont. — 

J.  A.  Glass,  inspector,  May  1-Dec.  11,  1914: '221  d.  at  $3;  overtime,  529  h.  at  30c.  ; 

boat  (with  gasoline),  6  m.  at  $9 .  875  70 

Port  Burwell:  Frank  Millar,  inspector,  July:  26  d.  at  $3;  ’phone,  30c .  78  30 

St.  Lawrence  river,  Kingston  to  Brockville,  dredging  middle  channel — 

E.  O.  Webster,  inspector,  July  1-Nov.  17,  1913:  board,  20  weeks  at  $6  (bill  of  Mrs. 

Webster) . 120  00 

Travelling  inspectors  ($9,449.44) — 

Bonenfant,  Capt.  II.,  Montreal:  services,  12  m.  to  Mar.  31,  1915,  at  $110;  travel  and  outlay, 

$671.01 . 1,991  01 

Cummings,  J.  I.,  Ottawa:  services,  April,  $110,  11  m.  to  Mar.  31  at  $120;  travel  and  outlay, 

$174  15 . 1,604  15 


Carried  forward . .  46,138  55 


/*.'  R/./C  Worths  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Dredging:  Ontario  and  Quebec— Continued. 

Brought  forward . 

T ravelling  I  nspectors — Concluded . 

Graham,  Win.,  Choisy.  P.Q.:  services,  12  m.  to  Mar.  31,  1915,  at  $105;  travel  and  outlay, 

$481.89 . . . 

MacLuckie,  P.,  Ottawa:  services,  12  m.  to  Mar.  31,  1915  at  $141.67 . 

Patterson,  C.  H.,  Toronto:  services,  at  $150,  April  1-Jan.  25,  $1,470.97;  travel  aful  outlay, 

$941.38 . . . 

Department  at  Ottawa  ($6,000.98)— 

Stationery  Office,  $1,383.49;  King’s  Printer,  printing,  $2,062.54 . 

Advertising,  $2,384;  petty  cash,  $29.65 . : . 

Reid,  Geo.  B.,  timekeeper,  P.  W.  Dept.,  trip  to  Col  ling  wood,  May  5-8,  1914 . 

Tcpley  Co.,  photos,  $27.55;  Can.  Insp.  Lab.,  tests,  $7 . 

Travel  of  9  dredge  masters  to  Ottawa,  Jan.,  1915..- . 

Amherst  Harbour,  Bonaventure  Co.,  removal  of  rock  ($571.20) — 

Atlantic,  Quebec  and  Western  Railway,  Nov.  18,  1914:  large  boiler,  $160;  steam  drills,  2 

at  $125;  4  steel  drills,  140  lb.  at  8c . 

Charleson,  Thos.  P.,  Nov.  19,  1914:  Ingersoll  steam  drill  and  connections . 

Batiscan  lliver:  Soundings  and  dredging  ($626.31)— 

Wages  of  men,  taking  soundings,  etc.,  115 1  d.  at  $2 . 

Areand,  P.,  taking  soundings,  8  d.  at  $2,  travel,  $18.20 . 

Dredging  channel  for  ferry-scow:  M.  Cloutier,  $7.50,  Jos.  Genest,  $7.95 . 

Board  of  men  at  $1 .50  a  d.,  Mrs.  I.  Johnson . 

Travel:  ('has.  Areand,  $106.40,  R.  Morrissette,  $0.25,  J.  G.  H.  St.  Cyr.,  $45.95 . 

Yacht,  7  d.,  $21;  2  pr.  boots,  $12;  sundry,  $5.45 .  . 

Gauge-readers  on  Batisean  river:  Jos.  Genest,  $18.47;  Leopold  Veillet,  $56.94  . 

Bergeronnes  :  dredging  ($44) — 

Lavoie,  Jos.,  water  for  steam  :*rane,  June-July,  1914:  41  d.  at  $1 . . 

Tremblay,  Narcisse:  trip  to  Escoumains  for  steam  crane . 

Brockville,  dredging:  Stacey,  B.  D.,  hardware,  Feb.  2  to  19,  1914 . 

Bruce  Mines:  place-measurement  surveys  ($1,337.79) — 

Pay-lists,  Sept.  1  to  Nov.  30,  1914  ($892.32) — 

Rodmen  at  $3:  Leo.  Crume,  25  d.,  J.  W.  Cunningham,  40  d . 

Chainmen:  at  $2,  Leo  Crume,  52  d.;  at  $2.25,  C.  Rousseau,  6  d.,  A.  G.  White,  15  d. 

Launchman  at  $5,  Ben  Skinner:  Sept.  1  to  Nov.  13,  1914,  65  d . 

Cooks  at  $65:  N.  Fortin  (Mrs.)  $28.17,  H.  Lawrence,  $92.26,  O.  Peterson,  $100.64. . . 

Provisions,  $328.83;  hardware,  $28.71;  gasoline,  $25.38;  sundry,  $62.55 . 

Cold  water,  Ont.:  river  improvements  ($450.37) — 

Foreman,  H.  L.  Sheppard:  Oct.  1  to  Nov.  5,  1914,  31  d.  at  $3 . 

Labourers,  511  d.  at  $2.25,  24  at  $2;  teamster  and  team,  15  d.  at  $4.50,  11^  at  $4.25 . 

Hardware,  $33.15;  3  pr.  rubber  boots,  $18.50;  boat  hire,  $13.50;  sundry,  $11.95 . 

Collingwood,  Ontario — 

Drever,  Thos.:  towing  scow  from  Thornbury  to  Collingwood,  rigging  scow,  dragging 

channel  and  returning  scow  to  Thornbury,  Oct.,  1914 . 

Doucet’s  Landing:  Survey  of  G.  T.  Ry.  and  soundings:  Feb.,  1915  ($152.30) — 

Chainmen,  15  d.  at  $2.50;  labourers,  28  d.  at  $2;  teamsters,  9  d.  at  $2.50 . 

Deshaies,  P.:  work,  Nov.  27-Dec.  9,  11  d.  at  $3;  ferries,  11  trips  at  30c . 

Honey  Harbour — 

Syer,  Jos.  M.:  tug,  scow,  etc.,  sweeping  Big  Dog  Channel,  Honey  Harbour,  Oct.  2,  1914  .. . 
He  <  ’adieux  and  Quinehien:  survey,  soundings  and  borings,  April  1  to  15,  1914 — 

Labourers,  56J  d.  at  $2;  carters,  12J  d.  at  $4;  smith,  $1.25 . 

Killarney:  survey  over  place-measurement:  Aug.  20  to  Sept.  15,  1914 — 

Labourers,  79  d.  at  $2.25;  launch-hire,  $29;  boat-hire,  $12 . 

Towing,  $16;  hardware,  $11  16;  board,  $11;  freight,  $9.70;  storage,  $5 . 

Long  Rapids,  River  Lievre:  dredging,  drilling  and  blasting  rock:  May-Nov.,  1915  ($1,480.25) — 
Foremen  at  $3:  R.  Clements,  May-Sept.  9,  61i  d.;  E.  St.  Amour,  Sept.  9-12,  3}  d.;  Jos. 

Hart,  jr.,  Sept.  14-Nov.  11, 52  d . 

Labourers,  d.  at  $2:  Jos.  Lauzon.  55,  L.  Morrissette,  51,  Paul  Morrissette,  32,  A.  St.  Amour, 

48,  E.  St.  Amour,  50J,  A.  Tremblay,  53,  sundry,  38 . 

Board  of  men,  6  d.  at  60c*.;  team  and  teamster,  1  d.  at  $3 . 

Nadon,  H.,  board  of  men,  416  d.  at  60c . 

Traders  Co.,  Buckingham:  dynamite,  20  boxes  at  $9.50;  sundry  hardware,  $28.05 . 

Longueuil:  sounding  and  sweeping,  Aug.-Nov.,  1914  ($327.25)— 

Labourers,  39$  d.  at  $2;  row-boats,  10  d.  at  50c . 

Roch,  J.:  rowing,  7  d.  at  $2;  boat,  Nov.  4-20,  $2.25 .  . 

Savoie,  Rene,  Montreal:  foreman,  Oet.-Nov.,  34  d.  at  $3;  travel  and  outlay,  $125 . 

Maganetawan  River:  removal  of  obstructions  at  Burk’s  Falls  ($3,249.49) — 

Pay-lists,  June  8  to  Nov.  6,  1914  ($2,308.63)— 

Foreman.  Win.  T.  Bell,  130  d.  at  $3;  engineer,  L.  McPherson,  1001  <1.  at  $2.25 . 

Blacksmith,  A.  Campbell,  40  d.  at  $2.50;  captain,  T.  Kennedy,  14  d.  at  $2.25. 
Labourers  at  $2,  in  June- Aug.,  Oet.-Nov.,  but  at  $2.50  in  Sept.:  572i  d.  at  $2 
156  d.  in  Sept,  at  $2.50 . 

Carried  forward . - . 


$  cts. 
46, 138  55 


1,741  89 
1,700  04 

2.412  35 

3,446  03 

2.413  65 
32  80 

,  34  55 
133  95 


421  20 
150  00 

231  00 
34  20 
15  45 
73  20 
158  60 
38  45 
75  41 

41  00 
3  00 
107  31 


195  00 
151  25 
325  00 
221  07 
445  47 

93  00 
280  27 
77  10 


75  00 

116  00 
36  30 

50  00 

164  25 

218  75 
52  86 


351  00 

655  00 
6  60 
249  60 
218  05 

84  00 
16  25 
227  00 


616  13 
131  50 

1 , 535  00 

65,994  (8 
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Dredging:  Ontario  and  Quebec— C  ontinued.  $  cts. 

Brought  forward .  65,994  08 

Maganetawan  River — Concluded. 

Water-boy,  Cecil  Bell:  26  d.  in  July- Aug.  at  SI .  26  00 

Hamilton  (Win.)  C'o.,  Peterboro:  one  standard  stop-log  winder .  85  00 

Hern  Hardware,  Huntsville:  dynamite,  2  cases  at  S15 .  30  00 

Magana ta wan  Steamboat  Line:  June  8  to  Nov.  5,  1914  ($721.70) — 

Use  of  scow,  130  d.  at  82;  use  of  boat,  99  d.  at  $3 .  557  00 

Hardwood,  48  cords  at  $3;  sundry,  820.70 . .  164  70 

Hardware,  $53.56;  travel  and  outlay,  $19.70;  freight  and  cartage,  $14.95;  sundry,  $15.95  104  16 

Montmagny:  dredging  near  wharf  at  outer  end  of  basin  ($1,505.53) — 

Price  Bros.:  tug,  towing  dredge  No.  6,  Montmagny  to  Quebec,  July  18,  1914 .  35  00 

Quebec  Harbour  Commission:  use  of  dredge  No.  6  at  Montmagny,  July  1  to  18,  16  d. 

at  $50 . 800  00 

Thom,  John  S.:  Str.  Foam  towing  dredge  No.  6  to  Montmagny,  attending  and  towing 

back  to  Quebec:  18  d.  at  $30;  coal,  6  tons  at  $4.35 .  566  10 

Board  of  dredge-men,  $75;  coal,  $24.93;  cartage,  $4.50 .  104  43 

Muskoka  Narrows:  improvement  of  Narrows:  Sept.  15  to  Oct.  31,  1914  ($1,559.25) — 

Foreman,  John  Martin,  41  d.  at  $3.50;  cook,  W.  P.  Bartlay,  47  d.  at  $2 .  237  50 

Cranesman,  W.  Poole,  41  d.  at  $2.50;  powderman,  E.  Fetterley,  41  d.  at  $2.50 .  205  00 

Blacksmith,  W.  G.  Orinsby,  41  d.  at  $2.50;  scow-foreman,  John  Riley,  41  d.  at  $1.75. . ..  174  25 

Scowmen,  151  d.  at  $1.50;  tug  engineer,  Perry  Stephen,  41  d.  at  $1.50 .  288  00 

Abbey,  D.  B.:  hire  of  tug,  41  d.  at  $1.50;  caulking  drill-scow,  21  h.  at  30c .  67  80 

Campbell,  Jos.  H.:  wood  for  dredge,  16  cords  at  $5.25,  14  at  $4;  towing,  $8 .  148  00 

Ecclestone,  GeO.  W.,  50-p.c.  dynamite,  6  cases  at  $15;  100  8-in.  fuses  $6 . 96  00 

Provisions:  McJannet,  Ltd.,  $114.19;  Wm.  Passmore,  $97. 16;  sundry,  $20.80 .  232  15 

Hardware,  $56. 14;  200  ft.  steel  rope,  $28 . 16;  hardwood,  $26.25 . 110  55 

Orillia:  removal  of  two  old  cribs  in  lake  Couchiching — ■ 

Harvie,  N.J.:  removal  of  old  cribs  alongside  Park  wharf,  May -June,  1914 .  85  00 

rierreville  Mills  ($580.08) — 

Foreman,  Geo.  Descheneaux:  Oct.  20  to  Nov.  14,  1914:  23  d.  at  $3 .  69  00 

Carter  and  team,  14|  d.  at  $4.50;  carter  and  horse,  23  d.  at  $3.50,  19  at  $3;  labour,  167 

d.  at  $1.50 . ' .  454  38 

Descheneaux,  Geo.:  scow,  Oct.  28  to  Nov.  8,  10  d.  at  $2;  travel,  $2 .  22  00 

Hardware,  $25.20;  rent  of  scrapers,  38  d.  at  25c . 34  70 

Port  Burwell:  Millard,  Frank:  services,  June,  13  d.,  Aug.  1-Oct.  6,  57  d.  at  $3;  outlay,  $9.05. .  219  05 

Quinchien  River:  Vaudreuil  Village:  labourers,  Dec.  17  to  24,  1914:  715  h.  at  20c .  143  00 

Saguenay,  dredging:  Aug.  to  Oct.,  1914  ($1,022.90) — 

Transitman,  Esdras  Menier,  Oct.  19-31,  12  d.  at  $2.50;  chainman,  Ed.  Jalbert,  6d.  at  $2. 50.  45  00 

Carpenters,  \2\  d.  at  $3,  242  at  $2.50;  labour,  14£  d.  at  $2.25,  126i  at  $2 .  383  19 

Launch  engineer,  14  d.  at  $2.50;  gauge-keeper,  7  d.  at  $2.50;  blacksmith,  2  d.  at  $3 .  58  50 

Meals  for  engineer,  assistants,  etc.:  140  at  35c.,  70  at  25c .  66  50 

Arnot,  Craig:  rent  of  6  h.  p.  gasoline  launch:  14  d.  in  July  at  $2 .  28  00 

Giroux,  W.  H.:  f-lump  steam  coal,  10  090  net  tons  at  $6.50 .  65  59 

Jalbert,  Henri:  95J  gal.  gasoline,  $27.77;  lumber,  $17.54;  sundry,  $13.22 .  58  53 

Page,  Capt.  Jos.:  rent  of  tug  Ha!  Ha!,  sweeping  channel,  Oct.  9  to  28:  17  d.  at  $10 .  170  00 

Foundry  work,  $47.33;  hardware,  $28.99;  provisions,  $21.47;  gasoline,  $10.80;  beacons, 

$10;  sundry,  $29 . . .  147  59 

Senneville:  borings,  April  21  to  May  6,  1914  ($121.74) — 

Labourers,  40  d.  at  $2;  row  boat,  10i  d.  at  50c .  85  25 

Anchors,  $15.52;  cartage,  S9. 79;  sundry,  $11 . 18 .  30  49 

St.  Alexis  des  Ha!  Ha!:  dredging  bay,  Clam  Shell,  Sept.,  1914 — 

Chicoutimi  Industrial  Co.:  3  x  6-in.  x  16  ft.  spruce  deals,  602  ft.  at  $25 .  15  05 

Ste.  Anne  de  Bellevue:  repairing  scow  Dubuc — 

Caulkers,  d.  at  $2.25;  labour,  9£  d.  at  $2;  hardware,  $6.81;  bolts,  $1 .  43  69 

St.  Eloi:  Pointe  a  la  Loupe:  dredging  river:  July  4  to  Aug.  31,  1914  ($999.37) — 

Foreman,  Jos.  McClure,  50  d.  at  $2.75;  asst,  foreman,  50  d.  at  $2.25 .  250  00 

Labourers,  223  d.  at  $1.50;  carters,  149  d.  at  $2.25;  carting  water,  37  d.  at  $1 .  706  75 

McClure,  Romeo:  11  x  11-in.  spruce,  125  ft.  at  18c.;  sawing,  $1.52 .  24  02 

Rousseau,  Mrs.  Jean:  dynamite,  50  lb.  at  34c.;  fuse,  $1.60 .  18  60 

St.  Mathicu,  P.Q.:  dredging  St.  Simon  river  ($1,762.33) — 

Pay-list,  July  9  to  31,  1914:  conductor,  Elzear  Levesque,  17  d.  at  $2.50;  labourers,  403|  d. 

at  $1 .75;  carters,  42  d.  at  $3 .  874  76 

Belzile,  Alfred:  boots,  14  pr.  at  $6.80;  sundry,  $2.40 .  97  60 

Lumber,  $6.51;  hardware,  $6.21;  sundry,  $12.25 . 24  97 

Damages  for  loss  of  eel-fisheries  in  St.  Simon,  by  dredging:  Ernest  Dionne  and  IIonor6 

Chouinard,  $415;  Theophile  Dionne  and  Charles  Jean,  $350 .  765  00 

St.  Ours,  P.Q.:  digging  channel  at  Mrs.  Holland's:  Sept.  12  to  17,  1914  ($126) — 

Foreman,  5  d.  at  $3;  carpenter,  5  d.  at  $2.50;  labour,  35  d.  at  $2;  sundry,  $9.25 .  106  75 

Gouin.  Chas.:  sundry  outlay .  19  25 


Carried  forward 
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Dredging:  C  tario  and  Quebec— Concluded.  $  cts. 

Brought  forward .  75,143  93 

Verdun  P.Q.:  blasting  and  removing  boulders:  May  8-June  19,  1914  ($466.35) — 

Labour,  34  d.  at  $2.25.  96J  at  $2.50;  boat,  20  d.  at  75c.;  scows,  29  d.  at  $1 .  361  75 

Dagenais,  H.:  49  p.c.  dynamite,  2  cases  at  $10.50;  sundry,  $4.20 . 25  20 

Whitley,  F.  <fc  Co.:  iron  stack  anchor,  694  lb.  at  4|c.;  cartage  to  Verdun,  $2.50 .  30  08 

Smithwork,  $21 .42;  hardware,  $19.05;  7  kegs,  $5.85;  sundry,  $3 .  49  32 

District  Engineer’s  Offices:  Expenses  charged  to  this  vote, 
lie  Verte,  P.Q.: 

Bertrand,  J.  F.:  telegrams,  May-July,  $37.85;  teams,  $5.50;  cabs,  $1 .  44  38 

Ottawa: 

Patterson,  Russell:  summer  student,  9  d.  in  Nov.,  $22.50;  travel  for  South  March 

survey,  $5.45 .  27  95 

Montmagny: 

Tremblay,  J.  A.,  travel,  July  6  to  31,  1914 .  61  30 

Montreal  ($354.10) — 

Bell  Telephone  Co.:  phone  for  Dredging  Branch,  3  m.  to  June  30,  1914,  $8.75:  long 

distance  messages,  $59 .  67  75 

Travel  and  outlay:  J.  T.  Girard,  $149.70;  Geo.  Leger,  $136.65 .  286  35 

Quebec: 

Travel:  J.  P.  Dombrowski,  $8.20;  H.  Larue,  $12.55;  E.  Lavigne,  $27.35;  A.  Pouliot, 

$10.95 .  59  05 

Rimouski: 

Lavoie,  L.  P.,  driving,  April  and  July,  1914 .  56  75 

Sherbrooke,  P.Q.: 

Thornton  &  Truman,  Ottawa,  1,100  ft.  galv.  wire  cable,  with  55  floats .  110  00 

Three  Rivers: 

Arcand,  Chs.,  travel  and  outlay,  Sept,  and  Nov .  56  65 

P?+ailed  elsewhere — 


With  “Dredge  Vessels:  Magdalen  Islands” . (Page  V — 321)  19,450  80 

With  “Dredge  Vessels:  St.  Maurice  River” . (Page  V — 000)  9,169  06 

With  “Inspection  Vessels” . (Page  V — 000)  301  00 

With  “Upper  Ottawa:  Kipawa  Survey” . (Page  V — 000)  214  91 

With  “Dredging:  Maritime  Provinces” . (Page  V — 280)  48  00 


494,145  29 

Less — Cred  its .  1 , 69 1  83 


492,453  46 


Credits,  as  above:  . 

White  Star  Line,  services  of  Dredge  110,  re  stranding  of  Zeeland .  1,660  06 

H.  Trottier,  freight  by  Marie  Louise . .  29  51 

Unclaimed  wages,  Mr.  Gutch . ' . .  2  26 


Total  credits,  as  above .  1,691  83 


Dredging:  Manitoba,  Saskatchewan  and  Alberta. 

Dredging,  Manitoba  ($53,375.92) — 

Warren’s  Landing:  Channel  Improvement  ($824.37) — 

Northern  Fish  Co.,  Oct.,  1914:  freight  on  800  sacks  of  coal  to  Warren’s  Landing,  50 

tons  at  $5 .  250  00 

Western  Coal  Co.,  Oct.,  1914:  screened  Youiogheny  coal,  77-2  net  tons  at  $6.60  .  509  52 

Wood,  Vallance,  Oct.,  1914:  jute  150-lb.  coal-bags,  400  at  12c.;  freight,  35c .  48  35 

Travel  and  outlay:  John  Mooney,  $12;  Geo.  Sproule,  $4.50 .  16  50 

Water-gauge  at  Oak  Brae,  Fork  River,  Manitoba — 

Lacey,  Fred.  B.:  reporting  readings  of  water-gauge  on  Oak  Brae  Bridge,  12  m.  to- 

Dec.  31,  1914,  at  $1.50. .  18  00 

Winnipeg,  District  Engineer’s  Office  ($128.88) — 

Davies,  F.  de  C.,  trip  to  Prince  Albert,  Aug.  8-14,  1914 .  51  10 

Canadian  Northern  Steamships,  fares,  Aug.,  1914,  Winnipeg  to  Lc  Pas,  for  3  men  for 

dredge . . .  43  65 

King’s  Printer’s  account. .  54  13 

Detailed  with  “Harbours  and  Rivers,  Manitoba-.” . (Page  V — 262)  75  00 

Detailed  with  “Dredge  Vessels,  Manitoba,  Saskatchewan  and  Alberta”. .. (Page  V — 327)  52,309  67 

Dredging,  Saskatchewan  ($21,755.90) — 

Prince  Albert  Office: 

Voligny,  L.  R.,  trip  to  Cumberland,  Sept.  24-30  re  Big  Stone  Rapids .  52  90 


Carried  forward .  53,428  82 
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Dredging:  Manitoba,  Saskatchewan  and  Alberta — Concluded.  $  cts. 

Brought  forward .  53,428  82 


Dredging,  Saskatchewan — Concluded. 

Fischer.  Fred,  Lo  Pas:  hire  of  gasoline  boat  from  Le  Pas  to  Cumberland,  Sept.  25-29, 

1914,  5  d.  at  $7 . . .  35  00 

Detailed  with  “Dredge  Vessels:  Manitoba,  Saskatchewan  and  Alberta” ..  (Page  V — 327)  21,668  00 


Lr.s*  Marine  and  Fisheries  Dept.,  hire  of  tug  Lisgar,  Oct.  13-15,  1914. 


75,131  82 
75  00 


Total,  carried  to  page  V — 277 


75,050  82 


Dredging:  British  Columbia. 


Courtenay  River:  inspector,  F.  D.  Cameron,  Aug.  10-Oct.  15,  Oct.  30-31 . 

Holly  burn  ($1,439.95) — 

Oike,  J.  W.:  dredging,  2,769  yd.  at  30c.;  1,704  yd.  overcast  at  20c . 

Inspector,  R.  B.  Hetherington:  Aug.  4-Oct.  1,  $255;  fares,  $8.20 . . . 

Patchett,  C.,  labour . 

Tamboline  Slough:  Navigation  Dredging  Co.,  dredging,  19,478  yd.  at  19c . 

I  nion  Bay:  Canadian  Collieries,  dredging,  24-778  d.  at  $75 . 

Ofliee  of  Superintendent  of  Dredging,  Vancouver  ($8,234.82)— 

B.  C.  Telephone  Co.:  long  distance  tolls,  $136.75;  moving  telephone,  $2.50 . 

Coast  Map  and  Blue  Print  Co.,  blue  prints,  etc . . . 

(  ran,  .J.,  clerk,  May  March,  $330;  Cuming,  E.  E.,  draughtsman,  April-March,  $1,200... 

Dominion  Warehouse  and  Cartage  Co.,  freight,  etc . 

Hall.  It.,  inspector:  services,  April-July,  $600;  travel,  April-March,  $279.20 . 

Lock,  T.  H.,  clerk,  Dcc.-March,  $400;  Taggart,  E.  L.,  stenographer,  April-March,  $720. 

Mills,  F.  O.,  draughtsman:  services,  April-March,  $1,560;  outlay,  $3 . 

Vancouver  Postmaster,  postage . . . . 

Travel  of  officials:  E.  A.  Burns,  $64.32;  J.  L.  Nelson,  $1,267.95;  A.  H.  Seaton,  $1,092.70; 

H.  Urquhart,  $19  ... . 

Small  payments:  towel  supply,  $36;  rubber  stamps,  etc.,  $25.75;  stenography,  $22;  office 

supplies,  etc.,  $50.66 . 

Office  on  Heat  ley  Ave.  Wharf  ($968.11)— 

Storekeeper  at  $75:  A.  J.  Crawford,  24  d.,  $58.06;  W.  Haley,  12  m.,  $900 . 

Small  payments:  timber,  $7.60;  repairing  scale,  $2.45 . 

Generally  ($3,837.43) — 

Barrv,  ('apt.  J.  J.,  wharfinger,  Victoria,  Apnl-May . 

C.  P.  R.  Co.’s  Telegraph,  telegrams,  $111.14;  Logan,  W.  H.,  valuing  Walrondo ,  $25 . 

Morry,  P.  F.,  Victoria:  wharfinger,  5  m.  at  $70;  storekeeper,  7  m.  at  $75 . 

Peiler,  H.  L.  &  Co.:  4  recording  gauges,  $140;  extra  charts,  $10.80 . 

Thompson,  J.,  storekeeper,  New  Westminster,  April-March . 

Small  payments:  express,  $31.40;  telegrams,  35c . 

Medical  services,  etc . 

Legal  services:  Lucas  &  Lucas,  Vancouver,  $64.90;  Maitland,  Hunter  and  Maitland, 

Vancouver,  $10 . . 

King’s  Printer,  $748.54;  Stationery  Office,  $824.20;  advertising,  $327.60 . 

Detailed  with  Contract  Dredging . (Page  V— 287) 

Detailed  with  Dredge  Vessels,  British  Columbia . (Page  V— 327) 


5,850  00 
5,846  13 


Less— Line  ham.  A.,  services  of  Dredge  Ajax . 

New  Westminster  City,  services  of  Dredge  Fruhling. 


284  18 

1,171  50 
263  20 
5  25 
3,700  82 
1,858  35 

139  25 
183  35 

1,530  00 
66  64 
879  20 
1 , 120  00 
1,563  00 
175  00 

2,443  97 

134  41 

958  06 
10  05 

140  00 
136  14 
875  00 
150  80 
180  00 

31  75 
348  50 

74  90 
1,900  34 
31,737  20 
653,176  42 

705,237  28 


11,696  13 


Total,  carried  to  page  V— 277 .  693,541  15 


Dredging:  Generally. 


Department  at  Ottawa:  <  # 

Express  charges:  Canadian  Co.,  $58.03;  Dominion  Co.,  $341.73 . 

Telegrams:  C.  P.  R.  Telegraph,  $1,019.63;  G.  N.  W.  Co.,  $700.39 . 

King’s  Printer’s  Account,  printing . 

Howard,  (’apt.  E.  G.,  travelling  expenses.. . 

Matheson,  ( ’apt.,  advance  for  travel . . . . §. 

Detailed  with  “Dredge  Vessels:  Ontario  and  Quebec” . (Page  V— <319) 

Total,  carried  to  page  V — -77 . . . 


399  76 
1,720  02 
71  43 
47  35 
25  00 
163  22 


2,426  78 
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Contract  Dredging,  1914-15. 

I  ct  s . 

Atlantic  Dredging  Co.  (S3, 905. 35) — 

Whycocomagh:  final  estimate  to  Aug.  10,  1914,  37,300  c.  yd.  class  B  at  19c.;  less,  $6,045.41 

paid  in  1913-14,  V — 314 . .  452  99 

West  Arichat:  final  estimate  to  Oct.  28,  1914,  scow  measure,  9,123  c.  yd.  at  384c... .  3  512  36 

Bar  tram  V.  T.  (147,704.57) — 

Margaree  Harbour:  final  estimate  to  Oct.  31,  1914,  20,498  c.  yd.  scow  measure  at  55c.; 

42 •  14  c.  yd.  rock  at  $5;  150  c.  yd.  breakwater  at  SI. 10;  1,950  c.  yd.  overcast  at  36§c.  12,304  00 

Murray  Harbour:  final  estimate  to  June  5,  1914,  59,555-9  c.  yd.  scow  measure  at 24c.;  less 

$5,066.78  paid  in  1913-14 .  9,226  63 

Rustico:  Inside  Harbour:  final  estimate  to  Aug.  3,  1914,  17,001-2  c.  yd.  scow  measure _  4,845  34 

Rustico  Harbour:  final  estimate  to  July  16,  1914,  10,052  c.  yd.  scow  measure  at  75c.;  955 

c.  yd.  overcast  at  35c .  7,873  25 

Charlottetown,  P.E.I.:  estimate  3  to  Dec.  16,  1914,  48,770  c.  yd.  in  situ  at  28c.;  4,204 

c.  yd.  overcast  at  181c.;  extra  towage,  $442.70;  less,  $1,488.30  drawback .  13,394  75 

Boone  Dredging  and  Construction  Co.  ($99,620.20) — 

Blind  River:  draw-back  of  1913-14  work,  see  V — 314,  1913-14 .  1, 157  49 

Kiilarney:  final  estimate  to  Sept.  5,  1914:  23, 197  c.  yd.  in  situ  at  32c.;  less  $4,967. 14,  paid 

in,  1913-14,  V— 314 .  2,455  90 

Picnic  Islands:  estimate  30  to  Nov.  3,  1914:  65,810-4  c.  yd.  rock  dredged  previous  to  April 
1,  1912,  at  $1.75;  162,492  c.  yd.  scow  measure  at  $1.70;  less  $14,270.29  drawback  and 

$293,549.38  previous  payments  shown  on  page  V — 315,  1913-14 .  83,584  94 

Port  Burwell:  final  estimate  to  Oct.  6,  1914,  62,500  c.  yd.  scow  measure  at  19|c .  12,421  87 

Burns,  F.  C.  ($4,575.19)— 

Doucet’s  Landing:  final  estimate  to  Dec.  9,  1914:  2,449  c.  yd.  scow-  measure  at  41c.; 

11  c.  yd.  boulders  at  $1 . .  1,015  09 

River  Batiscan:  final  estimate  to  Aug.  10,  1915,  23,734  c.  yd.  scow  measure  at  15c .  3,560  10 

Carson,  Wm.:  Whalen  Shoal,  Maxwell  Island:  final  estimate  to  Aug.  20,  1914,  23  c.  yd.  class  A, 

•in  situ. . . . . . . .  200  00 

Coastal  Dredging  and  Construction  Co.:  Petit  de  Grat:  final  estimate  to  July  22,  1914:  class 

A.  23£  c.  yd.  at $5,  class  B,  22, 427  c.  yd.  at  54c.;  overcast,  2, 650  c.  yd.  at  36c.;  less $5,323.34 

paid  in  1913-14,  page  V — 315 .  7,858  74 

( Y>nt  inental  Dredging  Co.,  River  Saguenay:  final  estimate  to  July  4,  1913:  class  A,  1822  c.  yd. 
at  $2.50,  class  B,  473,753  c.  yd.  at  32^c.;  overhaul,  $706.46;  less  previous  payments  shown 

in  1913-14,  page  V — 315,1152,061.37 . .  3,071  70 

Daigle,  Geo.  C.:  Little  Aldouane,  N.S.:  final  estimate  to  Nov.  11,  1914:  scow-  measure,  class 

B,  252-9  c.  yd.  at  35c .  88  52 

England,  Peter  t$8,031.23) — 

Millerton,  N.B.:  final  estimate  July  4,  1914,  in  situ,  428-2  c.  yd.  at  55c .  235  51 

North-West  Miramichi  River:  final  estimate  to  Sept.  30,  1914,  26,998-1  c.  yd.  scow 
measure,  class  B,  at  37c.;  less  paid  in  1913-14,  Y — 314,  $4,306.94,  and  less  apparently 

underpaid.  $20. . . . . .  5,662  36 

South-West  Miramichi  River:  final  estimate  to  Nov.  13,  1914,  3,555-6  c.  yd.  class  B,  in 

situ,  at  60c .  2, 133  36 

Fowlie,  F.  A.:  Little  Black  River,  N.B.:  final  estimate  to  Nov.  14,  1914,  36,745-41  c.  yd. 

class  B,  in  situ,  at  35c.;  less  paid  in  1913-14,  page  V — 315,  $6,907.85 .  5,953  04 

General  Construction  Co.:  detailed  in  1910-11,  V — 272,  as  drawbacks  to  be  paid  in  1911-12, 

$240.69  and  $57.12,  total,  $297.81;  less  $214.16  paid  in  1911-12,  V— 349 .  83  65 

Great  Lakes  Dredging  Co.  ($597,137.44) — 

Kaministiquia  and  Mission  Rivers:  work  under  eontracts  7170  and  7339,  season  1914: 

185,679  c.  yd.  at  lljc.,  256,735  c.  yd.  at  131  c.,  40,514  c.  yd.  at  141c.,  536,881  c.  yd.  at 
151c.,  49,023  c.  yd.  at  16c.,  362,590  c.  yd.,  at  161c.,  725,565  e.  yd.  at  17c.,  122,521  c.  yd. 

at  181c.,  04,558  c.  yd.  at  231c.,  200,184  c.  yd.  at  251c.,  185,548  c.  yd.  at  261c .  470,718  97 

McKellar  River:  widening  river,  Oct.  21-Dec.  11,  144,239  c.  yd.  at  26c.;  contract  No.  8787, 

201,494  c.  yd.  at  201c.,  267,394  c.  yd.  at  211c.,  less  drawback,  $9,879.59 .  126,418  47 

Gregory,  J.  S.:  St.  George,  N.B.:  final  estimate  to  Dec.  1,  1913,  43,070-6  c.  yd.,  class  B,  scow 

measurement,  at  50c.;  overhaul,  $842.61;  less  paid  in  1913-14,  page  V — 315,  $20,140.12.  . . .  2,237  79 

Halifax  Dredging  Co.  ($4,379.21) — 

Mill  Cove:  final  estimate  to  June  17,  1914,  5,913$  c.  yd.,  class  B,  scow  measurement,  at 

29c .  1,714  99 

Vernon  River:  drawback  of  contract  of  Island  Dredging  Co.,  of  1912-13,  page  V — 336. . . .  326  95 

Weymouth  Harbour:  detailed  in  1913-14,  V — 316 .  2,337  27 

Horne,  J.  T.:  mouth  of  Rainy  River,  Ont.:  final  estimate  to  Aug.  8,  1914,  116,929  c.  yd.,  class 

B,  in  situ,  at  45c.;  less  paid  in  1913-14,  V-16,  $13,377.60,  and  less  amount  still  due,  $2,531.55  36,708  90 

Jennings  &  Ross:  Goderich,  Ont.:  final  estimate  to  Oct.  19,  1914,  93,679  c.  yd.,  class  B,  scow 

measurement  at  16c . ; .  14,988  64 

Lachance,  J.  L.:  Levis  Graving  Dock:  final  estimate  to  Sept.  10,  1914,  1,236  c.  yd.,  class  B,  at 

60c . 741  60 

MacDonald  Co.  (Randolph):  Belleville,  Ont.:  final  estimate  to  Sept.  30,  1914,  1,397  c.  yd.  in 

situ,  at  30c .  419  10 

Maritime  Dredging  and  Construction  Co.  ($604,232.56) — 

Digby,  N.S.:  final  estimate  to  Aug.  22,  1914:  at  government  pier,  scow  measure,  177,993- 1 
c  yd.  at  24jc.,  79.9  )0  c.  yd.  at  25c.;  in  the  Racquet,  38,756  c.  yd.  place  measure  at 
59c.;  less  paid  in  1913-14,  V-316,  $47,219 .  39,230  35 

Carried  forward .  876,995  22 
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Contract  Dredging,  1914-15 — Continued.  $  cts. 

Brought  forward .  876,995  22 

Maritime  Dredging  and  Construction  Co. — Concluded. 

Yarmouth,  N.S.:  final  estimate  to  Nov.  4,  1914,  10,096  c.  yd.,  scow  measure,  at  40c .  4,038  40 

Oak  Point,  N.B.:  final  estimate  to  July  24,  1914,  41,200  c.  vd.,  class  B.,  place  measurement, 

at  19Jc .  8,034  00 

St.  Andrews,  N.B.:  final  estimate  to  Nov.  3,  1913,  24.953-7  c.  yd.,  class  B,  scow  measure¬ 
ment,  at  40c.;  less  paid  in  1913-14,  V — 316,  $8,983.34 .  998  14 

St.  John  Harbour,  Beacon  Bar:  estimate  64  to  Mar.  31,  1915,  79-09  c.  yd.  class  A  at  $4.90; 

6,887,620-9  c.  yd.  class  B,  at  39|c.;  1,170,988-7  c.  yd.  class  B,  at  34c.;  less  previous 

payments  shown  on  page  V-316, 1913-14,  $2,527,776-93  and  less  $50,000  drawback .  541,357  00 

St.  John  Harbour,  Foul  Ground:  estimate  8  to  Oct.  31,  1914,  scow  measurement,  119-09 
c.  yd.  rock  at  $6.90;  49,918-5  c.  yd.,  class  B,  at  49§c.;  less  paid  in  1913-14,  V-316, 

$19,715.11,  and  less  drawback,  $581.62 .  5,234  59 

St.  John  Harbour,  Germain  St.  slip:  final  estimate  to  Dec.  2,  1914,  909-1  c.  yd.,  class  B, 

place  measurement  ,  at  75c .  681  83 

St.  John  Harbour,  Nelson  Slip  and  Navy  Island  Bar:  final  estimate  to  Sept.  24,  1914, 

48,838  c.  yd.,  class  B,  place  measurement,  at  34*c.;  less  paid  in  1913-14,  V — 316, 

$12,447.02 . . . . .  4,402  10 

St.  John  Harbour,  South  Market  Wharf:  final  estimate  to  July  6,  1914,  545  c.  yd.,  class  B, 

in  situ,  at  47c .  256  15 

McClinchy,  Win.:  Honey  Harbour,  Ont.:  final  eatimate  to  July  20,  1914,  114  c.  yd.,  class  A, 

in  situ,  at  $6;  material  broken  by  blasting,  626-44  c.  yd.  at  $3 .  2,563  32 

Michaud,  F.  ($5,949.19)— 

Buctouche  Beach,  N.B.:  final  estimate  to  Nov.  3,  1914,  13,182-5  c.  yd.,  scow  measure¬ 
ment,  class  B,  1, 156  c.  yd.,  cast-over,  as  per  agreement .  5,000  00 

Black  River,  N.B.:  final  estimate  to  June  16,  1914:  8,395-2  c.  yd.,  class  B,  scow  measure¬ 
ment,  at  36c.;  less  paid  in  1913-14,  V — 316,  $2,073.09 .  949  19 

Now  Brunswick  Dredging  Co.  ($24,506.52) — 

Dunham’s  Wharf,  N.B.:  final  estimate  to  Oct.  22,  1913,  13,369-2  c.  yd.,  class  B,  place 

measurement,  at  28c.;  less  paid  in  1913-14,  V — 316,  $3,196.17 .  547  21 

Fredericton,  N.B.:  final  estimate  to  Aug.  22,  1914,  253,074-2  c.  yd.,  class  B,  scow  measure¬ 
ment,  at  23c.;  less  previous  payments  shown  in  1913-14,  page  V — 316,  $50,590.30 .  7,616  75 

Grimross  Canal,  N.B.:  estimate  one  to  Nor.  15,  1914,  15,631-4  c.  yd.,  class  B,  place 

measurement,  at  21  §c.;  less  drawback,  $336.07 .  3,024  68 

Maquapit  Lake:  estimate  one  to  June  30,  V)14,  34,428  c.  yd.,  class  B,  in  situ,  at  20c.;  less 

drawback,  $688.56 .  6,197  04 

McDonald’s  Point,  N.B.:  final  estimate  to  Oct.  31,  1914,  14,200-6  c.  yd.,  scow  measure¬ 
ment,  class  B,  at  28c . , .  3,976  17 

River’s  Mills,  N.B.:  final  estimate  to  May  1,  1914,  11,131-4  c.  yd.,  class  B,  scow  measure¬ 
ment,  at  26c.;  less  paid  hi  *4)13-14,  page  V-316,  $1,645.40 .  1,248  76 

Webster’s,  N.B.:  final  estimate  to  Oct.  17,  1914,  6,771-1  c.  yd.,  class  B,  scow  measure¬ 
ment,  at  28c .  1,895  91 

Northern  Dredging  and  Contraction  Co.  ($98,784.99) — 

Bathurst,  N.B.,  contract  9483:  final  estimate  to  Aug.  22,  1914,  400,000  c.  yd.,  class  B,  in 

situ,  at  25c.;  overhaul,  $1,906.20;  less  paid  in  1913-14,  V-316,  $42,668.95 .  59,237  25 

Bathurst,  N.B.,  dredging  entrance  channel:  estimate  3  to  Oct.  31,  1914,  156,077  c.  yd., 

class  B,  place  measurement,  at  30c.;  overhaul,  $1,946.32;  less  drawback,  $11,527.29..  37,242  13 

LHlhousie  N,2b:  final  estimate  on  agreement,  to  June  23,  1914,  2,974-8  c.  yd.,  class  B,  in 

situ,  at  29*c . 877  58 

Dalhousk-,  N.B.,  contract  No.  9997:  estimate  3  to  July  7,  1914,  973  c.  yd.,  class  A,  at  $5; 

£57  3  e.y  class  B  at  30c;  less  paid  in  1913-14,  page  V — 316,  $3,046.95,  and  less  draw¬ 
back,  $497.21 .  1,42803 

Nkiva  Scotia  Dredging  Co.  ($6,981.11) — 

Dartmouth,  N.S.:  estimate  3  to  Mar.  31,  1915,  11,424  c.  yd.,  class  B,  scow  measurement, 

at  26c.;  less  drawback,  $297.02 .  2,673  22 

Little  Harbour,  N.S.:  final  estimate  to  Oct.  10,  1914:  8,537  c.  yd.,  class  B,  scow  measure¬ 
ment  at  39c.;  cast  over,  3,374-03  c.  yd.  at  29c.; .  4,307  89 

Pacific  Dredging  Co.  ($296,141.42) — 

False  Creek,  Vancouver  Harbour:  estimate  22  to  Feb.  28,  1915, *1,771, 041  c.  yd.,  class  B, 
place  measurement,  at  2lc.;  less  drawback,  $37,191.86,  and  less  paid  in  1913-14,  V — 317, 

$183,364.59 . . . ^ .  151,362  16 

Nanaimo  Harbour,  B.C.:  final  estimate  to  Sept.  16,  1914,  117,715  c.  yd.,  class  B,  place 

measurement,  at  23^c .  27,663  02 

Pitt  River,  Channel  mouth,  B.C.:  final  estimate  to  Oct.  12,  1914,  951,918  c.  yd.,  class  B, 

place  measurement,  at  18c. ;  less  paid  in  1913-14,  V — 317,  $85,966.20 .  85,379  04 

Powell  River,  B.C.:  final  estimate  to  May  16,  1914,  72,130  c.  yd.,  class  B,  place  measure¬ 
ment,  at  44c .  31,737  20 

Phin.  W.  E.:  Port  Arthur,  contract  No.  9490:  estimate  13  to  Oct.  1,  1914,  945,204  c.  yd.,  class 
A,  scow  measurement,  at  13c.;  less  deductions  on  account  of  revision  of  scow  capacities 
used  in  contract  No.  7386,  1909-12,  63,150  c.  yd.  at  13c.,  142-5  c.  yd.  at  60c.,  and  less 
paid  in  1913-14.  V— 317,  $60,448.22 . ' .  54, 133  30 


Carried  forward 
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Poupore,  W.  J.  Co.  ($14,339.98) — 

Beauport,  Quo.:  estimate  5  to  Nov.  18,  1914,  23,236  c.  yd.  class  B,  place  measurement,  at 

•  30c.;  less  drawback,  $697.08 .  6,273  72 

Berthierv ille,  Quo.:  drawback  of  1912-13  work,  page  V — 338 .  1,879  71 

Caraquot,  N.B.:  final  estimate  to  May  29,  1913,  102,005-5  c.  yd.,  scow  measurement,  less 
dredging  done  below  grade  and  outside  lines,  23,735  c.  yd.,  total  78,270-5  c.  yd.  at  30c.; 
overhaul,  $560.76;  less  previous  payments,  1912-13,  V — 337,  $2,529.27,  1911-12,  V — 350, 

$17,692.39,  1910-11,  V— 274,  $3,050 .  770  25 

Shippegan  Gully,  N.B.:  final  estimate  to  Nov.  25,  1913,  34,553  c.  yd.,  in  situ,  at  40c.;  over¬ 
haul,  $499.50;  less  paid  in  1913-14,  V-317,  $8,904.40 .  5,416  30 

Shaw,  Wm.  M.:  Windsor,  N.S.:  final  estimate  to  Nov.  28,  1914,  3,083?  c.  yd.,  class  B,  in  situ, 

at  60c . , .  1,850  10 

Soo  Dredging  Co.  ($160,877.75) — 

Little  Current,  Goat  Island,  Ont. :  estimate  11  to  Dec.  15,  1914,  dredging  in  situ,  45,818§ 
c.  yd.  rock,  scowed  awav  at  $2.90;  3,830^  c.  yd.  rock,  overcast  at  $2.60;  less  paid  in 

1913-14,  V— 317,  $56,887.07 . . : .  85,945  93 

Sault  Ste.  Marie  Harbour,  contract  8960:  estimate  17  to  Dec.  31,  1914,  dredging  in  situ, 

83,226  c.  yd.  rock  at  $3.47,  16,507  c.  yd.,  class  B,  at  92c.;  less  paid  in  1913-14,  V — 317, 

$122,337.91,  and  paid  in  1912-13,  V — 338,  $113,156.45,  and  less  drawback,  $.4,509.80.  .  . .  63,976  50 

Sault  Ste.  Marie  Harbour,  Algoma  Central  Railway  Co.  slip:  estimate  6  to  Dec.  31,  1914, 
dredging  in  situ,  5,383  c.  yd.  rock  at  $3.47;  22,104  c.  yd.,  class  B  at  50c.;  less  paid  in 

1913—14,  V — 317,  $15,802.59,  and  less  drawback,  $2,973.10 .  10,955  32 

St.  John  River  Dredging  and  Construction  Co.  ($6,939.66) — 

Cole’s  Island,  N.B.:  final  estimate  to  Sept.  18,  1914,  2,380-4  c.  yd.,  class  B,  scow  measure¬ 
ment,  at  22?c.;  removing  wreckage,  23?  h.  at  $9.47 .  758  14 

Douglas  Harbour,  N.B.:  estimate  one  to  Nov.  18,  1914,  4,954  c.  yd.,  place  measurement, 

at  35c.;  less  drawback,  $173.39 .  1,560  51 

Humphrey’s,  N.B.:  final  estimate  to  Sept.  30,  1914,  12,048-7  c.  yd.,  scow  measurement, 

at  22?c. . .’ .  2,710  96 

Range,  The,  N.B.:  final  estimate  to  June  29,  1914,  1,753  c.  yd.,  place  measurement,  at  30c.  525  90 

Starkey’s,  N.B.:  final  estimate  to  Sept.  2,  1914,  1,568-5  c.  yd.,  class  B,  scow  measurement, 

at  22|c . 

White’s  Cove,  N.B.:  final  estimate  to  July  22,  1914,  3,025  c.  yd.,  class  B,  in  situ,  at  30c.; 

less  paid  in  1913-14,  V — 317,  $225.78 . 

Young’s  Cove,  N.B.:  final  estimate  to  July  6,  1914,  2,899  c.  yd.,  class  B,  place  measurement, 

at  30c.;  less  paid  in  1913-14,  V — 316,  $520.19 . . . 

St.  Pierre,  Antoine:  Becancour,  Que.:  final  estimate  to  Sept.  7,  1914,  dredging  in  situ,  17,814 

c.  yd.  at  18c.,  1,794  c.  yd.  at  12c . 

Weddell  &  Co.  ($101,577.69)— 

Brockville,  Ont.:  final  estimate  to  Aug.  27,  1914,  285  c.  yd.,  scow  measurement,  at  85c.  .  .  . 

Cobourg,  Ont.:  final  estimate  to  Aug.  6,  1914,  9,007  c.  yd.,  scow  measurement,  at  20c  .  . . 

Kingston,  Ont.:  foot  of  Bay  and  Princess  streets,  7,916  c.  yd.,  class  B,  in  situ,  at  24c.;  Jas 
Richardson  &  Sons’  elevator  slip,  303  c.  yd.,  in  situ,  at  40c . 


Trenton,  Ont.:  final  estimate  to  Sept.  18,  1914,  dredging  in  situ,  13,350  c.  yd.,  rock, 
drilled  and  dredged  at  $3.95;  305,600  c.  yd.,  class  B,  at  22c.;  less  paid  in  1913-14, 
V— 318,  $47,190 . . . 


Total . 2,220,064  26 


Charged  as  follows: — 

Port  Arthur  and  Fort  William,  Harbour  and  River  Improvements . (P 

St.  John  Harbour  Improvements . (< 

Vancouver  Harbour  Improvements . ( 

Weymouth  Harbour  Improvements . ( 

Yarmouth  Harbour  Improvements . ( 

Charlottetown  Harbour  Improvements . ( 

Bathurst  Harbour  Improvements . ( 

Saguenay  Dredging . ( 

Goderich  Harbour  Improvements . ( 

Goat  Island  Harbour  Improvements . ( 

Picnic  Islands  Improvements . ( 

Rainy  River  Improvements . ( 

Sault  Ste.  Marie  Harbour  Improvements . ( 

Telegraph  and  Nigger  Islands . ( 

Trenton  Harbour  Improvements . ( 

Fraser  River  Improvements . ( 

Nanaimo  Harbour  Improvements . ,* . ( 

Dredging,  Maritime  Provinces . ( 

Dredging,  Ontario  and  Quebec . ( 

Dredging,  British  Columbia . ( 


age  V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 
V- 


-  22) 

-  24) 

-  26) 
-198) 
-198) 
-200) 
-203) 
-229) 
-245) 
-245) 
-250) 
-253) 
-255) 
-256) 
-256) 
-268) 
-271) 
-278) 
-280) 
-284) 


352 

92 

681 

72 

349 

51 

3,421 

80 

242 

25 

1,801 

40 

2,021 

04 

24,738 

50 

72,774 

50 

2,220,064 

26 

651,270 

74 

551,931 

67 

151,362 

16 

2,337 

27 

4,038 

40 

13,394 

75 

96,479 

38 

3,071 

70 

14,988 

64 

85,945 

93 

83,584 

94 

36,708 

90 

74,931 

82 

24,738 

50 

72,774 

50 

85,379 

04 

27,663 

02 

167,467 

66 

40,258 

04 

31,737 

20 

Total,  as  above . *. . 2,220,064  26 
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Dredge  Vessels:  Maritime  Provinces. 

Dredge  No.  1  (£79,675.27) — 

Master,  C.  F.  Lewis,  Apr. -Mar.,  $1,500,  outlay,  $19.34... .  1,519  34 

(  hief  engineer,  Henry  Fosbrooke,  Apr.-Mar .  1,500  00 

Salaries  of  crew  and  carpenters,  SI 5, 497.54;  board  of  crew,  $4,365.10 .  19,862  64 

American  Steam  Laundry,  laundrywork . . .  78  30 

Hell,  Thomas  &  Co.:  hard  pine,  9,553  ft.,  $429.88;  freight,  $40.67;  cartage,  $24 .  494  55 

Brandram-Henderson:  paint,  90  gals.,  $121.80,  anti-corrosive  comp.,  $84,  anti-fouling 

comp.,  $150;  thinners  for  paint,  17  gals.,  $25.50;  oil,  15  gals.,  $10.20;  zinc,  100  lbs.,  $7.40  398  90 

British  American  Oil  Co.:  water  white  oil,  3031  gals.,  $59.18;  engine  oil,  92  gals.,  $29.89; 

cup  grease,  809  lb.,  $51.24 .  140  31 

Buckley,  Wm*.  P.:  coal,  50  tons  at  $4.75;  labour  on  coal,  50  tons  at  35c .  255  00 

Canadian  Fairbanks-Morse  Company:  steel  ties,  12,  $30;  white  waste,  175  lb.,  $18.81; 

sundries,  $22.57 . - .  71  38 

Canadian  Pacific  Railway  Co.,  freight . 419  78 

Christie  Wood-working  Co.:  lumber,  1,489  ft.,  $59.85;  sundries,  $11.48 .  71  33 

( 'ity  of  Saint  John:  water,  15  m.  to  Mar.  31,  1915,  3,563, 100  gals.,  $890.76;  meter  rent,  $8.15  898  91 

City  Fuel  C’o.:  coal,  8-26  tons,  $69.73;  kindling  wood,  $6.75 .  76  48 

Consumers  Cordage  Co.:  manilla  rope,  3,215  lb.,  $433.39;  sundries,  $13.60 .  446  99 

Dept.  Marine  and  Fisheries:  tumbler  bearing  plate,  2,689  lb.,  $176.47;  2  c.s.  bushes,  939  lb., 

$61.62;  indirect  charges,  $53.10 .  291  19 

Dominion  Coal  Company,  coal,  1 ,165-47  tons  at  $4.25.....* .  4,953  28 

Doyle,  F.:  diving,  2  d.,  including  G  men,  scow,  towage,  gear,  etc .  72  00 

Driscoll,  J.  M.:  sundry  lumber,  5,581  1.  ft.,  $204.23;  deal,  2,070  ft.,  $37.26;  sundries,  $35.51  277  00 

Dunlop  Tire  and  Rubber  Goods  Company:  dredge  bucket  rubbers,  217-68  lb .  195  92 

Estey  &  Co.:  water  hose,  200  ft.,  $130;  steam  hose,  50  ft.,  $50;  sundries,  $22.60 .  202  60 

General  Supply  Co.  of  Canada:  steel  wire  rope,  910  ft.,  $84.35;  sundries,  $5.75 .  90  10 

Gregory,  H.  S.  &  Sons:  slippage,  242  d.  at  75c .  181  50 

Halifax  Graving  Dock  Company:  alterations  to  bulkhead,  $425;  pumping  out  dock  and 
arranging  blocks  for  dredge,  $600;  dockage,  1,694  tons,  1  d . ,  at  20e  per  ton  per  day; 

1,694  tons,  12d.,  at  12*c  per  ton  per  d.;  labour,  877  h.,  $274.10;  use  of  shop  and  tools, 

$25;  water  and  use  of  hose,  $33.40;  sundries,  $40.96 .  4,278  26 

Holder,  Geo.  E.:  boat  cover  and  2  cylinder  covers,  $30.70;  duck,  36  yds.,  $14.40;  sundries, 

$31.47 .  76  57 

Intercolonial  Railway,  side  wharfage,  123  d . . .  123  00 

Jamieson,  R.  C.  &  Co.:  paint,  195  gals.,  $174.15;  oil  and  varnish,  $23.88 .  198  03 

Lahey,  James  F.,  scaling,  scraping  and  painting  dredge . .*. . .  1,000  00 

Lillie  Steamer  and  owners,  towing,  7  h.  at  $8 . ; .  56  00 

Maritime  Dredging  and  Construction  Co.,  Ltd.:  services  of  dredge  Beacon  Bar,  11  d. 

at  $80,  4  d.  at  $75,  13  d.  at  $50;  use  of  hoister,  $30 . 1,860  00 

McAvity’s  Wharf,  end  wharfage,  15  m.  to  Mar.  31,  1915 .  5,490  00 

McGivern,  James  S.,  coal,  13-872  tons .  119  86 

Mulcahy,  A.  J.  Co.,  anti-corrosive  paint,  etc.,  748  lb .  89  08 

Nereid  Steam  Tug  and  owners:  tending  dredge,  133  d.,  $5,320;  sundry,  $19 .  5,339  00 

Porter,  Wm.,  cartage,  $87.20;  Secord,  Abner,  cartage,  $59 .  146  20 

Robineau,  E.,  services  as  pilot  on  Tug  Fashion .  70  00 

Sancton,  S.  Norman:  chain  with  shackles,  11,473  lb.,  $372.88;  war  insurance  and  freight, 

$7.13 .  380  01 

Schuller  Electric  Welding  Co.:  welding,  1 4 1  i  h.  at  $8;  boilermakers,  77\  h.,  $74.38;  air 

hammer,  19  h.,  $28.50;  sundry,  $1.25 .  1,236  13 

Simmonds,  James:  rubber  packing,  etc. .  69  54 

Howards,  James  Coal  Co.:  rent  of  wharf  for  mooring  scows,  $50;  looking  after  scows, 

7  m.,  $70 .  120  00 

Splane,  J.  &  Co.:  manilla  rope,  2, 170  lb.,  $325.96;  steel  wire,  984  ft.,  $246;  sundries,  $101.63  673  59 

Swift,  James,  soft  coal,  13-425  tons  at  $5 .  67  13 

Thorne,  W.  H.  <fc  Company:  copper  wire,  52  §  lb.,  $18.38;  sundries,  $106.33 . 124  71 

Twin  City  Oil  Co.:  class  “C”  automatic  oiler,  $200;  metallic  packing,  25  lb.,  $18.75 _  218  75 

Foundry  work:  Campbell  Steel  and  Iron  Works,  $247;  Castings  of  Ottawa,  Ltd.,  $263.90; 

A.  H.  Coplan  &  Co.,  $652.80;  Dominion  Machine  &  Supply  Company,  $257.40; 

Halifax  Engineering  Co.,  $1,708.24;  Hull  Iron  &  Steel  Foundries,  $13,527.26;  Wm. 

Lewis  &  Son,  $4,025.56;  Maass  Bros.,  $188.50;  John  W.  Pask,  $257.20;  C.  L.  Perkins 
Machine  Co.,  $257.40;  Union  Foundry  &  Machine  Works,  $2, 692.79;  J.  Fred  Williamson, 

$737.22;  2  small  payments,  $8.52 . . .  24,823  79 

Small  payments:  water,  $67.84;  coal,  $35.13;  packing,  $34;  cup  grease,  $25.31;  engine  oil, 

$28.20;  wharfage  $21;  asbestolene,  $21.57;  laundrywork,  $19.90;  labour,  $40.06;  gro¬ 
ceries,  $31.95;  sundries,  $293.16 .  618  12 

Diedge  No.  2  ($19,592.01)— 

Master,  Chas.  Powell,  Apr.-Mar.,  $1, 124.31;  board  of  crew,  $1,886.50;  travel  and  outlay, 

$95.98 .  3, 106  79 

Engineer,  John  Rctallick,  Apr. -Dec.,  $904.62,  watchman,  Feb. -Mar.,  $105.79 .  1,010  41 

Wages  of  crew . 4,505  88 

Brandram-Henderson:  anti-corrosive  and  anti-fouling  compound,  $117;  paint,  $86.50 .  203  50 

British  American  Oil  Co.:  white  oil,  $26.92,  cylinder  oil,  $15.84,  gasoline,  $12.56 .  55  32. 
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Canadian  Oil  Co’s.:  oil,  $62,  cup  grease,  $49.92;  freight,  $5.83 .  117  75 

Gallop,  W.  A.,  plumbing,  etc.,  $307.85;  E.  Lantalum,  pr.  davits,  $01.50 .  369  35 

General  Supply  Co.  of  Canada:  wire  rope,  1,000  ft .  73  10 

Jamieson,  R.  C.  &  Co.,  Ltd.:  lead,  $32.32,  paint,  $31.25,  sundry,  $32.40 .  95  97 

Noonan  &  Davies:  61-2  tons  coal,  $214.20;  freight,  $100.35 .  314  55 

Northern  Dredging  &  Construction  Co.,  41  tons  coal .  246  00 

Pictou  Foundry  &  Machine  Co.,  2  davit  sockets .  50  00 

Shives,  R.  K.,  coal,  416-8  tons,  $2,375.76;  Yeowell,  H.,  cartage,  $64.95 . 2,440  71 

Splane,  J.  &  Co.:  manilla  rope,  $92.25;  nails,  $19.50;  oakum,  $17;  sundry,  $71.63 .  200  38 

Thorne,  W.  H.  &  Co.:  manilla  rope,  $103.80;  sundry,  $8.60 .  112  40 

Wallace,  Jas.:  73  tons  coal,  $407.50;  sundry  supplies,  $575.56 .  983  06 

Foundrywork:  Castings  of  Ottawa,  Ltd.,  $392.90;  A.  H.  Coplan  &  Co.,  $95.40;  Dominion 
Machine  Supply  Co.,  $297;  Hull  Iron  &  Steel  Foundries,  Ltd.,  $2,616.68;  Maass  Bros., 

$483.20;  McLennan  Foundry  &  Machine  Works,  $1,298.89;  Union  Foundry  and 

Machine  Works,  $234.73 .  5,418  80 

Hardware,  $48.53;  travel  and  outlay,  $44.60;  wharfage,  $30;  flange  globe  valve,  $25;  gro¬ 
ceries,  $21.90;  water,  $12;  sundries,  $106.01 .  288  04 

Dredge  No.  3  ($20,994.98)— 

Master,  Hugh  Alcorn:  Apr  .-Mar.,  $1,230.20;  board  of  crew,  $2, 129.90;  travel  and  outlay, 

$48.65 .  3,408  75 

Engineer,  J.  F.  Cheyne:  Apr. -Mar.,  $1,143.87;  board,  $3.50;  travel  and  outlay,  $27.78 .  1,175  15 

Wages  of  crew,  $5,367.41;  board,  $31;  travel  and  outlay,  $95.25 .  5,493  66 

Bathurst  Lumber  Co.:  435-52  t.  coal,  $2,613.12,  86,600  galls,  water,  $216.50,  lumber,  $2.70  2,832  32 

Brandram-Henderson,  74  gals,  paint,  $125.60;  A.  B.  Crosby  &  Co.,  15  t.  coal,  $75 .  200  60 

Canadian  Consolidated  Rubber  Co.:  sheet  packing,  $160.50;  freight,  $6.40 .  166  90 

Consumers’  Cordage  Co.:  2,127  lb.  manilla  rope,  $286.50;  express,  $7.95 .  294  45 

Eddy,  G.  Co.:  180  ft.  hardwood,  $15;  79  h.  labour,  $23.70;  sundry,  $30.90 .  69  60 

Frothingham  &  Workman:  hardware,  etc.,  $29.35;  tar,  $12.95;  sundry,  $14.30. . .  56  60 

Grant,  A.  J.  &  Co.:  583  lb.  sheet  lead,  $61.22,  nails,  $1.45 .  62  67 

Halifax  Graving  Dock  Co.:  15  lay  days,  $879.38;  use  of  railway  hauling,  $93.80;  sundry,  $22  995  18 

Imperial  Oil  Co.:  oil,  $42.30,  sundry,  $11.41 .  53  71 

Kent,  W.  J.  &  Co.,  general  merchandise,  $130.36;  N.  &  M.  Smith,  94  days  dockage,  $470  600  26 

Laliey,  J.  F.:  cleaning  and  painting  bottom  of  dredge,  $430;  sundry,  $9.60 .  439  60 

Mc-Avity,  T.  &  Sons:  2,400  lb.  chain,  $120;  sundry,  $6.62 .  126  62 

Moir,  W.  &  A.:  pilot  packing,  $63.75;  sundry,  60c .  64  35 

Mulcahy,  A.  J.  &  Co.:  adjusting  2  compasses,  $29.50;  sundry,  $30.05 .  59  55 

Sancton,  S.  Norman:  1,715  lb.  anchor,  $102.90,  333  lb.  manilla  rope,  $49.95;  465  lb.  steel 

wire  rope,  $77.85;  sundry,  $4.93 .  235  63 

Splane,  J.  &  Co.:  2,188  lb.  manilla  rope,  $328.20;  hardware,  etc.,  $56.92 .  385  12 

Thorne,  W.  H.  &  Co.:  2  wheelbarrows,  $24;  sundry,  $59.90 . 83  90 

Foundrywork:  Wm.  Lewis  &  Son,  $28.57;  Miramiehi  Foundry  and  Machine  Works, 

$1,551.82;  John  Rennie,  $188.28;  Union  Foundry  and  Machine  Co.,  $77.17;  A.  A. 

Webber  &  Son,  $1,874.01;  J.  E.  Wilson,  $96.64 . . .  3,816  49 

Oil,  $49.30;  trucking,  $45.62;  cutting  scows  away  from  wharf,  S40;  2  wildcats,  $35.30; 
water,  $23.50;  towing,  $15;  paint,  $15;  travel  and  outlay  of  C.  E.  Dalton,  $6.45; 

sundry,  $143.70.  v . * .  373  87 

Dredge  No.  4  ($475.63) — 

Wages  of  crew,  March,  1914,  $232.80;  travel  and  outlay  of  Capt.  Chas.  Fox,  $23.50 .  256  30 

Foundry  work,  Bruce  Stewart  &  Co .  219  33 

Dredge  No.  5  ($45,490.82)— 

Master,  Wm.  McKenzie:  April-Nov.,  $920,  Dec.-March,  $239.28;  travel  and  outlay,  $85.43  1,244  71 

First  engineer,  11.  Allen:  April-Dee.,  $894.20,  March,  $14.20;  travel  and  outlay,  $16.90.  .  925  30 

Wages  of  crew,  $9,295.19;  board  ,  paid  to  W.  McKenzie,  $3,440.30;  travel  and  outlay,  $31.45.  12,772  94 

Brandram-Henderson:  25  gal.  anti-corrosive  composition,  $35;  25  gal.  paint,  $32.50 .  67  50 

Canadian  Consolidated  Rubber  Co.:  12  dredge  sleeves .  702  00 

Carson,  J.  F.:  64-25  lb.  packing,  $112.45;  sundry  hardware,  paint,  etc.,  $323.54 . 435  99 

Carson,  J.  &  Sons:  1,257  ft.  hardwood,  $45.25;  sundry  lumber,  $88.12 .  133  37 

Chisholm,  D.:  12  m.  rent  of  land  for  storing  pontoons .  200  00 

Gammon  &  Weir:  superintendence,  $283.36;  labour,  $2,122.72;  3,800  ft.  plank,  $56;  293-5 
tons  coal,  $1,910.53;  hauling,  scraping,  painting  and  launching  30  pontoons,  $1,600, 
less  $500  cash  on  account,  $1,100;  partial  payment  for  hauling  out  and  staining  pon¬ 
toons,  $200;  sundry,  25c . 5,672  86 

General  Supply  Co.:  720  ft.  wire  rope,  $66.16;  500  ft.  wire  cable,  $81 .  147  16 

Gutta  Pereha  and  Rubber  Co.,  Ltd.,  4  dredge  sleeves .  220  00 

Head,  F.,  350  h.  painting  bottom  of  dredge .  140  00 

Hiawatha  and  owners,  sundry  towing .  227  00 

Imperial  Oil  Co.:  765  gal.  gasoline,  $153.39;  82-6  gal.  marine  engine  oil,  $53.69;  50  gal. 

American  oil,  $8.13;  707  lb.  Arctic  cup  grease,  844.13 .  259  39 
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Intercolonial  Railway:  amount  paid  Canadian  Consolidated  Rubber  Co.  for  dredge 

sleeves  damaged  in  transit,  $30;  21  m.  top  wharfage,  $105 .  135  00 

Macdonald  Bros.:  20  bedspreads,  $24;  20  pr.  blankets,  $27;  12  sheets,  $13.50;  sundry, 

$41.05 . .  105  55 

McAvity,  T.  &  Sons:  1,450  lb.  crane  chain,  $74.68;  freight,  $4.35 .  79  03 

McDonald,  I.:  21-5  days’  painting .  75  25 

McKenzie,  W.  D.:  75  ft.  galv.  conductor,  $11.25;  2  gasoline  tanks,  $18;  7  m.  storage  of 

stoves,  $14;  37  joints  stovepipe  $11.10;  sundries,  $00.22 . 114  57 

McMillan,  A.:  general  blacksmith  work .  132  23 

Noonan  &  Davies:  95-6  tons  coal,  $334.00;  freight  and  delivery,  $66.56 .  401  10 

Nova  Scotia  Steel  and  Coal  Co.:  221  ft.  crane  rope,  $36.40;  repairs,  $25.. . .  61  46 

Pictou  County  Contractors  Supply  Co.:  towing  dredge  and  pontoons,  $220;  1,041  tons 

coal,  $4,528.35 .  4,748  35 

Pictou  Harbour  Commission:  40  d.  wharfage,  $40;  wharfage  on  spuds  and  boats  for 

winter,  $35 .  75  00 

Pullman  Bros.,  18  h.p.  motor,  $200;  Sancton,  S.  N.,  1,564  lb.  chain,  $50.73 .  250  73 

Scott,  J.,  183,400  gal.  water,  $733.60;  Talbot,  W.,  supplying  scow,  $450 .  1,183  60 

Stairs,  Wm.,  Son  &  Morrow:  802  lb.  manilla  rope,  $120.30;  98  yd.  cotton  canvas,  $31.36; 

snatch  block,  $12.50;  6  grease  cups,  $16.50;  sundry,  90c .  181  56 

Thompson  &  Sutherland:  400  lb.  red  paint,  $22;  2  cylinder  coils,  $15;  53  ft.  wire  rope, 

$10.96;  480  lb.  manilla  rope,  $78.70;  50  yd.  cotton  duck,  $14;  42-9  gal.  linseed  oil, 

$30.02;  sundry,  $88.97 . 265  65 

Yorston,  J.  &  J.:  hauling  out,  wintering  and  launching  dredge,  $2,000;  labour,  $105.24; 

255  ft.  shoring,  $20.40;  24  top  blocks,  $18;  59  doz.  wedges,  $17.70;  sundry,  $16.60. . .  2,237  94 

Foundry  work:  Brown  Machine  Co.,  $3,257.33;  Wm.  Codings  &  Son, .  $100.30;  J.  W. 

Cumming  &  Son,  $4,965.39;  Eastern  Steel  Co.,  $368.58;  Pictou  Foundry  and  Machine 
Co.,  $2,595.50;  Poison  Iron  Works,  $245;  Trenton  Repair  Co.,  $185.68;  Union  Foun¬ 
dry  and  Machine  Works,  $55.17 .  11,772  95 

Small  payments:  coal,  $16.20;  groceries  and  crockery,  $77.01;  labour,  $47.80;  oil,  $19.80; 
waste,  $34.20;  water,  $28;  laundry  work,  $24.97;  trucking,  etc.,  $12.25;  towing, 

$12.50;  spruce,  $80;  linoleum,  $15.60;  leather,  $16.56;  electrical  supplies,  $31.05; 

hire  of  motor  boat,  $48;  sundry,  $53.33 .  517  87 

Voucher  outstanding:  Union  Foundry  and  Machine  Works,  No.  3289 .  4  70 

Dredge  No.  0  ($17,539.78) — 

Captain,  D.  II.  McQuarrie,  April-June,  $359.85,  board  of  crew,  $331.50,  travel  and  outlay, 

$25.89;  master  and  craneman,  D.  Gillis,  May-March,  $810.99,  board  of  crew,  $1,152, 

outlay,  $10.89 .  2,097  12 

Engineers:  G.  Scott,  April-July,  $201.28;  S.  Johnson,  July-Nov.  and  March,  $375.95; 

board,  $4 .  581  23 

Wages  of  crew,  $3,400;  board,  $11.50;  travel  and  outlay,  $69.55 .  3,541  05 

Au  Coin,  Wm.  &  Son:  landing  coal,  $35;  storage  to  May  1,  1915,  $30 .  65  00 

Brennan,  T.  L.,  moving  spud  anchors .  50  00 

Canadian  Consolidated  Rubber  C’o.,  450  ft.  Lumber  King  belting .  157  90 

Dominion  Coal  Co.:  56)  tons.  coal.  $274.03;  sundry,  $2.36 .  276  39 

Inverness  Railway  and  Coal  Co.,  121-5  tons  coal,  $425.26;  Maclsaac,  A.  D.,  30-4  tons  coal, 

$97.28 .  522  54 

Mason,  Alexander,  repairs,  37  d.  labour .  61  75 

McAvity,  T.  &  Sons,  1,275  lb.  crane  chain .  67  58 

A Telson  Tug  and  owners:  26  d.  service  tending  dredge,  $780;  docking  scow,  $10 .  790  00 

Paint,  Peter  &  Sons:  paint  and  varnish,  $28;  pine  spar,  $20;  6  oak  buckets,  $15;  sundry, 

$164.68 . 227  68 

Sancton,  S.  Norman:  1,327  ft.  rope,  $621.55;  6,123  lb.  chain,  $09;  sundry,  $60 .  750  55 

Smith,  H.  A.  &  Son:  54  d.  wharfage,  $54;  sundry,  $8.40 .  62  40 

Splane,  J.  &  Co.:  923  lb.  manilla  rope,  $138.45;  sundry,  $2.98 .  141  43 

Stewart.  D.  Y.  &  Son:  205  yd.  duck,  $98.37;  paint  and  oil,  $38.28;  sundry,  $85.92 .  222  57 

Strait  of  Canso  Marine  Railway  Co.:  wintering  as  per  agreement,  $550;  2,719  h.  labour, 

$799.19;  15  lay  days,  $225;  sundry,  $339.75.' .  1,913  94 

Thompson  &  Sutherland:  4,150  lb.  cable  chain,  $89.13;  oil,  $01.70;  920  lb.  anchor,  $43; 

sundry,  $140.28 . .' .  334  n 

Foundry  work:  J.  Anderson,  $381.93;  J.  W.  Cummings  A  Son,  $21.56;  Eastern  Steel  C’o., 

$2,264.83;  Hull  Iron  and  Steel  Foundries,  Ltd.,  $443.70;  A.  McPherson  &  Sons,  $214.21; 

Robt.  Musgraves,  $514.05;  Sydney  Foundry  and  Machine  Works,  $959.72 .  4,800  00 

Trucking,  $68.49;  8  tons  coal  $36;  whistle  valve,  $28.50;  white  waste,  $25.38;  oil,  $21.90; 

40  h.  work  on  scows,  $20;  steam  hose,  $18.20;  sundry,  $58.07 .  276  54 

Dredge  No.  7  ($39,293.13)— 

Captain  E.  M.  Dexter:  April-March,  $1,057.67;  board  of  crew,  $1,701;  outlay,  $16.29  ...  2,774  96 

Engineer,  G.  E.  Burrows:  April-Jan.,  $841.23;  board,  $3.50 .  847  73 

Wages  of  crew,  $5,256.19;  board,  $559;  travel,  S2.50 .  5,817  69 
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Dredge  No.  7 — Conclude!. 

Brandram-Henderson:  40  gal.  anti-corrosive  compound,  $56;  20  gal.  anti-fouling  com¬ 
pound,  $50;  40  gal.  paint,  $52 .  158  00 

Consumers  Cordage  Co.:  839  lb.  manilla  rope .  103  39 

Coplan,  A.  H.  &  Co.:  making  pattern  for  link  bush  bucket  and  pen:  labour,  $105.60;  metal, 

$66.30 .  171  90 

Eastern  Steel  Co.,  11  dredge  buckets .  1,464  10 

Fraser,  J.  H.  &  Sons:  185  h.  labour,  $111;  sundry,  $16 .  127  00 

Gardner,  Rupert  H.:  wharfage,  $54.50;  sundry,  $1.84 .  56  34 

Imperial  Oil  Co.:  108  gal.  oil,  $70.56;  227  lb.  cup  grease,  $14.19;  sundry,  75c .  85  50 

Liverpool  Marine  Railway  Co.,  Ltd.:  docking  dredge  till  repaired  and  again  afloat .  922  00 

Loekeport  Town:  25,000  gal.  water .  62  50 

Macintosh,  C.  V.:  wrapping  and  packing,  $94.47;  50  lengths  condenser  tubes,  $62.50; 

167  yd.  duck,  $41.75;  229  lb.  cotton  waste.  $26.16;  2  pump  valves,  $19.65;  sundry, 

$389.32 . \  633  85 

Mulhall,  D.  C.:  693  ft.  hardwood,  $20.79;  sundry,  $58.07 .  78  86 

Peoples  Wharf  Co.:  wharfage,  Sept.  10-Dec.  31 .  .  73  34 

Sancton,  S.  Norman,  13,009  lb.  chain .  583  01 

Southern  Salvage  Co.,  Ltd.:  services  of  SS.  Delbert  D.,  189}  d.,  $7,580;  78  h.  extra, 

$312;  6791  tons  coal,  $3,741;  2,213  lb.  manilla  rope,  $364.46;  18,250  gal.  water,  $91.25; 

sundry,  $312.49 .  12,401  20 

Stairs,  Wm.,  Son  &  Morrow:  1,031  condenser  ferrules,  $56.71;  sundry,  $2 .  58  71 

Thompson  Bros.:  lengthening  dredge  ladder  4  ft.  and  moving  forward  winch  19  inches, 

etc . 4,925  00 

Wiggles  worth,  Chas.:  135  lb.  castings,  $12.15;  sundry,  $59.81 .  71  96 

Wigglesworth,  Wm.:  scraping  and  painting  dredge,  $330;  blocking  cradle  to  paint  scows 

and  dredge,  $135 .  465  00 

Wright,  Edgar,  hardware,  etc.,  $136.52;  A.  E.  Young,  blacksmithing,  $157.44 .  293  96 

Wright,  Henry  A.:  43  d.  labour,  $129;  lumber,  etc.,  $11.90 .  140  90 

Foundry  work:  Campbell  Steel  and  Iron  Works,  Ltd.,  $51.20;  Dominion  Machine  and 
Supply  Co.,  $102.40;  Hull  Iron  and  Steel  Foundries,  $1,080.53;  Maass  Bros.,  $74.20; 

C.  L.  Perkins,  $22.40;  T.  W.  Quinn,  $209.90;  Thompson  Bros.,  $4,877.80 .  6,418  43 

Trucking  and  expressage,  $85.25;  laundry  work,  $56.99;  oil,  $45.81;  wharfage,  $35.69; 
repairing  boats,  $32.50;  coal,  $31.25;  159  lb.  manilla  rope,  $28.62;  storage  of  boats, 

$27.50;  blacksmith  work,  $26.85;  painting,  $26.85;  6  pr.  oars,  $13.80;  diving,  $10; 

labour,  $7.50;  hardware,  $6.98;  sundry,  $122.21 .  557  80 

Dredge  No.  S  ($42.99) — 

Trucking,  $24.50;  sundry,  $18.49 .  42  99 

Dredge  No.  9  ($16,933.12) — 

Captain  and  craneman,  P.  McCarthy:  April-Dee.,  $857.53,  Jan. -Mar.,  $142.50;  travel  and 

outlay,  $96.73 . 1,096  76 

Engineer,  J.  McCarron:  April-Jan.,  $740.20;  watchman,  Jan. -Mar.,  $138.09;  travel  and 

outlay,  $46.35 .  925  24 

Wages  of  crew  and  carpenters,  etc.,  $3,402.59;  board  of  crew,  $1,596;  travel  and  outlay, 

$44.26 . 5,042  85 

Amherst  tug,  shifting  dredge  from  Georgetown  to  Charlottetown .  200  00 

Bethune,  D.  F.:  rent  of  anchor  posts,  etc.,  $56;  making  dipper  handle,  $15 .  71  00 

Buntain,  Bell  &  Co.,  coal,  14 - 99  tons  at  $4.50 .  67  45 

Consumers  Cordage  Co.,  manilla  rope,  831  lb.,  $111.94;  Davison,  H.  M.,  coal,  85-3  tons 

$268.09 .  380  63 

Dept,  of  Marine  and  Fisheries,  services  of  str.  Brant,  7}  d.  at  $50 .  375  00 

Island  Tug  Co.:  services  of  tug  Islander,  11  d.  at  $30,  of  tug  Fred.  M.  Butt,  6  d.  at  $25... .  480  00 

Lyons,  G.  &  Co.:  coal,  45-78  tons  at  $5.25;  freight,  $38.25 . 278  59 

Macdonald.  A.  A.  &  Bros.:  wharfage  and  warehousing  goods  and  fittings,  $60;  cement, 

8  brl.,  $24;  sundries,  $55. 15 .  139  15 

Macdonald,  J.  A.  &  Co.:  coal,  130}  tons,  $586.12;  rope,  126  lb.,  $22  68;  wharfage  and 

storage  on  coai,  $15.20;  sundries,  $31.13  .  655  13 

McDonald,  A.  &  Co.:  manilla  rope,  1,035  lb.,  $179.17;  sundries,  $16 .  195  17 

McK  innon,  J.  J.:  packing,  77-5  lb.,  $82;  sundries,  $5.64 .  87  64 

McK  innon  Bros.,  services  of  tug  Pekin  towing  dredge,  157}  d.  at  $25 .  3,937  50 

McMillan,  L.  B.:  lumber,  5,497  ft  ,  $193.77;  sorting,  piling,  etc.,  $17.95 .  211  72 

Polly,  George  T.,  steam  hose,  50  ft.  at  $1.75 .  87  50 

Poole,  A.  A.  &  Co.:  drum  national  comp.,  $17.50;  rope,  $12.42;  sundries,  $57.90 .  87  82 

Poole  &  Thompson:  anti-fouling  comp.,  2  drums  at  $26.50;  anti-corrosive  comp.,  3  drums 
at  $17.25;  cable,  1,060  ft.,  $235.47;  engine  oil,  42-3  gal.,  $27.50;  waste,  125  lb.,  $17.50; 

sundries,  $60.30 .  445  52 

Rafu^e,  John:  coal,  20-75  tons,  $98.56;  transferring  coal,  $1.50 .  100  06 

Solomon,  F.  J.:  water,  178  puncheons,  $89;  board  of  men,  $20;  trucking,  $23;  sundries, 

$1.75 .  133  75 


Carried  forward . . .  238,103  09 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward .  238,103  09 

Dredge  No.  9 — Concluded. 

Stewart,  Bruce  &  Co.,  sundry  foundry  work  and  ship  chandlery .  1,048  32 

Three  Rivers  Steamship  Co.,  sending  SS.  Enterprise  to  rescue  scow  and  tug-boat .  50  00 

Weir  &  Fyfe:  manilla  rope,  242  lb.,  $44.77;  freight  on  85-3  tons  coal.  $127.95:  damage  to 

schooner  Cora  M.  by  scow,  $25;  damage  to  wharf  by  dredge,  $18;  sundries,  $49.71..  265  43 

Foundry  work:  Pictou  Foundry  and  Machine  Co.,  $100;  Peter  G.  Ross,  $76.74 .  176  74 

Water,  $72.50;  lumber,  timber,  etc.,  $56.74;  laundry  work,  $38.15;  paint,  oil,  etc.,  $55.55; 

duck,  78*  yd.,  $27.99;  teaming,  $26.75;  sundries,  $113.22 .  390  90 

Voucher  outstanding:  No.  1930,  Alexander  Johnson .  3  25 

Dredge  No.  10  ($16,007.09) — 

Captain,  M.  D.  Martin;  April-Mar.,  $997;  travel  and  outlay,  $40.83 .  1.037  83 

Engineeer,  F.  C.  Batt:  April-Mar.,  $871.52;  travel  and  outlay,  $20.24 .  891  76 

Wages  of  crew,  carpenters,  etc.,  $4,337.37;  board,  $1,277.50;  travel  and  outlay,  $8.80 _  5,623  67 

Amherst  tug,  shifting  dredge  from  Crapaud  to  Charlottetown .  300  00 

Bethune,  D.  F.:  winter  quarters  for  2  scows,  $50;  space  for  building  pontoon,  $40;  ground 

for  making  dipper  handle,  $15 .  105  00 

Buntain,  Bell  &  Co.:  68-30  tons  coal,  $307.32;  49,462  gal.  water,  $49.45 .  356  77 

Consumers’  Cordage  Co.:  892*  lb.  manilla  rope,  $120.39;  sundry,  $1.42 .  121  81 

Crabbe,  Simon  W.:  1,050  lb.  felt,  $42;  sundry,  $87.20 .  129  20 

Davison,  H.  M.,  62-75  tons  coal,  $181.98;  G.  H.  Foster,  blacksmith  work,  $114.55 .  296  53 

Gill,  Jas.:  26,080  gal.  water,  $130.40;  G.  Lyons  &  Co.,  22-18  tons  coal,  $116.42 .  246  82 

Island  Tug  Co.,  towing,  tug  Fred  M.  Batt,  $3,500,  tug  Islander,  $160 .  3,660  00 

Mac-donald-Rowe  Woodworking  Co.,  Ltd.,  sundry . 52  26 

McGowan,  M.  C.,  10,835  ft.  lumber,  $224.11;  T.  McLellan,  216  puncheons  water,  $108 _  332  11 

McKinnon,  J.  J.:  60  gal.  oil,  $50;  sundry,  $33.77 . 83  77 

Orr,  Capt.  W.  C.:  allowance  for  time  lost  as  a  result  of  injury .  200  00 

Riley,  D.  J.,  freight  on  02-75  tons  coal .  94  12 

Stewart,  Bruce  &  Co.:  foundry  work . 2,034  56 

Lumber,  $111.37;  cartage,  etc.,  $34.35;  laundry  work  $27.92;  200  ft.  cable,  $23.82;  oil, 

$19.90;  paint,  $19.50;  medical  attendance,  $13;  100  lb.  white  waste,  $10.75;  sundry, 

$180.27 .  440  88 

Dredge  No.  11  ($14,605.15) — 

Captain:  J.  McGrath,  April-May,  $190,  travel  and  outlay  $25.61;  M.  A.  McLeod,  June- 

Mar.,  $939.27,  travel  and  outlay  $25.15 .  1,180  03 

Engineer,  M.  A.  McLeod,  April  and  May .  160  00 

Wages  of  crew,  carpenters,  etc.,  $2,8S8.33;  board,  $1,009.75;  travel  and  outlay,  $68.35..  3,966  43 

Amherst  tug:  shifting  dredge  from  Charlottetown  to  Malpeque,  $600;  towing  scow  from 

Malpeque  to  Charlottetown,  $218 . ! .  818  00 

Bethune,  D.  F.,  ground  rent  for  dredge  while  under  repairs . .- .  50  00 

Buntain,  Bell  &  Co.:  31-57  tons  coal,  $142.10;  water,  $1.26 .  143  36 

Compton,  B.  &  Co.:  handling  and  carrying  56-75  tons  coal  from  Charlottetown  to  Belle 

River,  $70.94;  laundry  work,  etc.,  $14. . .  84  94 

Crabbe,  Simon  W.:  felt,  $22.66;  double-action  pump,  $10;  sundry,  $31.79 .  64  45 

Davison,  H.  M.:  60-15  tons  coal,  $200.54;  freight,  $62.23;  sundry,  $7.10 .  269  87 

Island  Tug  Co.,  Ltd.:  services  of  tug  Islander,  135  d .  2,412  00 

Kinch,  James  W.,  hire  of  tug  Victor,  5  d .  80  00 

Lyons,  G.  &  Co.,  23-92  tons  coal .  125  62 

MacNutt,  Peter  &  Son:  41-69  tons  coal,  $222.13;  sundry,  $29.17 .  251  30 

Stanley  Bros.:  7  bed  ticks,  $27.65;  canvas,  $24.32;  sundry,  $61.08 .  113  05 

Stewart,  Allan,  141  puncheons  water... .  70  50 

Stewart,  Bruce  &  Co.:  3  special  hoisting  drums,  $1,600;  swinging  engine  fitted  and  con¬ 
nected  on  board,  $750;  foundry  work  and  ship  chandlery,  $1,447.68 .  3,797  68 

Strait  of  Canso  Marine  Railway  Co.:  labour,  $131.43;  5  lay  days,  $50;  sundry,  $78.73. . .  260  16 

William  Aitkens  tug,  towing  dredge  and  scows  from  Charlottetown  to  Belle  River .  125  00 

Hauling,  SS0. 50;  lumber,  $57.76;  freight,  $38;  steel  chain,  $36.50;  manilla  rope,  $34.62; 
trucking,  $31.50;  oil,  $22.96;  labour,  $22.85;  oable,  $21.43;  paint,  $21.31;  wharfage, 

$20;  marking  dumping  ground,  $20;  forge,  $20;  pine  pitch,  $20;  sundry,  $185.33 .  632  76 

Dredge  No.  12  ($25,913.64)— 

Captain,  C.  Hannon:  April-Nov.,  $800,  Dec. -Mar.,  $200;  travel  and  outlay,  $19.91 .  1,019  91 

Engineer,  W.  Roberts,  April-Dee .  563  68 

Wages  of  crew  and  carpenters,  $5,026.64;  board  of  crew,  $1,960.40;  travel  and  outlay 

of  crew,  $26.85 .  7,013  95 

Brandram-Henderson:  paint,  56  gal.,  $81 .20;  sundries,  $17.57 .  98  77 

British  American  Oil  Co.:  engine  and  cylinder  oil,  177^  gal.,  $62.92;  cup  grease,  239 

lb.,  $15.14;  sundries,  $16.03 . 94  09 

Canadian  Consolidated  Rubber  Co.:  section  dredge  sleeves,  6  at  $42;  belting,  30  ft.  at  70c.; 

sundries,  $20.62 .  293  62 

Canadian  Fairbanks-Morse  Co.:  Foster  pressure  regulator,  $00;  whistle  valve,  $28.50; 

sundries,  $36.95 .  125  45 

Carried  forward .  279,859  44 

\ 


PUBLIC  WORKS  DEPARTMENT :  EXPENDITURE  V— 293 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward .  279,859-14 

Dredge  No.  12 — Concluded. 

Canadian  Inspection  and  Testing  Laboratories:  services  of  inspector,  June,  Dec.  1-11, 

$270.97;  travel  of  inspector,  $21 .50 .  292  47 

Dominion  Coal  Co.:  coal,  35-99  tons,  $153.64;  General  Supply  Co.  of  Canada,  1,200 

ft.  wire  rope,  $76.46. . . . . . '.  .1 .  230  10 

Estabrooks,  C.  G.:  caretaking  of  pontoons,  $96;  sundries,  $16.50 .  112  50 

Glasier,  Parker:  services  of  str.  Smith  Bros.,  205-566  d.,  $6, 167,  less  $39  for  coal,  $6, 128; 

10  beds  and  pillows,  $30 .  6, 158  00 

Gutta  Percha  and  Rubber  Ltd.,  dredge  sleeves,  2  at  $40 . - .  ’  80  00 

Lillie  Str.  and  Owners,  towing  dredge  from  Indian  Town  to  Swan  Creek .  100  00 

Mitchell,  J.  D.:  str.  Leader,  towing  dredge,  2  d.  at  $40;  hire  of  camp  scow,  130  d.  at  $1; 

part  payment  for  hauling  out,  blocking  and  painting  pontoons,  $300;  coal,  790  tons,  $5,135  5,645  00 

Polly,  Geo.  T.:  rubber  belting,  30  ft.,  $17.10;  packing,  $20.84;  50  ft.  water  hose,  $16.75; 

sundries,  $12.42 .  67  11 

Rowan,  J.  J.:  wharfage  on  dredge,  $150,  on  5  pontoons,  $50 .  200  00 

Schuller  Electric  Welding  Co.,  welding,  9  h.  at  $8 .  72  00 

Splane,  J.  &  Co. :  anchor,  306  lb.,  $18.36;  oakufn,  200  lb.,  $17;  13  life  belts,  $13;  sundries, 

$81.60. .  129  96 

Stephenson,  E.  S.  &  Co.:  labour,  $130.20;  sundries,  $48.95 .  179  15 

Sweet,  Charles,  labour,  $87;  W.  H.  Thorne  &  Co.,  sundries,  $67.08 .  154  08 

Foundry  work:  Wm.  Lewis  &  Son,  $5.82;  Phoenix  Foundry  and  Locomotive  Works,  $1,250; 

Union  Foundry  and  Machine  Works,  $58.27;  J.  Fred.  Williamson,  $434.90;  J.  E.  Wilson, 

Ltd.,  $1.083.46. . . . 2,832  45 

Lumber,  $53.13;  white  waste,  $33.84;  engine  oil,  $37.60;  grey  wool  blankets,  $27.50; 
manilla  rope,  $24.20;  cocoa  mats,  $19.60;  blacksmith  work,  $16.50;  bed  spreads, 

$16;  coal,  $12;  sundries,  $210.98 .  451  35 

Dredge  No.  13  ($13,777.46)— 

Captains:  D.  H.  McQuarrie,  July-Mar.,  $809.56;  travel  and  outlay,  $104.03;  Guy  E. 

Robertson,  June-Aug.,  $268.33,  travel  and  outlay,  $30.45 .  1,212  37 

Wages  of  crew,  $2,176.41;  travel  and  outlay  of  crew,  $282.90;  board  of  crew,  $597.26 .  3,056  57 

Machinist,  J.  D.  Booth,  $219.75,  travel  and  outlay,  $106.35;  mechanic,  E.  Lavergne, 

$126.25 . # . .  452  35 

Blanche  Tug,  attending  dredge,  $88.87;  Consumers  Cordage  Co.,  manilla,  7,657  lb., 

$910.47 . -. .  999  34 

Canadian  Import  Co.,  coal,  140-8  tons  at  $3.80 .  535  04 

Canadian  Vickers  Ltd.,  sundry  repairs  to  dredge .  2,171  39 

Davidson  &  Crooks:  deck  grates,  brackets,  etc.,  2,291  ^  lb.,  at  3|c .  80  21 

Dominion  Wire  Rope  Co.:  1"  hawser,  400  ft.,  $53.58;  reel,  $1.80 .  55  38 

Estey  &  Co.:  suction  hose,  50  ft.,  $112.50;  white  waste,  134  lb.,  $13.40;  sundries,  $7 .  132  90 

Fisher,  Samuel:  2  anchor  lights,  $53;  15 ft.  suction  hose  with  nipples,  $30;  pump,  $22.50; 

2  riding  lights,  $25;  2  fire  extinguishers,  $24;  sundries,  $109.62 .  264  12 

Frothingham  <k  Workman,  Ltd.:  crane  chain,  3,315  lb.,  $215.48;  rubber  hip  boots,  10  pr., 

$55;  50  ft.  steam  hose  complete,  $54.60;  4  check  valves,  $15. 20;  sundries,  $122.89. .. .  463  17 

General  Supply  Co.  of  Canada:  hoisting  cable,  350  ft.,  $209.55;  galv.  speed  cables,  1.0S4 

ft.,  $249.21;  2  valves,  $31.15;  sundries,  $46.34 .  536  25 

La  Cie  M.  McLaughlin,  water,  24,000  gal.,  $120;  use  of  scow,  11  d.,  $55;  2  heaters,  $25; 

sundries,  $140.35 .  340  35 

Lamarre,  H.,  groceries  and  provisions .  104  18 

Leetham,  P.  S.,  Douglas  fir,  5,160  ft.  at  $57.15 .  294  90 

McColl  Bros.  &  Co.:  boiler  compound,  475  lb.,  $66.50;  sundries,  $25.84 .  92  34 

Michaud,  Felix:  coal,  136  tons,  $707.20;  services  of  tug  Maggie  A/.,  $40 .  747  20 

Montpetit,  H.,  groceries,  provisions,  etc.,  $181;  Patenaude,  Larue,  Carignan,  Ltd., 

groceries,  $172.85 .  353  85 

Thorne,  W.  H.  &  Co.:  muntz  metal,  66  lb.,  $16.50;  sundries,  $70.71 .  87  21 

Weir,  J.  Sz  R.:  13  snubbing  posts,  drilled  and  countersunk,  $29;  4  carriage  bolts,  $45; 

3  syphons,  $20.25;  sundries,  $31.93 .  126  18 

Foundry  work:  John  Abram’s  Sons,  Ltd.,  $92.10;  Hull  Iron  and  Steel  Foundries,  $776.71; 

Maass  Bros.,  $106.89;  John  W.  Pask,  $79.70;  Union  Foundry  and  Machine  Works, 

$133.38;  3  small  payments,  $64.55 .  1,253  33 

Packing,  621  lb.,  $40.34;  oil,  $22.35;  provisions,  $33.18;  black  bituminous  solution,  280  lb., 

$33.60;  50  ft.  water  hose.  $21 .50;  anchor,  $19.25;  coal,  $16.50;  2  wheel  casings,  $15.63; 

smithwork,  $23.50:  freight,  $14;  sundries,  $178.98 .  418  83 

Dredge  No.  14  ($4,125.41)— 

Captain.  Stanley  Carter:  May-Dec.,  $559.80,  board,  $104,  outlay,  $16.86 .  680  66 

Wages  of  crew,  $1,141  40,  board,  $392,  outlay,  $31.50 .  1,564  90 

Amherst  Garage,  sundries .  88-40 

Canadian  Fairbanks-Morse  Co.:  safety  valve,  $61.50;  sundry,  $3.50  .  65  00 

Douglas  &  Co.:  wire  rope,  $96.80;  manilla  rope,  $42.58;  119  lb.  waste,  $13.09;  sundry, 

$136.18 .  288  65 

Fillmore,  W.  A.,  90-8  tons  coal,  $372.83;  truckage,  $2 .  374  83 


Carried  forward . .  313,403  51 
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Dredge  Vessels:  Maritime  Provinces — Continued.  $  cts. 

Brought  forward . .  313,403  51 

Dredge  No.  14 — Concluded . 

Intercolonial  Railway  of  Canada:  water  and  switch  engine  charges  for  same .  306  00 

Mussens,  Ltd.:  standard  9  cu.  ft.  orange  peel  bucket . / .  420  00 

Foundry  work:  Amherst  Foundry  Co.,  $60.55,  International  Engineering  Works,  Ltd., 

$107.34 . . . . . . .  167  89 

Telephone  exchange  and  tolls, -$31 .05;  armbolts,  $26;  paint,  $23.50;  wire,  cable,  $23.39; 

oakum,  $21;  labour,  $16.20;  sundry,  $27.94 .  169  08 

Dredge  No.  15,  Orange  Peel:  labour,  $102.12;  spuds,  $15;  hardware,  $70.76;  sundry,  $13.79*  201  67 

Lobnitz  No.  3  ($20,120.12)— 

Captain,  Clias.  Campbell:  April-March,  $1,183.25;  travel  and  outlay,  $15.18 .  1,198  43 

Engineers:  Oliver  Savoy,  July-March,  $489.67;  Chas.  Webster,  $224 .  713  67 

Wages  of  crew,  $2,793.51;  board,  $1,479.50;  travel  and  outlay,  $48.38 .  4,321  39 

Anderson,  A.  &  H.:  soft  coal,  144- 187  tons,  $829.11;  wharfage,  26  d.,  $78 .  907  11 

Crosby,  A.  B.  &  Co.,  services  of  SS.  Reliable  towing  Lobnitz  from  Halifax  to  Lunenburg  250  00 

Greening,  B.  Wire  Co.:  plow  steel  rope,  180  ft.,  $201.97;  splicing  thimble,  $15.50;  sun¬ 
dries,  $4.80 .  222  27 

Leetham,  F.  S.,  Douglas  fir,  15,000  ft.  at  $57.15 . 857  25 

Lobnitz  &  Co.,  Ltd.:  spare  gear  for  20-ton  x'oek-breaker,  $1,525.17;  4  compensation  rings 

for  chisel  points,  $165.75 .  1,690  92 

Lunenburg  Town  Water  Works,  water,  16,500  gal.  at  \c .  82  50 

McLaughlan,  M.  Cie,  Ltd.:  water,  47,000  gal.,  $235;  use  of  scow,  42  d.,  $210;  use  of  gaso¬ 
lene  boat,  scow  and  dory,  7  d.  at  $10;  coal,  9-2u  tons,  $57.94;  paint,  13  gal.,  $25.50; 

towage,  $20;  labour,  25  d.,  $37.50;  sundries,  $226.56 .  882  50 

Michaud,  Felix:  services  of  tug  boat  Maggie  M.,  124  d.,  $4,278;  coal,  249  tons,  $1,294.80  5,572  80 

Olive,  Harold  C.:  duty  on  machinery,  etc.,  $257.85;  entry,  etc.,  $3 .  260  85 

Smith,  William  A.:  carpenter  work,  135  h.,  $29.70;  materials,  $22.17 .  51  87 

Splane,  J.  &  Co.:  steel  wire,  984  ft.,  $125.04;  manilla  rope,  21  lb.,  $31.50;  sundries,  $40.55  197  09 

Thompson  Bros.,  Liverpool,  N.S.:  penalty  for  late  delivery  of  rock-breaker,  previously 

deducted  from  their  final  estimate,  now  paid .  2, 192  99 

Foundry  work:  Wm.  Lewis  &  Son,  $59.52;  Pictou  Foundry  and  Machine  Co.,  $100; 

Union  Foundry  and  Machine  Works,  $66.25;  4  small  payments,  $113.73 .  339  50 

Paint  and  oil,  $99.90;  white  waste,  $41.64;  lumber,  $38.28;  packing,  $35.50;  labour, 

$32.50;  towage,  $20;  sundries,  $111.15 .  378  97 

Stonclifter  No.  1  ($987.93) — 

Captain,  A.  T.  McAllister,  April-March,  $600,  outlay,  $2.25 . 602  25 

Driscoll,  J.  M.,  142  d.  wharfage,  $142;  Gregory  &  Sons,  214  d.  slippage,  $214 .  356  00 

Small  payments:  paint,  oil,  etc.,  $13.20;  sundries,  $16.48 . *. .  29  68 

Tug  Canso  ($10,080.25)— 

Master,  A.  Swim:  April-Dee.,  $754.83,  Dec. -March,  $162.53;  travel  and  outlay,  $50.63 _  967  99 

First  engineer,  J.  Thorne,  April-Dee.,  $754.80;  watchman,  Dec. -Jan.,  $53.21 .  808  01 

Wages  of  crew,  carpenters,  etc.,  $3,228.57;  board,  $1,364.90;  travel  and  outlay,  $80.90 .  4,674  37 

Brandram-Henderson,  Ltd.:  10  gal.  anti-corrosive  composition,  $14;  10  gal.  anti-fouling 

composition,  $25;  10  gal.  paint,  $13;  sundries,  $19.34 .  71  34 

Canadian  Fairbanks-Morsc  Co.:  200  lb.  white  waste,  $21.50;  4  boiler  glasses,  $12;  sun¬ 
dries,  $20.34 . .  53  84 

Consumers  Cordage  Co.,  1,208  lb.  manilla  rope .  162  72 

Dominion  Coal  Co.:  38-065  tons  coal .  161  75 

Manchester  Robertson  Allison,  Ltd.:  17  blankets,  $21.25;  57  yd.  linoleum,  $57;  laying 

linoleum,  $14;  sundries,  $28.40 .  120  65 

Noonan  &  Davies:  19-88  tons  coal,  $73.85;  sundry,  $9.52 .  83  37 

Rogers,  L.  J.:  labour,  $72.25;  sundries,  $3.50 .  75  75 

Shives,  R.  K.,  276-01  tons  coal,  $1,579.20;  Wallace,  .1.,  42  tons  coal,  $231,  sundries,  $2.60.  1,812  80 

Splane,  J.  &  Co.:  1,598  lb.  manilla  rope,  $239.70;  sundries,  $34.73 .  274  43 

Thorne,  W.  FI.  &  Co.:  255  lb.  zinc  plates,  $20.40;  sundries,  $46.37 .  06  77 

Town  of  Campbellton:  water,  121  d.  at  $1 .  121  00 

Yarmouth  Marine  Railway  Co.:  hauling  up  vessels  and  use  of  ways,  $55.55;  sundries,  $6  61  55 

Foundry  work:  Hull  Iron  and  Steel  Foundries,  Ltd.,  $145.12;  Williamson,  J.  F.,  $54.46; 

4  small  payments,  $53.49 . . .  253  07 

Small  payments:  groceries,  $14.24;  hardware,  $34.32;  oil,  cup  grease,  etc.,  $56.32; 
laundry  work,  $62.84;  water,  $10.81;  wharfage,  $24;  freight,  $15.50;  2  cushions,  $18; 

17-3  lb.  Garlock  packing,  $12.98;  sundry,  $61.83 .  310  84 

Tug  Fredericton  ($7,095.78) — 

Captain,  S.  IF.  Parry:  April-March,  $753.24;  travel  and  outlay,  $34.65  .  787  89 

Engineer,  H.  E.  Berry:  April-March,  $694.21;  travel  and  outlay,  $18 .  712  21 

W  ages  of  crew,  $2,126.77;  board,  $1,017.92;  travel  and  outlay,  $34.50. . .  3,179  19 

Bathurst  Lumber  Co.:  200  tons  coal,  $1,200;  sundry,  $3.03 .  1,203  03 

Noonan  &  Davies:  15-2  tons  coal,  $53.20;  labour  and  freight,  $8.40 .  61  60 

,  X.  A:  M..  dockagi  of  tug,  112  d.  .  .  140  00 

Foundry  work:  Miramichi  F’oundry  and  Machine  Works,  $242.21;  Pictou  Foundry  and 
Machine  Co.,  $100;  John  Rennie,  $87.95;  Fnion  Foundrv  and  Machine  Works, ‘$8.75; 

Wilson,  Ltd.,  $148.17 .  587  08 


Carried  forward .  352,527  44 
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Brought  forward .  352,527  44 

Tug  Fredericton — Concluded. 

Anchor,  §42;  hose,  S39 ;  manilla  rope,  S31.35;  oil,  $29.55;  white  waste,  $23.65;  adjusting 
compass,  $22.50;  lumber,  $22.25;  laundry  work,  $21.05;  hardware,  $15.88;  sundry, 

$177.55 .  424  78 

Tug  Helena  ($19,603.22) — 

Captain,  David  Reed,  April-March,  $1,080,  outlay,  $15.87 .  1,095  87 

Engineers:  W.  B.  Spicer,  April-Jan.,  $862.25;  J.  Thorne,  Jan. -March,  $229.34;  travel  and 

outlay,  $7.55 .  1,099  14 

Wages  of  crew,  carpenters,  etc..  $4,948.61;  board,  $2,018.42 .  6,967  03 

American  Steam  Laundry,  laundry  work,  $55.53;  Canadian  Import  Co.,  112  tons  coal, 

$531.64 . .. .. .  587  17 

Belisle,  Arthur,  piloting  vessel  from  Montreal  to  Quebec  and  return .  60  00 

Brandram-Henderson:  paint,  etc.,  $62.19;  anti-fouling  compound,  $50;  red  oxide,  $28.80; 

anti-corrosive  compound,  $25.20 .  166  19 

Buckley,  W.  P.,  20  tons  coal,  $95,  labour,  $7;  Dominion  Coal  Co.,  481-6  tons  coal,  $2,046.73  2, 148  73 

Canadian  Oil  Co’s.:  216§  gall,  oil,  $106.83;  sundry,  $18.05 .  124  88 

C 'after,  A.  T.:  35  tons  coal,  $192.50;  labour,  $9.60 .  202  10 

Consumers  Cordage  Co.,  712  lb.  manilla  rope .  95  90 

Driscoll,  J.  M.:  828  ft.  lumber,  $50.50;  sundry,  $1.45 .  51  95 

Estey  &  Co.:  100  ft.  hose,  $46;  243  lb.  white  waste,  $24.30 .  70  30 

Gaspe  Coal  Co.:  30  tons  coal,  $157.50;  labour,  $5.40 .  162  90 

Halifax  Graving  Dock  Co.:  7  lay  days,  $231;  use  of  railway  hauling,  $52.80;  sundry,  $33.20  317  00 

Inverness  Railway  and  Coal  Co.,  95  tons  coal .  342  00 

Jamieson,  R.  C.  &  Co.:  paint  and  oil,  $38.45;  sundry,  $12.23 .  50  68 

Lahey,  Jas.  F.:  scraping  and  painting,  38  d.  labour .  108  80 

McLachlan,  D.  &  Son,  repairing  iron  work  on  bow  of  steamer .  84  26 

Polly,  Geo.  T.:  171  lb-  packing,  $38.25;  steam  hose,  $22.38 .  60  63 

Schuller  Electric  Welding  Co.:  1031  h.  welding,  $828;  sundry  labour,  $151.25 .  979  25 

Splane,  J.  &  Co.:  2,836  lb.  manilla  rope,  $425.77;  bow  fender,  $125;  sundry,  $185.91 .  736  68 

Thorne,  W.  H.  &  Co.,  hardware,  oil,  paint,  etc .  93  95 

Foundry  work:  F.  X.  Drolet,  $32.56;  Halifax  Engineering  Co.,  $449.45;  Hull  Iron  and 
Steel  Foundries,  Ltd.,  $322.94;  Wm.  Lewis  &  Son,  $1,202.84;  Union  Foundry  and 
Machine  Works,  $738.62;  Alexander  A.  Webber,  $390.84;  J.  Fred.  Williamson,  $390.79; 

J.  E.  Wilson,  $24.45... 7 .  3,552  49 

Water,  $78.25;  lumber,  $77.43;  dry  goods,  $31.85;  oil,  $27.02;  medical  expenses,  $24.50; 

ship’s  log,  $20;  rubber  packing,  $16.96;  sundry,  $169.31 .  445  32 

Tug  Lisrjar  ($10.706.55) — 

Captain,  S.  Belanger:  April-Dee.,  $765;  Dec.-Mar.,  $157.50;  travel  and  outlay,  $73.77. . . .  996  27 

Chief  engineer,  F.  Wagner:  April-Dee.,  $746.10,  Mar.,  $29.66;  travel  and  outlay,  $32.45. . .  808  21 

Wages  of  crew,  carpenters,  etc.,  $3,097.09;  board,  $1,321.17;  travel  and  outlay,  $124.20 _  4,542  46 

Anderson,  J.:  233  h.  labour,  $116.50;  116-5  lb.  brass,  $52.42;  637  lb.  castings,  $25.48;  repairs 

to  boiler,  $45;  sundries,  $66.06 .  305  46 

Belisle,  A.:  piloting  vessel  from  Quebec  to  Montreal  and  return .  55  00 

Brandram-Henderson,  Ltd.:  39  gal.  paint,  $58.30;  10  gal.  anti-corrosive  composition,  $14; 

sundries,  $6.69 .  78  99 

Canadian  Fairbanks-Morse  Co.:  pressure  reducing  valve,  $37;  90  lb.  white  waste,  $9.68; 

sundries,  $15.19 .  61  87 

Canadian  Import  Co.:  66-08  t.  coal .  310  08 

Carter,  A.  T.:  39  t.  coal,  $214.50;  32  h.  labour,  $9.60 .  224  10 

Compagnie  Chinic:  41-5  gal.  engine  oil,  $37.35;  steam  gauge,  $12.50;  20-75  lb.  Garlock 

packing,  $31.13;  sundries,  $4.25 .  85  23 

Crosby,  A.  B.  &  Co.:  20  t.  coal .  100  00 

Embree,  F.:  18  d.  caulking,  etc.,  $48;  putty  and  oakum,  $10.52 .  58  52 

Gaspe  Coal  Co.:  30  t.  coal,  $157.50;  18  h.  labour,  $5.40 .  162  90 

Inverness  Railway  and  Coal  Co.:  290-65  t.  coal,  $1,017.31;  trimming  199-7  t.,  $19.97 .  1,037  28 

Noonan  &  Davies:  35-2  t.  coal,  $114.40;  sundry,  $9.50 .  123  90 

Nova  Scotia  Steel  and  Coal  Co.:  27  t.  coal,  $101.25;  trimming,  $4.05 .  105  30 

Paint,  P.  &  Sons:  3  brass  lamps,  $30;  6  blankets,  $21;  22-25  yd.  linoleum,  $20.03;  sundry, 

$211.19 .  282  22 

Splane,  J.  &  Co.:  1,955  lb.  manilla  rope,  $293.25;  2  bow  fenders,  $205;  range,  124;  sundry, 

$21.27 . . . ‘ .  543  52 

Stewart,  D.  Y.  Sr  Son:  205  lb.  galvanized  iron,  $11.11:  sundries,  $39.96 .  51  07 

Strait  of  Canso  Marine  Railway  Co.:  471  h.  labour,  $149.25;  3  lay  days,  $76.80:  hauling 

256  tons,  $51.20;  sundries,  $9.95 .  287  20 

Thompson  &  Sutherland,  Ltd.:  51  gal.  kerosene,  $12.75;  hardware,  etc.,  $46.79 .  59  54 

Small  payments:  oil,  etc.,  $71 .47;  labour,  $45.40;  15  ft.  suction  hose,  $18.80;  197-5  lb. 
manilla  rope,  $30.19;  foundry  work,  $47.35;  packing,  $27.34;  medical  attendance,  $11; 
lumber,  $10.56;  white  waste,  $12.90;  32-5  yd.  duck,  $12.35;  trucking,  $18.27;  pilotage, 

$10;  cutting  tug  out  of  ice,  $10.75;  sundry,  S101. 05 .  427  43 


Carried  forward .  383,261  99 
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Brought  forward . 

Tug  Mabel  Reid  ($3,191.99)— 

Master,  J.  G.  Walter:  May-Dec.  18,  $561. 30,  Dec.  19-Mar.,  $128.24;  travel  and  outlay,  $18.22 
Engineers:  Harry  Feltmate,  May-Dec.,  $582.27,  travel,  $4.40;  Cameron  Mills,  April-May, 

$67.76 . 

Wages  of  crew  and  carpenters,  $386.30;  board,  $365;  travel,  $2.80 . 

Beaver  Dredging  Co.:  blockage,  12  d.,  $36;  labour,  $30;  sundries,  $25.40 . 

Douglas  &  Co.,  Ltd.:  engine  oil,  40  gal.,  $22;  sundry  hardware,  etc.,  $57.87 . 

Fillmore,  W.  A.:  coal,  32-65  tons,  $133.86;  phone  message,  20c . 

Hughes,  John  A.:  caulking,  19  d.,  $62;  oakum,  etc.,  $11 . 

Foundry  work:  International  Engineering  Works,  $18.43;  W.  Lewis  &  Son,  $63.73;  Union 

Foundry  and  Machine  Works,  $104.75;  J.  Fred  Williamson,  $161.36 . 

Labour,  $78.93;  coal,  $74.61;  oil  and  grease,  $33.36;  paint,  $28;  manilla  rope,  $26.35;  50  ft. 

water  hose,  $15.50;  sundries,  $92.35 . , 

Tug  Rona  ($112.71) — 

Detailed  with  Dredge  Vessels,  Magdalen  Islands . 

Tug  Sogenada  ($8,553.12) — 

(  aptain,  W.  A.  Keating:  April-Mar.,  $928.26;  travel  and  outlay,  $33.33 . 

Engineer,  J.  W.  Abolit,  April-Mar.,  $836.46;  travel  and  outlay,  $8.80 . 

Wages  of  crew,  $2,026.36;  board,  $1,061.96;  travel  and  outlay,  $77.05 . 

Anderson,  A.  &  II.,  soft  coal,  45  tons,  $259.78;  Consumers  Cordage  Co.,  manilla,  1,983  lb., 

$267.12 . 

Bathurst  Lumber  Co.,  Ltd.:  coal,  32)  tons,  $195;  water,  4,600  gals.,  $11.50 . 

( 'rosby,  A.  B.  &  Co.:  coal,  16  tons,  $80;  sundries,  $7.90 . 

Inverness  Railway  and  Coal  Co.,  coal,  69-45  tons  at  $3.50. .  / . 

McLaughlan,  M.  Cie.,  Ltd.:  water,  16.5C0 gals.,  $82.50;  use  of  scow',  3-5  d.,  $17.50;  sundries, 

$3.73 . 

McMillan,  Alex.,  blacksmithing,  $169.87;  Michaud,  Felix,  coal,  111)  tons,  $579.80 . 

Noonan  &  Davis:  coal,  12)  tons,  $43.75;  sundries,  $10 . 

North  Atlantic  Fisheries,  dockage  of  tug,  2  m.  17  d . .- . . . 

Foundry  work:  J.  W.  Cumming  &  Son,  Ltd.,  $385.75;'  Wm.  Lewis  &  Son,  $14.88;  Pictou 

Foundry  and  Machine  Co.,  $648.21 . 

Coal,  22)  tons,  $125.65;  paint,  $44.25;  oil,  $33;  side  wharfage,  $38.50;  water,  $57.50;  lumber, 
$17.35;  white  waste,  137  lb.,  $13.70;  sundries,  $178.44 . 


Total 


Charged  to  the  following  votes: — 

Dredging:  Maritime  Provinces . (Page  V — 280) 

New  Dredging  Plant,  Maritime  Provinces . (Page  V — 277) 

New  Dredging  Plant,  Generally . (Page  V — 278) 


Total,  as  above 


Dredge  Vessels:  Ontario  and  Quebec. 

Victoria  Island  Shipyard,  Ottawa:  Pay-lists  ($69,969 .44)- 

Foremen,  12  m.  to  Mar.  31,  1915:  Capt.  Wm.  Smith  $1,700,  Capt.  Donald  Matheson  $1,650. . 

Patt<  rnmakc  rs,  d.  at  $3.25:  R.  Bonnel  382-,  T.  Girard  143 . . 

Patternmakers,  d.  at  $3:  Jas.  Brown  124,  T.  Girard  171$,  II.  Ralston  309) . 

Carpenters,  d.  at  $3:  John  Murphy  261*,  G.  Waters  324 . 

Carpenters,  d.  at  $2.75:  O.  Audette  161,  P.  Berry  55),  R.  Burns  265*,  O.  Duford  305*,  Wm. 
Forrest  294,  H.  A.  Froom  260),  J.  Gilhuly  73),  Ccsaire  Gravellc  308),  Wm.  Hughes  293), 
N.  Lamadcleine  305),  J.  II.  Lennon  263,  J.  Loncy  292),  Frank  Lucas  97,  John  Lucas  107, 
W.  Mather  286*,  O.  Morin  119),  C.  Morrison  298,  D.  McLeod  300,  A.  Oliver  322),  A.  Parker 
87),  E.  Rogers  267,  W.  Itosborough  241,  W.  Weston  308*,  II.  D.  Zimmer  311*,  W.  D. 

Zimmer  162*,  in  all,  5,786)  d.  at  $2.75 . 

Carpenters,  d.  at  $2.50:  J.  Gravelle  296),  E.  Larose  154* . 

Carpenter  at  $2.25,  F.  Demers  55  d . 

Calkers,  d.  at  $3:  Jos.  Begin  256),  Jos.  Morin  308* . 

Cube  -rs,  d.  at  $2.75:  A.  Bedard  320,  Isaie  Gonneur  318),  F.  Lambert  312*,  G.  Miiler  284),  Geo. 

Pillar  236),  S.  St.  Louis  55),  P.  Waters  89 . . . 

Stcamfitters,  d.  at  $3:  P.  A.  Kerr  312)-,  H.  Mclninch  324) . .’ . 

St<  amfitters,  d.  at  $2.75:  A.  Fink  318,  J.  McNeil  263) . 

Electrician,  Chas.  E.  Smith,  326*  d.  at  $3 . 

Machinists  at  $100:  N.  Perkins,  Feb.-Mar.,  $140.32;  G.  Robertson,  Sept. -Mar.,  $641.35 . 

Mf  -hinists,  d.  at  $3:  Jas.  D.  Booth  321),  F.  Brennan  194),  W.  H.  Chitty  322*,  W.  Garvin 

196),  R.  Gillis  116),  H.  Newington  320),  II.  Smith  325 . 

Machinist  helper,  F.  Garvin,  94  d.  at  $2.75 . 

Mechanics:  at  $75,  Z.  Paris  $200;  at  $65,  E.  Lavergne  $32.50 . . . 
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Carried  forward 
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Brought  forward .  42,672  97 

Victoria  Island  Shipyard,  Ottawa — Conclude  \ 

Mechanics,  d.  at  S2.75:  W.  Hunt  107,  G.  G.  Roe  308'.,  Geo.  Seabrook  326;,  Romuald  Thibault 

240 .  2,974  81 

Mechanics,  d.  at  $2.50:  F.  Duhamel  58§,  F.  Graham  319,  E.  Lavergne  322* .  1,750  63 

Helper,  F.  Garvin,  235  d.  at  $2.50 .  587  50 

Helpers,  d.  at  $2.25:  J.  Foster  323,  E.  Matthews  3161,  P-  Sharp  217,  Geo.  D.  Taylor  332 J .  2,674  12 

Blacksmiths:  at  S3,  W.  Bradley  3181  d.,  J.  Dauray  56  d.;  at  82.75,  J.  Cropley  2971  d .  1,941  56 

Painters,  d.  at  $2.60:  J.  Bowen  3171,  Donat  Dore  3121,  J.  B.  Marion  3181 .  2,464  80 

Plumber,  F.  Purdy,  311  d.  at  $3 .  933  00 

Team,  J.  Ralph,  3131  d.  at  $5;  horse  and  cart,  Mine.  Marcouiller,  3191  d.  at  $2.50 .  2,367  50 

Labourers,  d.  at  $1.95:  Thos.  Ardley  348,  H.  Cavanagh  3311,  E.  Charbonneau  581,  F.  Char- 
trand  106,  R.  Cook  3391,  P.  Dawson  65,  R.  Dawson  3241,  J.  Fortin  831,  E.  Lucas  44,  G. 

Marcellus  671,  F.  McDonald  282f,  M.  O’Brien  3481,  -b  Paul  56f,  C.  Proulx  332-1,  A.  Venasse 

270?,  G.  Willis  1951,  W.  Winchester  831;  in  all  3,3371  J-  at  $1.95 .  6,507  64 

Labourer,  P.  Dawson,  1501  d.  at  $1.85 .  277  96 

Firemen  at  $60:  John  Bannerman  $270,  T.  Charette  $258.19,  P.  Sharp  $240 .  708  19 

Watchmen  at  $60:  A.  Charron  $628.07,  M.  Quinn  $720 .  1,348  07 

Watchmen  at  foot  of  locks,  Dec.-Mar.,  at  $50:  J.  Beaton  $150,  T.  Costello  $193.55,  A.  Cusson 

$190.32,  D.  Nault  $41.94,  Chas.  O’Brien  $193.55 .  769  36 

Storeman,  R.  Rous,  4  m.  to  July  31  at  $75,  8  m.  to  Mar.  31  at  $90 . ' .  1,020  00 

Assistant  storeman,  P.  Bourget,  Feb.  15  to  Mar.  31,  1915,  at  $65 .  97  50 

Messengers  at  $00:  S.  Johnson,  Apr  .-Sept.,  $323.48;  A.  Young,  Oct.-Mar.,  $361.94 .  685  42 

Tug-engineer,  A.  Fontaine,  Apr.-May,  1914,  at  $70 .  128  41 


Shipyard  at  Ottawa:  Accounts  {$9,592 .70). 


Barrett  Bros.,  egg  coal  at  shipyard,  Nov.  3,  1914,  50  net  tons  at  $7 . .  350  00 

Canadian  Inspection  and  Testing  Laboratories,  analyzing  samples .  303  12 

Chevalier,  A.,  spruce  knees,  25  at  $3 .  75  00 

Consumers’  Cordage  Co.,  best  manilla  rope,  9,061  lb.  at  $13.47 .  1,220  50 

Garlock  Packing  Co,  Garlock  No.  900  sheet  packing,  65  lb.  at  80c .  52  00 

General  Supply  Co. :  5  in.  brass  flanged  elbows,  3  at  $46.50;  sundry  hardware,  $157.75 .  297  25 

Leetham,  E.  S.,  18  pieces  white  oak,  5,023  ft.  b.m.  at  $98.95 .  497  03 

Mason,  Geo.  M.,  clear  white  pine,  D  2  S,  1,976  ft  at  $75 .  148  20 

McKinley  &  Northwood:  heavy  dbl.  leather  belting,  60  ft.  of  3  in.  at  72c.,  40  ft.  of  31  in.  at 

84c.,  60  ft.  of  8  in.  at  $1.92;  sundry  hardware,  $25.80 .  217  80 

Ottawa  Electric  Co.,  current  supply  for  motors,  6  m.  to  June  30,  1914,  6  m.  to  Mar.  31,  1915: 
machine  shop  6-65  h.p.,  crane4-52  h.p.,  35  h.p.  motor  26-54  h.p.,  total 37-71  h.p.,  at  $20  per 

h.p.  per  annum . ; .  754  20 

Ottawa  Transportation  Co.,  lump  coal  delivered  at  Victoria  Island  shipyard  ex  ss.  Gl$n 

Allan,  470- 15  net  tons  at  $4.50 .  2, 115  67 

Savage  and  MacDonncll  Co.:  8  pieces  white  oak,  4,963  ft.  at  $80;  war  tax  on  same,  $22.13;  3x5 

and  6  in.  x  16  ft.  pine  deck,  3,415  ft.  at  $36;  1-in.  pine  boards,  5,062  ft.  at  $25;  cartage,  $2.50.  671  16 

Expenses  caused  by  accidents  to  workmen .  44  75 

Travel  and  outlay:  O.  Audctte  $2,  Capt.  J.  Beaton  $75.76, 1.  Gonneur  $2.10,  Wm.  Laurie  $8.60, 

E.  Lavergne  $7.40,  Capt.  D.  Matheson  $22.40;  J.  Morin  $16.05,  R.  Newington  $3.20,  A. 

Oliver  $2.60,  Capt.  Wm.  Smith  $157.19 .  296  80 

Hardware:  E.  Allen  &  Co  $205.16,  Birkett  &  Son  $57.37,  Canuck  Supply  Co.  $287.67,  Froth¬ 
ingham  &  Workman  $407.85,  Lewis  Bros.  $42.09,  Wm.  C.  Wilson  &  Co.  $452.71,  sundry 

$140.86 .  1,593  71 

Foundry  work:  Davidson  &  Crooks  $44.86,  Hull  Foundries  $57.60,  Maass  Bros.  $169.,  sundry 

$38.81 .  310  27 

Paint  and  oil:  Kelly  Oil  Co.  $7.90,  Ottawa  Paint  Works  $57.40,  McColl  Bros.  $187.57 .  252  87 

Freight:  C.  P.  Ry.  $164.81,  G.  T.  Ry.  $21.30 .  186  11 

Team  hire:  II.  W.  Brooks,  86  h.  at  60c.;  J.  Wigmore,  5*  d.  at  $5.30 .  80  75 

Electrical  supplies  $60.22,  coal  $36,  4  boxes  soap  $16.35,  sundry  $12.94 .  125  51 


Victoria  Island  Shipyard,  Power  Hammer  {$936). 


Barrett  Bros.,  20  bags  cement  $11;  Frothingham  &  Workman,  shafting,  737  lb.  at  3*c .  39  00 

General  Supply  Co.  of  Canada  ($897) — 

Dupont  power  hammer,  300  lb.  $1,000,  less  75  lb.  hammer  $275 .  725  00 

D.  C.  motor,  1\  h.p.,  220  volts,  $242;  less  2  h.p.  motor  $70 . - .  172  00 

Victoria  Island  Shipyard,  Scows  {$2,737 .52). 

Frothingham  and  Workman:  2  steel  rollers  for  scows  11  and  100,  19'o  ft.  long,  1  in.  thick,  38J 

ft.  at  $7.80,  $299;  sundry  hardware  $410.78 . .  709  78 

Kelly  Oil  Co.,  tallow,  917  lb.  at  7^c .  68  77 

Let  tham,  E.  S.,  Ottawa:  white  pine,  36,173  ft.  at  $39.25;  merch.  white  oak,  7,691  ft.  at  $44.95  1,765  50 

McColl  Bros.  &  Co.:  lard  screw-cutting  compound,  680  lb.  at  12c.;  sundry  §4 .  85  60 

Foundry  work:  Davidson  &  Crooks  $50.30,  Alex.  I* leek  $3.60 .  53  90 

Hardware  $31.10,  coal  $21,  freight  $1.87 .  53  97 


Carried  forward 
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Brought  forward .  83,235  66 

Chicoutimi  Shipyard  (SOSO.  10). 

Night  watchman  at  Chicoutimi,  Ferdinand  Jean,  June  1  to  Oet.  30,  1914,  Jan.  1-Mar.  31,  243 

nights  at  $2,  Nov.  1  to  Dec.  31,  61  nights  at  $2.25 .  623  25 

Repairs,  April,  1914,  carpenter,  Thadec  Tremblay,  18  d.  at  $2.50 .  45  00 

Con-tructing  small  scow  for  steam  derrick,  Sept.  1914:  carpenters,  8  d.  at  $3,  caulkers,  8  d.  at 

$2.50.... . . .  44  00 

Jalbert,  Henri,  lumber  $17.93;  Lewis  Bros.,  hardware  $49.92 .  67  85 

Page.  Jos.,  tug  Ila!  Ila!,  towing:  River  Sault  au  Mouton  to  St.  Alphonse,  St.  Alphonse  to  Ha! 

Ha  Bay,  6  d.  in  Sept,  at  $25 .  150  00 


Haileybury  Shipyard  ($6,241  .76). 

Carpenters  and  handymen,  167  d.  at  $3.25,  4S6£  at  $3,  444  at  $2.75,  4281  at  $2.50;  paid  to  J. 

Boivin  $159.75,  T.  Brennan  $147.13,  P.  Buesnel  $282.13,  A.  Clement  $255.25,  S.  J.  Deigh- 
ton  $138,  T.  Floury  $173,  P.  Gauthier  $233.50,  A.  Geeling  $200.53,  E.  Heggert  $153,  A. 

Hume  $227.50,  J.  Hume  $165,  V.  R.  Jessup  $118.25,  A.  Lem  ire  $288,  \V.  Lewis  $202.51,  A. 

McIntyre  $114,  E.  Provost  $250.88,  J.  Sears  $141.25,  S.  Stata  $170.51,  small  payments  $868.38  4,294  57 

Blacksmith,  \Y.  Munson,  84  d.  at  $2.75;  labourer,  P.  Gagner,  60  d.  at  $2 .  351  01 

Caulkers,  2  d.  at  $3.25,  10  at  $2.75;  labourers,  29£  d.  at  $2.25 .  100  37 

Team  and  driver,  d.  at  $6:  J.  H.  Greer  39,  small  payments  9 . ......  288  00 

Tug  hire,  d.  at  $25:  Gordon,  Day  &  Lang  2,  F.  W.  Hendry  £ .  62  50 

Bray,  Win.,  pine,  2x7  and  8  in.  x  12  to  18  ft.,  3,074  ft.  at  $18 .  55  33 

Dunbar,  H.  C.:  pine  timber,  12  to  30  ft.  long,  11,004  ft.  at  $23.75;  sundry  lumber,  $50.45.  . . .  313  22 

McCleary’s  Livery:  carting  coal  from  car  to  wharf,  78|  tons  at  75c.;  sundry  cartage  $28 .  86  87 

St.  Lawrence  Engine  Co.,  Brockville,  one  auto  top,  to  pattern .  65  00 

Hardware:  Canadian  Fairbanks-Morse  Co.  $50.77,  S.  Norfolk  $204.47,  Northern  Canada 

Supply  Co.  $237.13,  sundry  $61.42 .  553  79 

Capstan  pulley-blocks  $28.10,  propellor  $14,  use  of  siding  $12,  cushion  $8.75,  electric  supplies  $8.25  71  10 


Levis:  Dockmaster. 

Samson,  AIL,  Levis,  outlay  for  cartage  and  freight,  June  18,  1912  to  May  18,  1914 .  114  91 


Tug  11  Adirondack.” 

Repairing  boiler  $44. Gl,  injector  $9.13,  whistle  $3.25 .  56  99 


Tug  “Alva”  ($516.30). 

Cantin,  A.:  entrance  into  dock,  Sept.  26,  $30;  4  d.  to  Oct.  1,  $40;  repairs,  $16.20 .  86  20 

Foundry  work:  Davidson  &  Crooks  $83.44,  Alex.  Fleck  $144.82,  J.  and  R.  Weir  $162.34," 

sundry  $27.08 .  417  68 

Five  small  items .  12  42 


Tug  “ Blanche ”  ($418.84). 

Pay-lists  of  crew,  June  1-7,  July  20-31,  Sept.  1-8 .  169  92 

Canadian  Fairbanks-Morse  Co.,  one  F.M.  duplex  boiler  feed .  65  00 

Heney  &  Son,  lump  coal,  11  tons  at  $5.25 .  57  75 

Foundry  work:  Davidson  &  Crooks  $66.35,  sundry  $23.92 .  90  27 

Hardware  $18.90,  travel  $10.30,  filling  boiler  $5,  freight  $1.70 . • .  35  90 


Tug  “Cliff side”  ($1,689.48). 

%  Engineer,  O.  Yenasse,  Sept.  1  to  Mar.  31,  7  m.  at  $60  (on  military  duty) .  420  00 

Captain  at  S65,  J.  Beaton,  Sept.  9-27,  $41.17;  fireman  at  $40,  R.  O’Neil,  Sept.  19-30,  $16 .  57  17 

Board  of  men,  34  d.  at  50c.;  meals,  9  at  35c.,  15  at  40c .  26  15 

Wilson,' Wm.  C.  &  Co.,  one  14-ft.  yawl-boat,  with  oars .  75  00 

Foundry  work:  Campbell  Iron  and  Steel  Works  $658.81,  Davidson  &  Crooks  $-18.16,  Hull 

Foundries  $153.48,  Maass  Bros.  $75.58,  J.  and  R.  Weir  $89.13 .  1,025  16 

Hardware  $46.70,  cartage  $19.50,  sundry  $6.50 .  72  70 

Laurie,  Wm.,  boiler  inspector,  Montreal,  2  trips  to  Ottawa .  13  30 


Carried  forward .  93,204  04 
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Brought  forward .  93,204  04 

Tug  “ Daisy ”  ($829.32). 

Captain  at  $65,  J.  Beaton,  Sept.  28  to  Nov.  30,  1914 .  136  50 

Canadian  .Johns-Manville  Co.:  covering  boiler  and  steam-pipes  $124.25,  packing  $29.84 .  154  09 

Savage  &  MacDonnell  Co.:  3  x  12-in.  x  16-ft.  pine  deck,  3,008  ft.  at  $36;  sundry  lumber  $61.57. .  169  86 

Hardware:  Frothingham  &  Workman  $35.80,  WmvC.  Wilson  &  Co.  $46.75,  sundry  $125.77. . .  208  32 

Foundry  work:  Davidson  &  Crooks  $74.45,  Maass  Bros.  $47.91,  sundry  $7.53 .  129  89 

Coal  $22.66,  board  $8 . .' .  30  66 

Tug  “ Delisle ”  ($2,490.36). 

Pay-lists,  June-July,  1914  ($370.77) — 

Captain  at  $65,  O.  Morin,  July  $65,  engineer  at  $60,  F.  Demeule,  June-July  $120 .  185  00 

Firemen  at  $40,  $98.67;  boarding  men  at  50c.,  O.  Morin$62 .  160  67 

Board  paid  to  men,  44  d.  at  50c.;  ice,  $1.60;  laundry,  $1.50 .  25  10 

Pay-lists,  Aug.  7  to  Dec.  12,  1914  ($842.56) — 

.Captain  at  $65,  Jos.  Bertrand,  Aug.  7  to  Dec.  12,  1914 .  272  58 

Engineer  at  $70,  Geo.  Marcellus,  Aug.  16  to  Dec.  12,  1914 .  273  23 

Firemen  at  $40  a  month,  $280.95;  meals,  12  at  35c.,  58  at  20c .  296  75 

Birkett  &  Son:  \  in.  manilla  rope,  270  lb.  at  15|c.;  sundry  hardware,  $35.47 .  78  00 

Canadian  Import  Co.:  steam  coal,  13-17  net  tons  at  $3.80;  cartage,  13-17  tons  at  65c .  58  61 

Canadian  Johns-Manville  Co.:  covering  boiler  and  steam-main,  $157.45;  packing,  $29.85 .  1S7  30 

Cantin,  A.;  entrance  into  dock,  Sept.  4,  $35,  carpenters,  $8.10...-. .  43  10 

Edwards,  W.  C.  &  Co.,  Ltd.:  coal  for  tug,  16  tons  at  $6 . 96  00 

Portelance,  Alphonse,  pilot  on  Delisle,  Ottawa  to  Montreal,  July  29-Aug.  1 .  25  00 

Rea,  A.  E.:  gray  blankets,  5  pr.  at  $3;  sundry,  $31.94 . > .  46  94 

Foundry  work:  Campbell  Steel  Works,  $95.37;  Davidson  &  Crooks,  $107.73;  Dominion 

Machine  Co.,  $59.93;  J.  and  R.  Weir,  $49.74 .  312  77 

Hardware:  S.  Fisher  $66.36,  Frothingham  &  Workman  $38.24,  General  Supply  Co.  $78.62, 

sundry  $15.30 .  228  52 

Paint  and  oil:  Imperial  Oil  Co.  $19.57,  Ottawa  Paint  Works  $90.77 .  110  34 

Coal  $31.30,  lumber  $29.50,  travel  $17.65,  cushion  $7,  mattress  $5 .  90  45 

Tug  “Dora"  at  Haileybury  ($341.56). 

Campbell  Steel  Works- — 

Repairing  boiler  at  Haileybury,  June  9,  1914:  f  in.  patch  bolts,  19  at  10c.;  man’s  time, 

lHj  h-  at  70c.;  man’s  expenses,  $38.85 .  123  00 

Repairing  boiler  at  Ville  Marie,  June  24,  1914:  man’s  time,  100  h.  at  70c.;  man’s  expenses 

$41 .  Ill  00 

Davidson  &  Crooks,  2  propellor  wheels,  Dec.  12,  1914,  1,140  lb.  at  5c .  57  00 

Maass  Bros.,  bills  of  Jan.  29  and  Feb.  8,  finishing  two  propellor  wheels .  50  56 

Tug  “ Eileen ”  ($82.85). 

Davidson  &  Crooks,  boiler  fronts,  340  lb.  at  3£c . 11  90 

Fleck,  Alex.:  2  castings,  51  inch  propellor  wheels,  1,083  lb.  at  5c.;  machinist,  24  h.  at  70c. ...  70  95 

Tug  “ Fashion ”  ($1,692.88). 

Pay-lists  to  Nov.  30,  1914  ($218.99) — 

Captain  at  $70,  J.  Jean,  June  12,  July  1-31 .  72  33 

Engineer  at  $70,  R.  Toupin,  June  12,  July,  Nov.  22r30 .  93  33 

Fireman  at  $40,  J.  Boucher,  June  12,  July,  Nov.  22-30 .  53  33 

Pay-lists  from  Dec.  1,  1914  ($430.08) — 

Captain  at  $65,  J.  Beaton:  Dec.,  $65;  board,  29  d.  at  50c .  79  50 

Engineer  at  $70,  Philip  Trottier:  Dec.  1-Mar.  31,  $280;  board,  29  d.  in  Dec.  at  50c .  294  50 

Fireman  at  $-10,  Jos.  Julien:  Dec.  1-23,  $29.68;  meals,  70  at  25c.;  bonus,  $8.90 .  56  08 

Travel  and  outlay:  II.  Bonenfant  $32.50,  A.  Shaver  $21.80,  sundry  $9.60 . 63  90 

Cantin,  A.:  bill  of  May  12,  1914:  foreman,  25  h.  at  50c.;  carpenters,  96  h.  at  40c.;  pine,  687  ft. 

at  $70;  sundry  materials,  $36.65 .  135  64 

Ranger,  O.  B.:  bedding  $55.50,  sundry  $2.60 .  ...  58  10 

Foundry  work:  Campbell  Steel  Works  $77.60,  Davidson  &  Crooks  $155.37.  Maass  Bros. 

$275.03,  McDougall  Iron  Works  $29.76 .  537  76 

Hardware:  Canadian  Johns-Manville  Co.  $22,  S.  Fisher  $188.42 .  210  42 

Coal  $30.64,  laundry  $7.35 .  37  99 

Tug  “ Hercules ”  ($473.54). 

Collingwood  Shipbuilding  C’o.:  repairs  to  tug.  spring  of  1914 .  301  84 

Northern  Foundry  and  Machine  Co.,  Sault  Ste.  Marie,  repairs  to  tug,  Mar.,  1915 .  171  70 


Carried  forward .  99,114  55 
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Tug  "Lion”  {$241. OS). 

Engineer  at  $70,  Geo.  Marcellus,  July  25  to  Aug.  15,  1914 .  49  68 

Foundry  work:  Campbell  Steel  Works  $77.69,  Davidson  &  Crooks  $50.15 .  127  84 

Hardware  $47.31,  board  $9.10,  coal  $7.10 .  03  51 

Tug  “ Maggie  K ”:  On  Lake  Nipissing  {$128). 

Clark,  F.  E.,  Sturgeon  Falls:  hauling  out  tug,  placing  slides,  etc.,  Nov.  24,  1914,  $35;  rent  of 

6  jacks,  3  cl.,  $4.50;  2  jacks  broken  on  job,  $6 .  45  50 

Foundry  work:  Davidson  &  Crooks,  $6.30;  Alex.  Fleck,  $76.20 .  82  50 

Tug  "Mina  G”  {$241.98). 

Cantin,  A.,  Montreal,  dockage  and  repairs .  139  61 

Foundry  work:  Alex.  Fleck,  $41.25,  McDougall  Iron  Works  $51 .27;  sundry  $9.85 .  102  37 

Tug  " Monitor ”  {$1,548.29). 

Dockage  and  repairs:  A.  Cantin  $109.55,  A.  Chevalier  $871.94 .  1,041  49 

Foundry  work:  J.  &  R.  Weir  $351.59,  sundry  $2.72 .  354  31 

Hardware:  S.  Fisher  $86.69,  sundry  $6.75 .  93  44 

Tableware  $36.55,  stove,  $18,  soap  $4.50 .  59  05 

Dredge  "Nithsdale,”  in  1905. 

Intercolonial  Railway:  coal  supplied  to  dredge  Nithsdale  at  Iiimouski  in  Sept.  1905,  20  tons 

at  $5. 10 .  102  00 

Tug  "Ottawa.” 

Marine  and  Fisheries  Dept.,  Sorel:  hauling  out  $94.09,  repairing  tail-shaft  $41.80 .  135  89 

Tug  "Peel.” 

Foundry  work,  Jas.  Bain  &  Son . .  95  66 

Scows:  At  Saull  Stc.  Marie  {$4,829.82) . 

Pay-lists,  April  1  to  June  30,  1914  ($2,674.90) — 

Foreman,  Walter  Robinson,  May  27-June  30,  1914,  287  li.  at  50c .  143  50 

Carpenters:  628  h.  at  37*c.,  4,775*  at  35c.,  288^  at  325c.,  176  at  30c.,  346*  at  27^c . ‘ . . .  2, 148  84 

Blacksmith,  193  h.  at  35c.;  labourers,  772  h.  at  25c .  260  56 

Night  watchman,  Wm.  Cook,  May-June,  61  n.  at  $2 .  122  00 

Canadian  Western  Lumber  Co.,  Fraser  Mills,  B.C.  ($1,543.36) — 

Merch.  S  4  S  &  C  S,  626  pieces,  3*  x  12  in.  x  20  ft.,  43,820  ft.  at  $31 .25 .  1,369  38 

Merch.  S  4  S  &  C  S,  11  pieces,  6*  x  12J  in.  x  20  ft.,  2,098  ft,  at  $32.75 .  68  71 

Merch.  S  4  S  &  C  S,  10  pieces,  6*  x  12*  x  40  ft.,  2,708  ft.  at  $34 .  92  07 

Merch.  S  4  S,  3  pieces,  6*  x  12*  in.  x  20  ft.,  406  ft.  at  $32.50 .  13  20 

Northern  Foundry  and  Machine  Co.,  machine  bolts  and  washers .  156  39 

Soo  Hardware  Co.,  No.  1  capstans,  8  at  $25 .  200  00 

Hardware:  Cochrane  Hardware  $84.95,  Soo  Hardware  Co.  $104.97 .  189  92 

Electrical  supplies  $45.10,  coal  $20.15 .  65  25 

Scows,  Spare  {$644). 

Hall  Engineering  Works,  Montreal,  repairs  to  spare  scows,  March,  1915,  No.  54  $265,  No.  55 

. . . . . . . . . .  594  00 

Sincennes-McNaugliton  Line,  towing  5  scows  from  Maisonneuvc  to  King  Edward  Pier,  Nov. 

1914 .  50  00 

Scows,  300-rjd.  Steel  Hoppers  at  Levis  {$20,207.99). 

Davis,  Geo.  T.,  Levis,  contract  for  six  300-yd.  steel  hopper  scows — 

Contract  price  for  six,  $89,100,  less  $70,880.15  paid  in  1913-14  (page  V — 343),  and  less 
$8,910,  penalty  for  non-completion  in  time;  also  less  $2, 103.23,  cost  of  inspection;  paid 
in  1914-15,  balance  of  contract .  7,206  62 


Montreal  Dry  Docks  and  Ship  Repairing  Co.  (SI, 724. 83) — 

Hopper  Barge  No.  51,  Bill  of  Nov.  20,  1914 .  514  08 

Hopper  Barge  No.  52,  Bill  of  Nov.  14,  1914 .  728  49 

Hopper  Barge  No.  53,  Bill  of  Nov.  17,  1914. . 482  26 

Canadian  Inspection  and  Testing  Laboratories,  inspecting  scows  at  Levis .  248  31 

Smith,  J.  A.,  measuring  surveyor,  port  of  Quebec,  measuring  six  hopper  scows  for  registry, 

260-24  tons  each,  bill  of  June  8,  1914 .  15  00 

Carried  forward .  127,289  21 
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Scows  at  Roberval  {$873.62). 

Pay-list,  April  1-18,  1914,  constructing  scows — 

Foreman,  Jean  Poitras,  16  d.  at  S3;  smith,  Hil.  Poitras,  10  d.  at  S3. 50 .  83  00 

Workmen,  15  d.  at  S2 .50,  6  at  $2.25,  102  at  $2 . :  255  00 

Caulker,  9  d.  at  $2.50;  carter,  5*  d.  at  $2.50 .  35  02 

Scows :  Sounding  Scow  No.  2  {$354-91). 

Pay-list,  July  8-10,  1914,  improving  sounding  scow .  54  38 

Foundry  work:  Chaudiere  Foundry  $82.90,  J.  W.  Pask,  $64.40,  sundry  $11.90 .  159  20 

Hardware:  Dominion  Wire  Rope  Co.  $37.85,  Frothingham  &  Workman  $34.46,  sundry  $38.22. .  110  53 

Paint  $10.15,  towing  $5,  sundry  $9.65 .  30  80 

Scows  Sundry  {$251.35). 

Scow  No.  10:  foundry  work,  Davidson  &  Crooks .  49  49 

Scow  No.  11:  foundry  work,  Davidson  &  Crooks  $19.49,  Maass  Bros.  $112.87 .  162  36 

Scow  No.  100:  foundry  work,  Hull  Foundries . . .  39  50 

Tug  "Sir  John.” 

Ontario  and  Quebec  Navigation  Co.,  Picton,  Ont.:  hauling  out  tug  Sir  John,  May  4, 1914,  $50; 

repairs,  $7.20;  hire  of  motor  boat  and  man,  $10 .  67  20 

Steamer  "Speedy,”  at  Toronto,  Season  of  1914  {$7,005.22). 

Pay-lists,  April  1  to  Aug.  31,  1914  ($3,784.10)— 

Captain  at  $90,  Ludger  Legendre,  April  1-Aug.  31,  $450;  1st  mate  at  $80,  Jos.  Blais, 

April  1 3- Aug.  31.  $368 . .  818  00 

1st  engineer  at  $85,  Alb.  Desrochers,  April  1 1-Aug.  31,  $396.67;  2nd  engineer  at  $70,  Jos. 

Duquette,  April  8-Aug.  31,  $333.67 .  730  34 

3rd  engineer  at  $50,  F.  Renaud,  May  16- Aug.  31,  $175.81;  boatswain  at  $50,  Jos.  Leboeuf, 

June  20-Aug.  31,  $118.33 .  294  14 

Firemen  at  $40  to  Aug.  31:  Achille  Ruel  $134.19,  Jos.  Laferte  $63.23,  Hormidas  Pelletier 

$63.23 . . . .  260  65 

Deckhands  at  $35,  to  Aug.  31:  J.  A.  Houde  $82.83,  Stan.  Vezina  $74.67,  Rod.  Vezina 

$74.67,  Eug.  Sauriol  $35 .  267  17 

Steward  at  $70,  Jos.  Brasseur  $168.25;  stewardess  at  $50,  Rachel  D’Aoust  $120.91 .  2S9  16 

Cook  at  $S0,  11.  Chalden,  July  7-Aug.  29,  $139.30;  watchman,  at  $35,  E.  Blouin,  July- Aug. 

$70 .  209  36 

Mess-room  boys  at  $30,  $39.68;  kitchen  help,  $20 — .  59  68 

Board  of  crew,  paid  to  men  between  date  of  arrival  in  Toronto  and  Aug.  4,  19*4,  at  60e.  a 
day:  L.  Legendre  126  d.,  Alb.  Desrochers  116  d.,  Jos.  Duquette  119  d.,  Jos.  Blais 
114  d.,  F.  Renaud  81  d.,  A.  Ruel  76  d.-,  Jos.  Leboeuf  46  d.,  J.  A.  Houde  46  d.,  S.  Vezina 
39d.,  R.  Vezina  39  d.,  Jos.  Brasseur  46  d.,  R.  D’Aoust  46  d.,  sundry  126  d.;  in  all, 

1,020  d.  at  60c .  612  00 

Board  of  crew,  19  men,  Aug.  5  to  25,  1915,  paid  to  Capt.  Ludger  Legendre,  19  men,  21  d. 

each,  at  60c . .  239  40 

Meals  for  night  watchman,  21  night  meals  at  20c .  4  20 

Pay-lists,  Sept.  1  to  Nov.  30,  1914  ($495) — 

Watchmen:  Albert  Desrochers,  3  m.  at  $85;  Jos.  Blais,  3  m.  at  $80 .  495  00 

Travel  of  crew,  14  men,  to  Toronto  from  their  homes  in  Quebec  province,  between  April  7 

and  July  13,  1914 .  106  15 

Travel  of  12  men,  from  Toronto  to  their  homes  in  Quebec  province,  Aug.  25,  1914 .  131  70 

Travel  from  Toronto:  Jos.  Blais,  to  Levis,  Nov.  25,  $18.20;  Alb.  Desrochers,  to  Ste.  Croix, 

Dec.  26,  $18.50 .  36  70  * 

Legendre,  Capt.  L.:  round  trip,  Toronto  to  Ottawa,  Feb.  1,  1915,  $25.85;  sundry,  $6.45 .  32  30 

Andrew,  James,  Oakville,  examining  upper  deck  of  Speedy  at  Toronto,  July  22,  1914 .  10  00 

Burns,  P.  &  Co.,  coal:  soft,  42-275  tons  at  $4.45;  stove,  3  at  $7.50 .  210  62 

Can.  Con.  Rubber  Co.:  hose,  50  ft.  at  53c.;  packing,  etc.,  $18.15 .  44  65 

( 'asey,  James:  painting,  graining,  varnishing,  100  yd.  at  50c.  (July,  1914) .  50  00 

Eureka  Mineral  Wool  and  Asbestos  Co.,  insulating  on  Speedy,  June,  1914 .  113  50 

Goodyear  Rubber  Co.,  1-in.  steam  hose,  50  ft.  at  $1  18 .  59  00 

Independent  Cordage  Co.,  April,  1914:  manilla  rope,  1,459  lb.  at  14c.;  sundry,  $24  49 .  228  75 

Foundry  work:  Morrison  Brass  Co.  $148.17,  Poison  Iron  Works  $822.91,  sundry  $46  39 .  1,017  47 

Hardware:  Frothingham  A  Workman  $63.27,  General  Supply  Co.  $30  78,  Win.  C.  Wilson 

&  C'o.  $117  00,  sundry  $32.53 . • .  249  64 

Paint  :  MeColl  Bros.  &  Co.  $23  45.  Ottawa  Paint  Works  $143.77 .  167  22 

Ice  $48.  repairs  $47,  oil  $-11.89,  freight  $24,  laundry  $10.60,  sundry  $36  93 .  208  42  ' 
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Steamer  Speedy:  Removing  and  Renewing  Upper  Deck. 

Poison  Iron  Works,  Toronto:  contract  for  removing  and  renewing  upper  deck,  $4,950;  less 
work  left  undone,  and  later  completed  by  Naval  Service  Dept.,  $1GG;  and  less  paid  in 
1915-16,  $576.50 .  4,207  50 


Steam  Derrick  and  Pile-driver  at  Chicoutimi  ($2  85S .S3). 

Pay-lists,  July  1  to  Nov.  30,  1914  ($1,738.33)— 

Engineer,  Jos.  Bergeron,  5  m.  at  $70;  fireman  and  driver,  Stan.  Langevin,  5  m.  at  $45 —  575  00 

Sailors  at  $55:  Hector  Lajoie,  $175,  David  Simard,  $175,  Arthur  Tremblay  (to  Nov.  23) 

$166.83 . . .  516  83 

Cook,  L.  Lepage,  5  m.  at  $40;  board  at  $15,  paid  to  Capt.  Bergeron,  $446.50 . .  646  50 

II  arvey,  Timothee:  lumber,  sawn,  1,538  ft.  at  2c;  sundry,  $19.87 .  50  63 

Hopkins,  F.  H.  &  Co.,  Montreal — 

Standard  one-yard  Hayward  orange-peel  bucket  No.  4412  (duty  paid  and  freight 

allowed  to  Chicoutimi) .  866  00 

Special  war-tax,  Ik  p.c.  on  $584  (imported  from  New  York) . .  43  80 

M  irc-otte.  Geo.  P.,  Roberval:  American  f-lump  coal,  9  tons  at  $6.50 . .  58  50 

Hardware,  $66.11,  towing,  $20,  sundry,  $13.45 . . . .  99  56 


Tug  Archie  Stewart  ($7,578 .93). 


Travel  of  employees  to  and  from  tug . . .  24  10 

Campbell  Steel  Works,  repairing  boiler,  March,  1915:  staybolts,  156  at  45c.;  sundry,  $1.50; 

mechanics,  282  h.  at  70c.;  helper,  295  h.  at  40c .  387  10 

Canadian  Import  Co.,  American  steam  coal,  22-4  net  tons  at  $3.80;  trimming,  $5.60 .  90  72 

C’antin,  A..  Montreal:  dockage  and  repairs  ($195.35) — 

1914,  Aug.  8,  entrance,  $40;  2  d.  at  $10;  materials,  $9.05;  foreman,  16  h.  at  50c.,  carpenters 

and  calkers,  100  h.  at  40c.;  crew,  54  meals  at  35c .  135  95 

1914,  Aug.  18,  entrance,  $40;  foreman,  5  h.  at  50c.,  carpenters,  16  h.  at  40c.;  crew,  30  meals 

at  35c . 59  40 

Chevalier,  A.,  Quebec:  spruce  knees,  25  at  $3 — . . . 75  00 

Fleck,  Alex.:  pattern-maker,  12  h.  at  80c.,  machinists,  135  h.  at  70c.;  materials,  $23.68 .  127  78 

Hall  Coal  Co.:  steam  coal,  20- 16  net  tons  at  $3.80 .  76  61 

Hall  Engineering  Works,  Montreal  ($617.95) — 

Re-tubing  boiler  with  lap-welded  tubes,  April,  1914 .  230  00 

Repairing  boiler,  April,  1914:  materials,  $60.85;  labour,  $327.10 .  387  95 

Montreal  Dry  Docks  and  Ship  Repairing  Co.:  sundry  repairs  to  tug  Stewart .  4,059  22 

Neate  Lumber  Co.,  Cumming’s  Bridge:  bill  of  red  pine  and  tamarack,  Feb.,  1915:  IS, 746  ft. 

at  $50 .  937  30 

Foundry  work:  ,T.  &  R.  Weir,  $677.65;  sundry,  $45.20 .  722  85 

Hardware:  Frothingham  &  Workman,  $129.51;  sundry,  $29.63 .  159  14 

Paint,  $48.20,  tallow,  $19.87,  bedding,  $15,  sundry,  $20.77 . .  103  84 


Stone-lifter  No.  101:  At  Grandes  Piles  ($2,691 .72). 

Watchman,  Thos.  Gelinas:  April  1  to  July  30,  1914,  Oct.  16  to  March  31:  9£  m.  at  $50 . 

Pay-lists,  Aug.  1  to  Oct.  15,  1914  ($1,972.83) — 

Captain  at  $80,  Thos.  Gelinas,  $198.71;  fireman  at  $60,  Narc.  Benoit,  $149.03 . 

Cook  at  $40,  Jos.  Doucet,  $99.35;  asst,  cook,  at  $30,  Eddy  Gelinas,  $74.52 . 

Blacksmith  at  $50,  $124  19;  smiths  at  $45,  $111.77 . 

Boatmen  at  $35,  $434.70;  sailors  at  $30,  $223.50;  carpenters,  10  d.  at  $2.50 . 

Boarding  men  at  50c.  per  d.:  paid  to  Capt.  Thos.  Gelinas . 

Smithwork,  Ad.  Gelinas,  $89.61;  hardware,  Jos.  Beland,  $72.68;  sundry,  $26.79 . 

Washing,  $51;  placing  wire,  $3 . 


475  81 


347  74 
173  87 
235  96 
68:5  26 
532  00 
189  08 
54  00 


Stone-lifter  No.  2  ($847 .94). 


At  St.  Andrews,  June,  1914:  runner,  A.  Morgan,  5  d.  at  $3;  fireman,  W.  Skelcher,  6  d.  at  $1.75; 

board,  $5.50;  travel,  $4.50 .  35  50 

At  St.  Andrews,  Sept.  1-Oct.  27,  1914:  runner,  A.  Morgan,  53  d.  at  $3;  fireman,  W.  Skelcher, 

53  d.  at  $1.75;  deck  hand,  Ant.  Robert,  52  d.  at  $1.75 .  342  75 

Savage  &  MacDonell  Co.:  pine,  1,460  ft.  at  $36;  sundry,  $6.50 .  59  06 

Foundry'  work,  810S.48,  hardware,  $8.15 .  116  63 

Dorion,  Mrs.  Alphonse,  St.  Andrews  East,  P.Q.:  board  of  crew  on  stone-lifter  No.  102, 

3  men,  Sept.  13  to  Oct.  8,  1914:  156  d.  at  50c.,  $78;  meals  4  at  25c .  79  00 

Paquette,  IL,  St.  Andrews  East:  yacht  serving  at  stone-lifter:  2l|  d.  to  Oct.  7,  1914  at  $10.. .  215  00 
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Tug  Storm  King:  April  1  to  Nov.  SO,  1914  ($ 9,769.46 ). 

Captain  at  $75,  O.  Harvey,  April  1-Dcc.  12,  $629.03;  engineer  at  $75,  Arthur  Begin,  April  1- 

Dec.  21,  Jan.  26-Mar.  3b  $815.33 . 

Second  engineer  at  $50,  Win.  Warren,  April  1-Dec.  21,  Mar.  19-31,  $454.84;  mate  at  $50,  P. 

Boivin,  April  9-Dec.  7,  $397.96 . 

Cook  at  $45,  Raoul  Poitras,  $315.44,  A.  Gagnon,  $13.06;  watchman,  $10 . 

Firemen  at  $40:  A.  Laporte,  $224,  Epiphane  Michaud,  $213.33;  sundry,  $220.51 . 

Deckhands  at  $35:  D.  Barillon,  $215  09,  A.  Gagnon,  $209.96 . 

Boarding  crew  at  50c.  ad.:  Capt.  H.  Harney,  of  Progress,  Apiil-May,  $216;  Capt.  O.  Harvey, 

of  Storm  King,  June  to  Nov.  12,  $744.50 . 

Meals  for  crew,  124  at  20c . 

Perreault,  Hubert:  piloting  Storm  King,  2  trips  at  $30 . 

Canadian  Import  Co.:  steam  coal,  17-92  net  tons  (delivered)  at  $4.30,  57-03  net  tons  at 

$4.45;  sundry,  $8.75 . . 

Cantin,  A.,  Montreal:  repairs  to  Storm  King,  April-May,  1914 . 

Charette  &  Freres,  repairing  dynamo  and  light,  May,  1914 . 

Chicoutimi  Constr.  Mec.:  50  grate-castings,  2,650  lb.  at  3fc.;  cartage,  50c . 

Davis,  Geo.  T.  &  Sons,  Levis,  repairs:  June,  1914,  $111 .33;  Sept.  $965.48;  Feb. -Mar.,  1915, 

$3,029 . : . .- . 

Dupuis  Freres:  oilcloth,  40  yd.  at  29c.;  sundry,  $31.59 . 

Fraserville  City:  water  furnished  to  Storm  King,  40  d.  at  $1.25 . 

Laferriere,  J.  T.,  Chicoutimi,  coal:  steam,  18-397  gross  tons  at  $6.50;  stove,  1  ton,  $9 . 

Paint,  $63 .46;  castings,  $22.90;  washing,  $15;  travel,  $13 .05;  sundry,  $14.60 . 


1,444  36 

852  80 

338  50 
657  84 
425  05 

960  50 
24  80 
60  00 

339  53 
73  80 

49  00 
86  63 

4,105  81 
43  19 

50  00 

128  59 

129  01 


Sweep-Scow  at  Wiarton:  Dockage  and  Repairs  {$649 .47). 


Wiarton  Marine  Railway  Co. — 

Lay  time  on  dock  of  Govt.  Sweep-Scow:  rent  to  May  12,  1914:  132  d.  at  $2 .  264  00 

Caulking  and  launching  Sweep-Scow  (bill  of  May  16,  1914) .  200  00 

Paint,  tallow  and  oakum,  $25;  hoisting  derrick,  etc.,  $60 .  85  00 

Leckie,  John:  10-in.  steel  blocks,  4  at  $9.35;  hardware,  $18.82 .  56  22 

Hardware,  $12.45,  lumber,  $12.25,  winch,  $12,  smithwork,  $7.55 .  44  25 

Tug  St.  Paul  {$210.05). 

Northern  Navigation  Co.:  coal,  52  tons  at  $3.25 .  1G9  00 

Reid  Wrecking  Co.:  steam  coal,  11  tons  at  $3.25 .  35  75 

Travel  of  men,  Chatham  to  Sarnia,  March  19,  1915 .  5  30 

Tug  “  Trudeau"  {$785.53) 

Watching  and  pumping  plant,  Chas.  Smart,  Port  Stanley:  Dec.  16-31,  1914;  16  days  at  $50. .  25  81 

Caretaker,  John  Brennan,  Port  Stanley:  March,  1915 .  50  00 

Bawden,  Machine  Co.:  one  5  x  If  x  6  Bawden  pump . .  80  00 

Port  Stanley  Dry  Dock,  April  28-May  4,  1914:  ($472.79) — 

Lifting  tug,  $30;  5  men’s  time,  $25;  7  d.  on  dock,  $70 .  125  00 

Foreman,  6  d.  at  $5;  caulkers,  120  h.  at  50c .  90  00 

Carpenters,  painters,  ironworkers,  240  h.  at  50c .  120  00 

Hardware  bill,  H.  M.  Ellison,  $82.56;  sundry  material,  $55.23 .  137  79 

Port  Stanley  Supply  Co.:  bituminous  coal,  2-3175  tons  at  $4.25,  30-8875  at  $4 .  133  40 

Foundry  work,  $19.53;  8  meals,  $4 . . .  23  53 

Tug  “ Witherbec ”  ($2,069.44) 

Engineer  on  Tug  Witherbee:  A.  Fontaine  ($455.85) — 

Services  at  $70:  June  1-Aug.  11,  Aug.  18-Oct.  31 .  336  45 

Board  at  50c.  a  day:  April  1-Aug.  11,  Aug.  18-Oct.  31 .  103  50 

Travel:  Lauzon  to  Ottawa,  Feb.  24-25,  1914,  $7.95;  Ottawa  to  Lauzon,  Oct.  31,  $7.95 .  15  90 

Campbell  Steel  Works:  men’s  time,  323£  h.  at.  70c.;  materials,  $98.77 .  325  22 

Canadian  Fairbanks- Morse  Co.:  56L'  x  f"  condenser  tubes,  150  at  $1.10:  sundry,  $16.63.  .  181  63 

Canadian  Johns-Munville  Co.:  covering  boiler-drum  and  steam-pipe,  $230;  extra  covering  on 

other  steam  pipes,  $40.35 .  270  35 

McGee,  W.  R.:  |  in.  beaded  pine,  2,000  ft.  at  $32;  D.  &  M.,  1,388  ft.  at  $37.50;  sundry  lumber, 

$110.96 .  227  01 

McKinley  &  Northwood:  100  gal.  boiler,  $33;  sundry  hardware,  etc.,  $36.65 .  69  65 

Hardware:  Birkett  &  Son,  $42.83,  S.  Fisher,  $105.60,  Frothingham  &  Workman,  $43.27, 

Wm.  C.  Wilson  &  Co.,  $197.54;  sundry,  $57.68 .  446  92 

Paint  and  oil:  Kelly  Oil  Co.,  $1.50,  Ottawa  Paint  Works,  $57.13  .  58  63 

Packing,  $15.33,  coal,  $11,  sundry  $7.85 .  34  18 


Carried  forward 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  107,006  40 

Wooden  Tug-Boat ,  with  gasoline  motor. 

K'-Hy  Lumber  Co.:  Est.  3  to  Dee.  31,  1914,  on  $8,300  contract  for  50*  ft.  wooden  tug  with 
gasoline  motor,  $8,300;  less  20  per  cent  drawback,  $1,660;  and  less  $5,046.40  paid  in 
1913-14  (page  V — 341) .  1,593  60 

Dredge  No.  3. 

Coffyn,  Drs.  W.  H.  &  W.  V.,  Bathurst,  N.B.:  medical  services .  5  00 

Dredge  No.  IS:  Balance  for  construction  and  equipment  ($7,608.62) — 

Bolson  Iron  Works,  Toronto: — 

Contract  for  machinery  of  new  3*  yd.  dipper  dredge,  $38,750;  less  line  for  delay  in 
completion,  $3,875;  paid  in  1912-13  (page  V — 366),  $15,500;  paid  in  1913-14  (page 

V— 344),  S18,775 .  600  00 

Fine  of  $3,875  subsequently  revoked  and  released .  3,875  00 

Extras  on  contract  for  machinery  of  new  3£  yd.  dipper  dredge. . . . . . .  1 , 394  96 

Canadian  Inspection  and  Fishing  Laboratories:  servicesof  Mr.  T.  S.  Griffith,  checking  over 

estimates,  Sept.  30-Oct.  1,  1914,  2  d.  at  $25;  expenses,  $35.85 .  85  85 

Canadian  Johns-Manville  Co.:  covering  boiler,  pipes  and  fittings .  245  00 

Independent  Cordage  Co.:  manilla  rope,  1,204  lb.  at  14c.,  ratline,  134  lb.  at  14$c .  187  99 

Hardware:  Canadian  Fairbanks-Morse  Co.,  $326.73,  Esmonde  M'fg.  Co.,  $58.60,  S.  Fisher, 

$80.55,  General  Supply  Co.,  $154.65,  McKinley  &  Northwood,  $91.57;  sundry,  $29.94...  742  04 

Foundry  work:  Campbell  Steel  Works,  $50.93,  Dorn.  Machine  Co.,  $50.65,  sundry,  $26.07 _  127  05 

Paint,  Ottawa  Paint  Works,  $28.86;  plumbing,  Currie  Works  Co.,  $66.95 .  95  81 

Desk,  $33,  lumber,  $20.83;  30  shades,  $20,  cartage,  $18.60,  elec,  supplies,  $13.29,  chair,  $13.25, 

sundry  $14.70 .  133  67 

Pay-lists  at  ship  yard . . . ^ .  120  65 

Dredge  No.  13:  Maintenance. 

Pay-list  for  May,  1914,  $220.01:  14  days  charged  to  this  account .  99  36 

Pay-list  for  June:  captain  at  $100,  Guy  E.  Robertson,  June  9-30,  $73.33;  cranesmen,  W.  Ban¬ 
ning,  $65;  other  dredge  and  tug  hands,  $395.83 .  534  16 

Captain  at  $125,  L.  Cote,  June  1  to  12,  1914 .  50  00 

Assistant  runner,  at  $65;  V. .  E.  Graham,  June  8  to  30,  1914 .  49  83 

Travel  of  men  to  and  from  diedge  and  tugs .  26  15 

Consumers  Cordage  Co.:  1£  in.  best  manilla. rope,  516  lb.  at  $13.72 .  70  80 

Maass  Bros.:  work  on  one  steel  anchor  point:  machinist,  OO*  h.  at  70c.,  helper,  60^  h.  at  35c...  63  53 

Provisions:  A.  J.  Fournier,  $62.76,  A.  E.  Lancaster,  $51.40,  A.  E.  Rea  Co.,  $56 .  170  16 

Hardware:  General  Supply  Co.,  $36.50,  sundry,  $32.25 .  68  75 

Coal,  $16,  sundry,  $14.34 .  30  34 

Dredge  No.  101:  St.  Louis  dc  Gonzague  ($8,257.31) — 

Superintendent  and  caretaker,  Benj.  Viau  ($857.33) — 

Superintendent,  at  $90:  April,  Aug.  1-Nov.  30,  Dec.  6-15,  Mar.  15-31 .  528  38 

Superintendent,  at  $3:  July  20-27,  Dec.  1-5,  $39;  at  $75,  Feb.  24-28,  $13.39 .  52  39 

Caretaker  at  $50:  May  1-July  19,  July  28-31,  Dec.  16-Feb.  23,  Mar.  1-14 .  276  56 

Building  temporary  bridge,  and  making  dyke:  April  7  to  30,  1914: — 

Labourers,  192  d.  at  $1.75;  overpaid  25c .  336  25 

Yacht  E.  Viau:  April  8  to  30,  1914:  20  cl.  at  $2 .  40  00 

Deepening  the  river  St.  Louis  de  Gonzague:  Aug.  4  to  Dec.  5,  1914  ($3,004) — 

Motor-boat,  E.  Viau,  100  d.  at  $2;  blacksmith,  M.  Poirier,  97  d.  at  $2 .  394  00 

Miners,  days  at  $2:  R.  Caron,  99,  R.  Viau  23,  E.  Vinet  70 .  384  00 

Boxmen,  days  at  $2:  U.  Cuerrier  95,  W.  Guerin  97,  A.  Leduc  71,  J.  Leduc  23,  1L  Viau 

72,  E.  Vinet  27 . ; . . .  770  00 

Labourers,  days  at  $1.75:  O.  Cuerrier  49,  L.  Desrosiers  95,  J.  B.  Guerin  99,  M.  Guerin  91, 

T.  Laplante  93,  O.  Laurin  91,  A.  Leduc  22,  A.  Legault  61,  C.  Legault  47,  A.  Leger  84, 

E.  Rufiange  100 .  1,456  00 

Repairs  at  St.  Louis  de  Gonzague,  Feb.  22-28,  March  14-3 1 ,  1915:  labourers,  65  d.  at  $2 .  130  00 

Fitting-out  dredge  No.  101  at  St.  Louis  de  Gonzague,  April  6  to  30,  1914  ($143) — 

Captain  at  $75,  D.  St.  Onge,  14  d.,  $25;  crancsman  at  $50,  E.  Guerin,  15  d.,  $25 . '. . .  50  00 

Foreman  at  $40,  Jos.  St.  Denis,  22  d.,  $33;  caretaker  at  $40,  D.  Leger,  15  d.,  $20 .  53  00 

Deckhands  at  $40:  F.  Guerin,  15  d.,  $20;  O.  Guerin,  15  d.,  $20 .  40  00 

Dredge  pay-lists:  Aug.  4  to  Dec.  6,  1914  ($1,131.95) — 

Captain  at  $75,  D.  St.  Onge,  $292.75;  cranesman  at  $50,  E.  Guerin,  $195.16 .  487  91 

Fireman  at  $45,  Joe  St.  Denis,  $175.65;  watchman  at  $40,  D.  Leger,  $156.13 .  331  78 

Deckhands  at  $40:  F.  Guerin,  $156.13,  D.  St.  Denis,  $156.13 .  312  26 


Carried  forward .  183,019  23 
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Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts. 

Brought  forward .  183,019  23 

Dredge  Xo.  101;  St.  Louis  de  Conzaguc — Concluded. 

Repairing  dredge,  March  22-31,  1915:  engineer  at  $75,  D.  St.  Onge,  9  d.,  $21.77;  fireman  at 

$45,  S.  St.  Denis,  9  d.,  $13.06 .  34  83 

Canadian  Explosives:  Starlight  dynamite,  60  p.c.,  40  cases  at  $8,621;  freight,  Bcloeil  to  St. 

Louis,  $26 . . .  371  00 

Langcvin,  N.,  Valleyfield:  50  p.c.  dynamite,  27  cases  at  $16;  caps,  39  boxes  at  $2.50;  steam 

cyl.  oil,  49  gal.  at  80c.;  machine  oil,  47  gal.  at  60c.;  sundry  hardware,  $214.29 .  811  19 

Picard  &  Freres,  St.  Louis  de  Gonzague:  sacks  for  dyke,  600  at.  5c.;  coal,  131-3  net  tons  at 

$5.25;  carting  coal,  131-3  tons  at  $1.50 .  916  29 

Quenneville,  Isaie,  Valleyfield:  foundry  work .  137  28 

Yiau,  Benj.,  superintendent:  travel  and  outlay .  56  10 

Viau,  E.,  empty  sacks  for  dyke,  675  at  5c.,  straw,  $7,  labour,  $4 .  44  75 

Hardware:  Geo.  Robert,  $54.67,  A.  Viau,  $60.06 .  114  73 

Lumber,  $78.10;  smithwork,  $26.50;  2  pr.  wading  trousers,  $20;  sundry,  $4.01 .  128  61 

Dredge  No.  102  and  Tug  “ Eileen ”  ($7,829.87) — 

Captain  O.  Martin:  at  $80,  April-Oct  ,  $560;  at  $85,  Nov.,  Mar.  23-31,  $109.68;  at  $42.50,  Dec.  1- 

Mar.  22,  $157.66 . -. .  827  34 

Cranesman  at  $55,  Eug.  Page,  April  24  to  Dec.  3,  1914 .  403  15 

Fireman  at  $40,  Codaz  Matte:  April  7  to  Nov.  30,  $312;  bonus  at  $2,  $15.07 .  327  07 

Deckhands  at  $35,  June  15-Nov.  30:  E.  Boileau,  $193.67,  bonus,  $11.07;  Jos.  Hart,  $193.67, 

bonus,  $11. 07 .  409  48 

Seowman  at  $35,  F.  X.  Hamelin:  June  15-Nov.  30,  $192.54;  board,  $11.07 .  203  61 

Tug  captain  at  $55,  Geo.  Limoge,  April  7  to  Nov.  30,  1914 .  429  00 

Tug  engineer,  $55,  Ph.  McLennan,  June  15  to  Nov.  30,  1914 .  304  33 

Tug  fireman  at  $40,  R.  Chartrand,  April  7-22,  June  15-Dec.  3,  $246.53,  bonus,  $15.26 .  261  79 

Watchman  at  $35,  Dan.  Wiseman:  June  15  to  Nov.  30,  1914 .  1 93  67 

Caretaker  at  $50,  A.  H.  Wallace:  April,  Dec.  1  to  Mar.  31 .  250  00 

Cook  at  $40,  H.  Nadon:  June  15  to  Nov.  30,  1914 . 221  33 

Board  paid  to  crew:  before  June  15,  1914,  at  50c.,  $148,  sundry,  $19.40 .  167  40 

Board  paid  to  H.  Nadon,  at  50c.  a  day,  or  $15  a  month,  June  15  to  Nov.  30,  1914 .  923  50 

Board  of  other  employees  in  April,  May,  1914,  at  $1.50,  paid  to  J.  A.  Benardin  &  Co.,  Buck¬ 
ingham,  for  H.  H.  Harrington,  31|d.,  A.  M.  Oliver,  26  d.,  I.  Gonneur,  26 d .  125  25 

Bothwell,  G.  N.,  Buckingham:  bal.  of  $350  for  docking  dredge  and  tug,  winter  of  1913-14,  $150; 

extra  for  use  of  dock  for  May,  1914,  $52 .  202  00 

Campbell  Steel  and  Iron  Works,  Ottawa: — 

Repg.  1  yd- bucket:  material,  $28.72;  mechanics,  230  hr.  at  70c .  189  72 

Turntable,  No.  4:  material,  924  lb.  at  3|c.,  mechanics,  151  hr.  at  70c .  138  04 

Consumers  Cordage  Co.:  best  manilla  rope,  712  lb.  at  $13.72;  sundry,  $5.90 .  103  59 

Heney,  John  &  Son:  lump  coal,  1071  net  tons  at  $4.75 .  511  82 

Lewis  Bros.:  g  in.  BBB  chain,  1,654  lb.  at  $4.38 .  72  45 

River  Lievre  Navigation  Co.;  use  of  dry-dock  and  plant  to  winter  dredge  No.  2,  $225;  $125  due 

Dec.  1st,  1914  ($100,  due  May  1,  1915) .  125  00 

Traders’  Co.,  Buckingham:  dynamite,  10  cases,  at  $9.50;  sundry  hardware,  $64.94 .  159  94 

Foundry  work:  A.  H.  Coplan  &;  Co.,  $42.97,  Davidson  &  Crooks,  $63.86,  A.  Fleck, $80.45, 

Hull 'Foundries,  $50.80,  Maass  Bros.,  $107.04,  J.  W.  Pask,  $26.20 .  371  32 

Hardware:  S.  Fisher,  $50.31,  Frothingham  &  Workman,  $132.57,  General  Supply  Co.,  $45.30, 

sundry,  $34.52 .  262  70 

Paint  and  oil:  Kelly  Oil  Co.,  $20.60,  McColl  Bros.  &  Co.,  $29.96,  Ottawa  Paint  Works,  $80.18  130  74 

Labour  on  coal:  M.  Butler,  $16,  J.  Pratt,  $59.77 .  75  77 

Smithwork,  $61.21,  cartage,  $50.83,  steamer,  freight  and  fares,  $39.60,  lumber,  $39.29,  travel 
and  outlay,  $36.5®,  dynamite,  $29.45,  board,  $27.25,  laundry,  $22.62,  50  ft.  hose,  $21.50 
sundry  $111.56 .  439  86 

Dredge  Vo.  103  and  Tug  “  Alva ”  ($9,U2.97). 

Captain  E.  C.  Robertson:  at  $100,  April  1-Dec.  31,  Mar.  25-31,  $992.58;  at  $50,  Jan.  1-Mar. 

24 .  1,061  29 

Cranesman  at  $55,  Geo.  Robertson:  April  1-Dec.  19,  March  25-81 .  486  13 

Fireman  at  $40,  Thos.  Barbeau:  May  9-Dec.  19,  Mar.  29-31;  bonus,  $14  71  .  312  78 

Deckhands  at  $35:  P.  Boucher,  $119.68;  M.  Carufel,  $119.68,  bonus,  $13.68;  Isaac  Julien, 

$279.82,  bonus,  $15.99 . 548  85 

Scowmen  at  $35:  M.  Carufel,  $119.68;  J.  Boucher,  $64.35;  Arsene  Boiselair.  $54.19,  bonus,  $3.03  241  25 

Watchmen  at  $35:  P.  Boucher,  $46.29;  N.  Saucier,  $108.39;  A.  Grenier,  $130.97 .  285  65 

Cook  at  $40,  T.  Reniere,  May  11  to  Dec.  19,  1914 .  291  62 

Board  of  men  on  dredge  and  tugs,  2,776  d.  at  50c.,  728  meals  at  20c.;  total,  $1,533.60;  paid 

to  T.  Reniere,  $1,388 .60,  to  men  direct  $145 . . .  1,533  60 

Laundry  for  dredge:  T.  Reniere,  6f  m.  at  $3 .  20  00 

Carried  forward .  198,245  05 
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Dredge  Vessels:  Ontario  and  Quebec— Continued.  S  cts. 

Brought  forward .  193,245  05 

Dredge  ATo.  105  and  Tug  "Alva" — Concluded. 

ray-lists  of  Tug  Alva,  April  1  to  Dec.  19.  1914  ($1,373.74) — 

Captain  at  $05,  Alex.  Potter,  April  13  to  Dec.  9,  1914 .  512  87 

Engineer,  J.  Poirier,  April-June,  3  m.  at  $55;  July  1-Dec.  19,  at  $00,  $336.77 .  501  77 

Firemen:  at  $40,  E.  Julien,  $189.68;  P.  Boucher,  $154.84,  bonus,  $14.58 .  359  10 

Pay-list  of  Tug  Blanche  between  May  13  and  31;  captain,  A.  Nadeau,  29  d.,  $51.45;  engineer 

W.  Robidoux,  19  d.,  $30.65;  fireman.  Rod.  Plante,  19  d.,  $24.52 .  106  62 

Travel  of  crew:  Dec.,  1912,  $4.90;  Mar.— May,  1914,  $39.45;  Dec.,  1914,  $39.25;  March,  1915, 

$7.85 .  91  45 

Can.  Con.  Rubber  Co.:  hose,  25  ft.  at  $1.44;  sundry,  $32.40 .  68  40 

Canadian  Import  Co.:  American  steam  coal,  205-275  net  tons  at  $3.80 .  780  04 

Davidson  &  Crooks:  castings,  3,701  lb.  at  3*0. ;  washer,  $2.45 .  132  00 

McCall  Bros.  &  Co.:  Vesta  boiler  compound,  981  lb.  at  14c.;  oil,  $23.74;  soap,  $8.48 .  169  56 

Robertson,  E.  C.:  travel  and  sundry  outlay .  75  32 

Tourville  Lumber  Mills:  damage  by  Tug  Mina  G.  to  boathouse,  $10;  trip  in  motor  boat,  $10  20  00 

Vulcan  Tube  Cleaning  Systems:  Vulcan  soot  cleaner  installed  in  dredge  boiler .  125  00 

Foundry  work:  Campbell  Iron  Works,  $553.55,  A.  H.  Coplan  Co.,  $42.98,  Alex.  Fleck,  $102.98, 

Hull  Foundries,  $50.80,  Maass  Bros.,  $128.93,  J.  and  R.  Weir,  $149.93,  sundry,  $49.52.  .  .  1,078  69 

Hardware:  S.  Fisher,  $90.98,  Frothingham  &  Workman,  $66.40,  General  Supply  Co.,  $65.47, 

sundry,  $106.58. . .  329  43 

Paint  and  oil:  Kelly  Oil  Co.,  $30.58;  Ottawa  Paint  Works,  $92.66 .  123  24 

Coal,  $58.15,  smithwork,  $38.70,  rope,  $36.65,  sundry,  $45.13 . , .  178  63 

Overpayment  to  S.  Fisher,  refunded  in  1915-16! .  9  68 

Dredge  105  and  Tug  “ Sir  John"  ($11 ,405.23). 

Captain,  J.  McKenty:  at  $100,  April  1-Dec.  6,  Feb.  1-Mar.  31,  $1,019.35;  at  $50,  Dec.  7-Jan.  31, 

$90.32;  overtime,  3§  d.  $11.38 . .  1,121  05 

Cranesmcn  at  $65:  Hugh  Shanahan,  April,  $65;  H.  Pack,  May  1-Nov.  30,  $455,  overtime,  $7.39  527  39 

Firemen  at  $40:  W.  Hunter,  $40;  John  Monck,  $120;  T.  Bass,  $169.07 .  329  07 

Watchman  at  $50,  II.  Peck,  Dec.  7-Mar.  31,  $190.32;  carpenter,  A.  Cronkhite,  4  d.  at  $4 .  206  32 

Cooks  at  $50:  Mrs.  John  Monck,  $180,  Mrs.  Bagnell,  $144.68;  sundry,  $69.84 .  394  52 

Deckhands,  $537.52;  scowmen,  $310.86;  night-watchmen,  $286.77,  at  $35  a  month:  C.  P. 

Bagnell,  $101.27,  R.  Dew,  $192.27,  M.  Gillem,  $299.20,  W.  Hunter,  $264.17;  sundry,  $278.24  1,135  15 

Boarding  crew  of  dredge  and  tug,  J.  McKenty:  50  c.  a  d.,  $1,296;  meals,  30  at  17c .  1,301  10 

Meals  at  50c.,  paid  to  crew,  April  1  to  12,  Mar.  29-31 .  51  50 

Tug  captain  at  $70,  James  Hunter:  April  1-Dec.  6,  Mar.  29-31,  $580.32;  overtime,  $7.97.  r -  588  29 

Tug  engineer  at  $65,  J.  Baldwin,  April  1-Dec.  6,  Mar.  29-31,  $538.87;  overtime,  $9.49 .  548  36 

Tug  firemen  at  $40:  W.  Beasley,  $226.62,  R.  Dew,  $46.93,  H.  Edwards,  $64.08 .  337  63 

Wattam,  J.  II.,  Waupoos,  Ont.,  inspector  of  dredging,  June  16  to  Aug.  8,  1914:  44  week  d.  at 

$3;  overtime,  $3.20 .  135  20 

Travel  of  employees  to  and  from  dredge . r. .  64  60 

Consumers  Cordage  Co.,  manilla  rope:  200  ft.  of  2|-in.,  320  lb.  at  $14.46;  l§-in.,  520  lb.  at 

$13.47 .  116  31 

Collier,  Albert,  Milford,  soft  coal,  65  tons  at  $5 .  325  00 

Drummond,  McColl  &  Co.:  l|-in.  spec.  flex,  plough  steel  rope,  500  ft.  at  $24.70 .  123  50 

Goodyear  Rubber  Co.:  11-in.  x  6-ply  waterhose,  100  ft.  at  53c.,  U-in.  x  8  ply  steam  hose, 

50  ft.  at  $1.44;  couplings,  $2.75 .  127  75 

Hepburn  Bros.:  soft  coal,  38-555  net  tons  at  $5.50,  55-28  at  $6.25;  stove  coal,  3  tons  at  $7.50; 

repairs  to  dredge  and  tug,  $88.29 .  668  43 

Lake  Coal  C'o.,  Newcastle:  steam  coal,  20-67  net  tons  at  $5.80,  9-04  at  $6;  5  tons  stove  coal, 

$7.50 . : .  18159 

McClellan  &  Co.,  Bowmanville:  coal:  soft,  169-405  net  tons  at  $5.50;  hard,  4  tons  at 

$7.50;  flooring,  80c .  962  53 

McKenty,  J.:  laundry  at  $3,  April  13-Nov.  30,  $22.80;  sundry  outlay,  $78.13 .  100  93 

Ontario  and  Quebec  Navigation  Co.,  Picton:  repairs  to  dredge  105  and  tug  Sir  John,  Jan.  10 

to  April  23,  1914 .  1,006  69 

Foundry  work:  Bowmanville  Foundry,  $61.26,  Poison  Iron  Works,  $376.67,  John  Whitfield 

Co.,  $54.79;  sundry,  $72.94 .  565  66 

Hardware:  Frothingham  &  Workman.  $90.93;  sundry,  $102.34 .  193  27 

Paint  and  oil:  Kelly  Oil  Co.,  $56.67,  Ottawa  Paint  Works,  $91 .44 .  148  11 

Coal,  $49  39,  freight,  $25,  cartage,  $20,  driving,  $19.50,  sundry,  $31 .39 .  145  28 

Dredge  No.  105:  Scows  ($6,741-62). 

Ontario  and  Quebec  Navigation  Co.:  re-building  scow  No.  28:  Dec.  9,  1913  to  April  30,  1914: 
foreman,  400  h.  at  50c.;  assistant  foreman,  100  h.  at  45c.;  ship  carpenters,  3,089  h.  at  35c., 

1,080  at  30c.;  labourers,  575  h.  at  30c.,  515  h.  at  27^c.,  310  h.  at  25c.;  smith  and  helper, 

105  h.  at  80c.;  6  x  8-in.  yellow  pine,  5,139  ft.  at  $46;  hauling  out  scow,  Dec.  9,  1913,  $37.50; 

lay  d.  on  dry-dock,  83  d.  at  $3;  sundry,  $464.01  .  3,112  68 
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Brought  forward . 

Dredge  No.  105;  Scows — Concluded. 

Ontario  and  Quebec  Navigation  Co.:  re-building  Scow  No.  29:  Dec.  9,  1913  to  April  18,  1914: 
foreman,  525  h.  at  50c.;  asst,  foreman,  25  h.  at  40c.,  400  h.  at  45c.;  ship  carpenters,  3,443 
h.  at  35c.;  labourers,  1,625  h.  at  30c.,  445  at  27§c.,  475  at  25c.;  smith  and  helper,  67  h.  at 
80c.;  white  oak,  2,152  ft.  at  $90;  yellow  pine,  7,000  ft.  at  $46;  hauling-out  scow,  Dec. 
9,  1913,  $37.50;  lay  d.  on  dry  dock,  84  at  $3;  sundry,  $383.98 . 

Dredge  No.  106  and  Tug  “ Mina  G."  {$7 ,039 .55) . 

Captain  at  $100,  Guy  E.  Robertson,  April  1  to  June  8,  1914 . 

Captain,  S.  A.  Shaver:  at  $100,  June  9-Dec.  31,  Mar.  26-31,  $696.02;  at  $50,  Jan.  1-Mar.  25, 

$140.32;  add  voucher  55989  not  at  hand,  $11.29 . . . 

Engineer  at  $55,  N.  Daoust,  35  d.  in  Nov.-Dee.,  1914 . 

Firemen  at  $-10:  C.  Tranchemontagne,  $81.35,  C.  Chaput,  $178.80,  Geo.  Antaya,  $37.33, 

A.  Demers,  $48.77 . . . 

Deckhands,  $977.88,  scowmen,  $169.54,  watchmen,  $273.65,  at  $35  a  m.:  Geo.  Antaya, 
$260.87,  Eug.  Autotte,  $54.94,  C.  Chaput,  $75.84,  Peter  Furnell,  $49.64,  Michael  Hyde, 
$141.12,  O.  Liboirom,  $80.77,  Jas.  Porter,  $293.54,  Robt.  Porter,  $252.16,  Tlios.  Robinson, 

$207.67;  sundry,  $4  52. ; . \ . 

Cook  at  $40:  Mrs.  R.  Poi'ter,  April  8-Nov.  28,  $308,  Mrs.  R.  Furnell,  Dec.  3-12,  $12.90 . 

Tug  captain,  M.  Nadeau,  Aug.  $55;  tug  fireman,  R.  Plaunt,  Aug.,  $40 . 

Tug  engineers:  Lorenzo  Dair,  April,  $55;  U.  Robidoux,  Aug.,  $50 . 

Board  of  crews,  2,109  d.  at  50c.;  meals,  266  at  20c.;  total,  $1,107.70;  paid  to  Mrs.  R.  Porter, 

$1,038.50,  to  Capt.  Shaver,  $45.70,  to  Capt.  Harney,  $19,  to  men,  $4.50 . 

Travel  of  employees  to  and  from  dredge . 

Canadian  Import  Co.:  steam  coal,  190-47  net  tons  at  $3.80 . 

Consumers  Cordage  Co.:  best  manilla  rope,  480  lb.  at  $14.70;  marline,  $1 .67 . 

Dominion  Wire  Rope  Co.:  f-in.  plow  steel  hoisting-rope,  679  ft.  at  $7.32;  sundry,  $12.07 . 

Hall  Coal  Co.,  coal:  steam,  12|  tons  at  $3.80;  chestnut,  3  tons,  $23.25;  cartage,  $3.25;  bags, 

$1.50 . , . 

McColl  Bros.  &  Co.:  Vesta  boiler  compound,  954  lb.  at  14c.;  oil,  $40.61;  grease,  $3.81 . 

Porter,  Mrs.  R.,  washing  dredge  linen:  April-Nov.,  8  m.  at  $3;  overpaid,  $3 . 

Savage  &  MacDonnell  Co.:  red  and  white  pine,  3,952  ft.  at  $45 . 

Foundry  work:  Hall  Engineering  Works,  $99.72;  J.  &  R.  Weir,  $293.21;  sundry,  $70.05 . 

Hardware:  S.  Fisher,  $64.33;  Frothingham  &  Workman,  $117.53;  Gen.  Supply  Co.,  $35.22; 

F.  O.  Ranger,  $102.80;  sundry,  $34.23 . 

Plumbing,  $56.45;  paint,  $36.28;  3  sheaves,  $26.20;  oil,  $24.23;  22  ft.  boat,  $23.50;  straw,  $23.49; 
team,  $22.20;  hose,  $21.50;  smithwork,  $20.45;  sundry,  $58.54..  .*. . 

Dredge  No.  106,  Coal  Barge. 

Cantin,  A.,  Montreal:  foreman,  10  h.  at  50e.;  carpenters  and  caulkers,  450  h.  at  40c.;  oak,  320 
ft.  at  $150;  pine,  851  ft.  at  $60;  sundry  $56.16 . f .- . 

Dredge  A ro.  108,  and  Tug  Aylmer  {$7,902 .46) . 

Captain  J.  H.  Davison:  at  $80,  Apr.-Nov.  30,  Mar.  24-31,  $660.65;  at  $40,  Dec.  1-Mar.  23, 

$149.68 . ^ . 

Cranemen  at  $55,  A.  E.  Leblanc,  April  to  Nov.  28,  1914 . 

Fireman  at  $40,  Jos.  Martel,  June  13  to  Nov.  24,  1914 . 

Caretaker,  at  $50,  A.  E.  Mitchell,  Nov.  24-Mar.  31,  $211.67;  watchman  at  $50,  A.  Douais, 

April-May,  $100 . 

Deckhands,  scowmen,  labourers,  watchmen  at  $35  a  m.:  A.  Douais  $203,  Paul  Leon  $126.  . . . 

Jos.  Patenaude  $215.90,  Albert  Proulx  $185.50,  sundry  $232.20 . 

Tug  captain  at  $55:  Leon  Chartier  $69.81,  J.  P.  Waters  $10.50,  Frank  Tremblay  $217.87 . 

Tug  engineer  at  $55:  O.  Guertin  $71.32,  H.  J.  Wargnier  $291.50 . 

Tug  foreman  at  $40:  H.  Deschamps  $33.25,  A.  Saucier  $212. . . 

Cook  at  $40,  Jos.  Dube,  June  13  to  Nov.  28,  1914,  $221.33 . 

Board  of  crews,  2,212  d.  at  50c.;  3  meals,  60c.;  total,  $1,160.60;  paid  to  Jos.  Dube  $.890.85,  to 

men  $215.75 . *. . 

Blasting  at  Fitzroy  Harbour,  Nov.  4-14,  1914,  10  d.:  John  Morin  $40,  Archie  Craig  $20,  Jack 

Hickson  $20 . . . . 

Carpenter,  repairing  woodwork  of  dredge  and  tug;  Hugh  Monerief,  13J  d.  in  April 

at  $2.75 . \ . . . . . 

Aylmer  Coal  and  Supply  Co.:  carting  coal,  124-6  net  tons  at  35c.;  chestnut,  2  tons  at  $8,  2  at 

$8.25;  sundry  $10.65 . 

Baillie,  Jas.,  Aylmer,  rent  of  lot,  y.  to  Nov.,  1914 . 

Builders  Supply  Co.,  Ottawa,  50  p.e.  dynamite,  6  cases . 

Consumers  Cordage  Co.,  best  manilla  rope,  184  lb.  at  $14.46,  202  at  $14.47 . 
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Brought  forward . 


Dredge  No.  108,  and  Tug  Aylmer — Concluded. 

Davidson  &  Crooks:  propellors,  8  at  $16;  Montreal  steel  range,  $59 . 

Drummond,  McCall  &  Co.,  two  1  in.  plow  steel  cables,  610  ft.  at  $12.80 . . 

Heney  &  Son,  lump  coal,  84-7  net  tons  at  $4.47,  202  05  at  $4.90 . . . 

Ritchie,  R.  &  T.,  lumber,  $38.04;  repairing  wharf  (damaged  by  scows  in  1910,)  $200 . 

Thompson,  R.  H.,  Quyon:  carting  coal  from  cars,  200- 1  tons  at  65c.;  carting  coal,  dump  to 

scows,  134  tons  at  40c.;  sundry,  $8.70 . 

Upper  Ottawa  Improvement  Co.,  hauling  dredge  and  scows  on  to  ways  at  Quyon,  Nov.,  1914. 
Hardware  $110.96,  305  ft.  steel  cable  $42.15,  oil  $32.17,  hose  $31.87,  travel  and  outlay  $28.75, 
smithwork  $26.97,  laundry  $22.45,  foundry  work  $19.54,  sundry  $44.49 . 

Dredge  No.  109,  Industry  and  Tug  Hercules  ($30,321 .54). 

Captain  It.  Gavin,  at  $135,  April  1-Dec.  31,  Feb.  16-Mar.  31,  at  $67.50,  Jan.  1-Feb.  15 . 

Assistant  runner  at  $75,  Chas.  Hulks:  April  1-Dec.  14,  Mar.,  $708.87;  bonus,  $16.65 . 

Craneman  at  $60,  P.  Solomon:  April  1-Dec.  10,  Mar.  15-31,  $532.25;  bonus,  $16.65 . 

Machinists  at  $80:  P.  Harvey,  April,  $80;  Chas.  Leal,  May  24-Dec.  13,  Mar.,  $614.20,  bonus, 

$13.16 . . 

Ship  carpenters  at  $65:  John  M.  Smith  &  Son  $415.16,  John  Inch  $150.65 . 

Firemen  $641.20,  oilers  $306.43,  winchmen  $273.12,  total  $1,220.75,  paid  as  follows:  J.  Dowling 
$231.29,  A.  Montgomery  $204.44,  A.  McConnell  $126.55,  H.  Rowe  $73.54,  John  A.  Rowe 

$203.22,  Sidney  Scott  $99.35,  Wallace  Younger  $166.45,  sundry  $115.91 . 

Deckhands  $489.13,  scow  men  $552.56,  total  $1,041.69,  paid  as  follows:  M.  K.  Anderson  $113.08, 

W.  J.  Dowling  $152.18,  Earl  Owen  $110.50,  G.  Sargeant  $125.62,  sundry  $520.31 . 

Watchmen  and  caretakers  at  $50:  Wm.  Gregory  $182.26,  C.  S.  Hodgins  $132.26,  D.  M.  Hughes 

$26.67 . " . 

Carpenters  $78.45,  assistant  cooks  at  $20,  $172.90 . 

Cook  at  $55,  John  E.  Hewitt:  April-Dee.  10,  Mar.  20-31,  $479.03;  bonus,  $16.65 . 

Board  of  crew,  4.044J  d.  at  50c.;  meals,  7  at  35c.,  82  at  20c.;  total,  $2,041.01;  paid  to  It.  Gavin, 

$1,769.51,  to  crew7,  $271.50 . 

Pav-lists  of  Tug  Hercules,  April  1  to  Dec.  12,  March  ($4,881 .42) — 

Captain  at  $90,  C.  E.  Gould,  April  1  to  7,  1914 . 

Captain  at  $90,  Frank  German:  May  6-I)ec.  10,  Mar.,  $734.51;  bonus,  $14.32 . 

Engineer  at  S90,  Geo.  H.  Finn:  April  1-Dec.  12,  Mar.,  $844.84;  bonus,  $16.65 . 

Mates  at  $60:  R.  Leonard  $42,  John  Casselman  $409.99 . 

Oilers  at  $40:  John  Glover  $113.33,  Thos.  Iliott  $26.02,  John  Allen  $245.81 . 

Firemen  at  $40:  Harry  Miller  $114.67,  Samuel  Best  $349.55,  C.  Pitcher  $98.66,  Jas.  Robson 

$128.99 . : . 

Deckhands  at  $35:  A.  Currie  $120.81,  A.  Ullman  $216.38,  Chas.  German  $151.58 . 

Cook  at  $45,  Mrs.  Frank  German:  May  23-Dec.  10,  $297.58;  bonus  $13.23 . 

Board  of  crew  (paid  to  Capt.  Frank  German)  1,815  d.  at  50c.,  70  meals  at  20c . 

Travel  of  crew  to  and  from  dredge  $343.25,  sundry  outlay  by  Captain  Gavin,  $144.42 . 

Campbell  Steel  and  Iron  Works:  8  plates,  6,187  lb.  at  3£c.;  mechanics,  117  h.  at  70c . 

Can.  Fire  Hose  Co.:  cold  water  hose,  75  ft.  at  45c.  75  ft.  at  32c;  50  ft.  steam  hose  93  ft  at 

93c . # . ; . ; . . . 

Can.  Steel  Foundry:  pattern  equipment  for  dipper-lip,  $150;  dipper-lip,  3,075  lb.  at  12c; 

charges,  $3.52 . . . . . 

Collingwood  Shipbuilding  Co.  ($2,157.40) — 

Foundry  work:  for  Industry,  $1,285.94;  for  scowr  No.  14,  $295.46 . 

Steam  coal  at  $4.50;  dredge,  95  tons,  tug,  33  tons . 

Consumers’  Cordage  Co.:  140  fath.  Z\  in.  best  manilla  tow-line,  2,855  lb.  at  $13.47 . 

Cooper,  D.  G.,  coal:  soft,  23-66  net  tons  at  $5;  chestnut,  2  tons  at  $7.50 . 

Davis-Smith-Malone  Co.:  soft  coal,  240-43  tons  at  $3.78;  sundry,  $23 . 

Drummond,  McCall  &  Co.,  spec.  flex,  plough-steel  wire  rope:  i-in.,  900  ft.  at  $8.60,  li  in.,  252  ft. 

at  $34.75,  2\  in.,  220  ft.  at  $102,  3  reels,  $20.80 . 

General  Supply  Co.:  2j  in.  best  plough-steel  rope,  225  ft.  at  $100.52;  reel,  $5;  sundry  hardware, 

$109.82 . 

Greening  Wire  Co.:  2-J  in.  armor-clad  rope,  220  ft.  at  $1.30;  reel,  $12 . 

Hesson  &  Co.:  elm,  3,093  ft.  at  $40;  birch,  1,500  ft.  at  $40;  sundry,  $4.26 . 

Hull  Foundries:  nickel  steel  castings,  5,690  lb.  at  14^c.,  5,690  at  14c.;  steel  castings,  614  lb. 

at  12c.,  4,159  at  10c . . 

Independent  Cordage  Co.:  manilla  rope,  2,610  lb.  at  14c.;  sundry,  $12.97 . 

Kennedy,  Wm.  &  Sons:  9  in.  dipper-teeth,  5  at  $86.85;  sundry  foundry  work,  $169.44 . 

Lee,  Wm.  T.  &  Sons,  table  linen,  bedding,  etc . 

Leetham,  E.  S.,  Ottawa:  Douglas  fir  timber,  40  x  40  in.  x  55  ft.,  7,333  ft.  at  $59.25 . 

Martin  International  Trap  Rock  Co.,  Bruce  Mines:  f  lump  Youiogheny  coal,  2542  net  tons  at 

$3.95,  256-237  at  $4.45;  sundry,  $44.17 . .* 

McColl  Bros.  &  Co.:  Vesta  boiler  compound,  655  lb.  at  14c.;  oil,  $80.73;  freight,  $8.32 . 

New  Ontario  Dock,  Sault  Ste.  Marie:  soft-coal,  65  tons  at  $3.25;  sundry,  $3.50 . 

Owen  Sound  Tug  Line:  running,  16  h.  at  $4;  towing,  38  h.  at  $4;  lay  for  weather,  22  h.  at  $3 
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Brought  forward .  203,305  93 

Dredge  No.  109,  Industry  and  Tug  Hercules — Concluded. 

Smith,  F.  C.,  Meaiord:  steam  coal,  35-6  net  tons  at  $4. 38,  11-503  at  $5;  stove  coal,  2  tons  at 

$7.50;  unloading  35-6  tons  at  25c.;  freight  from  Collingwood,  $7.12 .  244  49 

Weaver  Coal  Co.,  f  lump  coal,  61  - 8  net  tons  at  $3.93 .  242  87 

Foundry  work;  Maass  Bros.  $75.08,  Northern  Foundry  and  Machine  Co.  $987.19;  sundry,  $87.26  1,149  53 

Hardware:  Can.  Fairbanks-Morse  Co.  $73.27,  S.  Fisher  $83.82,  Frothingham  &  Workman 

$221.78,  Stephens  Store  $50.33,  E.  A.  White  $59.10,  Whites,  Ltd.  $82.77,  sundry  $126.58..  703  65 

Paint  and  oil:  Kelly  Oil  Co.  $130.55,  Ottaw’a  Paint  Works  $210.83 .  341  38 

Freight,  C.P.R.  $149.44,  G.T.R.  $159.68 .  309  12 

Laundry  $82,  smith  work  $42.75,  coal  $37.50,  lumber  $32.15,  oil  pump  $25,  12  mattresses  $24.60, 

sundry  $26.50 .  270  50 

Dredge  No.  109,  Scows  14  and  15. 

Collingwood  Shipbuilding  Co.,  repairs  to  Scow  No.  15,  April,  1914 .  84  78 

Northern  Foundry  and  Machine  Co.,  repairs  to  Scows  14  and  15,  Mar.,  1915 .  311  50 

Dredge  No.  110  and  Tug  “ Archie  Stewart.” 

Captain.  H.  J.  Taggart:  at  $100,  April  1-Dec.  12,  Feb.  26-28,  Mar.  17-31,  $897.81;  overtime, 

$5.33;  at  $50,  Dec.  13-Feb.  25,  Mar.  1-16,  $151.10... .  1,054  24 

Captain,  Wm.  Mclninch,  with  captain  of  dredge,  13  d.  in  Mar .  48  22 

Cranesman,  M.  Bissonnette:  at  $65,  April-June,  $195;  at  $75,  July  1-Dec.  5,  Mar.  28-31, 

$396.78;  overtime,  $4 . » .  595  78 

Assistant  runner,  J.  Perusse:  at  $65,  June  1-Dec.  12,  Mar.  28-31,  $423.55;  overtime,  $3.47.  .  427  02 

Firemen  8307.08,  oiler  $33.33,  winchman  $335.33,  at  $40  a  month,  $075.74;  paid  to  A.  Blondeau 

$335.33,  E.  Ratte  $244.41,  small  payments  $96 .  675  74 

Cook  at  $50:  A.  Poitras  $325.80,  small  payments  $70.59 .  396  39 

Deckhands  $1,151. TV,  scowmen  $218.60,  watchmen  $262.91,  at  $35,  $1,633.28;  paid  to  J.  G. 

Bernier  $303.52,  E.  Bilodeau  $260.41,  G.  Cadrin  $181.77,  W.  Gagnon  $212.77,  J.  Lajoie 

$294.17,  T.  Laverdure  $221.41,  small  payments  $159.23 . . .  1,633  28 

Assistant  cook  at  $20,  H.  Morin . .  118  00 

Watchmen  at  $50:  J.  Archambault,  Dec.  13-Mar.  31,  $180.65;  Ph.  Dupuis,  Dec.  12-Mar.  31. 

$182.26 . ' . . ... . .'  362  91 

Paylists  of  Tug  Archie  Stewart  (working  in  May  with  Dredge  116) —  » 

Captain,  S.  Boily:  at  $05,  April,  May,  $130;  at  $70,  June  1-Dec.  2,  $422.26;  bonus  $14.87..  567  13 

Engineer,  A,  Chamberland:  at  $60,  $240;  at  $65,  $295.16 .  535  16 

Firemen  at  $40:  F.  Brochu  $273.67,  C.  Corrigan  $22.45,  A.  Pollock  $223.80,  V.  Ruel  $90.67  610  59 

Deckhands  at  $35:  C.  Boily  $281.09,  E.  Boucher  $295.96 .  577  05 

Board  of  crew  of  dredge  and  tug:  days,  4,209  at  50c.;  extra  meals,  111  at  25c.,  78  at  20c.; 

paid  to  J.  Harney  $47,  H.  J.  Taggart  $1,977,  small  payments  $123.85 .  2, 147  S5 

Pilot,  Ben.  St.  Denis:  on  Stewart,  Montreal  to  Ottawa,  Nov.,  1914,  $25;  fare  to  Montreal,  $3  28  60 

Travel  of  crew  to  and  from  dredge  and  tug .  206  10 

Asbestos  Products  Co.:  repairing  boiler  coverings  on  tug  and  dredge,  April,  1914 .  66  56 

Canadian  Consolidated  Rubber  Co.:  I5  in.  P'ara  steam  hose,  50  ft.  at  $1.31;  If  in.  Para  water 

hose,  50  ft.  at  53c .  92  00 

Canadian  Import  Co.,  Quebec: — 

American  lump  steam  coal,  816-94  tons  of  2,000  at  $3.80 .  3, 104  39 

Sydney  steam  coal,  53  tons  of  2,240  at  $4.45;  overpaid  ($264.15— $235.85)  $28.30 .  264  15 

Cantin,  A.,  repairing  International  dumper,  April  3-May,  1914;  carpenters,  calkers,  etc.,  271 

h.  at  40c.;  foreman,  25  h.  at  50c.;  materials,  $34.45 .  155  35 

C lunette  &  Frere,  Montreal — 

Repairing  generator  and  electric  system:  Sept.  22  to  Oct.  24,  1914:  electricians,  472  h. 

at  70c.;  helpers,  472  h.  at  40c.;  materials,  $543.51 .  1,062  71 

Sundry  repairs  to  other  dredge  fixtures . . .  65  55 

( "onsumers’  Cordage  Co.:  best  manilla  rope,  1,036  ft.  at  $13.72,  2,775  ft.  at  $13.47,  sundry  $1.21  517  13 

Davie,  G.  T.  <fc  Sons:  making-up  stern  spud:  materials  $23.71,  labour  $175.25 .  198  96 

Drummond,  McCall  &  Co.:  special  flexible  plow-steel  wire  rope,  If  in.  diam.,  700  ft.  at  $36.70; 

2  reels,  $9 .  265  90 

Dunlop  Rubber  Co.:  50  ft.  High  Peerless  pressure  2  in.  water  hose,  6  lengths  at  $28.12§; 

sundry,  $6.42 . 175  17 

Hall  Coal  Co.,  Montreal:  steam  coal,  72-765  net  tons  at  $3.80;  chestnut  coal,  3  tons  at  $8.25, 

2  at  $8;  cartage  $16.36,  bagging  $7.50. . .  341  16 

Leetham,  E.  S.,  Ottawa  ($1,442.39)— 

Merck.  Douglas  fir,  36  x  36  in.  x  80  ft.,  two  pieces,  17,280  ft.  at  $57.15 .  9S7  55 

Douglas  fir,  24  x  24  in.  x  80  ft.,  2  pieces,  7,680  ft.  at  $59.25 .  455  04 

Levis  ‘Cie  Generale  d’Entreprises’:  steam  floating  derrick  No.  5,  12  h.  in  May,  1914  at  $10...  120  00 

Levis  Quincaillerie:  2  coils  best  manilla  rope,  1,378  lb.  at  15jc.;  cartage,  $1 . . ...  214  59 

Montreal  Dry  Docks  and  Ship  Repairing  Co.:  entrance  of  dredge  into  dock,  and  wintering 

1913-14,  $308;  repairs  to  dredge,  $1,549.70 .  1,857  70 


286,981  72 


Carried  forward 
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Dredge  Vessels:  Ontario  and  Quebec— Continued!  $  cts. 

Brought  forward . 286,981  72 

Dredge  110,  International  and  Tug  “Archie  Stewart ” — Continued. 

Montreal  Drv  Docks  and  Ship  Repairing  Co.,  repairing:  scows,  April,  1914,  $184.41;  coal-scow, 

Mar.,  1915.  826.40 .  210  81 

Montreal  Harbour  Commissioners:  use  of  floating  crane,  181  h.  at  $10 .  185  00 

McCall  Bros.  &  Co.:  Vesta  boiler  compound,  1,136  lb.  at  14c .  159  04 

Quebec  A:  Levis  Ferry:  towing  dredge  International  and  7  scows  to  Montreal,  June  9  to  16, 

1914,  including  two  delays . 700  00 

Sincennes-McNaughton  Line:  towing  dredge  from  harbour  to  dry-dock,  Nov.  27,  1914 .  30  00 

Thom,  J.  S.,  Quebec:  tugs  towing,  June  4  to  8,  1914,  12  h.  at  $5 . • .  60  00 

Foundry  work:  Hall  Engineering  Works  $630.90,  McDougall  Caledonian  Iron  Works  $2,694.61, 

J.  &  R.  Weir  *4.38 . . . .  3,329  89 

Hardware:  S.  Fisher  $78.39,  Frothingham  &  Workman  $104.32,  F.  O.  Ranger  $107.32,  sundry 

$79.92 .  369  95 

Lumber  $34.98,  laundry  $23.45,  paint  and  oil  $15.63,  sundry  $43.84 .  117  90 

Dredge  111  and  Tug  “Marie  Louise ”  (5 6,950.22 ). 

Captain,  Henri  Trottier:  at  S3  a  day,  May-June,  34?  d.,  $103.50;  at  $90  a  month,  July  1-Nov. 

18,  $414;  at  $45  a  month,  Nov.  19-Mar.  31,  $198 .  715  50 

C’ranesman,  Alt’.  Brassard:  at  $2.25  a  day,  8J  d.  in  May,  $19.13;  at  $55  a  month,  June  22-Nov. 

9,  $253 .  272  13 

Firemen  at  $40  a  month:  C.  Bouchard,  $93.80,  Ph.  Brassard,  $89.34 .  183  14 

Cook  at  $40  a  month,  Jos.  Bergeron,  $188;  sailor  at  $2  a  day,  T.  Bouchard,  $8 .  196  00 

Sailors  at  $35  a  month:  F.  Bergeron  $173.90,  T.  Bouchard  $176.36 .  350  26 

Snowman  at  $35  a  month,  J.  G.  Roberge  $174.51;  watchman  at  $35,  A.  Bilodeau  $164.50  . . .  339  01 

Tug  captain,  Jos.  Duguav:  at  $2.60  a  day,  16?  d.  in  May,  $42.90;  at  $60  a  month,  June  19- 

Nov.  9,  $282 . * . . . .  324  90 

Tug  engineer,  '1'.  Parent:  at  $2.25  a  day,  16?  d.  in  May,  $37.13;  at  $55  a  month,  June  19-Nov. 

7,  $254.83 . ' .  291  96 

Tug  fireman,  M.  Laroche:  at  $2.25  a  day,  16?  d.  in  May,  $37.13;  at  $40,  June  19-Nov.  18, 

$200;  bonus,  $10 .  247  13 

Caretaker,  Alf.  Bilodeau:  at  $50  a  month,  April  1-June  17,  Nov.  10-Mar.  31 .  363  33 

Board  of  crew  at  50c.  a  day,  1,580  d.,  $790;  paid  to  II.  Trottier,  less  $9  held .  781  00 

Brassard,  Jos.:  white  lead,  500  lb.  at  9-?c.;  red  rubber,  59<  lb.  at  $1;  sundry  hardware,  $82.33  189  58 

Dallaire,  Arthur,  3  ft.  wood,  128  ft.  cords:  birch,  961  cords  at  $5.10;  spruce,  30  cords  at  $3.95  609  38 

Marcotte,  Geo.  P.:  American  ij  lump  coal,  149  tons  at  $6.80;  sundry,  $4.10 .  1,017  30 

Marira,  Alex.:  towing  dredge  and  scows  to  St.  Jerome,  June  25,  to  Roberval  July  27:  271  h.  at  $3  82  50 

Nesbitt,  E.  T.,  Quebec:  B.C.  rough  fir,  1,856  ft.  at  $70;  freight  to  Roberval,  $23 .  152  92 

Str.  Le  Nord:  towing  dredge  from  Roberval  to  St.  Methode  and  back,  July,  $50;  wood,  5 

cords  1  . .  67  50 

Trudel,  Edouard:  birch  firewood,  3  ft.  long,  128  ft.  cords,  70  cords  at  $5 . 350  00 

Foundry  work:  Beauchemin  &  fils  $37.74,  Geo.  Marchand  $77.81,  F.  Trottier  &  fils  $40.70  .  156  25 

Hardware:  1..  I'.  Huot  $5.60,  L.  E.  Otis  *88.42,  Perron  &  Tremblay  $50.75  .  144  77 

Lumber  $30.20,  carting  $27.75,  sundry  $57.71 .  115  66 

Dredge  No.  112  and  Tug  “Maggie  K.”  ($9,045.56) 

Captain,  Chas.  Williams:  at  $100  a  month,  April-Dee.,  Mar.  22-31,  $932.26;  at  $50  a  month, 

Jan.  1-Mar.  21.  $133.87 . 1,066  13 

Crancsman,  E.  Stanley:  at  $60  a  month,  April  5-Nov.  26 .  464  00 

Cooks  at  $50  a  m.:  J.  Adams,  $169.14;  J.  Beaudette,  $199.19 .  368  33 

Deckhands  at  $35  a  m.:  D.  Grinie,  $46.29;  J.  Grinie,  $91.45;  Win,  Morrison,  $103.87;  Win. 

Seamore,  $17.50;  P.  Toner,  $291.64 . . .  550  75 

Engineer  at  $55  a  m.:  Ben.  Windsor,  Aug.  1-Nov.  26 .  212  67 

Firemen  at  $40  am.:  G.  McNutt,  $76.99;  F.  Young,  $157.38 . ,, .  234  37 

Scowmen  at  $35  a  m.:  A.  MacDonald,  $117.27;  B.  Pipher  $125.17 .  242  44 

Tug  captains  at  $60  a  m.:  P.  Begin,  $130.65;  T.  Itanard,  $49.35;  W.  Seamore,  $166.45 .  346  45 

Tug  engineers  at  $55  am.:  T.  Ranard,  May-July .  165  00 

Tug  firemen  at  $40  a  m.:  C.  Judd,  $174.02;  T.  Ranard,  $13.33;  R.  D.  Stewart,  $6.45;  B. 

A  indsor,  *25.81  .  . .  219  61 

Tug  watchman,  Fred.  Windsor,  25  d.,  $25;  watchman,  S.  Stewart,  5  d.,  $10;  helper,  B. 

Windsor,  9  d.,  $10.50 .  45  50 

Wheelman,  P.  Begin,  26  d.,  $52;  extra  man,  R.  Stewart,  4  d.,  $4.52;  carpenter,  A.  Britton, 

17$  d.,  *52.50 . . .  109  02 

Board  of  crew,  at  50c.  a  d.,  2,212  d.,  $1,106;  paid  to  Chas.  Williams,  SI, 081,  to  sundry  persons, 

5. ........ .  . . . .  .  1.1 06  00 

Sundry  outlay  by  Capt.  Chas.  Williams .  133  93 

Baile,  Andrew,  coal:  lump,  45-9  net  tons  at  $5.50;  plump,  36  tons  at  $5.33;  demurrage,  $12 _  456  33 

Campbell  Steel  A:  Iron  Works:  1  dipper-teeth,  872  lb.  at  13>c.;  3  steel  plates,  583  lb.  at  3}c..  .  .  136  37 

Consumers’  Cordage  Co.:  best  manilla  rope,  1, 134  lb.  at  $13.47;  sundry  hardware,  $19. 19...  171  93 

Carried  forward .  . .  305,123  36 
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Dredge  Vessels:  Ontario  and  Quebec— Continued. 


$  cts. 


Brought  forward 


305,123  36 


Dredge  No.  112  and  Tug  “Maggie  /v.” — Concluded. 


Frothingham  &  Workman,  Montreal  ($319.97) — 

B  B  B  hoist  chain:  172  ft.  of  l|-in.,  2,280  lb.  at  $4.65;  160  ft.  of  g-in.,  1,302  lb.  at  $4.75; 

70  ft.  of  l-in.,  435  lb.  at  $5.90 .  193  53 

Sundry  hardware .  126  44 

Goodyear  Rubber  Co.:  Goodyear  steam  hose,  marlin-wound,  spec.,  50  ft.  of  l-in.  at  $1.18,  25  ft. 

of  |-in.  at  99c.;  sundry,  $18.40 .  102  15 

Ives,  James,  Sturgeon  Falls,  f-lump  steam  coal,  25-35  net  tons  at  $6.50 .  164  78 

Jacques,  John,  teaming,  4£  d.  at  $4.50,  1\  d.  at  $5 .  55  38 

Kirkup,  R.  B.:  tug  Albino,  towing  dredge  $20,  18  d.  with  dredge,  $180;  coal,  12*  tons  at  $6.50; 

carting  same,  $7.65 . 290  52 

Lindsay  &  McCluskey:  |-lump  steam  coal,  45-575  net  tons  at  $6.50;  6-175  tons  nut  coal,  $50.94; 

wharfage,  $4.40 .  351  58 

Prieur,  J.  F.:  hardware,  $34;  trans.  of  coal,  cars  to  scow,  47|  tons  at  60c .  62  50 

Smith,  John  B.  &  Sons:  soft  coal,  4-57  net  tons  at  $6.50;  sundry,  $21.80 .  51  51 

Weaver  Coal  Co.:  f-lump  coal,  38-85  net  tons  at  $5.48,  81  -5  at  $5.63 .  671  75 

Hardware:  Can.  Fairbanlcs-Morse  Co.,  $56.63;  General  Supply  Co.,  $46.60;  R.  Lillie,  $161 .84; 

sundry,  $68. 19 . ' .  333  26 

Foundry  work:  Modern  Machine  Co.,  $46.25;  Nipissing  Foundry,  $128.30;  sundry,  $51.45. . .  226  00 

Paint  and  oil:  Kelly  Oil  Co.,  $103.86;  MeColl  Bros.  &  Co.,  $8.21;  Ottawa  Paint  Works,  $67.55  179  62 

Teaming,  $108.43;  50  ft.  hose,  $38;  6-in.  compass,  $35;  smithwork,  $21.78;  sundry,  $4.50 .  207  71 

Dredge  113  and  Tug  {$9,561 .81). 

* 

Captain,  Wm.  Mclninch:  at  $115,  Apr.-Dec.,  Jan.  20-Mar.  18,  $1,261.30;  at  $57.50,  Jan.  1-19, 

$35.24 .  1,296  54 

Cranesman,  D.  Nault,  at  $55,  Apr.  1-Dec.  5,  $448.87;  fireman,  E.  Lucas,  at  $40,  $342.77  .  791  64 

Cook,  at  $40:  H.  Berryman,  $47.74;  R.  Morey,  $174.19 .  221  93 

Deckhands  $587.11,  scowman  $272.48,  watchman  $291.65,  at  $35,  $1,151.24;  paid  to  A.  Beck¬ 
with  $85.51,  J.  Goudie  $221.65,  J.  Lavigne  $266.97,  C.  Moore  $129.39,  C.  O’Brien  $162.58, 

R.  O’Neil  $86.34,  J.  Sarazin  $198.80 .  1,151  24 

Tug  captains:  J.  Beaton,  Apr.-Aug.,  3  m.  at  $60,  2  at  $65;  A.  Nadeau,  Sept.  1-Oct.  16,  $83.39.  393  39 

Tug  engineers:  R.  Plante,  Sept.  17-Dec.  5  at  $55,  $144.54;  P.  Trottier,  Aug.  1-15  at  $70,  $33.87; 

O.  Venassc,  Apr.-Aug.  at  $60,  $300 .  478  41 

Firemen  at  $40,  $343.45;  paid  to  R.  O’Neil,  $182.77;  small  payments,  $160.68 .  343  45 

Runner,  stonclifter,  A.  Morgan,  July,  Aug.,  Nov.,  Dec.  1-5,  83  d.  at  $3 .  249  00 

Fireman,  stonclifter,  W.  Skelcher,  66  d.  at  $1.75 .  115  50 

Board  of  crew  at  50c.  a  day,  2,488-5  days,  $1,244.25;  extra  meals,  92  at  20c.,  132  at  25c.,  paid 

as  follows:  H.  Berryman  $169.50,  R.  Morey  $810.65,  small  payments  $315.50 .  1,295  65 

Travel  of  crews  to  and  from  dredge  and  tug .  20  95 

Travel  and  sundry  outlay:  Capt.  S.  Beaton  $25.50,  Gapt.  Wm.  Mclninch  $59.24 .  84  74 

Bade,  Andrew,  lump  coal,  38-4  net  tons  at  $5.58 . * .  214  27 

Canadian  Johns-Manville  Co.:  covering  boiler  and  steam  pipes  with  85  p.c.  magnesia  covering, 

$135.40;  style  A  4  x  l-in.  brake  B  and  lining,  97  ft.  at  $1 .46§,  $142.27;  sundry,  $36.61 .  314  28 

Frothingham  &  Workman:  200  ft.  of  lj-in.  B  B  B  tested  chain,  2,680  lb.  at  $4.65;  sundry  hard¬ 
ware,  $28.60 .  153  22 

Heney  &  Son,  coal:  lump,  11-7  net  tons  at  $5.25,  80-555  at  $5.20;  nut,  2  tons  at  $8;  baskets, 

$1.50 . ' .  497  82 

Lawlor,  W.  E.,  Hawkesbury,  tug  Alice,  3j  d.  at  $20 .  70  00 

Ottawa  Transportation  Co.:  coal,  167  tons  at  $4.50;  sundry,  $18 .  769  50 

Paquette,  H.,  St.  Andrews  East:  yacht  Caroline,  Aug.  19-Sept.  1,  111  d.  at  $10 .  115  00 

Foundry  work:  Campbell  Iron  Works,  $116.83;  Alex.  Fleck,  $49.22;  J.  W.  Pask,  $159.30; 

sundry,  $24.87 .  350  22 

Hardware:  Birkett  &  Son,  $40  30;  Esmonde  Mfg.  Co.,  $62.26;  General  Supply  Co.,  $35.97; 

sundry,  $78. 12 .  216  65 

Paint  and  oil:  Imperial  Oil  Co.,  $10  68;  Kelly  Oil  Co.,  $10.20;  Ottawa  Paint  Works,  $51,40...  72  28 

Hose,  50  ft.  $46  50,  25  ft.  $36;  laundry.,  $30.30;  sundry,  $33.33 . 146  13 


Dredge  No.  113,  Provisions  {$374-02). 


Provision  accounts  paid  for  dredge  No.  113:  John  Bambrick  $85.40,  A.  Edwards  $5.95,  A.  J. 
Fournier  $38.64,  E.  Guindon  $46.83,  J.  Ilaspeck  $3.61,  A.  E.  Ladouceur  $24.35,  L.  Lafleur 
$44.70,  S.  Laroeque  $3.25,  E.  Robillard  $5.45,  T.  Sheehan  $132  32,  C.  T.  Wales  &  Son 
$5.37;  total,  $395.87;  less  provisions  supplied  to  new  cook,  IL  Morey,  $21 .85 . 

Dredge  No.  114  {Ontario)  and  Tug  St.  Paul  {$1 4,220.38). 


374  02 


Captain,  M.  J.  O’Connor:  at  $100,  Apr.-Dec.,  Mar.  18-31,  $945.16;  overtime,  $5; 

1-Mar.  .7,  $127  42 . 

Assistant  runner,  A.  Dyer,  at  $70,  June  5-Sept.  12 . 


at  $50,  Jan. 


1,077  58 
228  67 


0 


Carried  forward 


319,182  17 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  319,182  17 

Dredge  Xo.  114  ( Ontario )  and  Tug  St.  Paul — Continued. 

Cranesmen  at  $60:  A.  Dyer  $343.13,  O.  Newhouse  $196,  J.  Perry  $196 . . .  735  13 

Cook  at  $50:  F.  Brooks  $100,  J.  Rudick  $264.73 .  364  73 

Firemen  at  $40:  J.  Brand  $96.65,  A.  Marchand  $134.67,  O.  Newhouse  $271.79 . ’ .  503  11 

Deckhands  $716.87,  scowman  $366.20,  watchman  $278.88,  at  $35,  $1,361.95;  paid  to  J.  Brand 
$121 .94,  Win.  Fullerton  $260.49,  F.  Larsh  $102.66,  E.  Marchand  $366.20,  J.  Perry  $195.41, 

D.  Whitehead  $156.94,  sundry  persons  $158.31 .  1,361  95 

Watchman,  Dec.  16-March  31,  at  $50,  $175.81;  paid  to  A.  Dyer  $153.23,  J.  Rourke  $22.58. . . .  175  81 

Tug  captain,  J.  Rourke,  Apr.  1-Dec.  15  at  $65,  $563.80,  overtime  $122.61 .  686  41 

Tug  engineer,  D.  Johnstone,  Apr.  1-Dec.  15,  Mar.  18-31  at  $65,  $593.15,  overtime  $122.61 .  715  76 

Tug  fireman,  G.  Cassidy,  Apr.  1-Dec.  15,  Mar.  18—31  at  $40,  $357.41,  overtime  $101.05 .  458  46 

(  'arponters,  !39  d.  at  $3.75;  paid  to  J.  Campbell  $114.38,  A.  Richard  $135,  sundry  persons 

$271.89 . .  521  27 

Board  of  crew  at  50c.  a  day,  3,032  d.,  $1,516;  washing,  $3;  paid  to  F.  Brooks  $332.50,  M.  J. 

O’Connor  $117,  J.  Rudick  $961.50,  sundry  persons  $108 .  1,519  00 

Travel  of  crews  to  and  from  dredge  and  tug .  90  95 

Meals  of  crew  in  Dec.,  5  men  29  meals  each  at  25c .  36  25 

Sundry  outlay  by  Captain  M.  J.  O’Connor . . .  92  15 

Campbell  Steel  &  Iron  Works:  repairing  dipper,  Feb.,  1915,  materials,  $19.81,  mechanics,  392 

h.  at  70c . ) .  294  21 

Consumers  Cordage  Co.:  Lion  brand  manilla  rope,  474  lb.  at  $14.47,  375  at  $13.47;  sundry 

$3.93 . 123  04 

Frothingham  &  Workman:  4  steel  plates  for  dipper-arm,  2,920  lb.  at  41c.;  200  ft.  of  f-in.  B  B  B 

close-link  chain,  2,670  lb.  at  84.65;  sundry  hardware,  $143.41 .  398  96 

Hull  Foundries:  4  steel  anchor  points,  1,417  lb.  at  9c.;  sundry  foundry  work,  $85.88 .  213  41 

Independent  Cordage  Co.:  manilla  rope,  1,673  lb.  at  14c. ;  sundry,  $6.46,  $240.68;  overpaid  20c  240  88 

Lewi*  Bros.,  B  B  B  crane  chain,  close  links:  f-in.,  1,224  lb.  at  $4.38;  lf-in.,  5, 128  lb.  at  $4.26.  272  07 

McDonnell,  Win.  J.,  Wallaceburg:  use  of  dock,  12  m.  to  Nov.,  1914,  for  wheel,  dipper,  and 

other  iron .  25  00 

Northern  Navigation  Co.,  Sarnia,  fuel  coal,  262  tons  at  $3.25 .  851  50 

Reid  Wrecking  Co.:  f-lump  coal,  37  tons  at  $3.50;  2  chutes,  $2.50 .  132  00 

Strathcona  Oil  Co.,  Strathcona  boiler  compound,  1, 160  lb.  at  12c .  139  20 

St.  Clair  Ice  &  Coal  Co.:  winter  dockage,  1913—14,  $60;  ton  chestnut  coal,  $8 .  68  00 

Turnbull,  James,  smithwork:  for  dredge,  $8.15;  for  tug,  $63 .  71  15 

%  Twin-City  Oil  Co.,  Hanzel  sight-feed  oil-saver  pump,  2  at  $25 .  50  00 

Foundry  work:  Goodwin  &  Co.,  $78.51;  Lougheed  Machine  Co.,  $1,533.71;  sundry,  $127.83. .  1,740  05 

Hardware:  S.  Fisher,  $62.80;  McColl  Bros.  &  Co.,  $116.49;  Mackenzie  &  Milne,  $84.58;  sundry, 

$168.37 . g .  432  24 

Paint  and  oil:  Imperial  Oil  Co.,  $2.28;  Kelly  Oil  Co.,  $98.24;  Ottawa  Paint  Works,  $140.16.. .  240  68 

Lumber:  F.  McGibbon  &  Sons,  $147.75;  sundry,  $24.85 .  172  60 

Railway  freight,  $84.80;  bedding,  $34.40;  coal,  $27.45;  sundry,  $41.51 .  188  16 

Dredge  No.  114,  Dump  Scow. 

Reid  Wrecking  Co. .steam  coal,  12  tons  at  $3.25 .  39  00 

Dredge  No.  115,  Ottawa,  Tug  Monitor,  and  Barge  No.  2  ( 322,076.33 ). 

Captain,  II.  Charland:  at  $120,  April-Dee.,  Mar.  16-31,  $1,141.94;  at  $60,  Jan.  1-Mar.  15, 

$149.03;  overtime,  $24 .  1,314  97 

Assistant  engineer,  M.  Convey:  at  $70,  April  1-Dec.  15  ,  Mar.  16  -31,  $630;  overtime,  $14 _  644  00 

Cranesman,  D.  Morency:  at  $60,  April-Oct.,  $420;  overtime,  $12 . .' .  432  00 

Firemen  $337.49,  oilers  $358.44,  at  $40,  $695.93;  paid  to  J.  Beaulieu  $162.84,  U.  Dcsmeule 

$26.72,  G.  Guinard  $214.67,  J.  Laroche  $147.93,  O.  Pilote  $143.77 .  695  93 

Deckhands  $1,010.23;  scowmen  $185.77,  watchman  $231,  at  $35,  $1,427;  paid  to  A.  Bilodeau 
$132.48,  J.  Boily  $266,  X.  Boivin  $240.94,  A.  Lavoie  $202.74,  J.  Lavoie  $231,  E.  Morency 

$266,  sundry  payments  $87.84 .  1,427  00 

Cook:  at  $50.  $412.19;  at  $40,  $212;  at  $20,  $138;  paid  to  M.  Gravelle $372.46,  W.  Lavallce, 

$262,  sundry  persons  $127.73 .  762  19 

Tug  captain,  W.  Levesque,  April  1-Nov.  18  at  $75,  $570,  overtime  $15 .  585  00 

'Fug  engineer,  J.  Bouchart,  April  1-Dec.  5,  Mar.  17-31  at  $75,  $663.39,  less  overpaid  Dec.,  1913, 

$7.26 .  656  13 

'Fug  firemen  at  $40:  A.  Boucher,  $310.14;  A.  Mercier,  $356.09 .  666  23 

Tug  deckhands  at  835:  M.  Laberge,  $303;  A.  Levesque,  $224.94 . 527  94 

Barge  captain,  C.  Lavailee,  at  $50,  $363.33;  deckhand,  J.  Bernier,  at  $35,  $283.13 .  646  46 

Watchmen  at  $50:  E.  Ampleman,  Dec.  15-Mar.  31,  $175.81;  L.  Morency,  Dec.  3-Mar.  31, 

$196.77 .  372  58 

Cleaning  boilers,  E.  Berigan,  16  d.  at  $1.60 . .  25  60 

Board  of  crews:  4,877  d.  at  50c.;  extra  meals,  365  at  20c.;  paid  to,  II.  Charland  $1,654.80, 

C.  Lavailee,  $209.50,  W.  Levesque  $571.20,  crew  $76 .  2,511  50 


Carried  forward 
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Dredge  Vessels:  Ontario  and  Quebec— Continued.  $  cts 

Brought  forward . . .  343,402  83 

Dredge  Xo  115,  Ottawa — Concluded. 

Pilot,  Hubert  Perreault:  on  tug  Monitor,  towing  Xo.  118  and  plant,  Montreal  to  Quebec,  June, 

1914 . . . . $ . ' .  35  00 

1  liver,  Thos.  Tremblay:  diving  for  anchor,  July  18,  1014 .  30  00 

Travel  of  crews  to  and  from  dredge  and  tug .  204  45 

Sundry  outlay  by  Captain  H.  Charland .  32  13 

Canadian  Import  Co.,  coal:  Sydney  steam,  591-30  net  tons  at  $4.45;  steam,  439-38  net  tons 

at  83.80;  nut,  2- 115  net  tons  at  $8.25;  stove,  3-85  net  tons  at  $8;  bags  and  bagging,  $7.39.  4,350  83 

Cantin,  A.:  repairs  to  dredge  “115,”  April  2  to  May,  1914:  oak,  381  ft.  at  15c.;  sundry  mater¬ 
ials,  $01.75;  foreman,  55  h.  at  50c.;  carpenters,  289  h.  at  40c .  202  00 

Chevalier,  A.:  14-ft.  boat,  $35;  repg.  trap-scow  No.  35,  $17.10 .  52  10 

Chicoutimi  Constr.  Mecanicians:  stern  anchor  shoe,  2,335  lb.  at  3fc.;  sundry,  $1.05 .  8S  01 

Coplan,  A.  H.  &  Co.:  pattern-makers,  398^  h.  at  80c.;  helpers,  398§  h.  at  40c.;  materials, 

$45.75 .  523  95 

Drummond,  McCall  &  Co.:  spec.  flex,  plow-steel  2-in.  wire  rope,  225  ft.  at  $52.25  ;  sundry, 

$33.04 . 151  20 

IJufour,  Urbain,  lie  aux  Coudres:  drawing  fresh  water  in  Aug.,  204  tons  at  65c .  171  00 

Dunlop  Rubber  Co.:  50-ft.  lengths  of  2-in.  High  Peerless  pressure  water  hose:  2  at  §28.12^. .  50  25 

Dupuis  Freres,  bedding  and  tableware .  106  09 

Hall  Coal  Co.:  steam  coal,  62  net  tons  at  $3.80;  cartage,  etc.,  $32.85 .  268  46 

Montreal  Dry  Docks  Co.,  repairs  to  dredge,  tug  and  scows .  141  57 

McCall  Bros.  &  Co.:  Vesta  boiler  coin  pound,  887  lb.  at  14c.;  machine  oil,  141  gal.  at  29c.; 
cylinder  oil,  83  gal.  at  33|c.;  coal  oil,  141  gal.  at  15|c.;  soft  soap,  307  lb.  at  6-J-c.;  cup 

grease,  205  lb.  at  5 i c . ;  barrels,  $8 .  252  18 

I’ointe  au  Pic  Waterworks,  water  for  dredge  and  tugs,  Aug.  23-Sept.  24,  1914,  30  d.  at  $1 .  30  00 

Quebec  Harbour  Commission,  wintering  dredge,  scows  and  tug,  winter  of  1914—15 .  00  57 

Quebec  Salvage  Co.:  taking-off  old  spud  and  anchor,  and  lifting  new  spud  from  scow  to 

dredge . .  40  00 

Quebec  Transportation  Co.:  tug  Florence,  towing  dredge  from  Quebec  to  lie  aux  Coudres, 

July  27-28,  24  h.  at  $10 .  240  00 

Ranger,  O.  B.:  somiers,  14  at  $2.50;  clock,  $1 . * .  36  00 

Savard,  Thos.,  St.  Fidele:  carting  fresh  water,  10  d.  at  $5  ...  * .  50  00 

Trudel,  Napoleon,  St.  Irenee,  lowing  dredge  from  He  aux  Coudres  to  Murray  Bay,  Aug.  23, 

1914 . . .  30  00 

l"se  of  tug  Serieux,  towing  coal  barge  from  St.  Irenee  to  dredge  Ottawa  at  Port  au  Saumon,  ^ 

Sept.  2  d.  at  $30 . * .  00  00 

Foundry  work:  Campbell  Steel  Works,  $45.78,  Charette  &  Frere  $235.54,  Davidson  &  Crooks 
$244.98,  Davie  Shipbuilding  Co.  $425.41,  A.  Fleck  $58.95,  Hull  Foundries  $1,017.28, 

McDougall  Iron  Works  $384.71,  J.  W.  Pask  $79.05,  J.  &  R.  Weir  $224.72,  sundry  $72.03.  .  2,789  05 

Hardware:  Chinic  Co.  $42.34,  S.  Fisher  $220.27,  Frothingham  &  Workman  $117.02,  sundry 

$00.06 .  439  69 

Paint  and  oil:  Kelly  Oil  Co.,  $13.95;  Ottawa  Paint  Works,  $150.63 .  104  58 

Packing,  $38.85;  freight,  $35.40;  smithwork,  $34.23;  sundry,  $27.95 .  130  49 

Dredge  Xo.  115:  Scows  17  and  35  ($2,589 .41). 

Cantin,  A.,  Montreal:  repairs  to  scow  No.  35,  April  3-May,  1914:  men,  $14.50;  pine,  030  ft. 

at  $70;  sundry,  $13.75 .  72  35 

Chevalier,  A.,  Quebec: 

Scow  No.  17:  repairs,  June-July,  1914 . .  115  31 

Scow  No.  17:  new  deck,  4,092  ft.  at  8c.;  removing  deck,  36  d.  at  $3;  re-building  deck, 

72  d.  at  $3;  caulking  deck?  48  d.  at  $3;  caulking  sides  and  bottoms,  $250;  balance  of 

estimate  small  items,  $275.02 . 1,320  38 

Scow  No.  35:  caulking,  $250;  small  items,  $241.37 . 491  37 

Scows  Nos.  17  and  35:  extra  repairs  as  authorized —  . . 250  00 

Montreal  Dry  Docks  and  Ship  Repairing  Co.: 'dry-docking,  hawsing  and  caulking  scow  all 

over,  May,  1914 .  340  00 

Dredge  Xo.  116  “ Progress' '  ($25,189.37). 

Captain,  J.  Harney:  at  $135,  April-Dee.,  Jan.  25-Mar.  31,  $1,515.48;  at  $67.50,  Jan.  1-24,  - 

$52.26 .  1.507  74 

Assistant  engineer,  O.  Mercier,  April  1-Dec.  21,  Mar.  27-31,  at  $05  . 574  51 

Crancsman,  J.  Beaulieu,  April  1-L)ec.  7,  Mar.  22-31  at  $05 .  555  05 

Assistant  crancsman,  $290;  firemen  $396.08,  oiler  $377.35,  at  $40,  $1,069.43;  paid  to  E.  Danville, 

$377.35,  D.  Landry  $317.25,  A.  Lavoie  $205.33,  small  payments  $169.50 .  1,069  43 

Deck  hands  $1,407.82,  watchman  $259,  at  $35,  $1,000.82;  paid  to  L.  Drapeau  $204.17,  J.  A. 

Gagnon  $204.13,  P.  Laferriere  $135.82,  J.  Martin  $185,  J.  Pelletier  $173.90,  J.  E.  Rioux  $191.17, 

M.  Smith  $108.39,  small  payments  $464.24 . . .  1,606  82 

Cook,  A.  Robitaille,  April  1-Dec.  21  at  $45,  $390.48;  assistant  at  $20,  $148 .  538  48 


Carried  forward . . .  362,773  67 
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Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  cts. 

Brought  forward .  362,773  67 

Dredge  No.  116,  Progress — Concluded. 

Watchmen  at  $50:  Jos.  Drapeau,  Dec.-Mar.,  S200;  A.  Robitaille,  Dec.  22-Mar.  31,  $166.13 —  366  13 

Gauge  keeper,  Alex.  Murdock,  Sept  .-Oct.,  49  d.  at  $2.50 .  122  50 

Board  of  crew  at  50c.  a  day,  3,780  d.,  $1,890;  paid  to  J.  Harney  $1,837.50,  to  crew  $52.50 -  1,890  00 

Board  of  crew  of  tug  Ha!  Ha!  Aug.  18-Sept.  2,  51  d.  at  60c .  30  60 

Unloading  coal,  Oct.,  $19.25;  docking,  Dec.,  $4.84 .  24  09 

Travel  of  crews  to  and  from  dredge  and  tugs .  214  80 

Sundry  outlay  by  Captain  John  Harney .  85  19 

Canadian  Consolidated  Rubber  Co.,  l}-in.  8-ply  Para  steam  hose,  100  ft.  at  $1.44;  sundry, 

$15.55 .  159  55 

Canadian  Import  Co.:  Sydney  steam  coal,  116-65  net  tons  at  $6,  12-845  at  $4.45;  steam  coal, 

127-38  net  tons  al  $3.80;  E.R.C.  Am.  steam  coal,  28  §  tons  at  $6.50;  sundry,  $17.25  ...  1,443  61 

Cantin,  A.:  work  on  dredge  Progress  and  scow:  materials,  $274.88;  foreman,  85  h.  at  50c.; 

carpenters  and  caulkers,  589  h.  at  40c . ! . . . .  552  98 

Charette  &  Frere — 

Repairing  and  re-distributing  electric  light  plant,  May,  1914:  materials,  $217.39;  two 

electricians,  197  h.  at  70c.,  $137.90;  assistant,  197  h.  at  40c . .- .  434  09 

Sundry  repairs  and  alterations  on  dredge .  42  25 

Chevalier,  A.:  renewing  ribbons,  chalks  and  fenders;  also  caulking  from  water-line  up  and 

deck,  on  coal  barge,  March,  1915 .  632  50 

Consumers  Cordage  Co.:  best  manilla  rope,  393  lb.  at  $14.70,  5,701  at  $13.72,  4,019  at  $13.47; 

sundry,  $18.47 .  1,399  78 

Dominion  Wire  Rope  Co.,  Lang’s  ex-flex,  plow-steel  dredge  cable;  200  ft.  of  2£-in.  at  $60.93, 

120  ft.  of  2$-in.  at  $31.69,  reel,  $4 .  163  89 

Drummond,  McCall  &  Co.:  Ilex,  plow-steel  wire  rope,  205  ft.  at  $59.15;  reel,  $5.20 .  126  46 

Fraservillc  city,  water  furnished  to  dredge,  40  d.  at  75c .  30  00 

Giroux,  W.  H.,  Chicoutimi:  f-lump  steam  coal,  22-155  tons  at  $6.50 .  144  01 

Hall  ( ,’oal  Co.:  st&am  coal,  79-635  net  tons  at  $3.80;  chestnut  coal,  3-62  tons  at  $7.50;  cartage, 

$32.55;  sundry,  $5.50 .  367  83 

Hull  Iron  and  Steel  Foundries  ($1,039.69) — - 

Steel  anchor  paint,  Feb.  23,  1915:  5,058  lb.  at  8c .  404  64 

Steel  anchor  paint,  Feb.  24,  1915:  5,058  lb.  at  8c .  404  64 

Straight  tool  steel  pointed  dipper  teeth,  2:  814  lb.  at  14|c .  118  03 

Tool  steel  pointed  dipper  teeth,  2:  775  lb.  at  14$c .  112  38 

I.C.  Ry.  freight  charged  on  four  tons  of  coal,  North  Sydney  to  Rimouski,  June,  1911 .  289  48 

Laferriere,  J.  T.,  Chicoutimi,  Am.  f-lump  scow  coal,  309-285  gross  tons  at  $6.50;  ton  stove,  $9  2,019  35 

Marcotte,  Geo.  P.:  Am.  f-lump  coal,  99-15  tons  at  $6.50 .  644  47 

MeColl  Bros.  &  Co.:  Vesta  boiler  compound,  890  lb.  at  14c..;  sundry  oil,  etc.,  $124.37 .  248  97 

Page,  Captain  Jos.,  Chicoutimi:  rent  of  tug  Ha!  Ha!  to  attend  dredge  No.  116,  15  d.  to  Sept.  2 

at  $16 .  240  00 

Trans-St.  Laurent  Co.,  Fraserville:  coal,  22§  tons  at  $6 . 135  00 

Thom,  John  S.:  tug  towing  dredge  Progress,  Quebec  to  Riv.  du  Loup,  June  19-21,  1914: 

47£  hours  at  $10 .  475  00 

Foundry  work:  Campbell  Steel  Works,  $45.78,  Chicoutimi  Constr.  Mecs.,  $40.58;  Davidson  & 

Crooks,  $191.87,  G.  T.  Davie  &  Sons,  $276.51,  Davie  Shipbuilding  Co.,  $3,024.23,  Alex. 

Fleck,  $58.95,  T.  Lawson  &  Sons,  $29. 75, Montreal  Dry  Docks,  $162.95,  McDougall  Iron 

Works,  $346.70,  J.  W.  Pask,  $95.25,  J.  &  R.  Weir,  $784.65 .  5,057  22 

Hardware:  Dupuis  Freres,  $69.92,  S.  Fisher,  $179.82,  Frothingham  &  Workman,  $107.80, 

sundry,  $199.42 . 7 .  556  96 

Paint  and  oil:  Kelly  Oil  Co.,  $90.55;  Ottawa  Paint  Works,  $2f.25 .  Ill  80 

Washing,  $48.60,  freight,  $43.81,  lumber,  $24.54,  packing,  $20.63,  sundry,  $30.96 .  168  54 

Dredge  No.  116:  Scows. 

Chevalier,  A.,  Quebec:  erecting  a  new  mast  and  boom  on  barge  No.  2,  Feb.  1915  .  205  00 

St.  Laurent  Chantier  Maritime:  repairing  scows,  as  by  contract  of  Nov.,  1914: 

Scow  No.  1:  repairs,  $678;  hauling  and  slip  rent,  $150 .  828  00 

Scow  No.  16:  repairing,  $1,397;  hauling  and  slip  rent,  $150 .  1,547  00 

Dredge  No.  117,  and  Tug  Peel,  etc. 

Captain  R.  Hogan:  at  $130,  April-Dee.,  Mar.  20-31,  $1,220.32,  overtime  $8.67;  at  $65,  Jan.  1- 

Mar.  19,  $169.84 . .~r .  1,398  83 

Engineer  at  $80:  F.  Jento,  April-July,  $320,  overtime,  $2.58;  R.  Ellis,  Aug.  1-Dec.  24,  Mar.  29-31, 

$389.68,  overtime  $9.20 .  721  46 

Cranesman,  H.  May:  April  1-Dec.  24  at  $80,  $701.94:  overtime,  $2.67 .  704  61 

Mate,  F.  Davis,  at  $55,  $475.60;  oiler,  F.  Minor,  at  $45,  $423.37 .  898  97 

Watchman  at  $50:  J.  Skilh-n,  Dec.  20-Feb.  28,  $117.74;  II.  May,  Mar.,  $50  .  167  74 

Fireman  at  $40:  J.  Good,  $133.89,  J.  McCabe,  $233.62,  R.  Stephenson,  $104,  small  payments, 

$233.34 .  704  85 


Carried  forward 
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Dredge  Vessels:  Ontario  and  Quebec — Continued. 

Brought  forward . 

Dredge  No.  117,  and  Tug  Peel,  etc. — Concluded. 

Deckhands,  $1,169.14,  scowmen  $583.82,  at  $35,  $1,752.90;  paid  to  H.  Brigdon,  $315.02,  A. 
Crawford,  $253.17,  M.  Fenton  $133.98,  L.  Foster  $145.65,  S.  Lawrence  $106.17,  \V.  Magee 
$143.25,  S.  Magill  $105,  J.  McGann  $143.25,  E.  Neil  §254.33,  small  payments  $153.14  .  .  . 

Cook,  F.  Wright;  April  1-Dec.  24  at  $45,  $394.84;  overtime  $236.90 . 

Assistant  cook  at  $20;  T.  Scott,  $44.67,  overtime  $26.80;  Mrs.  F.  Wright  $130.76,  overtime 

$65.48 . . . 

Carpenter,  D.  Barker,  46  d.  at  $4;  helper,  E.  Conroy,  12  d.  at  $2.75 . 

Tug  captain,  G.  Gillem,  April  1-Dec.  24,  Mar.  29-31,  at  $90 . 

Tug  engineer  at  $90;  J.  Brooking,  $132.39;  J.  P.  Davidson  $672.56 . 

Mate.  F.  Sparks,  at  $60,  $532.32;  firemen  at  $40,  E.  Foster,  $361.55,  G.  Smith  $376.26 . 

Deckhands  at  $35;  C.  Gillem,  $315.09,  S.  Lawrence,  $101.35;  T.  Scott,  $213.36,  A.  Wilson, 

$160.32,  small  payments,  $126.68 . 

Alligator  Tug  No.  102,  paylist,  Aug.:  captain,  W.  Bergeron,  $55;  engineer,  Win.  Bisson,  $55; 

foreman,  etc.,  N.  Leclerc,  $50;  cook,  L.  Tremblay,  $35 . . 

Board  of  crews  at  50c.  a  day,  6,123  days,  $3,061.50;  paid  to  R.  Hogan,  $2,986.50;  W.  Bergeron, 

$60;  crew,  $15 . 

Travel  cf  crews  to  and  from  dredge  and  tug . 

Sundry  outlay  by  Captain  It.  Hogan . 

Can.  Con.  Rubber  Co.,  packing:  Lindsay  metallic,  18  lb.  at  $2;  sundry,  $52.06 . 

Citizens’  Fuel  and  Ice  Co.,  Hamilton:  stove  coal,  9  tons  at  $6.50 . 

Consumers  Cordage  Co.,  best  manilla  rope,  1,438  lb.  at  $13.47,  232  at  $14.70;  tarred  russia, 

49  lb.  at  $16.66 .  . 

Drummond,  McCall  &  Co.,  spec.  flex,  plough-steel  rope,  hemp  centre:  2|"  drain,  220ft.  at  $102; 

1$",  150  ft.  at  $31.60,  150  ft.  at  $34.75;  reel,  $7.15 _ .' . 

Dunlop  Rubber  Co.:  water  hose,  125  ft.  at  56jc.;  couplings,  $13.49 . 

General  Supply  Co.:  2\"  best  plough-steel  cable,  6  strands,  37  wires,  22.5  ft.  at  $100.32  per  100  ft., 
$225.72;  1  wire  rope,  75  ft.  at  $31.69,  150  ft.  at  $38.59;  reel,  $5;  friction  board,  $5.76. 
Gillies-Guy,  Hamilton:  Hump  coal,  554-95  net  tons  at  $4.15;  unloading  on  to  scow,  554-95  tons 

at  25c.;  stove  coal,  6  tons  at  $7 . 

Goodyear  Rubber  Co.:  2  x  6-ply  No.  62  Goodyear  wrater  hose,  50  ft.  at  85c . 

Hamilton  Bridge  Works,  repairs  to  dredge:  3  plates,  $150;  repairs  to  dipper,  $485;  sundry,  $159 
Holden  Co.,  Montreal:  No.  90  New  Boyer  riveter,  $103.50;  No.  2  round  New  Boyer  Chipper, 
$73;  No.  1  Imp.  L.G.  ball-bearing  drill,  $113;  Chicago  pneumatic  air-receiver,  30-in.  x  6  ft., 

$65;  sundry,  $31.68 . 

Independent  Cordage  Co.:  manilla  rope,  1,826  lb.  at  14c.,  92  at  14£c.;  heaving-line,  75  ft.  at 

14H . v... . 

O’Neill,  J.  B.:  soap,  2  boxes  at,  $4.80,  2  at  $5;  pal  soda,  105  lb.  at  3£c.,  750  at  2J-c.;  sundry,  $11.11 
Poison  Iron  Works:  supplying  and  installing  one  main  engine  frame,  $1,019;  boring  two  cylin¬ 
ders,  supplying  new/  pistons  and  rings,  $225;  sundry  foundry  work,  $149.16 . 

Strathcona Oil  Co.:  Stratheona  boiler  compound,  1,150  lb.  at  12c . 

Weaver  Coal  Co.:  f-lump  Pittsburg  coal:  487-165  net  tons  at  $3.68 . 

Foundry  w'ork:  John  Bain  &  Son,  $1,126.07;  Hamilton  Motor  Works,  $350.50;  International 

Harvester  Co.,  $50.41;  Rothwell  &  Hall,  $94.49;  sundry,  $107.18 . 

Hardware:  Canadian  Fairbarks-Morse  Co.,  $41.33,  S.  Fisher,  866.59,  Win,  C.  Wilson  A  Co., 

$46.55,  Wright’s  Hardware,  $228.66,  sundry,  $148.38 . . 

Lumber,  Long  Lumber  Co.,  $95.50;  bedding,  T.  C.  Watkins,  $57.76. . 

Paint  and  oil:  Kelly  Oil  Co.,  $131.93,  McColl  Bros.,  $65.23,  Ottawa  Paint  Works,  $297.60 

Coal:  Cote,  Boivin  &  Co.,  $42.59,  M.  Laferriere,  $13 . 

Washing,  $35.59,  50  ft.  hose,  $27.50,  sundry,  $22.92 . 

Dredge  No.  117:  Repairs  to  scoivs. 

Bain,  Jas.  &  Son,  Hamilton,  repairs  to  scows:  to  No.  50,  May,  1914,  $65.05;  to  dump  scow, 

July,  1914,  $45.65 . : . . . . 

Kelly,  John  Hamilton,  i  mpairing  scow  No.  38,  March,  1915:  rivetting  and  repairing  one  patch, 
i"  x  33"  x  33" . . . 

Dredge  No.  118  and  Tug  Dora  (87,907.24) — 

Captain,  J.  O.  Blondin:  at  $80,  April-Dee.,  Mar.  22-31,  $745.81;  at  $40,  Jan.  1-Mar.  21,  $107.10 
Cranesinan,  E.  Lariviere,  A  oril  l-Nov.  7,  at  $55,  $397.83;  cook,  J.  Carey,  April  1-Nov.  7,  at  $50, 

$361.67 . . . 

Firemen  at  $40:  G.  H.  Bow ’and,  $25.81;  I.  Lapointe,  $43.40;  C.  Rivard,  $252.90 . 

Scowman  at  $35,  I.  Lapointe,  $140;  watchman  at  $35,  P.  Rouleau,  $170.34 . 

Deckhands  at  $35:  D.  Dupuis,  $180.07,  .J.  A.  Joseph,  $244.20,  II.  Lafebvre,  $180.07,  I.  Lapointe, 

$82.83 . . . . 

Tug  captain,  J.  Warner,  April  1-Nov.  7  at  $60 . . . 

Engineer,  C.  Brouillard,  April  20-Nov.  7,  at  $55,  $363;  fireman,  C.  Margueret,  April  23-Nov.  7 

at  $40,  $260 . ; . . 

Board  of  crew,  2,397  days  at  50c.;  extra  meals,  12  at  20c.,  paid  to  J.  O.  Blondin . 


$  cts. 
389, 166  87 
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631  74 
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217  00 
798  39 
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1,270  13 
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3,061  50 
56  05 
40  08 
88  06 
58  50 
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73  81 
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2,483  79 
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386  18 

279  85 
53  14 

1,393  16 
138  00 
1,792  77 

1,728  65 

531  51 
153  26 
494  76 
55  59 
86  01 


110  70 
67  00 

852  91 

759  50 
322  11 
310  34 

687  17 
434  00 

623  00 
1,200  90 


Carried  forward 


416,065  54 
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6  GEORGE  V,  A.  1916 


Dredge  Vessels:  Ontario  and  Quebec — Continued.  $  ets. 

Brought  forward . .  410,065  54 

Dredge  Xo.  118:  Queen — Concluded. 

Travel  of  crews  to  and  from  dredge  and  tug .  52  85 

Sundry  outlay  by  Captain  J.  O.  Blondin . ' .  50  92 

Bade,  Andrew:  f-lump  coal,  40  net  tons  at  S5.58 .  223  20 

Campbell  Steel  Works:  repairing  boiler  ou  tug  Dora  at  New  Liskeard,  Aug.,  1914:  materials, 

$23.17;  men’s  time,  506  hr.  at  70e.,  men’s  expenses,  $66.60 .  443  97 

Can.  Fairbanks-Morse  Co.:  4^  x  3  x  4"  duplex  F.M.  pump .  60  00 

Consumers  Cordage  Co.:  \\"  best  manilla  rope,  545  lb.  at  $13.72 .  74  77 

Cordon  &  Lang:  tug  Scotchman,  towing,  14§  d.  at  $25 .  362  50 

McC 'oil  Bros.  &  C'o.:  Vesta  boiler-compound,  585  lb.  at  14c.;  sundry,  $81.47;  freight,  $28.17. ...  191  54 

Weaver  Coal  Co.:  f-lump  coal,  115  05  net  tons  at  $5.48;  extra  freight  on  acet.  of  back  haul, 

New  Liskeard  to  Haileybury,  $54.84;  switching  to  dock,  $13.71 .  699  02 

Hardware:  Bell  &  Rochester,  $43.65,  Frothingham  &  Workman,  $42.76,  S.  Norfolk,  $53.62, 

sundry,  $136.98 .  277  01 

Foundry  work:  Wabi  Iron  Works,  $65.71,  sundry,  $3.63 .  69  34 

Paint  and  oil:  Kelly  Oil  Co.,  $7.35;  Ottawa  Paint  Works,  $62.39 .  69  74 

Cartage,  $41.32,  packing,  $38.46,  lumber,  $25.92,  sundry,  $36.75 . 142  45 

Dredge  Xo.  119,  Richelieu,  with  Tugs  Ottawa  and  Lion  ( 810,017  04). 

Captain,  Adjutor  Martin:  at  $80,  April  1-Dec.  15,  1914,  $678.71;  at  $50,  watchman,  Dec.  16-Feb. 

28,  $125.81 . • .  804  52 

Cranesman,  Wilfrid  Boudreau:  at  $55,  April  1-17,  May  1-Dec.  5,  $425.04;  at  $50,  watchman, 

Mar.  7-31,  $40.32  .  465  36 

Fireman  at  $-10,  Romuald  Richard:  May  1-Dcc.  5,  $286.45;  bonus,  $16 .  302  45 

Deckhands  $555.66,  scowmen  $254.01,  watchmen  $279.82,  at  $35  a  month;  total  $1,089.49; 
paid  to,  Alvaros  Carriere  $301.65,  Geo.  Favreau  $29.17,  Wilfrid  Noel  $219.01,  Horace 

Papineau  $219.01,  R.  Richard  $35,  Simeon  Seguin  $285.65 . 1,089  49 

Cook  at  $40,  Valeda  Charron:  June  8  to  Dec.  5,  1914 . 237  12 

Boarding  men  at  50c.  a  day:  paid  to  Capt.  A.  Martin  $1,310,  Joe  Morin  $58.75 .  1,368  75 

Pay-lists  of  Tug  Ottawa,  classed  with  Dredge  No.  119: — 

Tug  captain,  at  $65,  Edmond  Desmarais:  May  25-Dec.  5,  $415.66;  arrears  $3.37 .  419  03 

Tug  engineer  at  $55,  Wm.  Eleigh:  April  1  to  Dec.  5,  1914 .  448  87 

Tug  fireman  at  $40,  Arthur  Renicre:  April  1-Dec.  5,  $326.45;  bonus  $16 .  342  45 

Captain  of  Tug  Lion  at  $55,  Henri  Bonenfant:  Aug.  1-Dcc.  5,  1914 .  228  87 

Carpenters:  10  d.  at  $2.75,  216f  at  $2.50,  20£  at  $2.25,  30  at  $2,  18  at  $1.75  .  706  38 

Caulkers  at  $3,  Chas.  Leveille  29  d.,  Joe  Morin  5.75  d.;  blacksmith,  7  d.  at  $2.50 .  121  75 

Sundry  outlay  by  Captain  Adjutor  Martin .  189  93 

Bailc,  Andrew:  lump  coal,  46£  net  tons  at  $4.68 . T. .  217  62 

Boivin,  Jos.:  teams,  8  d.  at  $5;  tombereaux,  15-4  d.  at  $3.50;  sundry  $10 .  103  90 

Consumers  Cordage  Co.:  best  manilla  rope,  1  to  H-in.,  1,193  lb.  at  $13.72;  sundry,  $4.18 .  167  86 

Dominion  Wire  Rope  Co.:  1-in.  plow  steel  hoisting  rope,  450  ft.  at  $13.41 .  60  35 

Donaghy,  John:  soft  coal,  31-3  net  tons  at  $5.25;  wood,  $3.30 .  167  83 

Hall  Coal  Co.:  lump  coal,  83-45  net  tons  at  $-1.75;  loading,  39-95  tons  at  35c .  410  38 

Marine  and  Fisheries  Dept.,  Sorel:  steam  coal,  42  tons  at  $4.50,  20  at  $4.75;  total  $284;  20  p.c. 

indirect  charges  on  same  $56.40;  sundry  $5 .  345  80 

Mitchell,  Robt.  Co.:  2-in.  twin  safety-valve  set  at  135  lb . • . . .  40  00 

Ostigny,  Joseph  ($809.75) — 

Oak:  360  ft,  at  $157.50,  296|  at  $160 .  104  10 

Pine:  547  ft,  at  $48,  2,513  at  $60,  4,512  at  $72.50 . 504  16 

Sundry  hardware,  etc . 201  49 

Trahan,  Pierre:  25  screw-jacks,  4  d.  each  at  25c.,  $25;  2  men,  4  d.  each,  at  $2.50,  $20;  sun¬ 
dry  $28.55 . 73  55 

Chambly  Canal:  work  and  materials  for  dredge  Richelieu .  241  49 

Hardware:  S.  Fisher,  $40.75,  Frothingham  &  Workman  $41.28,  J.  C.  Harbec  $152.46,  sundry 

$23.85 . j . .  258  34 

Foundry  work:  J.  &  S.  Bessette  $55.47,  Pontbriand  Co.  $45.46,  J.  &  R.  Wier  $49.08,  sundry 

$30.96 . 180  97 

Oil:  Kelly  Oil  Co.  $6.90,  McCall  Bros.  $59.04 .  66  54 

Smith  work:  R.  Boivin  $61.69,  F.  Hebert  $2.08 .  63  77 

Coal  $37.76,  freight  $24.26,  washing  818,  wood,  $4.50 .  84  52 

Dredge  Xo.  120,  Sir  Richard,  with  Tug  Trudeau  (811 ,382.51). 

Captain.  S.  Brosseau:  at  $95,  April  1-July  31,  $380;  at  $100,  Aug.  1-Dcc.  15,  Mar.  16-31,  $496.78; 

at  $50,  Dec.  16-Mar.  16,  $151.62;  overtime  $4.57 .  1,032  97 

Cranesman  at  $65,  James  Mclvendry,  April  1-Nov.  30,  $520;  overtime  $1.89 .  521  89 


Carried  forward 


430,355  35 
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Dredge  Vessels:  Ontario  and  Quebec— Continued. 

Brought  forward . 

Dredge  No  120,  Sir  Richard,  with  Tug  Trudeau — Concluded. 

Fireman  at  $40,  Arthur  Tait:  April  1-Dec.  2,  $322.58;  overtime  $2.45;  bonus  $17.10 . 

Deckhands  $763.54,  scowman  $140,  watchmen  $282.26,  at  $35  a  month;  total  $1,185.80;  paid  to 
Harry  Crooker  $299.28,  Arthur  Price  $119.68,  J.  A.  Raymond  $304.98,  T.  Scanalan  $299.28, 

Leo  Sims  $162.58 . 

Carpenters,  15  d.  at  $2.50,  5  at  $4;  labourers,  13^  d.  at  $2.25 . 

Watching  plant  No.  120:  Chas.  Smart,  Jan.  $50;  John  Brennan,  Feb.  15-28,  $25 . 

Cook  at  $50,  Annie  B.  Raymond:  April  1-Dec.  7,  $411.29;  overtime  $1.45 . 

Boarding  crew,  2,772  days  at  50c.,  11  meals  at  20c.;  paid  to  Capt.  S.  Brosseau . 

Pay-lists  of  Tug  Trudeau,  April  1  to  Dec.  15,  1914,  classed  with  dredge  120: — 

Tug  captain  at  $70,  Gordon  Eyre:  April  1-Dec.  7,  1914,  $575.81;  overtime  $2.03 . 

Tug  engineer  at  $65,  John  Brennan:  April-l-Dec.  15,  1914,  $551.45;  overtime  S9.41 . 

Tug  fireman  at  $40,  Chas.  Smart:  April  1-Dec.  7,  $329.03;  overtime  $3.52;  bonus  $16.58.. . 
Wheat  Sheaf  Hotel  Co.,  Toronto:  meals  for  Capt.  Brosseau  and  3  men,  April  19  to  30,  1912: 

144  meals  at  35c . J . 

Hotel  Loney,  Port  Stanley:  board  of  Capt.  Eyre,  J.  Brennan  and  J.  Stuart,  April  28  to  May  4, 

1914:  6^  d.  each  at  $1.50 . . . . . 

Brennan,  John,  Port  Stanley:  paid  for  help  with  ice,  Feb.,  $2.50;  travel  from  Kingston,  $10.. . 
Brosseau,  Capt.  S.:  laundry,  April-Nov.,  8  m.  at  $3;  paid  for  unloading  2  cars  of  coal  $12.50; 

sundry  outlay  $76.51 . 

Travel  of  crew  from  dredge  and  tug,  Dec.  15,  1914 . . 

Canadian  Pacific  Ry.:  freight  $77.53;  steam  coal  at  Port  Burwell,93-45  net  tons  at  $3.50 . 

Consumers  Cordage'  Co.:  2-in.  lion  best  manilla  rope:  481  lb.  at  $13.47| . 

Frothingham  &  Workman:  200  ft.  of  1-in.  BBB  tested  chain,  2,760  lb.  at  $4.65;  sundry  hard¬ 
ware  $29.17 . 

Goodyear  Rubber Tlo.:  l-J-in.  8-ply  Goodyear  steam  hose,  50  ft.  at  $1.44 . 

Independent  Cordage  Co.:  manilla  rope,  1,803  lb.  at  14c.;  heaving  line,  85  lb.  at  14c . 

Inglis,  John  Co.,  Toronto:  one  locomotive-type  boiler  for  dredge  No.  120,  $1,178;  less  $478  held 

for  installation  and  working . 

Pittsburg  Coal  Co.:  f-lump  coal,  45-9  tons  at  $1.40 . 

Port  Stanley  Dry  Dock:  docking  dredge,  Dec.  4,  $50;  5  days  on  dock,  $50;  men  s  time,  17  d.  at 

$5;  Sunday  time  $3;  percentage  on  crew’s  time  $7;  materials  $5 . . . 

Port  Stanley  Supply  Co.:  bituminous  coal,  14  04  net  tons  at  $4 . 

Pringle  &  Cameron,  Ottawa:  Customs  duty  on  coal,  $24.33;  entry  $1.50 . 

Weaver  Coal  Co.:  f-lump  coal,  215-6  net  tons  at  $3.43 . 

Wilson,  Wm.  C.  &  Co.:  6x2  ft.  x  6-in.  mattresses,  12  at  $3.50;  bedding  etc.,  $23.70 . 

Winner  Fish  Co.:  ton  coal  $4;  pilot  $5;  tug  Choctaw,  lifting  nets  one  day  $25;  crew’s  wages,  one 

day,  $16 . 

Foundry  work:  Davidson  &  Crooks  $88.62,  W.  Gaskell  &  Co.  $142.19,  Hull  Foundries  $54.20, 
Maass  Bros.  $149.81,  Norsworthy  Co.  $362.06,  Poison  Iron  Works  $92.63,  sundry  $19.33.... 
Hardware:  Emery  &  Poustie  $52.89,  General  Supply  Co.  $56.79,  A.  A.  Wright  &  Son  $88.18, 

sundry  $110.60. . . . . 

Paint  and  oil:  Kelly  Oil  Co.  $33.06,  McColl  Bros.  $55.76,  Ottawa  Paint  Works  $128.28 . 

Smith  work:  J.  W.  Clerk  $21.76,  J.  W.  Cline  $2.15,  F.  W.  Young  $129.46 . 

Coal  $63.75,  cartage  $26.50,  sundry  $19.95 . 


Dredge  No.  120:  Repairs  to  Scows. 

’Smith,  Oscar,  Port  Stanley:  fir,  pine  and  oak,  delivered  up  to  April  13,  1915,  on  account  of 
$5,880  contract  for  repairs  to  scows  of  dredge  120 . 


Dredge  121  and  Tug  Mina  G.  {$10,626.92). 

Captain,  A.  Bertrand:  at  $100  a  month,  April  1-Dec.  17,  Mar.  20-31,  $893.38;  at  $50  a  month, 

Dec.  18-Mar.  19,  $158.05;  outlay,  $20.38 . . . .  . 

Cranesman,  N.  Desmarais:  at  $50  a  month,  April-Nov . 

Cook,  G.  Pelletier:  at  $40  a  month,  April-Nov . 

Deckhands  at  $35  a  month:  P.  Bergeron,  $280;  A.  Guilbault,  $280 . 

Firemen  at  $40  a  month:  A.  Chapdelaine,  $320;  F.  Lagotte,  $12.90 . 

Scowman  at  $35  a  month:  F.  Lagotte,  April-Nov . 

Tug  captain,  M.  Guerin:  May  11-Nov.  30,  at  $60  a  month . . 

Tug  engineer,  L.  Dion:  May  1-Dec.  10  at  $55  a  month . . 

Tug  fireman,  A.  Cardin:  May  3-Dcc.  10  at  $40  a  month . 

Watchmen:  at  $50  a  month,  M.  Bisaillon,  $179.03,  P.  McLean,  $196.77;  at  $35  a  month,  A. 

Bibault,  $280 . 

Pilotage,  $61;  travel  of  crew  to  and  from  dredge  and  tug,  $50.85 . * . 

Board  of  crew,  at  50c.  a  day,  2,629  d.,  $1,314.50;  50  meals  at  20c.;  paid  to  G.  Pelletier,  $1,301,  to 
sundry  persons,  $23.50 . / . 

Carried  forward . 
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50  40 

29  25 
12  50 

113  01 
80  20 
404  61 
64  81 

157  51 
72  00 
264  32 

700  00 

64  26 

200  00 
56  16 
25  83 
739  53 

65  70 

50  00 

908  84 

308  46 
217  10 
153  37 
110  20 


1,893  50 


1,066  81 
400  00 
320  00 
560  00 
332  90 
280  00 
400  65 
402  74 
290  32 

655  80  ‘ 

111  85 

1,324  50 
448,222  07 
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AUDITOR  GEM- HAL'S  REPORT, 


6  GEORGE  V,  A.  1916 


Dredge  Vessels:  Ontario  and  Quebec — Continued. 


$  cts. 


Brought  forward . 

Dredge  Xo.  121:  St.  Louis  (SI 0,6 26. 9 2). 

Canadian  Con.  Rubber  Co.,  hose:  1 1-in.  4-ply  Para  water,  50  ft.  at  53c.;  1-in.  G-ply  Star 

steam,  25  ft.  at  76c.;  lj-in.  8-ply  Para  steam,  25  ft.  at  81.44 . 

Canadian  Import  Co.:  steam  coal,  133-81  net  tons  at  $3.80;  bagging,  88-645  tons  at  50e.; 
cartage,  45-165  tons  at  $1.75,  88-645  tons  at  81.25;  labour,  carrying  coal  from  carts  to 

scow,  88-645  tons  at  45c . 

Cantin,  A.,  Montreal  ($393.49) — 

Entrance  to  dock,  April  30,  $40;  2  days,  $20;  materials,  $29.90;  carpenters  and  calkers, 

235  h.  at  40c.;  foreman,  21  h.  at  50c . 

At  Elgin  Basin,  April  16-May,  1914:  carpenters  and  calkers,  179  h.  at  40c.;  foreman,  15 

h.  at  50c.;  pine,  1,173  ft.  at  $70;  sundry  materials,  $12.88 . 

At  Verdun,  May  22-26:  carpenters,  60  h.  at  40c.;  fares,  $1 . . 

Consumers  Cordage  Co.:  manilla  rope,  312  lb.  at  $14.70;  sundry,  $6.8$ . 

Frothingham  &  Workman:  100  ft.  Edge’s  j-in.  hoisting  chain,  1,130  ft.  at  6|c.,  $76.28;  sundry 

hardware,  $77.35 . . . 

Hall  Coal  Co.:  4-lump  coal  in  bags,  62-295  net  tons  at  $4.75;  steam  coal,  28  tons  at  $3. SO; 

chestnut  and  stove,  10-05  tons,  $80.40,  sundry,  $2.75 . . 

Me  Coll  Bros.  &  Co.:  Vesta  boiler  compound,  474  lb.  at  14c.;  sundry  oils,  $40.24 . 

Sieotte,  Capt.  E.,  provisions,  Feb.  21  to  Mar.  24,  1914 . . 

Sincennes-MeNaughton  line:  tug  Hudson,  towing  dredge  Montreal  to  Verdun,  May,  1914 . 

Foundry  work:  Campbell  Steel  Works  $96.20,  Charette  &  Frere  $99.80,  Davidson  &  (  'rooks 

$67.28,  Hull  Foundries  $50.80,  J.  &  R.  Weir  $689.86,  sundry  $60.21 . . . 

Hardware:  Dupuis  Frcres  $41.95,  S.  Fisher  $41.89,  Lewis  Bros  $71.42,  F.  O.  Ranger  $52.10, 

sundry  $88.73 . 

Paint  and  oil:  Kelly  Oil  Co.  $13.09,  Ottawa  Paint  Works  $54.28 . 

Lumber  $43.62,  washing  $24,  22-ft.  boat  $23.50,  9  beds  $22.50,  repairs  $20.65,  sundry  $31.50.. 

Dredge  Xo.  121:  Repairs  to  Coal  Scow. 

Cantin,  A.,  Montreal:  April  2  to  May  1,  1914:  foreman,  25  h.  at  50c.;  carpenters  and  calkers, 
215  h.  at  40c.;  pine,  1,367  ft.  at  $70;  sundry  materials,  $23.95 . 

Dredge  122:  St.  Maurice. 

Detailed  with  “St.  Maurice  River  Works” . (Page  V — ..) 


448,222  07 


81  50 


782  53 


194  40 

174  09 
25  00 
52  74 

153  63 

485  47 
106  00 
32  01 
800  00 

1,064  15 

296  09 
67  37 
165  77 


218  14 


Dredge  No.  123  and  Tug  “ Fashion'”!  ($12,782.65). 


Captain,  I.  Cote  ($1,188.22)— 

At  $125:  April  1-May  10,  June  13-Oct.  16,  Oct.  21-Dec.  24 .  945  96 

As  per  two  vouchers  outstanding,  paid  in  August,  $31.61,  $9.04 .  40  65 

At  $62.50,  Dec.  25,  1914,  to  Mar.  31,  1915 . 201  61 

Captain  at  $90,  Eugene  Deschamps,  May  11  to  June  12,  1914 . '. . ~. .  96  97 

Assistant  engineer  at  $65,  Eugene  Degcliamps:  April  1-May  10,  June  13-Dec.  4,  Dec.  9-12 .  466  74 

Watchmen  at  $50:  Eugene  Deschamps,  Dec.  13-Mar.  31,  $180.65;  Ernest  Desroches,  Nov.  22- 

Mar.  31,  $215 .  395  65 

Cranesmen:  at  $60,  J.  A.  Nicholson,  April  1-July  9,  $197.42;  at  $65,  W.  Banning,  July  10-Dec. 

12,  $331.29 . 528  71 

Deckhands  $627.42,  scowmen  $197.12,  watchmen  $199.61,  at  $35  a  month;  total  $1,024.15; 
paid  to,  N.  Allard  $12.42,  Adel.  Auger  $284.90,  J.  Boucher  $37.82,  L.  Boudrias  $83.86,  P. 

Deschenes  $107.86,  A.  Dion  $180.83,  Jos.  Lesage  $79.33,  F.  Raboin  $48.58,  A.  Sauvageau 

$128.71,  V.  Trowse  $59.84 . .. .  1,024  15 

Firemen  $323.40,  oiler  $255.01,  at  $40  a  month:  total  $578.41;  paid  to,  Ernest  Desroches 

S323.40,  V.  Trowse  $255.01 . ! .  578  41  . 

Cook  at  $40,  E.  Gauthier,  April  15  to  Nov.  21,  1914 .  289  33 

Board  of  crew  at  50c.  a  day:  paid  to,  Capt.  H.  Charland  $86,  E.  Gauthier  $1;29G.61,i  crew 

$39.50 . .  -  1,422  11 

Pay-lists  of  Tug  Fashion,  April  to  Nov.,  1914,  as  classed  with  Dredge  123 — 

Tug  captain  at  $70,  Jos.  Jean:  April  1-May  31,  June  13-30,  Aug.  1-Dec.  2  .  464  26 

Tug  engineers  at  $70:  A.  Shaver,  $140;  It.  Toupain,  $42;  P.  Trottier,  $220.61 .  402  61 

Tug  firemen  at  $40:  John  Boucher,  $120.77;  J.  Julien,  $132.52 .  253  29 

Travel  of  crews  to  and  from  dredge  and  tugs .  80  75 

Asbestos  Products  Co.:  covering  boiler  on  tug  Fashion,  April,  1914:  labour,  103  h.  at  45e.; 

asbestos  cement,  18  bags  at  $1.25;  sundry  materials,  $13.95 . 82  80 

( Canadian  Import  Co.,  American  steam  coal,  342-27  net  tons  at  $3.80 .  1,300  63 

Cantin,  A.:  April  3  to  May,  1914:  foreman,  20  h.  at  50c.;  carpenters,  135  h.  at  40e.;  sundry 

materials.  $53.40. .  117  40 

Consumers  Cordage  Co.,  best  manilla  rope,  996  lb.  at  $13.72 . . .  136  64 

Dominion  Wire  Rope  Co.:  ex.  flex,  plow-steel  dredge-cable,  295  ft.  of  lj-in.  at  $22.35 .  65  94 


Carried  forward 


461,816  17 


j  PUBLIC  WORKS  DEPARTMEN  T:  EXPENDITURE  V -319 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Ontario  and  Quebec— Concluded.  $  eta. 

Brought  forward . .  461,816  17 

Dredge  No.  123  and  Tug  Fashion — Concluded. 

» 

Drummond,  McCall  &  Co.:  spec.  flex,  plough-steel  wire  rope:  350  ft.  of  l|-in.  at  $38.65,  495  ft. 

of  lj-in.  at  $24.70;  reel,  $5.70 .  263  25 

Hall  Coal  Co.,  coal:  steam,  43-665  net  tons  at  $3.80;  chestnut,  7  tons  at  $8;  sundry,  $1.85...  223  80 

Leetham,  E.  S.,  Ottawa: — 

Mcrch.  Douglas  fir,  1  piece:  30  x  30-in  x  40-ft. ,  3,000  ft.  at  $57.15 .  171  45 

Merch.  Douglas  fir,  1  piece:  24  x  24-in.  x  45-ft.,  2,160  ft.  at  $57.15 .  123  44 

Morrow  Bros.,  Grenville,  provisions,  bill  of  May  19,  1894 .  39  44 

McColl  Bros.:  Vesta  boiler-compound,  976  lb.  at  14c.;  cylinder  oil,  102  gal.  at  331c.;  machine 

oil,  92 j  gal.  at  29c.;  sundry  oil,  etc.,  $42.15 .  239  79 

Sincennes-McNaughton  line,  tug  Alaska,  assisting  dredge  up-current,  July  14,  1914 .  25  00 

Foundry  work:  Charette  &  Frere  $47.85,  Davidson  &  Crooks  $48.46,  Hull  Foundries  $793.30, 

MeDougall  Caledonian  Iron  Works  $1,166.23,  sundry  $64.05. .  2,119  89 

Hardware:  Dupuis  Freres  $54.83,  S.  Fisher  $49.32,  Froth ingham  &  Workman  $274,  F.  O. 

Ranger  $47.97,  sundry  S24.66 . .' .  450  78 

Smithwork  $54.57,  cartage  $53.51,  oil  $42.28,  lumber  $29.74,  washing  $21.60,  sundry  $29.50.  .  231  20 

Dredge  No.  124:  Completion  of  Equipment  ($1,256.96). 

Canadian  Fairbanks-Morse  Co.:  F.  M.  steam  pump,  4£  x  3  x  4-in .  65  00 

General  Supply  Co.:  Lang’s  ex-flex,  plow-steel  wire  rope,  879  ft.  at  $12.10,  $106.05;  hardware, 

$35.01 . : .  141  06 

McGee,  W.  R.:  f-in.  V-joint  pine,  4,500  ft.  at  $32;  lj-in.  flooring,  1,600  ft.  at  $36;  sundry 

lumber,  $96.66 .  298  26 

Ottawa  Paint  Works:  paint,  shellac,  glass,  etc .  42  77 

Rea,  A.  E.  Co.:  blankets,  5  dbl.  at  $3.99,  5  single  at  $3.30;  mattresses,  5  at  $2.85;  sundry, 

$38.64 . 89  34 

Savage  &  MacDonell  Co.:  lf-in.  x  4  and  5-in.  pine,  750  ft.  at  $50;  sundry,  $18.50 .  56  00 

Foundry  work:  Davidson  &  Crooks  $207.84,  A.  Fleck  $61.08,  Hull  Foundries  84.46,  Maass 

Bros.,  $52.06 . 325  44 

Hardware:  Birkett  &  Son,  $70.58;  McKinley  &  Northwood,  $70.95;  sundry,  $76.40 .  217  93 

Packing  $13.96,  2  clocks  $7,  freight  20c . 21  16 

Dredge  No.  124:  Maintenance  ($2,048.53). 

Captain,  Gus  Metzger:  at  $80,  July  25-Nov.  30,  $338.08;  at  $40,  Dec.-Mar.,  $160 .  498  06 

Firemen  at  $40:  W.  St.  Ange,  $54.17;  Ed.  Heroux,  $47.77;  C.  Adams,  $19.57 .  121  51 

Cook  at  $40:  Ed.  Heroux,  $24.52;  Mrs.  Bastien,  $94.32  — . .  118  84 

Deckhands  at  $35:  J.  P.  Heroux,  $20.32;  J.  A.  Bastien,  $86.03 .  106  35 

Night-watchman  at  $35,  Frs.  Marchand,  Aug.  5-Oct.  10,  1914 .  76  77 

Board  of  crew  at  50c.  a  d.  paid  to  Frs.  Marchand,  336  d .  168  00 

Carpenter,  2  d.  at  $3;  water-carriers,  65 §  d.  at  $2 . 137  00 

Pav-list,  Aug.  1-18,  1914:  O.  Morin,  $15.19;  F.  Duhamel,  $14;  Delvida  Leduc,  $9.33;  J. 

Code,  $5.16;  board,  $14 .  57  68 

Travel  and  outlay  of  employees:  G.  Metzger,  $29.15;  C.  H.  Jette,  $42.08;  sundry,  $9.50 .  80  73,, 

Diver,  Jos.  Carufel,  98  h.  in  Aug.,  1914,  at  35c .  34  30  v 

Tug  hire,  C’apt.  Jos.  Paul,  3  h.  in  Oct.  at  $5 .  15  00 

Consumers  Cordage  Co.:  2-in.  best  manilla  rope  for  mooring  to  trees:  456  lb.  at  $13.47 .  61  42 

Marchand,  Zcph.,  fils,  steam  coal,  48  tons  at  $4.50 .  216  00 

Sorel  Harbour  tugs:  towing  dredge  124  to  Grand  Nord  (lliv.  au  Bois  Blanc)  $20:  towing 

scow  Montmorency,  Three  Rivers  to  Maskinongc,  $50 .  70  00 

Foundry  work:  Davidson  &  Crooks,  $94.78;  sundry,  $38.83 .  133  61 

Provisions  $52.50,  hardware  $38.11,  freight  $23.20,  sundry  $39.45 .  153  26 

Vouchers  not  at  hand. 

Empire  Manufacturing  Co.,  Voucher  No.  C6'57 .  9  94 


Total,  distributed  below .  469,019  64 


Charged  to  the  following  votes: 

New  Dredging  Plant:  Maritime  Provinces . (Pag<-  V — 277)  235  84 

New  Dredging  Plant:  Ontario  and  Quebec . (  “  V— 277)  64,959  76 

New  Dredging  Plant:  Generally . (  “  V — 278)  13,685  38 

Dredging:  Maritime  Provinces . (  “  V — 280)  1,394  38 

Dredging:  Ontario  and  Quebec . (  “  V — 283)  388,581  06 

Dre  lging:  Generally . (  “  V— 284)  103  22 

Total,  as  above . . .  469,019  64 


V— 320 


AUDITOR  GENERAL'S  RERORT,  101 ',-1015 


6  GEORGE  V,  £.  1916 


Dredge  Vessels:  Magdalen  Islands.  $  cts. 

Dredge  No.  4  (S 14,908.82 ). 

Captain,  (’has.  Fox,  12  m.  to  Mar.  31  at  $125;  engineer,  S.  D.  Murchison,  12  in.  at  $85 .  2,520  00 

( 'ranesman  at  $50,  E.  Boudreau,  June  23  to  Nov.  30,  1914 . .  263  33. 

Oiler  at  $40,  Fred.  Petitpas:  June  23  to  Nov.  30,  $210.67;  bonus,  $10 .  220  67 

Fireman  at  $40,  P.  Harvey;  June  19  to  Nov.  30,  $216;  bonus,  $10 .  226  00 

Watchmen  at  $50;  Dec.  1-Mar.  31;  E.  Boudreau,  $200;  Emile  Renaud,  $200 .  400  00 

Deckhands  $398,  scowmen  $583.92,  watchmen  $259,  seaweedman  $175.50,  at  $35  a  month: 
total  $1,416.42:  paid  to,  F.  Benoit  $175.50,  A.  Cassidy  $185,  John  Cassidy  $14,  L.  Cormier 

$199,  M.  Larade  $1S0.96,  P.  Poirier  $199,  Emile  Renaud  $280,  C.  Solomon  $182.90 .  1,416  42 

Boarding  men,  2,328  d.  at  50c.;  paid  to  Capt.  Chas.  Fox .  1,164  00 

Carpenters,  5  d.  at  $2.50,  IS*  at  $3;  calkers,  14  d.  at  $3;  smith,  1$  d.  at  $2.50;  labourers,  71-9 

d.  at  $2,  200  h.  at  25c .  307  55 

Cook  at  $45,  A.  Vigneau,  June  19  to  Nov.  30,  1914 . ' .  243  00 

Travel  and  sundry  outlay:  Capt.  Fox,  $87.52;  S.  D.  Murchison,  $26.75;  crew,  $29.50 .  143  77 

Two  trips  from  St.  John  to  Magdalen  Islands,  J.  K.  Blenkinsop .  89  51 

Brace,  McKay  &  Co.:  l§-in.  6-ply  steam  hose,  wire-wound,  50  ft.  at  $1.31*;  11 -in.  water  hose, 

50  ft.  at  38c .  84  75 

Carson,  J.  F.:  cooper  paint,  33  gal.  at  $2.50;  asbestos  cement,  25  bags  at  $1.90;  U.  S.  oakum, 

350  lb.  at  8c.,  200  at  10c.;  sundry  hardware,  $112.46 .  290  46 

Consumers  Cordage  Co.:  lion  best  manilla  rope,  452  lb.  at  $13.47;  less  $1.08  freight .  59  80 

Coplan,  A.  H.  &  Co.:  pattern-maker,  143  h.  at  80c.;  helper,  143  h.  at  40c.;  materials  used, 

$13 . 184  60 

Cormier,  Ernest,  Amherst:  water  supplied  to  dredge,  Dec.  1,  1913,  to  Nov.  30,  1914:  40,934 

gal.  at  Jc .  307  03 

Davison,  H.  M.,  Charlottetown:  screened  coal,  435-9  net  tons  at  $3.15;  freight  on  same, 

435-9  tonsat$2 .  2,244  89 

Diamond  Specialty  Co.:  model  “E”,  type  “G  E”  4-arm  blowers:  2  at  $66 .  132  00 

Drummond,  McCall  &  Co.,  flex,  plow-steel  wire  rope:  lf-in.,  170  ft.  at  $42.60;  l*-in.,  144  ft. 

at  $21.60,  144  ft,  at  $24.70;  f-in.,  100  ft.  at  $8.70 . . . . .  147  79 

Greening  Wire  C’o.:  1 1-in.  x  68  x  37,  173  ft.  at  $44.68;  reel  $4;  less  $6.04  freight .  75  25 

Kennedy,  A.  &  Co.:  spec.  flex,  flattened  steel  dredge-wire,  791  lb.  of  lf-in.  at  11c.,  957  lb. 

of  l  '-in.  at  9;jc.;  sundry  hardware,  $66.01 .  246  33 

Marchand  &  Donnelly:  installing  extra  lights  on  dredges,  7  at  $10 .  70  00 

McKinnon,  J.  J.:  marine  engine  oil,  97  gal.  at  80c.;  Rainbow  packing,  38£  lb.  at  $1.25;  sundry 

hardware,  $18.58 . ■ .  144  31 

Steamer  Lady  Sybil:  towing  dredge  and  scows,  Amherst  Pt.  to  Pictou,  to  Dec.  3,  1914,  $800; 

freight,  $38.08 .  838  08 

Yorston,  J.  J.,  Pictou,  bill  of  Nov.  26,  1914:  hauling  dredge,  410  tons  D.  W.  at  20c.;  10  d.  on 
ways  at  10c.,  $410;  foreman,  110  h.  at  50c.;  labour,  1,225  h.  at  28c.;  materials,  $164.21; 

Workmen’s  Compensation  Act,  $9.55 .  1,063  76 

Foundry  work:  Campbell  Steel  Works,  $61.04;  Pictou  Foundry,  $49.61;  Stewart  &  Co., 

‘$1,009.69:  sundry,  $92.94 .  1,273  28 

Hardware:  Frothingham  &  Workman,  $30.80;  W.  D.  McKenzie,  $32.63;  J.  P.  Savage, 

1;  sui  dry,  -1.18 .  342  15 

Lumber:  J.  Carson  &  Sons,  $93.65;  sundry,  $33.31 .  126  96 

Coal,  $47.90;  washing,  $46.48;  paint,  $39;  packing,  $34.24;  towing,  $30;  smithwork,  $26.71; 

medical  supplies,  $20.75;  sundry,  $38.05 .  283  13 

D redye  No.  4,  Scow  ($366.25). 

Pay-lists,  April  1  to  May  13,  1914 — 

Foreman,  A.  Arseneau,  37  d.  at  $3 . ' .  Ill  00 

Labour,  F.  Petitpas,  36§  d.  at  $1.40 . ? .  51  10 

Labourers,  99§  d.  at  $1.30 .  129  35 

Gumming,  J.  W.  &  Son,  New  Glasgow,  repairs  to  bulk-head  for  scow .  74  80 

Tug  Rom  ($4,269.06). 


Captain,  R.  J.  Belyea:  at  S75,  Apr.  1  to  Dec.  19,  1914,  $645.97;  at  $37.50,  Dec.  20  to  Mar. 
31.  $127.02 . 


Eneineer  at  $70,  G.  C.  Gillis,  Apr.  1-Dcc.  23,  $611.94;  watchman  at  $50,  G.  C.  Gillis,  Dec.  24- 

Mar.  31,  $162,90 . 

Mate  at  $50,  Albin  Arseneau,  May  17-Dec.  14,  $346.77;  fireman  at  $40,  Alfred  Bertin,  May  17- 

Dec.  14,  8277.41 . . 

Deckhand  at  $35,  Fred.  Vigneau,  May  17-Nov.  30,  $226.94;  cook  at  $40,  Hermine  Vigneau, 

May  17-Nov.  30.  $259.35 . . .' . 

Board  of  crew,  1,350  d.  at  50c.;  paid  to  R.  J.  Belyea,  S663.50,  G.  C.  Gillis  $11. 50 . 

Carpenters,  11?  d.  at  $2.50:  labourers,  39*  d.  at  $2;  sundry,  $15.25 . 

Travel  and  outlay:  J.  J.  Belyea,  $22.17;  G.  C.  Gillis,  82.68;  labourers,  $22.80 . 

l’ilot,  A.  M.  Fraser:  piloting  Rona  with  2  mud-scows,  Pictou  to  New  Glasgow,  Dec.  12,  1914. 

Cormier,  Ernest,  Amherst,  M  I.  water  for  tug,  May-Nov.,  1914,  13,735  gal.  at  1c . 

Lyons,  C.  &  Co.,  Sydney  II. M.  coal,  14 -6S75  gross  tons  at  $5.38 . 

Stanley  Bros.:  blankets,  5  at  $2  85,  $14.25;  sundry,  834.99 . . . 


772  99 

774  84 

624  18 

486  29 
675-  00 
122  49 
47  65 
15  00 
102  98 
79  01 
49  24 


Carried  forward 


19,024  74 
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Dredge  Vessels:  Magdalen  Islands— Continued. 


$  cts. 


Brought  forward 


19,024  74 


Tug  Rona — Concluded. 

Stewart,  B.  &  Co.,  Charlottetown,  sundry  foundry  work  for  tug  Rona .  299  i9 

Hardware:  A.  Kennedy  &  Co. ,  $47.97:  J.  P.  Savage,  $94.62;  sundry,  $42.94 .  185  53 

Lumber,  $13.57;  paint,  &c.  $19.38  medical  supplies,  $11.15;  washing,  $7.95;  water,  $2 .  54  05 

Total,  distributed  below . .  19,563  51 

<  'barged  to  the  following  Votes — 

Dredge  Vessels:  Maritime  Provinces . (Page  V — 296)  112  71 

Dredging:  Ontario  and  Quebec . (Page  V — 283)  19,450  80 

Total,  as  above .  19,563  51 


Dredge  Vessels:  Manitoba,  Saskatchewan  and  Alberta. 

Selkirk  Shipyard:  Pay-lists  ($9,760.84). 


Inspector  of  dredges,  Chas.  Taylor:  Apr.  1-May  31,  1914,  2  m.  at  $166.66 .  333  32 

Foreman,  Samuel  Bullivant:  147-3  d.  (charged  here)  at  $4.50 .  662  85 

Dredgemastcr,  caretaker,  machinist:  Stanley  Dewar,  Nov.  15- Jan.  31,  Mar.,  109  d.  at  $3.50.  381  50 

Carpenter  at  45c.,  Cl.  Bjornsson,  510  h .  229  50 

( 'arpenters,  h.  at  40c.:  Hy.  Boydell,  1,813;  S.  Brown,  200;  J.  Bullivant,  1,248;  S.  Ingmundson, 

155;  C.  Jonasson,  804;  A.  McKenzie,  1,286;  T.  Sinclair,  1,415 .  2,768  40 

Carpenters,  h.  at  37£c.:  A.  Belanger,  88;  Duncan  Sayer,  322 . . ^ .  153  75 

<  'arpenters,  h.  at  35c.:  A.  Belanger,  1,306;  J.  Holowensky,  533;  Duncan  Saver,  1,467 .  1,157  10 

Carpenters,  h.  at  30c.,  J.  Holowensky,  372 . Ill  60 

Handyman,  h.  at  30c.:  W.  Atkinson,  260;  Duncan  Sayer,  245 .  151  50 

Machinist,  h.  at  45c.,  R.  P.  Post,  1,844| .  830  02 

Blacksmith,  h.  at  35c.:  L.  D.  Marsh,  1,699-65;  overpaid,  30c .  595  17 

Blacksmith  helper:  at  25c.,  J.  C.  Robertson  505  h.,  Tom  Soyeski  480  h.;  at  22^e.,  Tom  Soy- 

eski  202  h .  29170 

Painter,  M.  Gordon,  12  d.  at  $4,  3  d.  at  $3.50 . 5S  50 

Watchman,  D.  Cauvin,  Apr. -Jan.,  Mar.,  337  d.  at  $2 .  674  00 

Labourers,  h.  at.  25c.:  V.  Cauvin,  1,445;  M.  Davis,  479-3;  Alf.  Evans,  210;  J.  Johannesson,  656; 

A.  Lyons,  578;  A.  Rifken,  210;  A.  Robertson,  610-9;  Claude  Sewell,  205;  sundry,  488 .  1,224)  54 

Labourers,  h.  at  221c.:  V.  Cauvin,  530;  sundry,  98| .  141  39 


Selkirk  Shipyard:  Accounts  ($3,298.17). 


Canadian  Fairbanks-Morse  Co.  ($1,360.70) — 

Underwood  portable  cylinder  boring-bar,  3^  x  7  in . 

Duff  ball-bearing  screw-jacks:  No.  61,  25-ton,  1  at  $96;  No.  62,  35-ton,  3  at  $138 . 

Winch,  10-in.,  with  brake,  $75;*Yale  duplex  chain-block,  3-ton,  with  10-ft.  hoise,  $75 . 

Dominion  Farmers’  track-scale  on  wheels,  26  x  34-in.  platform . 

Buckeye  heater,  3-A,  $140;  freight,  $91.45;  inspection,  $1 . . 

Dominion  Equipment  A  Supply  Co.:  8-ft.  galv.  Canadian  air-motor,  tower,  pump,  cylinder, 


gt,c  . 

Dunn  Lurnb  or  Co.,  137  pieces  10  x  12  x  16  ft,  fir  timber,  21,920  ft,  at  $15 . 

Finkleman,  Chas.,  Selkirk,  tamarack  wood,  25  cords  at  $6  (Dec.  28) . 

Gilhuly,  It.  H.,  No.  1  accident  emergency  drug-case . 

Office  Specialty  Co.:  No.  833  roll  top  desk,  $43.50:  No.  18  section,  $22.85;  sundry,  $5  35 . 

Reid,  Thos.:  nut  coal,  2  tons  at  $11.75,  1  at  $1 1 ;  carting  bolts,  75c .  . 

Selkirk  Town  Electrical  Dept.,  electric  light  and  power  as  by  meters . 

Sprague  Lumber  Co.:  shiplap,  2,160  ft,  at  $25  50;  sundry,  $34.20 . 

Suites,  J.  Malcolm:  merch.  fir,  12  x  12  in.  to  20  x  20  in.,  36  and  40  ft.  long.,  10,069  ft.  at  $34.90. 

Western  Coal  Co.,  screened  coal,  42- 1  net  tons  at  $6-60 . . 

Hardware:  General  Supply  Co.,  $34.98;  Williams  Machinery  Co.,  $59.49;  Wood-Vallanee, 

$32.85;  sundry,  $33.20 . 

Foundry  work,  $43.90;  travel  and  outlay,  $21.40;  sundry,  $46.05 . 


435  00 
510  00 
150  00 
33  25 
232  45 

146  00 

3  8  80 

150  00 
9  00 
71  70 
35  25 
206  32 
89  28 
351  40 
277  85 

160  52 
111  35 


Storehouse  at  Grouard,  Alberta. 

Eugene  Gravel  and  Gaspard  Dandurand:  storehouse  for  Dredging  Branch,  at  Grouard,  as  by 
contract,  $220;  extra  work,  $20 . 


240  00 


Carried  forward .  13,299  01 


1— 21v 
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Dredge  Vessels:  Manitoba,  Saskatchewan  and  Alberta— Continued.  $  ets. 

Brought  forward .  13,299  01 

Dredge  201 :  Assiniboine  (S 6,587.90 ). 

Dredgemaster,  Barney  Freeman,  Apr.  1  to  Nov.  10,  1914,  at  $125 .  910  05 

Engineer,  George  Freeman,  May  14  to  Nov.  9,  1914,  at  $80 .  470  45 

Mate,  George  Belanger,  May  14  to  Nov.  9,  1914,  at  $80 .  470  45 

Cook,  Thos.  Leclair,  May  1-Nov.  10  at  $75,  $475;  fireman,  John  Bruno,  May  1-Nov.  9  at 

$50,  $315 .  790  00 

Wa  oilman  at  $45,  $204.03;  deckhands  at  $40,  $462.09;  labourers,  26  d.  at  $2.50 .  792  32 

Dominion  Equipment  &  Supply  Co.,  six  20-ft.  lengths  of  12-in.  14-gauge  spiral  riveted  pipe _  410  00 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  90  4  net  tons  at  $6.00 .  036  24 

Western  Coal  Co.,  screened  Youiogheny  coal,  02-8  net  tons  at  $0.60 .  414  48 

Hardware:  Wood- Valla  nee,  $296.27;  sundry,  $106.54 .  402  81 

Provisions:  Benson  Bros.,  $345.08;  B.  Dalmar,  $91.10;  C-has.  Finkleman,  $304.35;  Wm.  Jamie¬ 
son,  $218.66;  S.  Peers  &  Co.,  $173.20 .  1,132  39 

Paint  and  oil,  $67.45;  laundry,  $46.45;  lumber,  $22.21;  32  affidavits,  $16 .  152  11 

Dredge  202:  Crane  (5 5,027.11 ) 

Dredgemaster,  Walter  Watterson,  Apr.  13  to  Nov.  13,  1914,  at  $120 .  844  00 

Fireman,  H.  Christanson,  May  18  to  Nov.  12,  1914,  at  $50 . • .  292  58 

Cook  at  $75,  Harry  Lea,  May  5-22,  June  1-20,  July  1-Nov.  13 . ? .  420  05 

Watchman,  Th.  Pjeturson,  May  15  to  Nov.  12,  at  $45 .  267  68 

Deckhands  at  $40,  $469.39;  labourers,  50  d.  at  $2.50,  $124.99 .  594  38 

C.  P.  Ry.,  rent  of  siding  to  yards  at  West  Selkirk,  y.  to  July  31,  1914 .  32  01 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  117*  net  tons  at  $6.60 .  777  15 

Western  Coal  Co.,  screened  Youiogheny  coal,  31-5  net  tons  at  $6.60 .  207  90 

Provisions:  Benson  Bros.,  $468.72;  B.  Dalmar,  $464.25;  Chas.  Finkleman,  $103.05;  W.  Jamie¬ 
son,  $68.70 .  1,10472 

Hardware:  General  Supply  Co.,  $33.96;  Wood-Vallance,  $288.18;  sundry,  $29.90 .  352  04 

Paint  and  oil,  $59.70;  washing,  $52.90;  32  affidavits,  $16 .  128  60 

Dredge  208:  Dauphin:  At  Winnipegosis  ($6,231 .72). 

In  charge  of  dredge,  Harvey  Watson,  Mar.  1-May  15,  Oct.  1-9,  1914,  at  $50 .  138  70 

Master  at  $100,  Harvey  Watson,  May  16  to  Sept.  30,  1914 .  451  G1 

Cook  at  $60:  Neil  McLellan,  $109.84;  Wm.  Foley,  $235 .  344  84 

Fireman  at  $50,  R.  G.  Buck,  May  l^-Sept.  30,  1914 . 225  00 

Deckhands  at  $40:  John  Alexander,  $19.35;  Ray  Bayley,  $176.13;  Thos  Wright,  $156.13 .  351  61 

Scowmen  at  $40:  Neil  McLellan,  $76.67;  Ross  Paddock,  $17.42 .  94  09 

Watchmen  at  $40:  John  Denby,  $13.34;  J.  R.  Skinner,  $167.31 .  180  65 

Watchmen  at  $50,  Thos.  Toye,  Dec.-Jan .  100  00 

Watchman  at  $2,  J.  K.  Robinson,  52  d.  from  Oct.  10 .  104  00 

Getting  dredge  out  to  caulk,  to  keep  from  sinking,  Apr.  22-26,  1914,  10  men,  45  d.  in  all,  at  $2.50  112  50 

Carpenter,  J.  Angus,  50  h.  in  May  at  35c .  17  50 

Armstrong  Trading  Co.:  tamarack,  75  cords  at  $3.50;  delivery,  75  cords  at  40c.;  sundry  provi¬ 
sions,  $1,083  54 . 1,376  04 

Dominion  Wire  Rope  Co.:  f-in.  ex.  flex,  plow-steel  non-rotating  hoisting  rope,  900  ft.  at  $12.55; 

f-in.  plough-steel  6  x  19  w.h.c.,  200  ft.  at  $7.45;  2  reels,  $3.20 .  131  05 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  28-7  net  tons  at  $7.98 .  229  02 

Hechter,  Frank:  tamarack,  105  cords  at  $3.50;  carting  tamarack,  105  cords  at  40c.;  sundry 

hardware,  $198.70 .  908  20 

Mussens,  Ltd.,  Montreal:  sprocket  chains,  2  at  $25.30;  blade  shoes,  4  at  $10.80;  blade  arms, 

16  at  $2.90;  sundry,  $31 .65 .  17185 

Mclnnis,  James,  Winnipegosis,  meals  and  rooms  for  dredge-crew .  74  75 

Standard  Lumber  Co.  of  Manitoba,  sundry  lumber .  171  21 

Western  Coal  Co.,  screened  Youiogheny  coal,  28-05  net  tons  at  $7.80 .  218  79 

Teaming:  A.  E.  Groff,  $78.70;  S.  Hubble,  $27 . - .  105  70 

Washing:  Dauphin  Laundry,  $5.35;  Mrs.  W.  H.  Paddock,  $142.80 . .- .  148  15 

Hardware:  Can.  Fairbanks-Morse  Co.,  $76.45;  T.  H.  Whale,  $15;  Wood-Vallance,  $110.03 _  201  48 

Provisions:  Wm.  Jamieson,  $15.75;  John  Marchcnski,  $122.70;- Mrs.  A.  Stewart,  $50.75 .  189  20 

Repairs,  $21.90;  postage,  $12.60;  sundry,  $18.63 .  53  18 

Winnipeg  Detective  Agency:  re  dredgemaster  Harvey  Watson,  for  taking  wood  from  Gov¬ 
ernment  pile  at  Winnipegosis,  services  of  detective,  Sept.  29-Oct.  10,  1914,  12  d.  at  $5; 

expenses  of  detective,  $60.65 . - .  120  65 

Foley,  M.,  witness,  railway  fares,  Winnipegosis  to  Winnipeg  and  return .  11  95 

Dredge  20/p  Red  River  ($5,982.36). 

Dredge  master  at  $125,  E.  M.  Eyyolfson:  April  1  to  Nov.  16,  1914 .  941  66 

Cranesman  at  $80,  Donald  Gunn,  May  1G  to  Nov.  7,  1914 . * .  459  95 

Cook  at  $75,  E.  Cauvin,  May  1-20,  June  1-Nov.  14,  1914 . .  ’  458  39 


Carried  forward .  33,005  74 
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Dredge  Vessels:  Manitoba,  Saskatchewan  and  Alberta — Continued.  $  rts. 

Brought  forward .  '33,005  74 

Dredge  204 :  Red  River — Concluded. 

Fireman  at  $50,  E.  Macfie,  May  14  to  Nov.  12,  1914 .  299  03 

Watchmen  at  $45:  John  McMann  $188,23,  J.  S.  Olsson  $9,  R.  Quickfall  $03.  r .  260  23 

Deckhands  at  $40:  R.  Quickfall  $181.94,  Adam  Robertson  $107.10,  W.  Th.  Eyyolfson  $129.54, 

L.  Sabiston  $45.50  .  404  08 

Labourers  at  $2.50:  E.  Cauvin  26  d.,  Chas.  Howell  37  d .  157  50 

Dominion  Wire  Rope  Co.:  1  in.  best  plow-steel  6  x  19  whc.,  500  ft.  at  $15.85;  sundry,  $2.00 _  81  85 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  137-3  net  tons  at  $6.60 .  906  18 

Western  Coal  Co.,  screened  Youiogheny  coal,  44-95  net  tons  at  $6.60 .  296  67 

Provisions:  Benson  Bros.  $185.23,  W.  Burns  $52.76,  W.  Coates  $101.92,  B.  Dalmer  $49.45, 

Chas.  Finkleman  $257.98,  Hudson’s  Bay  Co.  $97. 6S,  Wm.  Jamieson  $117.87,  J.  M.  Sol- 
mundson  $37.10,  H.  P.  Tergesen  $102.65,  Thompson  &  Anderson  $116.90,  sundry  $19.62. . .  1,139  16 

Hardware:  General  Supply  Co.  $31.28,  Wood-Vallance  $311.88,  sundry  $51.80 .  394  96 

Paint  and  oil  $59.70,  washing  $47,  32  affidavits  $16 .  122  70 

Dredge  205  ($6,72940). 

Captain  of  dredge  at  $125,  Stanley  Dewar:  April  1  to  Nov.  14,  1914 .  933  33 

Craneman  at  $80,  Wm.  Atkinson,  May  1  to  Nov.  11,  1914 .  509  33 

Cook  at  $75,  Geo.  Wilson,  May  1-20,  June  1-Aug.  31,  Oct.  1-Nov.  12 .  378  39 

Fireman  at  $50,  M.  Davies,  May  1  to  Nov.  14,  1914 .  323  33 

Oilers  at  $45:  D.  Moore  $132.10,  J.  Boyce  $103.50 .  235  60 

Watchmen  at  $45,  $271.63;  deckhands  at  $40,  $474.48 .  746  11 

Labourers  in  April  at  $2.50:  M.  Davies  26  d.,  Geo.  Wilson  16  d .  105  00 

Dominion  Wire  Rope  Co.:  If  in.  Lang’s  extra  flexible  plough-steel  hoisting-rope,  6  x  37  w.h.c., 

ISO  ft.  at  $58.38,  $105.08;  reel,  $2.25 . . . . .  107  33 

Fahrni,  Dr.  G.  S.,  attending  dredge  employee,!.  Halpin,  Sept.,  1914 .  30  00 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  95-8  net  tons  at  $6.60 .  632  28 

Western  Coal  Co.,  screened  Youiogheny  coal,  82-95  net  tons  at  $6.60 .  547  47 

Provisions:  Arctic  Ice  Co.  $15.90.  Benson  Bros.  $175.52,  Wm.  Coates  $121.91,  Empire  Market 

$318.61,  Chas.  Finkleman  $257.43,  Hudson’s  Bay  Co.  $301.67,  Wm.  Jamieson  $207.65.  . .  .  1,398  69 

Hardware:  General  Supply  Co.  $27.85,  Moody  &  Son  $44.40,  F.  Pook  &  Son  $33.28,  Wood- 

Vallance  $474.63,  sundry  $11.87 . r. .  592  03 

Paint  and  oil  $59.70,  foundry  work  $50.33,  washing  $41.68,  plumbing  $18.40,  36  affidavits  $18, 

lumber  $2.40 . ' .  190  51 

Dredge  206:  Athabasca:  at  Grouard  ($6,322.15). 

Dredge  master,  Barney  Kelly,  at  $125,  April  19  to  Nov.  13,  1914  .  854  17 

Cook  at  $65,  Alph6e  Cossette,  May  1-Nov.  5,  $400.84;  fireman  at  $50,  Chas.  Loose,  May  1- 

Nov.  5,  $308.34 . . ^...  709  18 

Deckhands  at  $45:  Venant  Perreault  $270,  John  Richard  $231,  R.  M.  Richter  $27.55 .  528  55 

Watchmen  at  $45:  W.  G.  Ayotte,  June  6-Nov.  5,  $225;  C.  W.  Loose,  April,  Mar.,  $90;  Venant 

Perreault,  Nov.-Feb.,  $180 . .  495  00 

Blake  Bros.:  |  in.  Crosby  cable  clamps,  48  at  50c.;  express  $6 .  30  00 

Brown,  J.  J.:  getting  out  timber  $10;  making  capstans,  109  h.  at  60c .  75  40 

Gorman,  Clancy  &  Grindley:  one  slewing  engine  (Aug.  10)  $525;  sundry  hardware  $310.72. .  835  72 

Gravel,  Eug6ne:  2  ft.  cordwood,  delivered  at  Revillons’,  Grouard,  150  cords  at  $2.75 .  412  50 

Schmidt,  J.  FI,,  Grouard,  June  12,  1914,  one  scow  to  replace  old  scow .  140  00 

Provisions:  J.  L.  Levasseur  $257.24,  R.  II.  Potts  $35.05,  Revillon  Freres  $1,006.36,  W.  F. 

Simpson  $44,  R.  Tassell  $18.10,  Ycaman’s  Market  $16.25 . 1,377  01 

Lumber:  Alberta  Lumber  Co.  $107.66,  Peace  River  Trading  Co.  $250.45 .  358  10 

Freight:  J.  D.  McArthur  Co.  $56,  Northern  Transportation  Co.  $51.27 .  107  27 

Travel  and  outlay,  B.  Kelly,  $189;  smithwork,  F.  Jamieson,  $72.60 .  261  60 

Teaming  $50,  hardware  $35.45,  foundry  work  $14.40,  sundry  $37.80 . .  137  65 

Dredge  207:  Last  Mountain  Lake:  at  Valeport  ($5474-23). 

Caretaker  at  $.50,  Geo.  II.  McMillan:  April  1-5,  June  7  d.,  Oct.  20-Dec.  31,  1914 .  139  34 

Captain  at  $120,  Geo.  II.  McMillan:  April  6 -Oct.  19,  less  7  d.  in  June .  745  54 

Cooks  at  $75:  Frank  Hawes  $293.54,  Fred.  Cox  $75,  Geo.  Harwood  $45.96 .  414  50 

Craneman,  Alex.  McLeod:  July  3-Oct.  19  at  $80  .  283  87 

Fireman  at  $50,  Rudolph  Huggins:  July  2-Oct.  19,  1914 .  177  41 

Watchmen  at  $45:  Walter  Webb  $88.55,  Chas.  Cornish  $72.58 . .  161  13 

Deckhands  at  $40;  Chas.  Cornish  $78.70,  Jos.  Strong  $140.64,  Leslie  Whitaker  $64.51 .  283  85 

Seowmen  at  $40:  Leslie  Whitaker  $76.13,  Thos.  Sharpe  $04.51  .  140  64 

Labourers  at  $2,  April-June,  1914:  Jos.  Hoffman  66  d.,  Alex.  McLeod  62  d.,  Barnard  St  imp  on 

67  d .  390  00 


52,915  93 


1 — 21  ^  v 


Carried  forward 
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Dredge  Vessels:  Manitoba,  Saskatchewan  and  Alberta — Continued.  5  eta. 

Brought  forward .  52,915  93 

Dredge  207:  Last  Mountain  Lake:  at  Valeport — Continued. 

Travel,  Valeport  to  Selkirk  and  back,  June-July:  F.  C.  Hawes  $30,  Alex.  McLeod  $30 .  00  00 

rravel  and  outlay:  Geo.  H.  McMillan .  32  20 

Hargrave,  J.  G.  Co.,  Winnipeg:  screened  Youioghenv  coal,  103-9  net  tons  at  $3.65 .  898  74 

Provisions:  A.  C.  Beach  Co.  $670.57,  J.  Officer  &  Co.  $793.30,  sundry  $43.83 .  1,507  70 

Hardware:  Armstrong,  Smyth  &  Dowswell,  $66.65;  Wood- Vallance,  $34.31;  sundry,  $16.92. .  117  88 

Foundry  work  $41.13,  laundry  $38.25,  6  pr.  blankets  $21,  sundry  $21.05 .  121  43 

Dredge  207:  Transferring  outfit  of  Dredge  Craven  to  Dredge  IV innipegosis  {$8, 588. 50). 

Pay-lists  at  Winnipegosis,  Dec.  21,  1914  to  Mar.  31,  1915  ($1,693.10) — 

Foreman,  Sam’l  Bullivant,  70  d.  at  $4.50;  cook,  Wm.  Webb,  31  d.  at  $2.50 .  392  50 

Machinist,  J.  D.  McLeod,  33^  d.  at  $3.50,  47  at  $4;  helper,  W.  Johnson,  d.  at  $2.25. .  362  62 

Carpenters:  F.  McNicol,  17  d.  at  $3.15;  J.  Bullivant,  3  d.  at  $3.20,  24  at  $4;  H.  Bullivant, 

39-8  d.  at  $4 .  318  35 

Labourers,  159  d.  at  $1.50,  80-45  at  $2,022,  97  d.  at  $2.25 .  619  63 

Travel  and  outlay:  S.  Bullivant  $125.10,  J.  D.  McLeod  $17.95,  Chas.  Taylor  $25.44 .  168  49 

Canadian  Northern  Ry.,  freight  on  two  cars,  95,400  lb.  at  20c.,  $190.80;  advances,  $270.64..  467  44 

Canadian  Pacific  Railway  ($589.79) — 

Freight  on  steam  tug,  etc.,  95,800  lb.  at  41c .  392  78 

s\  Freight  on  car  of  dredging  machinery,  59,700  lb.  at  6c.,  $35.82;  advances,  $161.19 .  197  01 

Suhulard  Lumber  Co.:  1x0x16  No.  1  flooring,  2,504  ft.  at  $30;  sundry  lumber,  $81.35 .  156  47 

W ooeWV a  1 1  a n c e :  pure  manilla  rope,  724  lb.  at  15^ c. ;  sundrv  hardware,  $74.15 .  186  38 

Provisions:  A.  C.  Black  Co.  $34,  Mrs.  Ewalcl  $21,  J.  Officer  $101.28 .  156  28 

Hardware  $49.53,  repairs  $28.69,  foundry  work  $22.68,  sundry  $19.65 .  120  55 

Ditulgc  208:  Saskatchewan:  Expenses  at  Lc  Pas,  April-June,  1914  ( 83,500.18 ). 

Pay-list  at  Le  Pas,  April-June,  1914  ($1,904.38) — 

Foreman,  Sam  1  Bullivant,  73  d.  at  $4.50;  engineer,  J.  Quigley,  52  d.  at  $3 .  484  50 

Carpenters:  J/iBullivant,  59  d.  at  $4.50;  A.  Belanger,  58  d.  at  $4 .  497  50 

Machinist,  T.  Lane,  52  d.  at  $4;  helpers  at  $3,  J.  Kerwin  30|  d.,  H.  Smith  51 1  d .  454  00 

Labourers,  118*  d.  at  $2.75,  33  d.  at  $2.50;  watchman,  W.  Armstrong,  4  d.  at  $2.50,  May, 

$50 . 468  38 

Bullivant,  Sam’l:  board  and  room  at  Le  Pas,  April  1-Junc  18,  79  d.  at  $1;  fare  to  Winnipeg, 

$14.55 . 93  55 

C.P.R.,  June  18:  freight  on  contractor’s  outfit,  St.  Boniface  to  Selkirk,  24,000  lb.  at  6c.; 

advance  charges  by  C.N.R.,  $96 .  110  40 

Hargrave,  J.  G.  &  Co.:  screened  Youiogheny  coal,  31  net  tons  at  $8.75 .  271  25 

Hardware:  Doty  Engine  Works  $39,  W'ood- Vallance  $145.85,  sundry  $53.54 .  238  39 

Lumber:  Lake  Lumber  Co.  $93.66,  sundry  §4.50 .  98  16 

Travel  and  outlay,  Chas.  Taylor,  Selkirk . 57  25 

Foundry  work  $18.83,  sundry  $2.85 .  21  68 

Pay-lists  at  Le  Pas,  Mar.  1  to  31,  1914  ($705.12) — 

Foreman,  Sam’l  Bullivant,  29  d.  at  $4.50;  machinist,  T.  Lane,  27  d.  at  $4 .  238  50 

Carpenters:  J.  Bullivant,  28  d.  at  $4.50;  A.  Belanger,  27  d.  at  $4 .  234  00 

Labourers,  55*  d.  at  $2.75,  32  at  $2.50 .  232  62 

Dredge  208:  Saskatchewan:  Expenses  at  Cumberland,  June-Oct.,  1914  {$6,512.56). 

Captain  of  dredge  at  $125:  Thos.  Lane,  June  1-Aug.  8,  $282.25;  Geo.  Chamberland,  Aug. 

5-19,  $60.50;  Duncan  Reid,  Aug.  17-Oct.  16,  $250.02 .  592  77 

Craneman  at  $80:  Herbert  Smith,  June  1-July  30,  $157.42;  Angus  Poison,  Aug.  17-Oct.  14, 

$154. 84 . : .  312  26 

Cook  at  $75:  L.  D.  Robinson,  June  6-Ju!y  29,  $132.66;  Sam’l  Allenj  Aug.  1-Oct.  14,  $183.87. .  316  53 

Firemen  at  $50:  W.  E.  Armstrong  $50,  Robt.  Mead  $146.77 .  196  77 

Watchmen  at  $45:  W.  C.  Lundie  $124.60,  Arthur  J.  Allen  $65.32 .  189  92 

Deckhands  at  $40  am . '. .  332  29 

Caretaker  at  $50:  Angus  Poison,  Oct.  16,  1914  to  Feb.  28,  1915 .  225  80 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  30-1  net  tons  at  $8.75 .  263  38 

Ross  Navigation  Co.,  Le  Pas  ($1,475.66) — 

Wood,  200  cords  at  $4  (100  cords  at  Cumberland,  100  on  shore  at  Budd’s  Pt.) .  800  00 

Towing:  105  h.  at  $3,  11£  at  $3.50,  15$  at  $5 .  434  00 

Teaming  coal,  59-75  net  tons  at  $1.60;  sundry,  $146.06 .  241  66 

Stephansson,  Dr.  Stephan,  amputation  of  finger  and  treatment  for  infection  (Angus  Poison). .  30  00 

Provisions:  Armstrong  Trading  Co.  $1,783.05,  sundry  $16.50 . .- .  1,  799  55 

Hardware:  Armstrong  Trading  Co.  $195.85,  W’ood-Vallanee  $89.98,  sundry  $35.95 .  321  78 

Travel  and  outlay:  Thos.  Lane  $5,  G.  P.  Morse  $42.30,  J.  D.  McLeod  $6,  Angus  Poison  $49.40, 

Duncan  Reid  $56.65 .  159  35 

Foundry  work:  M.  Be'atty  A  Sons  $12.90,  Doty  Engine  Works  $59.65 .  72  55 

Lumber  $50.45,  fares  $53.75,  teaming  $37,  board  $30,  laundry  $24,  sundry  $22.75 .  223  95 


Carried  forward . . .  69,205  12 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE  V— 325 

SESSIONAL  PAPER  No.  1 


Dredge  Vessels:  Manitoba,  Saskatchewan  and  Alberta— Continued.  $  cts. 

Brought  forward .  69,205  12 

Dredge  209:  at  Fort  Qu'  Appelle  ($2,425.58). 

Pay-lists,  April  1  to  Oct.  23,  1914  ($1,226.86) — 

Master,  Bannatyne  Reid,  at  $4,  April  1  to  Oct.  23,  1914,  177  w.d .  708  00 

Firemen  at  $50:  Herbert  Thompson,  June  5-Sept.  22,  $180;  Frank  Parkin,  Oet.  1-21,  $33.87  213  87 

Deckhand,  Frank  Parkin:  April-May,  52  d.  at  $2.50;  June-Sept.,  4  m.  at  $40 .  £90  00 

Helpers,  6  d.  at  $2.50 . .  15  00 

Board  and  lodging  at  $1  a  d.:  C.  F.  Parkin,  June  1-Oct.  21,  $143;  Bannatyne  Reid,  Mar.  27- 

Oet.  23,  $211;  H.  Thompson,  June  5-Scpt.  22,  $110 .  464  00 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  31-2  net  tons  at  $8.58 .  267  70 

McDonald,  D.  H.  &  Co.,  coal,  7-83  net  tons  at  $11.50 .  90  05 

Hardware:  Canadian  Fairbanks-Morse  Co.  $63.57,  Jas.  Dillon  $93.60,  Wood- Val lance  $38.74, 

sundry  $32.74 .  228  65 

Lumber:  Fort  Qu’ Appelle  Boat-Builders  $44.68,  Sprague  Co.  $25 .  69  68 

Unloading  and  teaming  $45.10,  towing  $22.50,  sundry  $11.03 . 78  63 

“ Tug  Friday:"  at  Selkirk:  Attending  “ Dredge  205 ”  ($3,039.93). 

Captain  of  lug  at  $85,  Wm.  Stevens,  May  13  to  Nov.  9,  1914 .  502  59 

Engineer  of  tug  at  $80,  Arthur  Brydges,  May  12  to  Nov.  10,  1914 .  478  27 

Firemen  of  tug  at  $50:  Alex.  Sinclair  $137.09,  J.  B.  Lawson  $160.21 .  297  30 

Deckhands  at  $40,  $231.33;  scowmen  at  $40,  $156.24 .  387  57 

Cook  for  tug  and  dredge  at  $75,  Geo.  Wilson,  May  21-31  $26.61,  Sept.  $75 .  101  61 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  31  15  net  tons  at  $6.60 .  205  59 

Western  Coal  Co.,  screened  Youiogheny  coal,  114-8  net  tons  at  $6.60 .  757  68 

Hardware:  Wood-Vallance  $179.06,  sundry  $22.89  . 201  95 

Foundry  work:  Doty  Engine  Works  $59.65,  Vulcan  Works  $9.20  .  68  85 

Paint  $22.55,  32  affidavits  $16 .  38  55 

Gasoline  Yacht:  at  Selkirk  ($155 .73). 

Wood-Vallance:  gasoline,  92}  gal.  at  26^c.,  184  at  27\e..,  861  at  31|c.;  sundry  hardware,  $30.95..  133  38 

Spark  plugs  $10,  carbon-remover  $5,  sundry  $7.35 .  22  35 

Tug  “Iona:"  at  if  innipegosis:  Attending  “ Dredge  203"  ($1,718.93). 

Tug  captain  at  $75,  John  H.  Denby,  May  15§  to  Aug.  31,  1914 .  262  50 

Tug  engineer  at  $75:  H.  A.  McKercher  $237.10,  Percy  Sturton  $25.40 .  262  50 

Tug  fireman  at  $50,  John  Angus,  May  15|  to  Aug.  31,  1914 .  175  00 

Deckhands  at  $40:  Wm.  Wright  $131.48,  Ross  Paddock  $4 .  135  48 

Standard  Lumber  Co.  of  Manitoba:  rental  of  Str.  Iona,  May  21  to  Sept.  2,  1914,  103  d.  at  $7.50, 

$772.50;  insurance  on  Iona,  May  21  to  Sept.  2,  103  d.,  $69.32;  flange  for  prop,  wheel,  $14.08  855  90 

Hardware  $25.55,  waste  $2 .  27  55 

Tug  “Isabella:’'  New  Tug  and  Scow  to  attend  “ Dredge  203,"  Dauphin  ($6,853.48). 

Pay-lists  at  Winnipegosis,  Feb.  22  to  Mar.  31,  1915:  foreman,  L.  Bullivant,  18-8  d.  at  $4.50; 
carpenter,  J.  McNicol,  4  d.  at  $3.15;  carpenter,  J.  Bullivant,  24-8  d.  at  $4;  calker,  J.  Mc- 

Nicol,  27-8  d.  at  $3.50;  labourers,  35  d.  at  $2.02^,  51  d.  at  $2.25 . .- . .  479  31 

Canadian  Northern  Ry.:  freight  on  steam  tug-boat  and  boat  material,  4  cars,  Feb.  9-15,  1915: 

134,100  lb.  at  22c.,  $295.02;  advance  charges,  $107.28 . * . . .  402  30 

Doty  Engine  Works,  Winnipeg  ($2,630  33) — 

Scotch  marine  boiler  for  new  towing  lug,  60  x  7  ft.,  bill  of  Nov.  5,  1914 .  1,000  00 

Engine,  9x9,  with  heater  shaft-wheel,  etc.,  bill  of  Dec.  23,  1914 .  1, 145  00 

Double-cylinder  steam  winch,  5x6,  bill  of  Feb.  26,  1915 .  175  00 

Smoke-stack  of  10-gauge  steel,  794  lb.,  $55;  sundry  toundry  work,  $255.33 .  310  33 

Sprague  Lumber  Co.,  Winnipeg  ($1,691.29) — 

Bill  of  timber  for  dump-scow  for  Dredge  203,  Sept.  10,  1914,  32,017  ft.  at  $39 .  1,248  66 

Oak,  d  2  s,  912  ft.  at  $144.50;  C.  fir,  3,496  ft.  at  $61.20;  fir  flooring.,  1,900  ft.  at  $51 . 442  63 

Vulcan  Iron  Works:  2  rollers  for  60  yd.  dump-scow,  $225;  4  heavy  hinges,  12  eye-bolts,  6  chains, 

8  rods,  4  hinged  dogs,  $233.71;  sundry  foundry  work,  $99.93  .  5.58  64 

Hardware:  Miller-Morse  Co.  $95.03,  Moody  &  Son  $75.79,  Wood-Vallance  $822.44 .  993  26 

Plumbing  $29.46,  cartage  $18.70,  teaming  $17.50,  16  affidavits  $8,  sundry  $24.69 .  98  35 

Tug  “Isabelle:"  with  “Dredge  203:’’  at  M  innipegosis  ($459.16). 

Pay-list,  Sept.  1  to  30,  1914:  John  Denby  $75,  Percy  Sturton  $75,  Jack  Angus  $30,  J.  T.  Mat¬ 
thews  $20,  Wm.  Wright  $37.33 . .  . . .  237  33 

Armstrong  Trading  Co.:  enamel,  marlin,  e  c..  Sept.  3 .  1  15 

Standard  Lumber  Co.:  rental  of  Str.  Isabelle,  Sept.  3-30,  1914,  27  d.  at  $7.50;  insurance,  $18.18.  220  08 


Carried  forward .  83,857  96 


V  —326 


Al  DlTOH  (1  EXE  HAL'S  HE  PORT,  HU  ’,-19  El 


6  GEORGE  V,  A.  1916 


Dredge  Vessels:  Manitoba,  Saskatchewan  and  Alberta — Continued.  $  cts. 

Brought  forward .  83,857  90 

“ Lady  of  the  Lake'  (Naval  Service)  ($366 .09). 

Wages  of  workmen  $289.95,  detailed  with  Selkirk  shipyard . (Page  V — 321) 

Canadian  Fairbanks-Morse  Co.,  sundry  steam  fittings .  29  34 

Doty  Engine  Works,  2  plates  11  x  3  x  J  in.,  cut  to  pattern,  745  lb.  at  5c .  37  25 

Millidge,  E.,  teaming  $48.20;  Moody,  R.  C.,  4  affidavits  $2 .  50  20 

Vulcan  Iron  Works;  bar  iron,  52  ft.,  $57.60;  4  sets  links  and  hooks,  $41;  sundry,  $92.50 .  191  10 

Wood,  Vallance:  paint  $33.10,  oil  $14.00,  tallow  $9.50,  freight  $1  .  58  20 

T ug  "Lisgar,"  attending  “ Dredge  203,"  Crane  ($2,716 .70). 

Pay-lists,  May  14  to  Nov.  11,  1914  ($1,040.78)— 

Master  at  $85.  Jas.  H.  Frost  $505.48;  engineer  at  $80,  Olans  Engstrom  $444.81 .  950  29 

Fireman  at  $50.  Leslie  Frost  $297.31;  cook  at  $75,  Harry  Lea  $4G.78 . 344  09 

Deck  hands  at  $40,  $202.78;  scowmen  at  $40,  $143.02 .  346  40 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  104  0  net  tons  at  $0.00 .  090  30 

Western  Coal  C'o.,  screened  coal,  34-55  net  tons  at  $0.00  .  228  03 

Hardware:  Wood- Vallance  $73.72,  sundry  $15.12 .  88  84 

Foundry  work  $37.29,  paint  $17.40,  28  affidavits  $14  .  68  09 

Tug  llLe  Pas:"  June  5  to  Oct.  16,  1914  ($1,350.04). 

Captain  of  tug  at  $85;  Saul  Wigle,  June  G-Aug.  19,  $207.92;  J.  D.  McLeod,  Aug.  17-Oct.  10,  $170  377  92 

Tug  engineer  at  $80,  John  Quigley,  $356.13;  fireman,  at  $50,  C.  Pilote  $80.83,  R.  Lcyde 

$122.58 . . ...  565  54 

Deck  hands  at  $40,  June-July,  $92.13;  labourer  at  $40,  June,  $37.42 .  129  55 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  29-05  tons  net  at  $8.75 .  259  43 

Hardware  $15.60,  4  affidavits  $2 .  17  60 

Tug  “ Peguis Attending  “ Dredge  204"  ($2,900.74). 

Pay-lists,  May  14  to  Nov.  11,  1914  ($1,703.82) — 

Tug  captain  at  $8,5,  Thos.  Walker  $499.94;  engineer  at  $80,  Frank  Smith  $475.78 .  075  72 

Fireman  at  $50,  Win.  Walker  $297.36;  cook  at  $75,  F.  C'auvin  $20.01 .  323  97 

Deck  hands  at  $40:  Alex.  Sayer  $S6.44,  Orton  Walker  $147.56 .  234  00 

Scowmen  at  $40:  Chas.  Cauvin  $100.04,  Mike  Poras  $129.49 .  230  13 

Doty  Engine  Works  Co.  ($1-09.70) — 

New  heads  and  copper  tubes  in  heater:  copper  tubes,  278  ft.  at  40c.;  sundry  $44.50 .  155  70 

Welding  heater  shell . <■. .  14  00 

Hargrave,  J.  G.  &  Co.,  screened  Youiogheny  coal,  29-3  net  tons  at  $6.60 .  193  38 

Western  Coal  Co.,  screened  Youiogheny  coal,  103-6  net  tons  at  $0.60 .  083  76 

Hardware,  Wood -Vallance  $31.29,  sundry  $17.64 .  48  93 

Paint  $22.55,  28  affidavits  $14,  plumbing  $4.00 .  41  15 

Tug  "Ruby:"  at  Valcport,  on  Last  Mountain  Lake  ($799.91). 

Captain  at  $80,  Roderick  McLeod,  July  3  to  Oct.  19,  1914 .  283  87 

Engineer  at  $75,  Jos.  Hoffman,  July  2  to  Oct.  19,  1914 .  268  54 

Firemen  at  $50:  Barnard  Stimpson  $95.16,  Walter  Webb  $80.64 .  175  80 

Hardware  $58.20,  travel  of  Capt.  McLeod,  July,  $13.50 .  71  70 

New  Tug  Sir  Hector:  (Vaughan):  ($2,859.38). 

Pay-lists  of  workmen,  amounting  to  $3,434.19,  detailed  under  “Selkirk  Ship-yard,” 

(  _  A  7  O t  \ 


Bromley  &  Hague:  boat  awning  $38;  freight  45c .  $8  45 

Anderson,  W.:  wiring  tug,  as  by  estimate,  $03;  extras  outside  of  contract,  $37.22 .  100  22 

Canada  Furniture  Manufacturers:  7  seat  cushions  to  pattern  $52.45;  box  springs,  2  at  $23.60, 

1  at  $25.30;  over-lays,  3  at  $10;  health  mattresses,  5  at  $3.90,  4  at  $3.15,  goose-feather  cush¬ 
ions,  6  at  $5;  refrigerator  $37;  Brussels  carpet,  25  yd.  at  $1.45;  sundry  $153 .  443  30 

Canadian  Fairbanks-Morse  Co.:  sundry  steam- fittings .  249  44 

Doty  Engine  Works:  2  bearings  $250;  4  coal  hatches  $32,  sundry  $115 .  397  00 

General  Supply  C'o.:  40  fath.  Pin.  stud,  link  cable  chain,  1,484  lb.  at  $6.15,  $91.27;  g-in.,  sms 

tiller  rope,  250  ft.  at  lOJ-c.;  sundry  $44.80 .  177  32 

Hudson’s  Bay  Co.:  blankets,  8  pr.  at  $7;  12  pr.  sheets  $22.20;  sundry  $13.80 .  92  00 

Ifughes-Ownes  Co.:  one  pair  of  marine  glasses .  28  00 

Murray,  G.  W.  C.:  7  oak  sash  frames,  plate  glass  for  same  $38,  freight  35c .  98  35 

Sprague  Lumber  Co.:  flooring,  2,503  ft.  at  $49.50;  beaded  clg,  1,00!  ft.  at  $42.30:  sundry  $48.83  215  10 

Vulean  Iron  Works:  18  brass  plates,  0x6  in.,  150  lb.  at  35c.;  sundry  $35.73.. .  88  23 

Hardware:  Moody  &  Son  $196.14,  Book  &  Son  $49.33,  Wood-Vallance  $205.01,  sundry  $22.72. . . .  533  20 

Lumber:  F.  W.  Hooker  872.09,  J.  M.  Suttee  $67.20 .  139  89 

Plumbing,  S.  E.  Davidson  $42.91;  teaming,  E.  Millidge  $139.70 .  182  61 

Elec,  current  $20  04,  el.  It  fixtures  $19.49,  tableware  $15.09,  28  affidavits  $14,  3  flags  $7.05 .  76  27 


Carried  forward .  94,850  82 


1'VBLIC  WOPKS  DEP.UITMEXT:  EXPENDITURE 


V — 327 
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Dredge  Vessels:  Manitoba,  Saskatchewan  and  Alberta — Concluded.  $  cts. 

Brought  forward .  94,850  82 

Steam  Pile-Driver  at  Prince  Albert:  New  Scow:  ($1  ,67^.1 J). 

Pay-lists:  Nov. -Dec.,  1914;  Jan.,  and  Mar.,  1915:  ($1,202.55)— 

Foreman,  Fred.  W.  Coates,  88-4  d.  at  $4.50:  blacksmith,  D.  McLean,  54-7  d.  at  $2.50. . .  534  55 

Carpenters  at  $4:  Joseph  Dallas  84  d.,  Geo.  Russell  83  d .  668  00 

Manville  Hardware  Co.:  \  x  6-in.  ship  spikes,  4  kegs  at  $5.85;  U.S.  navy  oakum,  6  bales  at 

$4.60;  white  lead,  300  lb.  at  9c.;  sundry  hardware,  $84.49 .  162  49 

McDiarmid  Lumber  Co.:  fir,  11,491  ft.  at  $25;  spruce,  403  ft.  at  $18 .  294  50 

Coal  $8.10,  tallow  $4.80,  hardware  $1.70 . . .  14  60 


Tug  “  Victoria ”  ($2,813.98). 

Pay-lists,  April  1  tq  Nov.  14,  1914  ($1,200.37) — 

Captain,  John  Rosie,  157  d.  at  $3;  engineer,  Geo.  Collison,  161  d.  at  $3  .  954  00 

Fireman,  James  Robertson,  56  d.  at  $2.50,  29£  at  $2.25;  cook,  B.  McEwan,  16  d.  at  $2.50. . .  246  37 

Hargrave,  J.  G.  &  Co.:  screened  Youiogheny  coal,  89-05  net  tons  at  $6.60 . 587  73 

Western  Coal  Co.:  screened  Youiogheny  coal,  77-1  net  tons  at  $6.60 .  508  86 

Hardware:  Wcod-Vallance  $78.55,  sundry  $47.76 .  126  31 

Provisions:  Benson  Bros.,  $51.43,  Chas.  Finkleman  $189.70,  sundry  $43.60 .  284  73 

Cartage  $39.80,  paint  $20.90,  laundry  $18.85,  32  affidavits  $16,  wpf.  cover  $10.43 .  105  98 


Total,  as  distributed  below .  *  99,338  94 


Charged  to  the  following  Votes: 

Dredging:  Manitoba . • . . . (Page  V — 283)  52,309  67 

Dredging:  Saskatchewan . (Page  V — 284)  21,668  03 

New  Dredging  Plant:  Manitoba . (Page  V — 277)  21,262  44 

New  Dredging  Plant:  Saskatchewan . (Page  V — 277)  3,130  61 

New  Dredging  Plant:  Generally . (Page  V — 278)  263  10 

Saskatchewan  River:  Dredging  at  Le  Pas . (Page  V — 263)  705  12 


Total,  as  detailed  above . . .  99,338  94 


Dredge  Vessels:  British  Columbia. 

Detail  at  page  V — 398 . 

Slides  and  Booms:  Improvements  and  Repairs. 

Saguenay  Booms . . (Page  V — 328)  5,920  81 

St.  Maurice  District:  Slides  and  Booms . (Page  V — 367)  226,167  10 


Total,  carried  to  page  V — 3 .  232,087  91 


Saguenay  Booms. 

Staff  ($3,592)—  ‘  . 

Boom-master,  Wm.  Dallaire,  13  m.  to  Mar.  31,  1915,  $975:  Overtime,  $3 .  978  00 

Assistant  boom-master,  Jean  Boucher,  13  m.  to  Mar.  31,  1915 .  910  00 

Boom  helpers,  Apr.-Nov.,  1914:  Willie  Dallaire,  $480,  overtime,  $3;  Nazairc  Duchesne, 

$400,  overtime,  $3;  A.  Ouellette,  $400,  overtime,  $3 . - .  1,289  00 

Labourers,  201i  d.,  $403;  overtime,  $12 .  415  00 

Alligator  Tug  No.  102  ($2,711.59). — 

Captain,  Wm.  Bergeron,  Apr. -July,  Sept. -Dec . .  440  00 

Engineer,  Wm.  Brisson,  Apr.-.Tuly,  Sept.-Nov.,  20  d.  in  Dec .  420  50 

Fireman,  Nap.  Leclerc,  Apr.-July,  Sept.-Nov.,  20  d.  in  Dec . • .  377  26 

Cook,  Leon  Tremblay,  Apr.-July,  Sept.-Nov.,  20  d.  in  Dec .  267  60 

Cartage,  $9.75;  tinsmiths,  $10 . . . .  19  75 

Bergeron,  Wm.:  board  of  4  men,  Apr.-July,  Sept.-Nov.,  Dec.  1-20,  at  $15  per  man  per 

month,  $458.71;  sundry,  $3.50 .  462  21 

Cote,  Boivin  &  Co.:  15-317  tons  steam  coal,  $100.27;  sundry,  $12.61 .  112  88 

Giroux,  W.  H.:  33-7725  t.  coal .  219  52 

Marcotte,  Geo.  P.:  9  tons  coal .  58  50 

West,  Peachey  &  Sons:  3,000  ft.  alligator  cable,  $195:  bevel  gear,  $10;  sundry,  $14.82 -  219  82 

Small  payments:  147  lb.  cotton  waste,  $19.11;  668  lb.  galvanized  iron.  $30.06;  sundry, 

$64.38 . '• .  11*  55 


Carried  forward .  6, 303  59 
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Saguenay  Booms — Concluded.  $  cts. 

Brought  forward .  6,303  59 

Steam  Derrick  Scow  (£401.08) — 

Engineer,  Jos.  Bergeron,  May,  7  d.,  $17.50:  fireman,  S.  Langevin,  May,  14  d.,  $28;  sailors, 

7  d.,  $14 .  59  50 

Tremblay  &  Freres:  1,749  lb.  castings,  $87.45;  labour,  45  h.  at  50c.;  sundry,  $27.47 .  137  42 

Small  payments:  300  ft.  alligator  rope,  $20.67;  4  blade  shoes  for  orange  bucket,  $27;  coal, 

1  ton  chestnut,  $10.13,  6  tons  steam,  $39;  357  lb.  iron,  $7.32;  2  steel  tackle  blocks,  $9.19; 

sundry,  $91.45 . 204  76 

General  repairs  ($8,484.25) — 

Carpenters,  383  d.,  $950.63;  carters,  $30.75;  blacksmiths,  $135;  divers,  $10;  labourers, 

783 j  d.,  $1,561.25 . . .  2,687  63 

Blais,  C.  &  Sons:  1  doz.  axes,  $10;  190  lb.  cotton,  $25.65;  400  lb.  paint,  $40;  100  lb.  white 

lead,  $10;  sundry,  $51.39 .  137  04 

Boivin,  Chas.:  sundry  hardware,  bolts,  washers,  etc . 68  55 

Chicoutimi  Industrial  Co.:  1,242  ft.  clapboards,  $29.80;  7,554  ft.  lumber,  $173.81;  3. sashes, 

$12;  5,911  ft.  spruce,  $140.47;  sundry,  $71.82 .  427  90 

Cote,  Boivin  &  Co.:  \  doz.  cant  dogs,  $7.50;  40  gal.  coal  oil,  $8;  sundry,  $78.27 .  93  77 

Jalbcrt,  Henri:  125  lb.  paint,  $11.75;  25  M  shingles,  $65.25;  sundry,  $121.85 .  198  85 

Lewis  Bros.:  galv.  welded  chains,  200  ft.,  $19.71,  590  lb.,  $33.93;  200  ft.  hose,  $22.10;  4,483 
lb.  iron,  $72.66;  172  lb.  iron  washers,  $7.49;  2  jack  screws,  $10;  177  lb.  manilla  rope, 

$19.87;  503  lb.  steel,  $40  24;  15  kegs  7-in.  wire  nails,  $36;  sundry,  $30.72 .  292  72 

Laferriere,  J.  T.:  20 •  1 6  tons  coal .  131  06 

Massicot  te  &  Tremblay  Co.:  9,000  lb.  machine  made  coil  or  boom  chains,  $607.50;  sundry, 

$4.80 . 612  30 

Price  Bros.  &  Co.,  Ltd.:  rent  of  land  for  booms  at  Chicoutimi,  Mar.  1-Aug.  31,  Nov.  1- 

Apr.  30,  1915 .  800  00 

Saguenay-Quebcc  Telephone  Co.:  rent  of  telephone,  1  y.  to  Oct.  1,  1914 .  50  00 

Tremblay  &  Gagnon:  14,944  ft.  joists,  $373.60;  898  ft.  pine,  $44.90;  50,400  ft.  rough  fir, 

$2,142;  780  ft.  spruce,  $19.50 .  2,580  00 

Small  payments:  cartage,  $36.50;  5  doz.  floor  flanges,  $17;  89  ft.  oak,  $10.68;  spruce,  663 

lin.  ft.,  $63.85;  18  cords  stone,  $126;  5*  cords  wood,  $22;  sundry,  $110.88 .  386  91 

Vouchers  outstanding:  D.  57100,  $7.52;  D.  57958,  $10 .  17  52 


Total . . . , . .  15,189  52 

Less — Charged  to  Slides  and  Booms,  Maintenance  and  Repairs . (Page  V — 356)  9,268  71 


Total,  carried  to  Page  V — 327 . ; .  5,920  81 


Roads  and  Bridges:  Summary. 

Banff,  Repairs  to  Bridges . 

Dominion  Traffic  Bridges . . . 

Edmonton  Bridge,  Renewal  of  Flooring,  etc . 

Grand  River  Bridge,  General  Repairs . 

International  Bridge  over  River  St.  John . 

Hawkesbury  Bridge  over  River  Ottawa . 

Matapedia  Road,  Repairs,  etc . 

M  iniota  Bridge,  to  Indian  Reserve . 

North  Timiskaming  Bridge,  over  R.  Quinze . 

Ottawa  City,  Bridges  over  R.  Ottawa,  etc . 

Ottawa,  roadway  under  Connaught  Place . 

Shellmouth,  Man.,  Painting  Bridge . 


Total,  carried  to  page  V — 3 .  73,921  03 


Roads  and  Bridges. 


Banff,  Repairs  to  bridge  ($4,379.08) — 

Repairs,  June  23-July  3,  1914:  foreman,  $33.75;  labourers,  $67.50 .  101  25 

Pay-lists,  Nov.  14-Feb.  28, 1915:  conductor,  W.  H.  Mitchell,  $419.50;  labourers,  $2,411.33; 

teaming,  $300.49 .  3,131  32 

Brooks,  F.:  5,443  1.  ft.  piling,  $381.01;  2,286  ft.  braces.  $80.01 .  401  02 

Fullerton  Fawcett  Lumber  Co.:  10,673  ft.  lumber,  delivered .  215  96 

Revelstoke  Sawmill  Co.:  5,038  ft.  lumber,  $127.09;  cartage,  $2.95 .  130  04 

White  &  Co.,  hardware .  151  41 

Hardware,  $33.62;  freight,  $22.17;  horse-hire,  $25.65;  moving  camp,  7  days,  $35;  sundry, 

$71.64 . ‘ . . . . . .  188  08 


Carried  forward . . .  4,379  08 


4,379  08 
2,120  16 
975  68 
1,024  24 
3,561  12 
1,103  74 
4,569  33 
3  38 
39,543  59 
14,824  71 
975  50 
840  50 
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Roads  and  Bridges— Concluded  ?  ets. 

Brought  forward . .  4,379  08 

Dominion  Traffic  Bridges  ($2,120.16) — 

Bow  River  Bridge:  installing  telephone  system,  $48.50;  ejeetiie  wiring,  $31.70 .  SO  20 

Des  Joachims  Bridge  ($1,498.56) — 

Bromley,  W.  II.,  3"  red  pine,  38,660  ft .  1,314  44 

Hardware,  $27.75;  labour,  $156.37 . ' .  184  12 

Matapedia  Bridge:  I.  C.  Ry.:  expenses  of  J.  S.  O’Dwyer .  10  50 

Ford  Creek  Bridge:  14 - 34  tons  crushed  stone .  26  46 

Portage  d  i  Fort  Bridge,  flooring  bridge:  hardware,  $72.54;  2,695  ft.  hemlock,  $70.03; 

labour,  $349.63;  sundry,  $12.24 .  504  44 

Edmonton  Bridge,  renewal  of  flooring  ($975.68) — 

City  of  Edmonton:  repairs  to  biidge,  1914,  one-third  paid  by  Governme  nt,  $886.98; 

supervision,  $88.70 . .  . . . .  975  68 

Grand  River  Bridge,  general  repairs  ($1,024.24) — 

Pay-lists:  foreman,  F.  W.  Brown,  services,  $130.50,  outlay,  $1.60;  labourers,  etc.,  $357.. .  489  10 

Dominion  Paint  Works:  bridge  paint,  100  gals .  138  50 

Lumber,  8,223  ft.:  London  Lumber  Co.,  $169.34;  T.  Pcarst,  $91.35;  Pulling  &  Co.,  $80.64  341  33 

Caretaker,  yr.  to  Aug.,  $25;  hardware,  $17.31;  sundry,  $13 .  55  31 

Hawkesbury  Bridge  ($1,103.74) — 

Purchase  price  of  land:  estate  of  D.  McMillan .  .  225  00 

Advertising,  $722.32;  King’s  Printer,  $115.03;  Stationery  Office,  44c .  8*57  79 

Legal  services,  L.  J.  Boileau,  Montreal .  40  95 

International  Bridge  over  River  St.  John  between  Clair  and  Fort  Kent  ($3,561.12) — 

Engineers,  Sept.-March:  J.  T.  Belcher,  Sept.-Nov.,  $225;  II.  A.  Cross,  7  m.,  $630;  D.  W. 

Jamieson,  7  m.,  $825 .  1,680  00 

Travel  and  outlay:  J.  T.  Belcher,  $65.25;  H.  A.  Cross,  $42.90;  D.  W.  Jamieson,  $167.70  275  85 

Board  of  men,  $89.75;  labour,  $38;  sundry,  $20.96 .  143  71 

'  Test -borings  ($1,261.56) — 

Foreman,  G.  McLeod,  Sept.-Oct.,  $244;  labourers,  $538.50 .  782  50 

Levesque,  J.  B.:  63  days  scow-hire,  $126;  cartage,  $40;  sundry,  $45.45 .  211  45 

Travel  and  outlay:  A.  W.  Gregory,  $124.33;  G.  McLeod,  $67.07 .  191  40 

Hardware,  etc .  76  21 

Stationery  Office,  Ottawa .  195  00 

Matapedia  Road,  Repairs,  etc.  ($4,569.33) — 

Superintendent,  A.  Lepage:  June-Aug.,  82  d.,  $246;  outlay,  $35.75 .  281  75 

( ’halcurs  Bay  Mills:  8,500  ft.  deals,  $170;  horse-feed,  $322.18;  provisions,  5626.65;  sundry, 

$275.09 . ' . . .  1,393  92 

Labourers,  etc.,  $2,391.91;  teaming,  $486.75;  tent,  $15 .  2,893  66 

Miniota,  bridge  at  Indian  Reserve:  King’s  Printer .  3  38 

North  Timiskaming,  Bridge  over  Quinze  River  ($39,543.59) — 

Construction  of  bridge  and  approach,  complete:  Lynch,  Peckham  &  Gorman:  excavation, 
wet,  3,012  c.y.  earth  at  48c.,  121  cu.  yds.  loose  rock  at  $1,71  cu.  yds.  solid  rock  at  $3, 
dry,  11,400  cu.  yds.  earth  at  29c.,  4  cu.  ids.  loose  rock  at  50c.;  concrete,  3,502  cu.  yds. 
at  $7.90;  iron  and  steel,  16,301  lb.  at  5c.;  5-5  cu.  yds.  mortar,  $59.12;  piles,  5,567  lin. 
ft.  at.  35c.;  rip-rap,  959  cu.  yds.  at  $2.50;  stone  filling,  2,120  cu.  yds.  at  $2;  t.  and  g. 
sheathing,  2,570  ft.  b.rn.  at  $40;  timber,  81,733  ft.  b.m.  at  $35;  unwatering,  $4,230; 

Jess  $12,837.14  paid  in  1915-16 .  36,570  00 

Inspection:  J.  W.  Charbonneuu,  June  24-Mar.  31,  $735.49,  outlay,  $5.50;  L.  L.  Descoteaux, 

9  in.  to  Mar.,  1915,  $720 .  1,460  99 

Instrument-man,  G.  Clapperton:  July-Mar.,  $900;  outlay,  $471.05 .  1,371  05 

Advertising .  141  55 

Ottawa  City  Bridges  ($14,824.71) — 

Foreman,  C.  Leblanc:  yr.  to  March,  $1,020;  loss  $2.74  deducted  for  Patriotic  Fund .  1,017  26 

Carters,  etc.,  $3,145.47;  labourers,  etc.,  $8,398.32;  less  $17.75,  deductions  for  Patriotic 

Fund . : . . .  11,526  04 

Birkett  &  Son,  hardware,  $197.61;  Campbell  Steel  &  Iron  Works,  foundry  work,  $71.02  268  63 

Estate  of  Jas.  Davidson,  33, 184  ft.  pine .  744  79 

Ridcau  Canal  Supply  Co.:  98-7  tons  stone,  $157;  49  loads  sand,  $85.75 .  242  75 

Wilson,  Geash,  Belanger  &  Co.,  8,038  ft.  pine  plank . 192  91 

Warren  Bituminous  Paving  Co.:  Government  share  of  repairing  Wellington  street,  $190; 

sundry,  $36.75 . 226  75 

Wright  &  Co.:  198  brls.  cement,  $435.60;  46  05  tons  stone,  $79.86;  less  $53.90  for  bags 

returned .  461  56 

Cement,  $22.50;  electrical  supplies,  $23.52;  1,000  ft.  lumber,  $21;  8  trees,  $24;  sundry,  $53  144  02 

Ottawa,  Roadway  under  Connaught  Place  t$975.50) — 

Carters.  $174.90;  labourers,  etc.,  $720.46 .  895  36 

Rogers  A  Hastey:  cement,  etc.,  $30.90;  28  8  tons  stone,  $49.24 .  80  14 

Shcllmouth,  Man.,  Painting  bridge  ($840.50) —  , 

Fraser,  I).  J.:  brushes,  $22.50;  10  gals,  oil,  $15:  90  gals,  paint,  $207 .  244  50 

Foreman,  $55;  painters,  etc.,  $538;  affidavits,  $3 .  596  00 


Total,  as  on  page  V — 000. 


73,921  03 
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Telegraph  Lines,  Construction  and  Repairs:  Summary.  $  cts. 

Nova  Scotia — 

Cape  Breton  New  Lines . . .  9,430  25 

Prince  Edward  Island —  / 

Improvements  in  telegraph  and  telephone  service .  40,700  00 

New  Brunswick — 

Chatham,  Escuminac  and  Pt.  Sapin  Line .  70  35 

Bay  of  Fundy  Telegraph  System .  0,578  00 

Quebec  Province — 

Extension  of  lines  in  Quebec  County .  0,203  84 

Ontario — 

Manitoulin-Cockburn  Line .  1,520  04 

Saskatchewan  and  Alberta — 

Athabaska  Landing  to  Lake  Labiche .  10, 109  15 

Battleford — Isle  La  Crosse  line .  5,732  05 

Construction  of  Athabaska-Fort  McMurray  line .  31,728  14 

Northwest  lines,  shifting  from  farms  to  roadway...., .  4,979  08 

Peace  River  Line,  offices  at  Saskatoon  Lake,  etc . 2,000  00 

Peace  River — Grande  Prairie  Line,  Extension .  35,974  57 

Qu’Appelle — Edmonton  Line — Buildings .  2,085  48 

British  Columbia — 

Alberni — Clayoquot  Line,  Extension,  Clayoquot  to  Estevan,  etc .  12,000  20 

Alberni-Clayoquot  Line,  Extension,  Tofino  to  Ptarmigan  Mines .  5,348  33 

Alberni-Clayoquot  Line,  Office  at  Tofino .  2,498  80 

Ashcroft-Quesnel  Line,  Repoling .  7,276  98 

Golden-Windermere  Line,  Improvements .  18,996  67 

Kamloops-Walhatch in- Ashcroft  Line .  8,274  27 

Kootenay  Landing-Pilot  Bay,  telephone  line . .  8,819  89 

150  Mile  House-Bella  Coola  Line  office  at  Bella  Coola .  2, 175  00 

Nelson  District  Telegraph  Lines . 12,220  37 

North  Thompson  River  Line,  Improvements .  3,948  62 

Okanagan  Valley  Telephone  System,  Repairs,  etc .  9,871  17 

Okanagan  Valley  Telephone  System,  Extensions .  42,816  47 

Pilot  Bay-Balfour  Telephone  Line . 2,083  24 

Powell  River  Line:  office  buildings . 277  21 

Salt  Spring  Island  System,  Alternative  connection  with  Vancouver  Island .  3,941  31 

Salt  Spring  Island  System,  Exchange  at  Ganges .  3,699  55 

Vancouver  Island  System,  Extensions .  36,838  20 

Vancouver  Island  System,  Repairs,  etc . 8,477  07 

Victoria-William’s  Head  Quarantine  Line,  Repairs,  etc .  2,017  99 

Yukon  Territory — 

Yukon  Telegraph  Line,  general  repairs .  12,438  94 

Generally — 

Telegraph  lines  generally .  3,675  32 


Total,  carried  to  page  V — 3... .' .  370,915  15 


Telegraph  Lines:  Construction  and  Repairs. 

Cape  Breton  New  Telephone  Lines  ($13,477.66) — 

Big  Bras  d’Or  and  Meat  Cove  Section  ($956.54) — 

Hire  of  horse  and  wagon,  91  d.  at  $3;  climbers,  41  d.  at  $2.50;  labour,  243-7  d.  at 
$1.75;  poles,  59  at  $1;  meals,  etc.,  $68.65;  sundries,  $26.73.  Paid  as  follows:  I). 

Dunlop,  $135, J.  D.  McAulay,  $138,  J.  Morrison,  $62.50,  small  payments,  $621.04  956  54 

Boularderie  Line  ($1,356.38) — 

Climbers,  July  20- Dec.  24:  C.  Dixon,  $208.59,  C.  Gouthro,  $182.53 .  391  12 

Logue,  It.:  hire  of  horse  and  wagon,  136  d.  at  $2.50;  trucking,  $1 .  341  00 

Small  payments:  meals,  etc.,  $494.50;  labour  at  $1.50,  $89.25;  poles,  $21;  sundries,  $19.51  624  26 

Brooks  Village-Glendale  ($2,734.78) — ‘ 

Foreman,  M.  McLean,  Dec.  1-Feb.  10,  $95;  repairer,  J.  McMillan,  $94.05 .  189  05 

McMillan,  A.  D.:  team  hire,  61  d.  at  $2.50,  3  at  $3 .  161  50 

Labour,  452  d.  at  $1.50,  108§  at  $1.75,  63  at  $2;  poles,  1,010  at  $1;  braces,  $92.25; 
meals,  etc.,  sl41.40;  cartage,  $49;  team,  8  d.  at  $5;  freight,  $24.13;  hardware,  etc., 

$33.56.  Paid  as  follows:  J.  A.  Cameron,  $54.50,  A.  Gillis,  $104.13,  J.  A.  McDonald, 

$112.05.  A.  II.  McEachem,  $113.25,  Hugh  McEachern,  $58,  W.  McKinnon,  $66.25, 

M.  Mullens,  $92.50,  P.  Parker,  $138.88,  small  payments,  $1,644.67 .  2,384  23 

IIawkesbury-Gabarusf$4, 285.05) — 

Foremen:  Dan  Gillis,  Aug.  25-Oet.  31,  59  d.  at  $2.50;  J.  D.  McNeil,  Aug.  20-Oct.  29, 

61  d.  at  $2.50 .  300  00 

Climbers,  113  d.  at  $2.25;  labourers,  953  d.  at  $1.75;  horse  and  wagon,  25  d.  at  $2.50; 
poles, '2  at  $2.50,  1,620  at  $1,  276  at  85c.;  digging  bars,  scoops,  etc.,  $73.45;  sundries, 

$67.50 . • .  3,985  05 


Carried  forward .  9,332  75 
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Brought  forward .  9,332  75 


Cape  Breton  New  Telephone  Lines — Concluded. 

Hawkesbury-Inverr.e  ;s  ($601  ■  59) — 

Climber,  M.  McLean,  Aug.  17-Oct.  23,  $94.07;  team,  A.  D.  McMillan,  62  d.,  $155 
Groundmen,  87  d.  at  $1.75;  meals,  etc.,  $159.25;  sundries,  $41.02.  Paid  as  follows: 

A.  Gillis,  $108.50;  small  payments,  $244.02 . 

Inverness  Extension  ($100.83) — 

Linemen,  20*  d.  at  $2.25, 3£  at  $2;  team  hire,  11  d.  at  $3;  meals,  etc.,  $7.70;  poles,  $6; 

spikes,  $1 . 

Inverness-Meat  Cove  ($923.68) — 

Doyle,  L.  T.,  team  hire,  98  d . 

Linemen  at  $2.25:  A.  McDonald,  $56.25;  A.  Tompkins,  $55.13 . 

Small  payments:  linework,  19*  d.  at  $2,  34  at  $1.75,  97  at  $1.50;  poles,  104  at  $1;  meals, 

$140.40;  sundries,  $29.90 . 

Little  Narrows-Washabuck  Centre  ($229.56) — 

Labourers,  54  d.  at  $1.75,  14  at  $1.54,  6  at  $1.34,  9  at  $1.27,  9  at  50c . 

Hire  of  horse  and  wagon,  14  d.  at  $3.25;  meals,  $18.95;  fares,  etc.,  $13.75;  sundries, 

$11.30 . . • . 

Sydney-Scatterie  ($1, 101.89) — 

Horse  hire,  80  d.  at  $3;  labour,  17*  d.  at  $1.75,  55*  at  $1.60,  167*  at  $1.50;  meal's,  etc., 
$149.70;  poles,  251  at  $1;  sundries,  $90.52.  Paid  as  follows:  D.  S.  Hooper,  $116.30, 

L.  Hooper,  $240,  small  payments,  $745.59 . 

Victoria  County  Lines  ($323.34) — 

Dunlop,  G.,  services  as  climber,  etc.,  8  d.  at  $2.50,  16*  at  $3 . 

Small  payments:  labour  at  $1.75,  $79.09;  poles,  84  at  $1;  hire  of  horse  and  wagon, 

$73.50;  board,  etc.,  $17.25 . 

Generally  ($864.02)— 

Jack,  Watson  &  Co.,  1,100  brackets . • _ 

Northern  Electric  Co.:  12  telephone  sets,  $147.85;  wire,  batteries,  etc.,  $44.35 . 

•  Steel  Co.  of  Can.:  wire,  16,089  lb.  at  2-22c.,  341  at  2-25c.;  freight,  $65.72 . 

Advances  to  be  accounted  for:  D.  C.  Dawson,  $100,  W.  E.  Earle,  $100. . 

Improvement  in  Telegraph  and  Telephone  Service,  P.E.I. — 

Siemens  Co.:  cable,  10  knots  with  4  conductors  and  14  knots  with  2  conductors . 

Chatham-Escuminac-  Point  Sapin  Line — 

New  Brunswick  Telephone  Co.:  metallic ing  line  from  Chatham  office  towards  Loggie- 

ville,  about  1-5  miles,  $59.16;  repeating  coil,  $10.83;  freight,  36c . 

Bay  of  Fundy  System,  Betterment  of  service,  etc. — 

Siemens  C'o.:  13  knots  submarine  cable . 

Extension  of  Lines  in  Quebec  County  ($6,203.84) — 

Martineau  &  C  'o.:  construction  of  telephone  line,  28*  miles  at  $150,  4  at  $170;  double  wiring, 
10]  miles  at  $20;  repairing,  20  miles  at  $5;  instruments,  $66.60;  plans,  $35;  extra  long 
poles,  8  at  $7,  3  at  $4,  37  at  $3,  50  at  $2.50;  wire,  6,500  lb.  at  3c.,  3,221  at  2-7c.;  auto¬ 
mobile  hire  for  inspection  trip,  $147.50;  sundry,  $44.57 . 

Martineau,  E.:  horse-hire,  12  d.  at  $5:  meals,  feed,  etc.,  $31.70 . 

Manitoulin-Cockburn  Telephone  Line  ($1,526.04) — 

Foreman,  W.  T.  Pateman,  May  18-July  2,  31*  d.  at  $3 . 

Climber,  24  d.  at  $2.50;  axemen,  167  d.  at  $2.25,  6  at  $3 . 

Team  hire,  35  d.  at  $4,  3*  at  $5;  sundry  labour,  $32.50 . 

Trotter,  N.,  hire  of  tug  and  scow,  7  d.  at  $46 . 

Freight,  $140.62;  meals,  etc.,  $132.10;  hardware,  etc.,  $52.52;  braces,  $35.10:  transferring 
cable,  $28;  trips  in  gasoline  boat,  $23.50;  fares,  $23.50;  cartage,  $21;  srnithwork,  $9.45 

Athabasca  Landing  to  Lac  La  Biche:  Telegraph  Line  ($10,169.15) — 

Foreman,  A.  W.  Cass:  services,  Sept.  18-Dec.  9,  $272.37;  assistance,  $21.25;  poles,  16  at 

SI. 25,  33  at  $1.50;  sundry  outlay,  $229.49 . 

Foreman,  A.  Parry:  services,  July  24-Sept.  17,  $182.47;  provisions,  etc.,  $84.41 . 

Asst,  foreman,  F.  Pettiford,  Aug.  19-Nov.  18,  37  d.  at  $3,  1-503  m.  at  $85 . 

Linemen,  20  d.  at  $2.75,  86*  at  $2.50,  139  at  $2.25 . 

Groundmen,  497  d.  at  $2;  cook,  Aug.  15-Oct.  31,  $232.50 . 

Man  and  team,  4  d.  at  $6,  93J  at  $5.50,  less  $7.10  feed . 

Athabasca  Hardware  C'o.,  hardware,  $103.20;  Athabasca  Hotel  Co.,  board;  $76.50 . 

Can.  Nor.  Ry.  Co.,  freight  $581.96;  City  Grocery,  provisions,  $63.25 . 

Chevigny  Bros.:  poles,  80  at  $1.50;  provisions,  etc.  $16.95 . 

Day,  W.,  team  of  horses,  $350;  Fontaine,  J.,  poles,  delivered,  333  at  $1 . 

Hill,  T.,  harness,  $50,  tool  sack  $10;  Macleod,  A.,  provisions,  etc.  $126.30 . 

Howard  &  McMillan:  tents,  1  at  $58,  2  at  $50,  1  at  $15.50;  bars,  6  at  $3.50,  6  at  $2.50;  stove 

and  pipe,  $24;  reel  $15;  tool  chest  $10.50;  sundries,  $158.70 . 

Mainer  Elec.  Co.,  2,500  side  blocks,  $58.75;  Minns,  W.,  draying  wire,  $235.12 . 

Northern  Distributing  C’o.,  provisions,  etc . 

Russell,  J.,  poles,  1,616  at  $1.50;  Tysoe,  J.  E.,  democrat,  $122.50 . 

Steel  C'o.  of  Canada:  wire,  35,237  lb.  at  2-22c.,  5,415  at  2 •  25c . 

Small  payments:  provisions  $94.62,  freight  $57.60,  set  bob  sleighs  $30,  out-;  $28.90,  inspecting 
wire  $28.58,  robe  $18,  smith  work  $13.70;  sundry  $31.41 . 


249  07 
352  52 

100  83 

294  00 
111  38 

518  30 

140  06 

89  50 


1,101  89 

69  50 

253  84 

41  25 
192  20 
430  57 
200  00 

46,700  00 

*  76  35 
6,578  00 


6,112  14 
91  70 


94  50 
453  75 
190  00 
322  00 

465  79 


592  61 
266  88 
238  77 
583  99 
1,226  50 
531  15 
179  70 
645  21 
136  95 
683  00 
186  30 

417  70 
293  87 
433  11 
2,. 546  50 
904  10 


Carried  forward 


302  81 
84,731  04 
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Battleford — Isle  la  Crosse  Line  ($5,732.05) — 

Foreman,  A.  G.  McCartney,  July  20-Oct.  19  at  $100,  $300;  meat  $36;  fares  $9.40 .  345  40 

Linemen,  135*  d.  at  $2.50;  labourers,  447*  d.  at  $2 .  1,233  23 

Cook  at  $70,  $198.71;  cookee  at  $35,  $91.45 .  290  16 

Man  and  team,  210^  d.  at  $4.50;  team  hire,  48  d.  at  $1,  oats,  $1 .  995  10 

Provisions,  etc.:  Gregory  &  Fairweather  $237.90,  J.  Hills  $207.35,  Hudson’s  Bay  Co. 

$59.20,  Piekel  &  Johnson  $151.06 .  655  51 

Herbert  &  Craig:  cutting  and  delivering  poles,  1,721  at  90c.;  distributing  insulators,  wire, 

etc.,  37,200  lb.  at  1 -3c . . . . .  2,032  50 

Small  payments:  board  $46,  provisions  $38.50,  feed  $37,  hardware  $25.90,  reels  $14,  sundry 

$18.75 . .  180  15 

Construction  of  Athabasca-Fort  McMurray  line  t$31,728.14) — 

Foreman,  E.  D.  Currier,  June-Sept.  at  $100,  fares,  etc.,  $36.35 .  436  35 

Foreman,  A.  Parry,  Sept.  18-Mar.  31,  $643.34,  outlay  $320.10 .  963  44 

Assistant  foremen  at  $90:  J.  F.  Bennett,  June  8-15,  July  21-Oet.  19,  $291.09,  less  stores  $2.45; 

H.  Erskine,  Oct.  18-Mar.  31,  $484.84,  less  stores  $1.75;  T.  R.  Hilbourn,  Aug.  l-Oot.15, 

$223.55,  less  stores,  $3.50 .  991  78 

Linemen,  43  d.  at  $2.75,  136  at  $2.50;  groundmen,  4,201 1  d.  at  $2,  1,219  at  $2.25;,  cook  at  $90, 

$969.67,  at  $80,  $30.96,  at  $70,  $13.55;  cookee,  204  d.  at  $1.50;  man  and  team,  11  d.  at 

$5,  26  at  $6;  less  tobacco,  etc.,  $209.95 .  12,925  25 

Athabasca  Feed  Co.,  hay  and  oats,  $51.50;  Athabasca  Pharmacy,  drugs,  etc.,  $56.50 .  108  00 

Athabasca  Hardware  Co.:  axes,  $106.50;  handles,  $33;  nails,  $31.50;  stove,  $30;  sundries, 

$204.80 .  465  80 

Athabasca  Hotel  Co.:  board  of  E.  D.  Currier  during  Dec.  31-Jan.  30, 1914,  Mar.  10-Sept.  30, 

1914,  $496.25;  board  of  repairers,  etc.,  $200.50 . .  696  75 

Athabasca  Lumber  A  Supply  Co.  (C.  Jefferson):  range  $35,  dishes  $29.66,  lumber  $31.87..  96  53 

Bennett,  J.  F.:  freight  on  wire,  4  tons  hay  and  insulators .  720  00 

Brown,  M.:  scows,  3  at  $140,  1  at  $40;  repairing  2  scows,  $30;  oars,  etc.,  $15.50 .  505  50 

Can.  Nor.  Ry.  Co.:  freight  on  85,087  lb.  wire,  Montreal  to  Athabasca,  $1,233.78;  sundry 

freight,  $18.50 . 1,252  28 

City  Grocery  Co.,  provisions,  $371.10;  Gordon,  G.,  ton  hay,  $60 .  431  10 

Gagnon,  I.:  hire  of  pack  horses,  447  h.  at  90c.;  horse,  $100;  feed,  $62.50 .  564  80 

Harvey,  P.  J.,  freight,  $202.90;  Hudson’s  Bay  Co.,  provisions,  etc.,  $65.70 .  268  60 

Howard  &  McMillan:  tents,  2  at  $39,  3  at  $33,  1  at  $21;  8  heaters,  $46;  2  scow  covers,  $66; 

sundries,  $245.55 .  555  55 

Hughes  Bros.,  provisions,  $470.26;  Macleod,  Alex.,  provisions,  $98.20 .  568  46 

Macleod,  W.,  freight  on  wire,  etc.,  $1,123.40;  Mainer  Elec.  Co.,  4,000  side  blocks,  $94 .  1,217  40 

McSweeney,  D.  C.,  hauling  wire,  $111;  Minns,  W.,  hay,  $15,  oats,  $49.50 .  175  50 

Morris,  J.  H.  &  Co.,  provisions,  $810.44;  Nor.  Elec.  Co.,  side  blocks,  grips,  etc.,  $71.76.. .  $82  20 

Northern  Distributing  Co.:  provisions,  $3,084.15;  tobacco,  $204.12;  horse,  $190;  hay,  oats, 
etc.,  $139.85;  bobsleighs,  $99;  3  saddles,  $30;  4  boat  covers,  $27.80;  hardware,  etc., 

$180.55 .  3,955  47 

Northern  Trading  Co.:  boat,  $125;  hire  of  steamer,  6  d.,  $225 .  350  00 

Patterson,  T.  A.,  22  fares,  Pelican  to  Athabasca,  $176;  Seibert,  F.,  hay,  $65.62 .  241  62 

Smalley,  E.,  fares,  $22,  freight,  $45;  Vance,  R.,  horse,  $150 .  217  00 

Spence,  P.  W.:  freight,  $324.80;  carting,  5  d.  at  $7;  shoeing,  $10 .  369  80 

Steel  Co.  of  Canada:  galv.  tel.  wire  at  2-22c .  1,878  78 

Taylor,  F.:  hauling,  $187.50;  meals,  $58.50;  provisions,  $54;  sundries,  $53.50 .  353  50 

Viens,  A.  .J.,  hay,  $58.10,  oats,  $4.80;  Viens,  E.  J.,  oats,  $95 .  157  90 

Small  payments:  provisions,  $115.75;  cartage,  $52.35;  fares,  $50;  inspection  of  steel  $28.58; 

smithwork,  $25.50;  freight,  $25;  board,  $23.60;  storage,  $21.60;  sundries,  $36.40 .  378  78 

Northwest  lines:  Shifting  from  Farm  lands  to  Roadway  ($4,979.68) — 

Foreman  at  $100:  R.  McRae,  Oct.,  outlay,  $30.50;  C.  Noru,  Aug.,  Sept.,  outlay,  $26.15; 

H.  C.  Rbgers,  Aug.,  Sept .  556  65 

Climbers,  193  d.  at  $2.50;  labourers,  262*  d.  at  $2,  247  at  $1.75;  cook  at  $60,  $144.26;  man 

and  team,  60*  d.  at  $5,  116  at  $4 .  2,350  50 

Hill,  T.,  tent,  $50;  Steel  Co.  of  Canada,  wire,  $114.50 .  164  50 

Poles,  73  at  $1.50,  200  at  $1.35,  584  at  $1.25,  57  at  75c.;  provisions,  $481.76;  tent,  $24.75;  2 
reels,  $20;  top  pins,  $17.50;  oats,  $16.S5;  hardware,  etc.,  $73.42.  Paid  as  follows: — 

Andrew  Farmers  Trading  Co.,  $80.49;  G.  Arnold,  $336.30;  Cluff  &  Wright,  $149.70;  J. 

Cybuliak,  $155;  J.  McCartney,  $94.50;  S.  Sapka,  $77.50;  T.  Tyrnowey,  $70;  G.  Veranka, 

$61.50;  N.  Veranka,  $223.75;  R.  Whitford,  $84.05;  small  payments,  $575.24 .  1,908  03 

Peace  River  Line:  Dwellings  ($2,000) — 

Mirror  Landing  ($2,000) — 

Vouchers  outstanding:  H.  A.  Barrow,  supplying  material  and  building  office,  etc., 

$1,940:  Howard  &  McMillan,  supplies,  $60 .  2,000  00 

Peace  River— Grande  Prairie  Line:  Extension  Lake  Saskatoon  to  Hudson’s  Hope  ($35,974.57) — 

Foreman,  G.  Wilder:  sendees,  July  21-Mar.  31,  $835.48;  labour,  $113.55;  teaming,  $141.50; 

provisions,  $310.28;  meals,  stabling,  etc.,  $257.15;  fares,  etc.,  $67.30;  sundries,  $105.55.  1,830  81 

Sub-foreman,  C.  Boyd,  77  d.  at  $3 .  231  00 


Carried  forward . 
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Peaec  River — Grand  Prairie  Line:  Extension  from  Lake  Saskatoon  to  Hudson’s  Hope — 
Climbers,  134  d.  at  $3;  labourers,  5  d.  at  $3,  273  at  $2.50,  3071  at  $2.25,  947-1  at  $2,  at  $75, 
$34.04;  cook,  218  d.  at  $3;  man  and  team,  1221  d.  at  $0,  2991  at  $5;  man  and  team  with¬ 
out  board,  51  d.  at  $7;  horse,  6  d.  at  $2;  moving  camp  twice,  $32;  poles,  delivered, 

I, 200  at  $1.40,  2,870  at  $1.50,  90  at  $1.75,  300  at  $2;  hauling  poles,  123  at  85c.;  cutting 
and  peeling  poles,  138  at  40c.;  digging  holes,  3,248  at  30c.;  setting  up  poles,  88 5  at  25c.; 
freighting  wire,  etc.,  3,130  lb.  at  -8c.,  3,300  at  11c.,  5,000  at  11c.,  l,600at  l|c.,  26,000  at 
2c.,  25,612  at  21c.,  30,915  at  3c.,  6,410  at  31c.,  18,500  at  4c.,  3,200  at  41c.,  38,740  at  5c., 
6,315  at  8c.;  provisions,  $923.72;  meals,  stabling,  etc.,  $328.80;  hay,  $269.40;  oats, 
$160.23;  rent  of  wagon,  stove,  tent,  etc.,  $77;  smithwork,  $53.70;  cartage,  $31.32; 
stove,  $30;  freight,  $22.52;  sundries,  $27.  Paid  as  follows:  Adair,  L.  H.,  $465;  Ander¬ 
son,  N.,  $94.50;  Aubrey,  J.,  $67.50;  Beaulne,  O.,  $233;  Blain,  J.,  $160;  Blair,  W.  LI., 
$261;  Bobeng,  F.,  $207.30;  Borden,  E.  P.,  $203.75;  Bowman,  S.  M.,  $128.70;  Boyd,  B., 
$453,  C.,  $153.35,  F.,  $263;  Buchanan,  J.,  $100;  Buck,  L.,  $150;  Burke,  E.  J.,  $186.65; 
Burrows,  W.,  $169;  Cadenhead,  J.  D.,  $133;  Cady,  C.,  $150;  Cameron,  J.,  $275.50; 
Campbell,  C.,  $148;  Carling,  J.  E.,  $144;  Carlston,  C’.,  $50;  Carroll,  R.,  $60.50;  Chase, 
F.  W.,  $238.55;  Clay,  T.  G.,  $612;  Cochrane,  C.,  $334.25;  Coons,  F.,  $230,  L.  A. ,$90, 
Milo,  $225;  Cranston,  D.  C.,  $50;  Croteau,  Z.,  $189;  Crull,  A.  R.,  $50;  Cummings,  .J., 
$74;  Dale,  E.,  $220.50;  Devlin,  J.  C.,  $210;  DeWetter,  F.,  $163.75,  J.,  $222.50;  Dohl,  A. 

C. ,  $60;  Edwards,  Mrs.  C.,  $208.51 ;  Empey,  H.,  $50;  Ferguson,  L.,  $129.35,  R.,  $199.95; 
Fynn,  W.  H. ,  $210;  Gladu,  A.,  $393.20;  Goban,  F.,  $150;  Haddle,  R.,  $445.95;  Hanna- 
gan,  W.  P.,  $132;  Hardin,  J.  A.,  $109.50;  Harmiston,  J.,  $74;  Harper,  A.,  $53;  Hartley, 
H.,  $162.75;  Hedburg,  F.,  $150;  Heffernan,  G.  H.,  $360.25;  Henry,  E.  A.,  $150; 
Hill,  Jas.,  $144;  Hudson,  D.,  $153.90;  Irwin,  E.,  $300;  Johnson,  N.,  $251.70,  O., 
$245,  W.,  $112;  Kennedy,  Geo.,  $108,  Jas.,  $359.50;  King,  G.,  $50;  Kinsman,  T.  LI., 
$246.80;  Lawson,  C.  F.,  $105;  Lowe,  W.  LI.,  $148;  MacBride,  E.  C.,  $54;  Macdonald, 
A.,  $90,  J.  R.,  $110.50;  Mardiket,  F.,  $50;  Maturen,  D.,  $180;  McAlinden,  J.,  $390.25; 
Mclsaac,  D.,  $86.62;  McLelland,  D.  S.,  $90;  McMillan,  H.,  $140,  K.  E.,  $178.55;  Mead,  J., 
$152;  Miekle,  Ii.  K.,  $90.75;  Miller,  L.,  $121.85,  L.  C.,  $82.40,  L.  II.,  $204.90;  Morgan, 

D. ,  $80;  Morris,  J.  LI.  &  Co.,  $289.99;  Moyer,  C.,  $450;  Neavcs,  W.,  $141;  Ness,  W., 
$268.60;  Ogilvie,  J.,  $292.50,  It.  J.,  $128.20;  Pack,  J.,  $173;  Parsons,  E.,  $150;  Peck,  V., 
$50;  Peebles,  J.,  $108;  Peterson,  J.,  $50;  E.  Philips,  $161.25;  Pickrun,  H.  L.,  $58.68; 
Ramsay,  W.,  $162;  Robertson,  C.  J.,  $357.53,  J.  C.,  $111;  Roraane,  J.  F.,  $128.50; 
Saffarin,  F.,  $75;  Sandiman,  G.,  $183;  Sharkey,  R.  J.,  $398;  Sheppard,  O.,  $97;  Stone, 
A.,  $60;  Sunderman,  CL,  S300.75;  Tremblay,  H.,  $2,128.37;  Turne,  T.,  $50;  Voreek,  G. 
R.,  $187.20,  R.  J.,  $87.75;  Wadsworth,  W.,  $139.25;  Wertenbaker,  G.,  $136;  Whorley, 

J.  C.,  $291.50;  Woodsworth,  W.,  $105.30;  small  payments,  $994.74 . 

Alcorn,  R.:  oats,  380  bush,  at  50c.;  sacks,  $22.50 . . 

Boyd,  C.  A.,  surveying  wagon  road . . 

Canadian  Inspection  and  Testing  Laboratories,  inspecting  wire.. . 

Canadian  Northern  Railway  Co.,  freight,  $1,304.06;  Can.  Pac.  lly.  Co.,  freight,  $472.24 

Evans,  G.  W.:  lumber  $68.65;  sundries,  $13.35 . 

Gaudin,  I.  E.:  freighting,  12,700  lb.  at3.|c.,  3,190  at  4c.;  provisions,  $316.95;  nails,  $25.80; 

tent,  $20;  sundries,  $104.35 . 

Hill,  T.:  tents,  2  at  $50,  1  at  $34,  1  at  $25;  tool  sack,  $15;  belts,  $7.50 . 

Howard  &  McMillan:  stoves,  2  at  $22;  tent,  $14.50;  hardware,  etc.,  $354.15 . 

Hudson’s  Bay  Co.:  provisions,  $591.67;  nails,  $30;  blankets,  $15;  hardware,  $12;  dupli¬ 
cate  payment,  $3.85 .  . 

Mainer  Electric  Co.,  3,595  side  blocks,  $84.48;  McArthur,  J.  D.  Co.,  freight.  $342.26 . 

Northern  Electric  Co.:  200  anchors,  $95.60;  side  blocks,  $57.45;  brackets,  etc.,  $11.25  . .  . 

Northern  Transportation  Co.,  freight  and  cartage . 

Peace  River  Trading  and  Land  Co.:  provisions,  $236.92;  stove,  $45;  nails,  $30;  sundry 

hardware,  $154.48 . . . . 

Pouce  Coupe  Trading  Co.:  provisions,  $655.55;  stabling,  etc.,  $29;  hardware,  etc.,  $55.20 

Powell,  Jas.  A.:  democrat,  $120;  set  bobsleighs,  $30 . 

Rcvillon  Freres  Trading  Co.:  provisions,  $787.40;  hay,  $112;  hardware,  $91. SO;  nails, 

$26;  less  goods  returned,  $35.60 . 

St<el  Co.  of  Canada,  galv.  tel.  wire  at  2-221.,  $2,519;  Taft,  J.,  team  horses,  $300 . 

Twin  ( 'it y  Transfer  ( 'o.,  freight,  etc.,  $164;  Tysoe,  J  E.,  wagon,  $135 . 

Qu’Appelle-Edmonton  Line:  New  Buildings  and  Repairs,  etc.  ($2,085  48) — 

Gigot  &  Danis:  extra  work  on  contract  for  office  and  residence,  Battleford,  $986;  detailed 

in  1913-14  V-381,  $143 . . . 

Beckett,  It.  H.:  erecting  storehouse,  enlarging  stable,  fence,  etc . 

Gigot,  A.,  erecting  counter,  $59.98;  Prince  Bros.,  14  shades,  $30 . 

Schaefer,  L.  E.,  building  fence  and  porch,  and  moving  stable .  ... 

Stephenson,  Evans  and  Fillingham:  plans,  specifications,  etc.,  $312.50;  less  $200  paid  in 

1913-14  (V— 381) . . . 

King’s  Printer,  $3.50;  advertising,  $3.50 . . . 


$  cts. 
131,232  72 


22,844  59 
212  50 
100  00 
77  31 
1,776  30 
82  00 

1,039  20 
181  50 
412  65 

652  52 
426  74 
164  30 
4S7  40 

466  40 
739  75 
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981  60 
2,819  00 
299  00 


1,129  00 
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112  50 
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Telegraph  Lines:  Construction  and  Repairs — Continued.  $  cts. 

Brought  forward .  167,230  96 

Alborni-Clayocjuot  Line:  Extension  beyond  Clayoquot  to  pete  van,  etc.  ($12,000  20) — 

Work  under  J.  H.  Smith,  Apr.  l-.June  10 — 

Foreman,  J.  H.  Smith,  2)  m.  at  $100:  cook,  A.  Jones,  2)  m.  at  $90 .  443  33 

Linemen,  158-2  d.  at  $3.75;  axemen,  234  d.  at  $3.50,  108  at  $3;  pilot,  37*  d.  at  $3 .  1,850  04 

Hire  of  sail  boats,  1  d.,  $17;  hire  of  canoe,  3  d.  at  $4 .  29  00 

Work  under  H.  A.  Porter,  Apr.  1-June  23 — 

Foreman,  H.  A.  Porter,  72  d.  at  $4;  cook,  M.  Sinclair,  2  m.  at  $90 .  468  00 

Climbers,  185?,  d.  at  $3.75:  axemen,  etc.,  410  (1.  at  $3.50,  2  at  $3 .  2,136  60 

Cal  well  Bros.:  hauling  cable,  $162.50;  storing  cable,  $25;  freight,  etc.,  $55.43 .  242  93 

Canadian  North  Pacific  Fisheries,  trip  to  Hesquoit  for  launch  Alberta .  150  00 

C.  P.  Ry.  Co.,  freight,  $100.60;  Dawley,  W.  rl'.,  hardware,  etc.,  $58.30 .  158  90 

Cole,  A.  C.:  paid  Indians  for  freighting,  etc.,  $135.25;  sundry  outlay,  $28 .  163  25 

Hickman-Tye  Hardware  Co.,  hardware,  etc . 81  86 

Jameson  &  Rolfe:  repairs,  etc.  to  launch  Alberta,  $685;  rent  of  ways,  $30;  towing,  $5; 

brushes,  $1.50 .  721  50 

Leigh,  Jas.  &  Sons,  lumber,  frames,  shingles,  nails,  etc .  356  80 

Moser,  C'has.,  transferring  lumber,  Hesquoit  to  Estevan,  etc .  90  50 

Northern  Electric  Co.:  telephone  sets,  5  at  $12.94,  2  at  $12.65,  9  at  $12.32;  cable  boxes, 

18  at  $4.25;  insulators,  $76.70;  brackets,  $32.40;  sundries,  $169.39;  freight,  cartage, 

etc.,  $25.41 . 581  25 

Pacific  Coast  Cable  Co.,  laying  cables  on  west  coast .  2,200  00 

Park,  A.:  launch  hire,  77  d.  at  $M);  standing  by,  18  d.  at  $5;  canoe,  $44;  oars,  etc.,  $6.25; 

labour,  $8.50 . , . .  918  75 

Porter,  A.  V.:  fare,  board,  otc.,  $48.35;  launch  hire,  $12 .  60  35 

Powell,  Geo.  &  Sons:  stoves,  1  at  $20,  3  at  $12.50,  3  at  $10.50;  sundries,  $143.14 .  232  14 

Ward,  H.,  services  as  inspector,  Dec.  20  to  Jan.  13,  25  d.  at  $4 .  100  00 

Building  cabins,  clearing,  etc.,  9  d.  at  $4,  74§  at  $3.50,  108  at  $3;  launch  hire,  7  d.  at  $10, 

5  at  $6.  Pabl  as  follows:  F.  Colbury,  $66,  D.  Forsythe  $66,  S.  Hamilton  $66,  J.  D. 

McLeod  ^52.50,  small  payments  $470.25 .  720  75 

Small  payments:  fares,  $223.25;  cot  and  bedding,  $22;  sundries,  $49 .  294  25 

Mbe^nvC 'tayoquot  Line:  Extension  beyond  Tofino  to  Ptarmigan  Mines  ($5,348.33) — 

Paylists,  Sept.  11-Jan.  25,  Feb.  12-17:  carpenter,  $16;  linemen,  89)  d.  at  $3.59;  climber,  81 
d.  at  $3.50;  cook,  $357.85;  labourers,  474  d.  at  $3;  paid  to  workmen,  $1,795. 10;  paid  to 

A.  V.  Porter  for  board  of  men,  $597.50 .  2,392  60 

(lire  of  launch  and  engineer:  C.  Dawley,  50  d.  at  $8,  2  at  $10;  N., Garrard,  471  d.  at  $7.50.  776  25 

Canadian  Pacific  Railway  Co.,  freight,  $159.70;  Northern  Electric  Co.,  supplies,  $73.94.  233  64 

Jeune&Bro.:  4  tents,  $80;  flics,  one  at  $17,  3  at  $14.75;  cot,  etc.,  $3.60 .  144  85 

Porter,  A.  V.:  board,  Sept.  14-Jan.  25,  $134;  fare,  etc.,  $23.90 .  157  90 

Powell  &  Sons,  hardware,  etc.,  $179.70;  Steel  Co.  of  Canada,  wire,  $275.25 .  454  95 

Siemens  Co.  of  Canada,  1-75  knots  submarine  cable .  1,071  00 

Fares,  etc.,  $26;  freight,  $36.05;  telephones,  $29;  sundry,  $26.09 .  117  14 

Albemi-Clayoquot  J  ine:  Officeat  Tofino  ($2,498.80) — 

Sharp,  W.  H.:  building  for  telegraph  and  post  office,  $2,350;  verandah,  etc.,  $100 .  2,450  00 

Legal  services,  Carss  &  Carss,  Prince  Rupert .  48  80 

Ashcroft-Quesnel  Line,  Repoling  ($9,703.39) —  „ 

Foreman,  J.  A.  House,  May-June,  61  d.  at  $5,  auto  fares,  $113;  meals,  etc.,  $94;  freight, 
etc,,  $114.99;  sub-foremen,  J.  Jones,  $296,  W.  Cumberland,  $264;  climbers,  430-85  d.  at 
$3.50,  49  at  $2.75;  groundmen,  1,134  d.  at  $3;  , cook,  $489;  teaming,  142  d.at  $10;  paid 
to  men,  $5,971.49;  paid  to  J.  A.  House  for  boarding  men,  $1,542.22,  for  services  and 
outlay,  $626.99;  less  refunded  by  P.  and  G.  E.  Ry.  for  services  rendered,  $237.75. . . .  7,902  95 

Hamilton,  R.,  212  poles  at  $1.15;  Phelan,  J.  T.,  fares  of  men,  $195.20 .  439  00 

Huston,  W.  O.,  hire  of  team  and  driver,  20  d.  at  $7 .  140  00 

Indian  Scotty,  57  poles  at  $1.75;  Sheppard,  F.,  955  poles  at  $1.15 .  1,198  00 

Fare,  $12;  freight,  etc.,  $5.44;  team  hire,  $6 .  23  44 

Golden-Windermere  Line,  Improvement  ($18,996.67) — 

Work  under  J.  F.  Coates,  Sept.  26-Jan.  11,  Jan.  22-Mar.  19 — 

Foreman,  J.  F.  Coates,  91  d.  at  $4,  49  at  $3.25;  cook,  106  d.  at  $3;  man  and  team,  131)  d. 
at  $7;  linemen,  126  d.  at  $3.50,  164  at  $2.75;  groundmen,  647)  d.  at  $3,  101  at  $2.25; 

less  board  of  foreman  $88.60,  of  linemen,  etc.,  $961.18 .  3,773  69 

Work  under  A.  J.  Woodburn,  Nov.  4-Dec.  23,  Jan.  5-Feb.  27 — 

Foreman,  A.  J.  Woodburn,  90?  d.  at  $4;  linemen,  etc.,  40)  d.  at  $3.50,  762  at  $3,  55  at 

$2.75 . . .  .  885  39 

Work  under  Thos.  Woolery,  Sept.  18-Jan.  11 — 

Foreman,  T.  Woolery,  99  d.  at  $4;  linemen,  213-7  d.  at  $3.50;  groundmen,  653-5  d.  at 
$3;  cook,  103  d.  at  $3;  man  and  team,  99  d.  at  $6.50;  less  board  of  foreman, 

$72.92,  of  linemen,  etc.,  $889.73 .  3,091  85 

Coates,  J.  F.:  board  of  self  and  party,  81,049.78;  fare,  etc.,  $9.45 .  1,059  23 

( 'olumbia  Hotel,  board  of  H.  J.  Woodburn,  Nov.  4-Dec.  23,  Jan.  5-26 .  69  25 

Columbia  Valley  Orchards:  powder,  6  boxes  at  $9;  caps,  fuse,  etc.,  $12.04  .  66  04 

Columbia  Valley  Supply  Co.,  hardware,  etc.,  $108.57;  Hope,  Mrs.  M.,  freight,  etc.,  $83.89  192  46 

Henderson,  Jas.:  poles,  2,600  at  $1.59,  76  at  $2,  9  asst.,  $20.46;  lumber,  $2.80 .  4,309  26 


Carried  forward 
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Brought  forward .  210,228  85 

Golden- Windermere  Line,  Improvement — Concluded. 

House,  .1.  A.,  fai'es,  etc.,  $88.75,  sundry  outlay,  $40.32;  Larmour,  D.,  meals,  $55.20 .  184  27 

Lipsett,  E.,  tents,  1  at  $30,  2  at  $24.30,  1  at  $13;  McCullough,  J.,  board,  $58.62 .  150  22 

McLennan,  McFeely  &  Co.:  stove,  $21.50;  dishes,  etc.,  $38.45;  sundries,  $66.22 .  126  17 

Northern  Electric  Co.:  wire,  1,501  lb.  at  4-7c.,  2,504  at  3-5c.,  6,075  ft.  at  2  088c.;  cross- 
arms,  105  painted  $72.45,  251  unpainted  $57.73;  insulators,  5,070,  $154;  braces,  770, 

$88.55;  pins,  3,250,  $65.20;  brackets,  4,150,  $145.25;  switchboard,  etc.,  $145.96;  tele¬ 
phone  sets,  4  at  $14.31;  protectors,  55,  $42.08;  protector  groups,  9,  $119.16;  sundries, 

$263.84;  freight,  etc.,  $207.09  . ' . ■ .  1,703  57 

Ormiston,  W.  A.,  board,  etc.,  Jan.  22-Mar.  1,  $162;  Pitts,  J.  C.,  sundries,  $54.86 .  ’  216  86 

Smith,  E.  F.,  board,  $96,  hire  of  team  $4;  Warren,  C.  A.,  hardware,  etc.,  $114.15 .  214  15 

Steel  Co.  of  Canada:  galv.  wire,  36,109  lb.  at  l-37c.,  35,082  at  2-225c.,  1 ,027  at  2-25c .  1,298  37 

Stevens,  W.  H.:  freight,  $141.22;  travel,  $74.10;  auto  hire,  $50 .  265  32 

Wilmer  Mercantile  Co.:  stove,  $22;  tent,  $14;  sundry  hardware.  $68.85 .  104  85 

Woolcry,  T.:  board,  self  and  men,  $962.65;  powder,  $37.56;  sundries,  $7 .  1,007  15 

Small  payments:  freight  and  cartage,  $123.15;  fares,  $59.35;  smithwork,  $53.80;  board, 

$21.58;  sundries,  $20.69 .  278  57 

Kamloops,  Walhatchin  and  Ashcroft  Line  ($8,274.27) — 

Sub-foreman,  H.  Cudworth,  90  d.  at  $4;  installer,  &c.,  S.  Smith,  68  d.  at  $4.50;  climbers, 

198-5  d.  at  $3.50;  cook.  $309;  ground-men,  396-2  d.  at  $3;  teaming,  etc.,  60*  d.  at  $7; 

paid  to  men,  $2,781 .34;  paid  to  J.  A.  House  for  boarding  men,  $500.51 .  3,281  85 

Elliott  &  Co.,  freight,  etc.,  $182.22;  Harvey,  Bailey,  Ltd.,  hardware,  $63.25 .  245  47 

House,  J.  A.:  board,  $55.75;  fares,  $24;  freight,  etc.,  $44.50 .  124  25 

Lindsley  Bros.,  poles,  15  at  $1.50,  85  at  $1.25;  Scotty,  poles,  810  at  SI .2)5 .  1,141  25 

Northern  Electric  and  Mfg.  Co.:  cable,  1,500  ft.  at  15c.,  145  at  22c.;  wire,  25, 468  lb.  at  3-5c., 

13,015  ft.  at  2-088  c.;  1,800  brackets,  $59.70;  250  crossarms,  $82.50;  5  desk  set  boxes, 

$45.23;  2,300  insulators,  $155.25;  17  subscriber’s  sets,  $87.89;  38  telephore  sets, 

S468.19;  freight  and  cartage,  $157.80;  switchboard,  etc.,  $280.75;  sundry,  $508.32. .. .  3,265  62 

Cartage,  $21;  fares  and  freight,  $92.96;  repairs,  $27.55;  sundry,  $74.32 .  215  83 

Kootenay  Landing-Pilot  Bay  Line  ($8,819.89) — 

Foreman,  R.  P.  Jones,  Oct.  5-Jan.  31,  $397.50;  fares,  etc.,  $68.95;  cook,  $297:  linemen, 

311  d.  at  $3.50,  58  at  $2.75;  groundmen,  535  d.  at  $3,  40  at  $2.25  ;  launch,  7  d.  at  $7, 

13  at  $2.50;  teaming,  $112  (of  this  amount  $757.15  was  deducted  from  men  for  board 

and  paid  to  R.  P.  Jones) . .  3,899  95 

Coupland,  J.,  meals  $51.80,  horse  hire  $40;  Nelson  Transfer  Co.,  cartage,  $51.01 .  142  81 

Northern  Electric  Co.:  1,450  insulators,  $54.35;  1,450  brackets,  $50. 75;  12  telephone 

sets,  $147.85;  freight,  etc.,  $62.62 .  315  57 

Sammons,  F.:  1,365  poles,  $2,730:  hardware,  etc.,  $11.45 .  2,741  45 

Steel  Co.  of  Canada,  galv.  wire,  $820.50;  West  Bros.,  tug,  14  d.  at  $12 .  988  50 

Stevens,  W.  H.:  fares  and  freight,  $104.69;  labour,  $34.50 .  139  19 

Wood-Vallance  Co.:  dishes,  $28.36;  stove,  $16;  3  tents,  $45;  sundry,  $164.28 .  253  64 

Distributing  wire,  $106.50;  insulators,  $21.1-2;  meals,  etc.,  $70.47;  teaming,  $60;  use  of 

boats,  $52.50;  sundry,  $28.19 .  338  78 

Mile  house  150-Bella  Coola,  Office  at  Bella  Coola — 

Wheeler,  E.:  purchase  price  of  house  and  lot  $2,050;  wood-shed  and  fence  $125 .  2, 175  00 

Nelson  District  Telephone  Lines  ($12,220  37) — 

Foreman,  F.  W.  Phillips,  Oct.  1-Feb.  2,  95-675  d.  at  $4,  7  at  $3.25,  outlay,  $61.26;  cook, 

$57.60;  groundmen,  845-86  d.,  $2,511.85;  linemen,  117-92  d.  at  $3.50,  56-44  at  $2.75; 
teaming,  $280.10  ($739.95  was  deducted  from  the  wages  for  board  of  men  and  paid  to 

F.  W.  Phillips) .  3,872  57 

Burgess,  A.:  team  and  man,  22^  d.  at  $6.50;  sundry,  $5.50 .  151  75 

Cope  &  Son:  900  brackets,  $28.35;  900  insulators,  $47.52;  freight,  $21.25 .  97  12 

Deschamps,  J.  S.:  cedar  poles,  thirty-foot,  1,244  at  $3.10,  twenty-five  foot,  549  at  $2.50  .  5,228  90 

Innes,  D.  J.,  thirty-foot  poles,  334  at  $2.75;  Nelson  Transfer  Co.,  cartage,  $51 .  969  50 

Northern  Electric  Co.:  2,300  brackets,  $80.50:  insulators,  $88.25;  freight,  etc.,  $64.34; 

sundry’,  $41.99 . , .  275  08 

Steel  Co.  of  Canada,  galv.  wire,  $1,033.85;  Stevens,  W.  H.,  travel,  etc.,  $151.18 .  1,185  03 

Wood-Vallance  Co.:  stove,  $18.50;  3  tents,  $59.50;  sundry,  $154.79 .  232  79 

Board,  $167.70,  hardware,  $10.90,  labour,  $14,  sundry,  $15.03 .  207  63 

North  Thompson  River  Line,  Reconstruction  ($3,948.62) — 

Foremen,  I).  A.  McLeod,  Oct.-Nov.,  $208,  A.  J.  Woodburn,  Sept.  $80;  cook,  $228;  ground- 
men,  290  d.  at  $3;  linemen,  201J  d.  at  $3.50;  teaming,  68  d.  at  $6  ($554  47  was  de¬ 
ducted  from  men  for  board  and  paid  to  foremen) .  2,49S  38 

Cope  &  Son:  brackets,  $22.05:  insulators,  $36.96;  freight,  $9.83 .  68  84 

Northern  Electric  Co.:  1 ,700  brackets  and  insulators,  $119;  wire,  17,002  lb.  at  3-5c.; 

freight,  $99.20;  sundry,  $130.13 .  943  40 

Smith,  J.  F.,  cedar  poles,  42  at  $1.85 .  77  70 

Wilcox  &  Hall:  tents,  2  at  $17.50,  one  at  $11;  hardware,  etc.,  $102.90  .  148  90 

Board,  $52.75;  cartage,  $30;  repairs,  Nakusp-Edgewood,  $76;  stove,  $13.50;  travel, 

$15.90;  sundry,  $23.25 .  211  40 


Carried  forward .  251,216  50 
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6  GEORGE  V,  A.  1916 


» 


Telegraph  Lines:  Construction  and  Repairs — Continued.  $  cts. 

Brought  forward .  251,216  50 

Okanagan  Valley  Telephones,  General  Repairs  and  Renewals  ($9,871  17) — 

Work  under  A.  H.  Hayward,  Oct.,  Dee.  1-14 — 

Foreman,  A.  H.  Hayward,  13  d.  at  $4;  linemen.  37  d.  at  $3.50 .  1.81  50 

Groundmen,  109  d.  at  $3;  team  and  man,  8  d.  at  SC . . .  375  00 

Work  under  C.  F.  Layton,  Aug.,  Sept. — 

Foreman,  C.  F.  Layton,  8d.  at  S3. 50,  41  at  $4;  linemen,  29  d.  at  S3,  80  at  $3.50;  ground- 
men,  19  d.  at  $2.25,  138- 1  at  $3;  cook,  31  d.  at  $3;  team,  24  d.  at  $4;  less  deducted 

for  board  and  paid  C.  F.  Layton,  $42.95 .  1,162  10 

Work  under  I).  A.  McLeod,  Dec. — 

Foreman,  D.  A.  McLeod,  26  d.  at  $4;  linemen,  55  d.  at  $3.50;  labourers,  etc.,  165  d. 

at  $3;  teaming,  24  d.  at  $6;  less  deducted  for  board  and  paid  D.  A .  McLeod,  $171.23  764  27 

Work  under  M.  T.  Royds,  Aug.-Nov. — 

Linemen,  72-85  d.  at  $3.50;  groundmen,  194-35  d.  at  $3;  cook,  61 *  d.  at  $3;  less  deducted 

for  board  and  paid  M.  T.  Royds,  $241.01 .  781  52 

Work  under  R.  F.  Wright,  May,  Sept. — 

Linemen,  17  d.  at  $3.50;  groundmen,  29^  d.  at  $3 .  148  00 

Sundry  pay-lists:  groundmen,  8J  d.  at  $3,  481  at  $2.75 .  158  20 

Betts,  W.  E.,  30-ft.  poles,  195  at  $1 .75;  English,  R.  H.,  feed  and  stnbling,  $56 .  397  25 

Everitt,  L.  H.,  poles,  5  at  $2.75,  40  at  $2.70,  196  at  $2.25,  10  at  $2.22,  50  at  $1.80 .  674  95 

House,  J.  A.,  fares,  etc.,  $85.90;  Innes,  D.  J.,  poles,  8  at  $4,  422  at  $2.75 .  1,278  40 

Layton,  C.  F.,  board  of  men  $42.95,  sundry  outlay  $34.26;  McLeod,  D.  A.,  board,  $171.23  248  44 

Merritt  Transfer  Co.:  cartage,  39  d.  at  $4,  17  at  $3.50;  freight,  $32.30;  sundries,  $51.98. . .  299  78 

Northern  Electric  Co.:  wire,  6,974  lb.  at  3-5c.,  6001  lb.  at  17-8c.,  2,000  ft.  at  l-044c., 

5,000  at  l-38c.,  2,535  at  l-824c.,  10,025  at  2-088e.;  insulators,  1,000  at  6-6c.,  1,175  at 
6-75c.;  brackets,  1,775,  $62.13;  braces,  600,  $f9.60;  cross  arms,  381,  $82.15;  locust 
pins,  3,850,  $77.22;  switch  boards  with  frames,  etc.,  $176.13,  $145.64;  6-cord  unit, 

$80.87;  telephone  booth,  845;  sundries,  $439.87;  freight,  etc.,  $191.18 .  2,211  54 

Penticton  Dray  and  Express  Co.,  team  hire,  17  d.  at  $4 .  68  00 

Royds,  M.  T.:  board  of  men,  $241 .01;  auto  hire,  $29.50 .  270  51 

Shields  <fc  Co.,  hardware,  etc.,  $52.20;  Steel  Co.  of  Can.,  freight  on  wire,  $54.31 .  106  51 

Summerland  Hotel,  board,  $111 .50;  Woodburn,  A.  J.,  services,  14  d.  at  $4 .  167  50 

Small  payments:  hardware,  $108.69;  team. hire,  19|  d.,  $78;  kitchenware,  $58.65;  90  cross 
arms,  $37.80;  tents,  $23.50,  $13.75;  plans  and  blue  prints,  $30;  stoves,  $17.50,  $9;  tug 

hire,  $25;  7  poles,  $24.50;  freight,  etc.,  $22.46;  sundries,  $128.85 .  577  70 

Okanagan  Valley  Telephone  System,  Extensions:  Ducks-Notch  Hill  ($25,603.02) — 

W’ork  under  R.  W.  Bruhn,  Oct.  19-Dec.  21:  foreman,  R.  Bruhn,  $218,  outlay,  $1.25; 
cook,  $177;  labourers,  3722  d.  at  $3;  linemen,  83  d.  at  $3.50;  teaming,  $160.50  ($417.75 

deducted  for  board  and  paid  to  R.  W.  Bruhn) .  1,965  50 

Work  under  E.  Erikson,  Oct.  28-Dec.  23:  foreman,  E.  Erikson,  $193;  cook,  $180;  ground¬ 
men,  $990;  linemen,  41 J  d.  at  $3.50;  teaming,  $24  ($259.80  deducted  for  board  and 

paid  to  E.  Erikson) .  1,531  35 

Work  under  R.  C.  Johnson,  July  16-Dec.  19,  Jan.  4-Feb.  28:  foreman,  R.  C.  Johnson, 

141$  d.  at  $4,  53  at  $3.25;  cook,  $463.50;  climbers,  366 d.  at  $3.50, 183-5  at  $2 .75;  driving, 

99  d.  at  $6,  5  at  $5;  groundmen,  899$  d.  at  $3,  6$  at  $2.75,  124  at  $2.25  ($1,261.64  de¬ 
ducted  for  board  and  paid  to  R.  C.  Johnson) .  6,601  73 

Cope  &  Son,  insulators,  etc.,  $65  28;  Johnson,  R.  C.,  fares,  etc.,  $96.39 .  161  67 

House,  J.  A.,  foreman,  outlay,  $150.50;  Louie,  W.,  boat  hire,  $63 .  213  50 

McDiarmid,  S.  J.,  hardware,  $68.10;  Prior  &  Co.,  tent,  $22.50;  sundry,  $84.05 .  174  65 

Nelson,  J.  H.  H.:  cross  arms,  150  at  40c.,  600  at  38c.;  less  freight,  $46.95 .  241  05 

Norlhern  Electric  Co.:  braces,  1,000  at  12c.,  700  at  11  - 5c. ;  2,600  insulators,  $85.81;  1,300 
brackets,  $96.86;  5,100  pins,  $97.42;  wire,  1,405  lb.  at  3 - 5c. ;  freight,  etc.,  $92.71;  sun¬ 
dry,  $146.45  .  768  93 

Steel  Co.  of  Canada,  wire,  etc.,  $3,298.30;  Sturgill,  F.  H.,  use  of  boat,  etc.,  $66.40 .  3,364  70 

Stovcnsy  W .  H.:  freight,  $915.67;  labour,  $72.75;  travel  and  outlay,  $120.86 .  1,109  28 

Poles,  509  at '$1.30,  725  at  $1 .80,  398  at  $1 .85,  476  at  $1.90,  829  at  $2,  15  at  $2.28,  766  at 
$2.40,  389  at  $2.50,  59  at  S3 . 15,  7  at  $3.33,  7  at  $3.75,  43  asst.,  $97.20;  teaming,  40-6 
d.  at  $6,  sundry,  $1.  Paid  as  follows:  J.  F.  Bossley  $1,342.80,  G.  L.  Boutwell  $624, 

R.  H.  Brett  $2,408.94,  A.  A.  Faulkner  $934.70,  C.  W.  Harrington  $670.60,  J.  Johnson 
$1,003.12,  Kamloops  Transfer  Co.  $60,  John  Milton  $334.45,  I.  R.  Reilly  <fe  Co., 

$336  60,  A.  T.  Thompson  $550.80,  P.  A.  Widmark  $415.70 .  8,687  71 

Small  payments:  meals,  etc.,  $271  60;  teaming,  7  d.  at  $7,  15-J  at  $6,  sundry  $22.80;  hard¬ 
ware,  etc.,  $103.82;  inspecting  material,  $48.72;  linework,  $45.14;  cross  arms  and 

pins,  $42;  smithwork,  $36.20;  auto  fares,  $30;  boat  hire,  $24.50;  sundries,  $16.17 .  782  95 

Okanagan  Valley  Telephone  System:  Extensions:  Fairview-Midway  ($9,220.12) — 

Foreman,  C.  F.  Layton.  Sept.  28-Feb.  10,  93  d.  at  $4;  linemen,  252  d.  at  $3.50,  groundmen, 

688  d.  at  $3;  cook,  130  d.  at  $3;  team,  126  d.  at  $4;  less  $551  45  deducted  for  1  om] 

(A.  Causer  $436,  C.  F.  I.avton  $115.45) . . .  3,660  55 

Causer,  A.,  board  of  men,  $436;  Hanson,  T.,  explosives,  etc.,  $82.45 . . .  518  45 

Innis,  D.  J.,  poles,  388  at  $2.75,  579  at  $2.50 . .  2,514  50 

Layton,  C.  F.:  board  of  men,  $115.45;  fares,  meals,  etc.,  $69.35 .  184  SO 

Garried  forward .  29.3,568  u9 
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SESSIONAL  TAPER  No.  1 


Telegraph  Lines:  Construction  and  Repairs — Continued. 
Brought  forward . 


<  >kanagan  Valley  Telephone  System:  Extensions:  F  air  v  ie  w-M  id  way — Concluded. 

Northern  Elec.  Co.:  wire,  5,700  lb.  at  17* 8c. ;  insulators,  1,500,  $101.25;  sundries,  $77.32; 

freight,  etc.,  $40.50 . . -. . . 

Steel  Co.  of  Can.,  wire,  etc.,  $886.14;  Stevens,  W.  H.,  freight,  $126.75 . 

Small  payments:  tents,  $21.80,  $21;  forge,  $22.50;  sundries,  $29.96 . 

Okanagan  Valley  Telephone  System:  Extensions:  Kelowna- Whiteman’s  ($4,856.89) — 

Foreman,  H.  Bowman,  Nov.  1-Jan.  14,  63  d.  at  $4:  linemen,  119  d.  at  $3.50;  groundm  n, 
476  d.  at  $3;  teams,  63??  d.  at  $6;  less  deducted  for  board  and  paid  H.  Bowman, 

$544.15 . . . . 

Bowman,  Id.:  board  of  men,  $544.15;  fares,  freight,  etc.,  $31.89 . 

Everett,  L.  H.,  poles,  851  at  $1.75;  Steel  Co.  of  Can.,  wire,  etc.,  $461  10 . 

Freeman,  O.  G.:  launch  and  team,  9  d.  at  $6;  meals,  $35.75 . • . 

Northern  Elec.  Co.:  insulators,  $27.60;  brackets,  $21;  freight,  etc.,  $12.80 . 

Stevens,  W.  II.,  freight,  $61.28;  Vernon  Hardware  Co.,  hardware,  $71 .40 . 

Small  payments:  teaming,  $54;  insulators,  $15.84;  sundries,  $43.48 . 

Okanagan  Valley  'Telephone  System:  Lumby  Exchange  ($1,258.70) — 

Foreman,  A.  II.  Hayward,  Nov.,  25  d.  at  $4;  linemen,  22-6  d.  at  $3.50;  ground  men,  1271 
d.  at  $3;  teaming,  22- 5  d.  at  $6;  less  deducted  for  board  and  paid  A.  H.  Hayward, 

$93.80 . ? . . . 

Hayward,  A.  H.,  board,  $93.80;  Macmorland,  J.,  poles,  160  at  $1.85,  160  at  $1.25 . 

Small  payments:  freight,  $22.35;  insulators,  $19.80;  sundries,  $25.15 . 

Okanagan  Valley  Telephone  System:  Princeton-Copper  Mountain  ($1,877.74) — 

Climber,  31  -j  d.  at  $3.50;  groundmen,  186}  d.  at  $3 . . 

Cook,  13}  d.  at  $3;  team,  28  d.  at  $5 . \ . 

B.  C.  Copper  Co.,  340  poles,  10,265  1. .ft.  at  4^c. ;  Steel  Co.  of  Can.,  wire,  etc.,  $196.92 . 

Northern  Elec.  Co.:  wire,  4,500  lb.  at  3}c.;  brackets,  $28;  insulators,  $21.20;  freight,  etc., 

$71.20 .  . : . ..- . 

Small  payments:  teaming,  $37.50;  stove,  $22.50;  sundries,  $30.75 . 

Pilot  Bay-Balfour,  Telephone  Tine  ($2,083.24) — 

Siemens  Co.  of  Canada,  3  knots  submarine  cable . 

Stevens,  W.  H.,  travel  and  outlay . ? . 

Unloading  cable,  14-2  d.,  $49.91;  meals,  etc.,  $10.50 . 

Powell  River  Lino,  Office  Buildings  ($277.21) — 

Leigh  &  Sons,  lumber,  hardware  and  finishing . .- . 

Salt  Spring  Island  System:  Alternative  connection  with  Vancouver  Island  ($3,941.31) — 

Foreman,  H.  C.  Routh,  Nov.  11-Jan.  14,  52  d.  at  $4 . 

Linemen,  45  d.  at  $3.50:  labourers,  1 14|  <1.  at  $3 . 

Brown,  J.  H.,  poles,  90  at  $2,  towing,  $2.50;  Steel  Co.  of  Can.,  wire,  $91  74 . 

Conery  Bros.,  poles,  150  at.  $1 .75,  cartage  $21 .40 . 

Mainland  Transfer  Co.:  freight,  $50.55;  cartage,  $10 . 

Northern  Electric  Co.:  wire,  7,106  lb.  at  3-5c.;  telephone  sets,  9,  $110.89;  booth,  $45; 
cable  terminal,  $30.50;  6  cable  boxes,  $25.50;  sundries,  $112.42;  freight,  etc.,  $25.08... 

Siemens  Co.  of  Can.,  3  knots  submarine  cable . ^ . 

Small  payments:  hardware.  $41.67;  launch  hire,  $30.50;  cartage,  $35.02;  gasoline,  $21.12; 

smithwork,  $16.60;  sundries,  $22 . 

Salt  Spring  Island  System,  Telephone  Exchange  at  Ganges  ($3,699.55) — 

Foreman,  H.  Ward:  services,  July  1-Nov.  12,  $448;  outlay,  $10.30 . 

Linemen,  1441  d.  at  $3.50,  13}  at  $2.75;  axemen,  291  i  d.  at  $3 . 

Beech,  S.  P.,  poles,  200  at  $1,  94  at  $2.50;  Conery,  C\,  poles,  107  at  $1 .75 . . . 

Northern  Elec,  and  Mfg.  Co.:  switchboard,  $213.89;  distributing  frame,  $53.78;  wire,  3,305 
lb.  at  3-5c.,  2,005  at  2  088c.;  telephone  sets,  25  at  $12.32;  reel,  $28.65;  sundry,  $286.26 

Porter,  A.  V.,  travel  and  outlay . . 

Small  payments:  hire  of  car,  $36;  hardware,  $33.38;  fares,  $24.40;  explosives,  $21.75; 

sundry,  $15.01 . 

Vancouver  Island:  Extension  of  Systems  ($36,838.20) — 

Work  under  l  ’.  Olsen,  Mar.  8  23 — 

Foreman,  C.  Olsen,  16  d.  at  $4;  axemen,  47}  d.  at  $3;  cook,  14  d.  at  $3;  less  deducted 

for  board  and  paid  C.  Olsen,  $30 . 

Work  under  11.  A.  Porter,  July  17-Dec.  4— 

Foreman,  11.  A.  Porter,  121  d.  at  $4;  climbers,  etc.,  382}  d.  at  $3.50;  axemen,  694?  d. 
at  S3;  cook  at  $S5,  $386.60;  teaming,  2)  d.  at  $7;  hire  of  launch,  2-9  m.  at  $130, 
sundry,  $51;  hire  of  rowboat,  $67;  less  $944.55  deducted  for  board  and  paid  II.  A. 

Porter . . . 

Work  under  J.  A.  Thorne,  July  12  Mar.  31 — 

Foreman,  J.  A.  Thorne,  263  d.  at  $4.50;  sub  fort  man,  II.  Conroy,  180  d.  at  $4 . 

Linemen,  etc.,  1,020  d.  at  $3;  cook,  226  d.  at  $3;  team,  23}  d.  at  $5 . 

labourers,  1,019}  d.  at  $2.50;  scow  hire,  $12 . 

Launeh  hire:  40  d.  at  $8,  141  at  $10.  Paid  its  follows:  H.  T.  Cadwalladery  $310;  J. 
Paine,  $145;  T.  Sorensen,  $395;  F.  J.  Thompson,  $610;  G.  Thompson,  $270.... 


$  cts 
293,56,8  99 


1,233  67 
1,012  89 
95  26 


1,933  35 
576  04 
1,950  35 
89  75 
61  40 
132  68 
113  32 


601  60 
589  80 
67  30 

669  75 
180  50 
658  84 

277  90 
90  75 

1,952  18 
70  65 
60  41 

277  21 

208  00 
501  00 
274  24 
283  90 
60  55 

604  11 
1,836  00 

173  51 

458  30 
1,417  36 
622  25 

1,048  45 
22  65 

130  54 


218  50 


3,860  67 

1,903  50 
3,855  50 
4 , 060  7 5 

1,730  00 


C’arried  forward .  329,534  37 
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Telegraph  Lines:  Construction  and  Repairs— Continued.  ^  $  cts. 

Brought  forward .  329,534 

Vancouver  Island:  Extension  of  Systems-C oncluded. 

*  Work  under  H.  Ward,  Feb.  13-28 — 

Foreman,  H.  Ward,  16  d.  at  $4;  asst,  at  S80,  $45.71;  labour,  $33.75 . 

Akre,  O.,  provisions,  etc.,  $55.14:  Burns  Drug  Co.,  bluest  one  $55,  cartage  $1.50 . 

B.C.  Packers  Association:  lumber,  $210.80;  provisions,  $122.90;  gasoline,  $70.42;  boat 

hire,  $40;  hardware,  etc.,  $146.76 . 

B.C'.  Refining  Co.,  distillate,  550  gal.  at  15c.;  freight  on  drums  returned,  $4.20;  to  be 

refunded  in  1915-16,  $48 . . . 

Cadwallader,  H.  T.:  services  with  launch,  171  d.  at  $10;  gasoline,  41  cases  at  $3.50; 
provisions,  $91.90;  hardware,  etc.,  $104.35;  cash  advanced  to  labourers,  10  d.  at  $2.50, 

25  at  $3 . 

Calwell  Bros.,  freight  and  cartage,  $101.25;  -C.P.R.  Co.,  freight,  $872.52 . 

Easthope  Bros.:  cruiser  launch,  30x8,  $700:  2  dingeys,  $80;  freight,  $7 . 

Goodwin,  J.  J.:  hire  of  tug,  8  d.  at  $40;  hire  of  scow,  13  d.  at  $3 . 

Holberg  Mercantile  Co.,  provisions,  etc.,  $153.31;  Jeune,  F.  &  Bro.,  tents,  etc.,  $73.90.  . . 

Imperial  Oil  Co.:  distillate,  529  gal.  at  14e.;  gasoline,  etc.,  $39 . 

International  Timber  Co.,  poles,  1,100  1.  ft.  at  7c.;  Johnson,  C.,  launch,  31  d.  at  $10 . 

Jameson  &  Rolfe:  for  launch  Alberta:  battery,  $30;  horn,  *$12. 50;  sundries,  $44.10 . 

Lipsett.  E.:  3  tents,  2  flies,  4  pipe  rings,  $80.38;  freight,  SI ‘15 . 

Mainland  Transfer  Co.:  freight,  $260;  cartage,  etc.,  $55;  storage,  $9 . 

McLennan,  McFeely  &  Co.:  nails,  17  kegs  at  $3.25;  stoves*,  $16,  $12,  $5.50;  sundry  hard¬ 
ware,  $205.98;  freight,  89.80 . . . 

McQuade,  P.  &  Rons,  hardware,  $123.50;  Merry  field  &  Co.,  provisions,  $3,447.88 . 

Merchants  Cartage  Co.,  freight,  $136.45;  cartage,  $63.75 . 

North  Coast  Electric  Co.:  jars,  $28.80;  brackets,  $14.40;  sundries,  $36.02 . 

Northern  Electric  Co.:  insulators,  1,930  at  $46,  700  at  $66,  4,800  at  $67.50,  900  at  $75; 
brackets,  7,000  at  $35,  850  at  $38;  telephone  sets,  20',  $255.89;  iron  wire,  2,690  lb.,  $1 00.88; 

sundries,  $242.01 ;  freight,  etc.,  $93.68 . . , . 

Olsen,  C.,  board  of  men,  $30;  Porter,  A.  V.,  travel  and  outlay,  $210.30 . 

Porter,  H.  A/:  board  of  men,  $944.55;  fares,  etc.,  $10 . 

Powell,  Geo.  A  Sons:  stoves,  $14,  $6.50,  3  at  $4,  2  at -$3;  sundries,  $61.80  . 

Quathiaski  Canning  Co.,  launch  hire,  $25,  hardware,  etc.,  $39.50 . 

Raine,  J.  J.,  man  and  launch,  7  d.  at  $10;  S.S.  Tees,  7  fares,  Holberg  to  Victoria,  $108.50 

Robitaille,  J.:  labour,  16  d.  at  $3.50;  gasoline,  etc.,  $12 . 

Rogers,  J.:  hire  of  launch, .11  d.  at  $4;  lfnework,  3  d.  at  $3.50 . 

Sacht,  H.  O.,  meat,  $88.86,  sundries  $10.95:  Spencer,  D.,  4  cots,  $28.80,  bedding  $107.05 

Siemens  Co.  of  Canada,  6-25  knots  submarine  cable . 

Sorensen,  T.:  provisions,  $90.80;  man  and  launch,  5  d.  at  $8;  coal  oil,  $33;  sundries, 

$67.75;  freight,  etc.,  $24 . . 

Steel  Co.  of  Canada,  wire,  etc.,  $2,714.20;  Thorne,  J.  A.,  travel  and  outlay,  $78.30 . 

Thompson,  F.  ,T.:  services  with  launch,  16  d.  at  $10;  awnings,  $35.30 . * . 

Union  S.S.  Co.  of  B.C.,  freight,  etc.,  $99.20:  Willows  Hotel,  launch  hire  $63.50,  team,  $6 
Lincwork,  packing,  etc.,  10  d.  at  $3.5  0,  73  at  $3,  272-2  at  $2.50;  fares,  $107.75;  provisions, 

$105.76;  inspecting  material,  $48.73;  boat,  $40;  sco?’  hire,  $38;  gasoline,  $32;  dory, 

$20:  dory  hire,  $19 .50;  sundries,  $142.75 . 

Vancouver  Island  System,  repairs,  etc.  ($8,477.07) — 

Paylists,  Aug.  5-Nov.  30 — 

Climbers,  269  d.  at  $3.50:  framer,  43|  d.  at  $3.50;  labourers,  3632  d.  at  $3;  less  $505.50 

deducted  for  board  and  paid  P.  T.  Cousins . 

Paylists,  Aug.  13-Oct.  31 — 

West,  Geo.,  services  as  climber,  43  d.  at  $3.75,  as  foreman,  27  d.  at  $4 . 

Climber,  52  d.  at  $3.50;  axemen,  151-2  d.  at  $3 . . 

Paylists,  Aug.  14-Sept.  30- 

Foreman,  Thos.  Hudson,  1-58  m.  at  $100;  linemen,  96  d.  at  $3.50;  axemen,  60  d.  at 

$3;  less  deducted  for  board  and  paid  T.  Hudson,  $106.95 . 

Sundry  paylists:  labourers,  46  d.  at  $3,  8  at  $3.50.*. . 

Bishop,  H.  L.,  poles,  170  at  $1.25;  Cousins,  P.  T.,  board  of  men,  $505.50 . 

Burns  &  Cairns:  blueStone,  827  lb.  at  lie.;  cartage,  $3 . • . 

Gardner,  W.  E.,  hire  of  boat  and  scow,  2  d.  at  $45,  3  at  $40 . 

_  Hickman  Tye  Hardware  Co.:  wire,  755  lb.  at  6c.;  sundries,  $67.70 . 

Hudson,  Thos.:  board  of  men,  $106.95;  travel  and  outlay,  $43.10 . 

Lipsett,  E.:  tents,  $19.20,  $17.47,  $11.80,  87;  freight,  70c . 

McLennan,  McFeely  &  Co.,  hardware,  $156.20;  Mitchell,  E.,  poles,  35  at  $2 . 

Northern  Electric  C’o.:  wire,  8,470  lb.  at  3-5c.;  braces,  432,  $51.84;  brackets,  1,025, 

$42.38;  sundries,  $192.14:  freight,  etc.,  $39.84 . 

Porter,  A.  V.,  outlay,  $61.85;  Woodhus,  W.,  poles,  54  at  $2 . 

Thulin  Bros.:  hire  of  tug,  6*  d.,  $220;  scow  hire,  10  d.,  $50;  board  and  room,  $94.50; 

sundries,  $76.95 . 

Ward,  H.:  services  as  inspector.  Mar.,  $124;  outlay,  $55.35 . 

Labour.  13  d.  at  $4,  2701  at  $3.50.  280  at  $3:  cartage,  etc.,  $130.69:  hire  of  launch,  etc.,  841; 
poles.  $43.50:  hardware.  $31.05;  hire  of  car,  $25;  canoe,  $16;  sundry,  $34.15 . 
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Telegraph  Lines:  Construction  and  Repairs— Concluded. 
Brought  forward . . . 


\  ictoria — William’s  Head  Quarantine  Line,  renewals  and  repairs  ($2, 047.90) — 

Foreman,  II.  C’.  Routh,  Aug.  13-Oct.  31,  01§  d,  at  $4 . 

Climber,  501  d.  at  S3. 50;  labourers,  101  -8  d.  at  S3 . . . 

Calwell  Bros.,  cartage,  etc.,  $73.75;  Milligan,  D.  C.,  poles,  302  at  $2.50 . 

Northern  Electric  Co.;  wire,  3,653  lb.  at  3-5c.;  telephone  sets,  4  at  $12.32:  sundry,  $77.12 

Samll  payments:  hardware,  $21.48;  tent,  $14.25 . . 

Yukon  Telegraph  Lines,  repairs  ($10,012.53) — 

Work  under  C.  A.  Couture,  June  5-Aug.  23 — 

Foreman,  C.  A.  Couture,  1-742  m.  at  $125;  linemen,  240  d.  at  $3.50 . 

Work  under  A.  Dickson,  July  28-Sept.  28 — 

Foreman,  A.  Dickson,  2-001  m.  at  $125;  linemen,  180  d.  at  $3.50 . . 

Work  under  G.  Grinder,  Aug.  24-Sept.  10 — 

Foreman,  G.  Grinder,  18  d.  at  $3.50;  linemen,  34  d.  at  $3.50 . 

Work  under  H.  O.  Lokken,  June  4-Oct.  2 — 

Foreman,  H.  O.  Lokken,  3  m.  at  $125:  axemen,  004  d.  at  $3.50;  cook,  123  ?,  d.  at  5 3 . 50 
Work  under  J.  Sproule,  July  24-Sept.  15 — 

Foreman,  ,J.  Sproule,  54  d.  at  $4;  labourers,  320  d.  at  $3 . 

Beirnes,  G.,  hire  of  9  horses,  53  d.,  $590.25;  Dawson  Hardware  Co.,  hardware,  $70.71... 

House,  J.  A.:  fares,  $183.00;  board,  etc.,  $139.60;  freight,  $55.23;  sundry,  $43.25 . 

Puckett,  W.  A.,  hardware,  $101.15;  Side  Streams  Navigation  Co.,  fares  $40,  freight 

$32.41 . 

Thomson,  W.  W.,  repairing,  45-4  d.  at  $2.75;  Yerreau,  E.,  fares,  0  at  $14,  freight  $16. . .  . 
Provisions:  Arctic  Trading  Co.,  $198.70;  P.  Burns  &  Co.,  $72.10;  R.  Cunningham  &  Son, 
$223.60;  A.  Klimesch,  $134.06;  M.  J.  MacDonald,  $127.05;  Northern  Commercial 

Co.,  $510.87;  Taylor,  Drury,  Pedlar  Co.,  $500.64;  small  payments,  $87.65 . 

Small  payments:  cartage,  $151.55;  repairs,  $54.75;  hardware,  $53.19;  freight,  etc., 

$40.73;  jneals,  $31.50;  smithwork,  $24;  sundry,  $2.50 . 

Voucher  outstanding,  White  Pass  &  Yukon  route . 

Telegraph  Lines,  Generally  ($3,075.32) — 

Berthierville:  Bell  Telephone  Co.,  laying  submarine  cable,  May,  1914 . 

Athabasca  Landing  (Grande  Prairie  Line):  Hudson’s  Bay  Co.:  freight,  $252.38;  provisions, 

$217.72;  sundries,  $45 . . . 

Green  Lake:  White,  R.  P.,  carpentry,  plastering,  etc . 

Meota:  purchase  price  of  house,  etc.,  A.  E.  Patton. . ; . 

Mooswa:  Duret,  P.,  repairing  office-dwelling . . . 

James  Island — Saanichton  ($291.42) — 

Calwell  Bros.,  cartage,  $19.75;  Can.  Explosives,  work  on  cable,  etc.,  $06.67 . 

Gardner,  W.  E.:  hire  of  tug  and  scow,  4  d.  at  $45;  hire  of  scow,  5  d.  at  $5 . 

Queen  Charlotte  Islands — Dead  Tree  Point  to  Massett  ($395.03) — 

Martin,  Jas.:  services  of  launch,  $37.50;  stove,  $14;  sundries,  $07.20 . 

Thorne,  J.  A.,  board,  etc.,  $90,  fare  $3.50;  Walsh,  J.  S.,  meat,  etc.,  $1  lGJi-4 . 

Services  of  cook,  Aug.  1-15,  1913,  $36.29;  launch  hire,  $15;  labour,  $14;  fare,  $1.50 _ 

Generally,  Calwell  Bros.,  freight  and  cartage . 
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Total . .. .  374,956  50 

Less — Detailed  with  Cape  Breton  New  Lines,  but  c-Itargcd  to  Land  and  Cable  Telegraph 

Lines,  Lower  St.  Lawrence,  etc . . (Page  V — 369)  4,041  41 

Total,  as  oh  page  V — 330 .  370,915  15 

Accounts  Branch:  Salaries,  also  Travel  and  Contingent  Expenses. 


St.  John,  N.B.:  paymaster,  R.  J.  Wilkins:  services,  y.,  $1,600;  travel  and  outlay,  April-June, 

Aug. -Dec.,  $900.20 . 

Three  Rivers,  Que.:  paymaster,  Ed.  Bcllefeuille,  y.,  $1,150;  paymaster’s  guarantee,  $8 . 

Winnipeg:  paymaster.  Dominion  Bank:  services,  y.,  $040;  travel,  $105.25 . 

Edmonton  Office  ($4,345.59) — 

Accountant,  Jos.  Cauchon,  $1,850;  asst,  accounlant,  Ls.  Casault,  $1,500;  clerk,  Miss  C. 

Cauchon,  $600 . 

Travel  and  outlay:  L.  Casault,  $31.50;  J.  S.  Macdonald,  $92.30 . 

Freight,  $4.10;  postage  stamps,  $262;  telegrams,  $1.03;  sundry,  $4 . 

New  Westminster  Office  ($10,251.15  — 

Agent,  C.  N.  McDonald,  $2,700;  accountant,  H.  A.  Wilson,  $2,000;  asst,  accountant,  J. 
J.  Hoalv,  $1,900,  tram  allowance,  $204;  clerks,  A.  G.  Beatty  $1,000,  W.  A.  Groves 

June  21  to  Mar.  31,  $930;  stenographer,  Miss  M.  J.  Patterson,  $700 . 

Burr.  W.  1L:  2  sets  Pubrcco  indices,  $28:  sundry  stationery,  etc*.,  $45.02 . 

Freight  and  express,  $27.12;  labour,  $30;  postage,  $003;  rubber  stamps,  $14;  travel, 

$24.25;  sundry,  $45.10 . . . 

Generally:  King’s  Printer . 
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Architectural  Staff.  $  cts. 

(  harlottetown:  J.  J.  McDuff.  clerk  of  works,  y . .  849  96 

Halifax:  W.  Bishop,  y.  $1,500;  Miss  M.  Travis,  typing,  $112 .  1,612  00 

St.  John:  D.  H.  Waterbury,  y.,  SI. 950;  typing,  Miss  E.  Armstrong  $251.13,  Miss  G.  Emery 

$320.81 . .* .  2,52194 

Quebec:  I.  Lacasse,  y.,  $1,200;  F.  Gayouette,  11  m.  to  March,  $825;  U.  L'Hcureux,  $600; 

T.  Vermette,  $732;  typing.  Miss  C.  Frechette,  May,  558.33 .  3,415  33 

Montreal:  H.  N.  Lymburner,  April-July  $550:  L.  Malette,  Oct.  23-March,  $661.12;  R.  Des- 
champs,  y.,  $1,800:  C.  Desjardins,  $1,200;  G.  S.  Gingras,  $1,800;  J.  Godin,  $1,500;  J. 

Lamarche,  $1,200;  typing,  H.  Robitaille,  $25.80,  Miss  A.  Theriault,  $699.96 .  9,436  88 

Ottawa:  R.  S.  Croll,  y.,  $1,300,  arrears,  Feb.  20,  1913-April  1,  1914,  $111.24;  J.  S.  Kingston, 

v  $1  500  . ’  .  2,911  24 

Toronto:  T.  A.  Hastings,  y.,  $2,100:  H.  E.  Hamilton,  June-Mareh,  $1,000;  typing,  M.  Cald¬ 
well  $560.50,  M.  Harris  $22,  O.  Page  $50 . t .  3,732  50 

Winnipeg:  H.  E.  Matthews,  v..  $2,499.96;  J.  E.  Cyr,  $1,999.92;  Ada  Curran,  $960;  E.  Gen  ie, 

$799.92 . ‘ .  6,259  80 

Regina:  W.  T.  Mollard,  $1,899.96;  J.  Jopling,  $999.96 . ! .  2,899  92 

Edmonton:  A.  Beaton,  April-Feb . . .  1,440  00 

Vancouver:  J.  C.  Wright,  Aug.-March . .  1,000  00 

Victoria:  Wm.  Henderson,  y.,  $2,700;  J.  G.  Brown,  $1,999.92;  H.  E.  Nelson,  $1,240;  W. 

Titzel,  $2,400;  messenger,  D.  McLaughlin,  $600;  typing,  Miss  K.  Brown,  $699.96,  N. 

Marshall.  $338.33 . . .  9,978  21 

Total,  carried  to  page  V — 3 .  46,057  78 


Monument  to  the  Memory  of  Baldwin  and  Lafontainc. 

Allward,  W.  S.:  contract  for  monument  complete,  $15,500;  less  $11,500  paid  in  1913-14,  V— 385  4,000  00 

Shaw,  A.  E.:  making  3  negatives  and  supplying  one  print  each .  6  00 

Total,  carried  to  page  V — 3 . . . .  4,006  00 

Monument  to  His  late  Majesty,  King  Edward  VII. 

Advertising  in  England,  $401.22;  freight  on  models,  $9.30 .  410  52 


Monument  to  Madeleine  de  Verclieres,  to  be  erected  at  Verelieres. 


Desmarais,  M.,  labour,  $36;  Durand  Hardware  Co.,  mower,  $13;  hose,  reel,  etc.,  $27 .  76  00 

Magnan,  J.  Geo.:  building  earthworks  around  monument,  $1,668;  1,600  ft.  chain,  $90 .  1,758  00 

Total,  carried  to  page  V — 3 .  1,834  00 


National  Gallery. 

Art  Museum  of  Toronto,  21  pictures,  $358;  Artists’  Supply  Co.,  prints,  $84.81 .  442  81 

Bourgeois,  S.:  portrait,  Elisabeth  van  Branweiler,  $7,500;  picture,  14th  century,  “Christ 

carrying  the  Cross,”  $1,000 .  8,500  00 

Canadian  Art  Club,  “Winter,”  by  E.  Lawson . .  400  00 

Canadian.  National  Exhibition,  Toronto:  “J. ’Encore,”  by  A.  Crisp,  $750;  “Breakfast,”  by 

Fosbery,  $320;  “Evening  Light,”  by  Robinson,  $300;  4  pictures,  $500 .  1,870  00 

(  harles,  C.  J.:  panel,  13th  Century,  English  stained  glass . .' .  973  33 

Cleghorn  &  Beattie:  671  yds.  linen,  $117.69;  sundry,  $26.15 . . .  143  84 

Cottier  Gallery:  “The  Five  Senses,”  by  de  Vrient,  $2,700;  “Oedipus  taken  down  from  the 

Tree,”  by  Millet,  $20,000;  9  Barye  bronzes,  $7,500;  expenses  transferring  to  canvas  and  • 

restoring  painting  by  del  Sarto,  $399.50 .  30,599  50 

(  risp.  A.,  sketch  and  studies,  "L’Encore,”  $300;  Knoedler  &  Co.,  4  drawings,  $325 . 625  00 

Durand-Ruel:  “Waterloo  Bridge,”  by  Monet,  $6,000;  “Laveuses  pres  de  Champagne,”  by 

Sisley,  S3,  000;  3  pictures,  $120 . '. .  9, 120  00 

Mrs.  Eastlake:  “Happiness,”  $51.12;  “Japanese  Children,”  $178.83 .  229  95 

Ehrich  Galleries:  “A  Slave,”  Spanish  School  of  1650,  $1,500;  insurance,  $6.31 .  1,506  31 

Graves,  A.:  8  vols.  Royal  Academy  and  4  vols.  Century  of  Loan  Exhibitions .  146  00 

Gutekunst,  R..  sundry  paintings,  etc.,  $2,625.93;  Medici  Society,  frames,  $937.56 .  3,563  49 

Johnson  Galleries:  water  colour  by  Jacobi,  $600;  packing,  etc.,  $3 .  603  00 

Ontario  Society  of  Artists:  “Winter  Afternoon,”  by  Jeffreys,  $200;  “Road  through  Bush,” 

by  Lismer,  $350;  “Moonlight,”  by  Thompson,  $150;  3  pictures,  $190 .  890  00 

Reid.  Alex:  “The  Street  at  Anvers,”  by  Corot,  $3,500;  “Bouquet  fie  Roses,”  by  Latour, 

$3,750;  “Through  the  Corn,”  by  McTaggart,  $2,750;  “Countess  of  Guildford,”  by  Ram¬ 
say,  $2,750;  “Don  Quixote  and  Saneho,”  by  Monticelli,  $1,750 .  14,500  00 

Carried  forward . .  74, 113  23 
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Royal  Canadian  Academy  of  Art:  scholarship,  awarded  to  Miss  Coonan,  SI, 000;  14  pictures 

purchased  at  Academy  Exhibition,  $3,720 . 

Scott  &  Sons:  pastel  by  de  Belle,  $100;  00  eng’d  tablets,  $182.40 . 

Shaw,  A.  E.:  engraving  24  brass  plates,  $336;  engraving  24  titles,  $60j  2,400  prints,  $358.25; 
making  50  negatives,  $168;  15,000  sets  of  6  each  photogravure  po£t  cards,  $705;  sundry, 

$63.25 . . . .....: . 

Thieke,  W.  H.,  sundry  engraving,  $82.90;  Thomson,  W.  J.,  3  etchings,  $78 . 

Two  Maes:  June,  1914,  suil,  hat  and  boots  for  E.  Dolage,  messenger,  $32.50;  Oct.,  1914.  suit, 

boots  and  ulster  for  Delage,  $65 . . 

Van  Sloehem.  H.:  portrait  of  a  Spanish  Nobleman,  by  Goya . 

Travel:  Eric  Brown,  $756.92;  F.  .J.  Shepherd,  $64.20;  Sir  Edmund  Walker,  $144.98 . 

Customs’  duties  and  entries,  $47.25;  3  brass  signs,  $24;  books,  $105.50;  care  of  office  one  year, 
$720;  designs,  etc.,  of  book  plate,  $35.15;  express  and  freight,  $119.02;  8  etchings,  $76;  Iloor 
wax,  $85.76;  glass,  $78.24;  camera  and  equipment,  $74.25;  2  pictures  frames,  $68.75;  sub¬ 
scriptions,  $125.44;  insurance  on  pictures,  $57.43;  telegiams,  $20.01;  100  tray’s,  $50;  sundry 

negatives  and  prints,  $61;  window  shades,  $02.96;  sundry,  $431.40 . 

Department  of  Printing  and  Stationery:  typewriter,  $138.68;  ledgers  and  account  books, 
$182.19;  sundry,  $168.03 . . 


4,720  00 
282  40 


1,690  50 
160  90 

97  50 
15,000  00 
966  10 


2,242  16 
488  90 


Total,  carried  to  page  V — 3 


99,761  09 


Chief  Engineer’s  Staff. 


Dredging  Staffs  ($19,016.56) — 

St.  John,  N.B.:  T.  H.  Adams,  $1,850.04;  J.  K.  Blenkinsop,  $2,400;  Miss  M.  Donahue, 
$699.96;  Miss  A.  Duffy',  $600;  Jas.  McMurrav,  $1,599.96;  S.  A.  Payne,  $1,500;  G.  G. 

Seovil,  $1,599.96 . 

Winnipeg:  Chas.  Taylor,  June  to  March . 

Vancouver:  E.  A.  Burns,  $1,500;  It.  Hall,  Aug. -Mar.,  $1,200;  J.  L.  Nelson,  $2,600.04; 

A.  H.  Seaton,  $1,800 . . ' . 

Water  Power  Branch:  L.  G.  Papineau,  13  m.  to  March,  1915,  $3,250;  A.  W.  Sullivan,  13  m., 

$1,950 . . .  . . 

Dei  ailed  elsewhere: — 


Harbours  and  Rivers,  Nova  Scotia . (Page  V — 199) 

“  “  Prince  Edward  Island . (  “  V— 202) 

“  “  New  Brunswick . (  “  V — 208) 

“  “  Quebec . (  “  V— 240) 

“  “  Ontario . :...(  “  V— 259) 

“  “  Manitoba . (  “  V— 262) 

“  “  Saskatchewan,  and  Alberta . (  “  V — 264) 

“  “  British  Columbia . (  “  V — 276) 

Report  of  1913-14,  V— 387 . 


10,249  92 
1,666  60 

7, 100  04 

5,200  00 

37,704  15 
9,046  66 
37,350  00 
95,602  34 
122,830  10 
11,530  56 
15,890  12' 
60,272  22 
15,647  29 


Total . . .  430,150  00 

Less,  charged  to  War  Account . '. .  .  8,541  08 


Total,  carried  to  page  V — 3 


421,608  92 


’  Ottawa  River:  Storage  Dams  and  Reservoirs. 

Engineer’s  Staff  ($32,927.92) — 

Engineer  in  charge,  C.  It.  Coutlee,  Apr.-Mar .  3,,  300  tK) 

Consulting  engineer,  J.  H.  Secretan,  Apr.-Mar .  1,200  00 

Asst,  engineer  in  charge,  Alex.  Gray,  Apr.-Mar . . .  2, 700  00 

Assistant  engineer,  C.  A.  Menard,  June,  23  d.,  Aug. -Dec.,  Feb.-Mar .  970  83 

Asst,  engineers:  R.  F.  Davy,  Apr.-Mar.,  $2,000.04;  C.  T.  Dolan,  Dec.,  Feb.-Mar.,  $225; 

Geo.  Goodwin,  jr.,  June,  12  d.,  Aug. -Mar.,  $1,050;  A.  J.  McCool,  Apr.-Aug.,  4|  m., 

$513.33;  A.  P.  O’Meara,  Apr.-Mar.,  $1,550.04:  II.  H.  Robertson,  Apr.-Mar.,  $1,800; 

G.  M.  Smith,  Feb.,  $75;  A.  Trudel,  Junc-Mar.,  9-77  m.,  $1,220-83 .  8,434  24 

Clerks:  M.  MacDonald,  Sept  .-Oct.,  $150;  D.  S.  Mac-Farlane,  July-Mur.,  $650;  A.  F. 

itossini,  Apr.-Mar.,  $600;  C.  Theobold,  Jan.-Feb.,  July-Dee.,  $404.77;  Miss  P.  Taylor, 

Apr.-Mar.,  less  1  d.,  $897.58....- . . .  2,702  35 

Draughtsmen:  Jas.  Aube,  Apr.,  $66.66;  E.  Brown,  Apr.,  $75;  C.  Genest,  Jan. -Mar.,  2-63  m., 

$158;  C.  D.  Kelly,  Apr.-Mar.,  $950 . . . . .  1,249  66 

Foremen:  F.  Carre,  Apr.-Sept.,  151  d.,  $453;  Jos.  Clement,  Apr.-Mar.,  365  d.,  $1,277.50; 

H.  Lemaire,  June-Mar.,  252  <1.,  $630 .  2,360  50 

Inspector,  H.  D.  Chapman,  Apr.-May,  1-53  m... . . •  191  67 

Rivermen:  I..  It.  Brown.  $75:  Jas.  Cotton.  $455;  Thos.  Curtis,  $717.50;  Bert  Dalglish, 

SI 50;  G.  Gillespie.  $180:  J.  I.vncli,  $455;  J.  Mullin,  8770;  ( ’.  Mullin,  $65;  G.  Smith,  $65; 

C.  W.  Thompson,  $717.50;  D.  Walter,  $305 .  3,961  00 


Curried  forward 


27,070  25 
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Ottawa  Kivir:  Storage  Dams  an<l  Reservoirs — Continued.  $  ets. 

Brought  forward .  27,070  25 

Engineer’s  Staff — Continued. 

Hodmen:  C.  H.  Bn  in  Bridge,  $525;  W.  F.  Coutlee,  $000;  E.  C.  Cox,  $626;  H.  Danis,  $82; 

.1.  II.  Dube,  8150;  P.  Hughes,  81  IS;  E.  Mineau,  $525;  H.  Nutting,  $675 .  3,601  00 

Stenographer,  Miss  M.  Cote,  Apr.,  $66.67;  storekeeper,  F.  Shepherd,  Apr. -Mar.,  $1,080.  1,146  67 

Students:  J.  Bauset,  875;  G.  Brophy,  $450;  It.  G.  Crawford,  $50;  P.  Earnshaw,  $50;  A. 

Gagnon,  $125;  A.  Parks,  $172.50;  G.  M.  Taylor,  $37.50;  J.  E.  Tremaine,  $150 .  1,110  00 

Ottawa  Office  ($1,292.27) — 

Canadian  Pacific  Railway  Co.:  freight,  $254.30;  moving  2  ears,  $36;  rent  of  2  cars,  each 

31  d.,  $62;  telegram  tolls,  $82.96 . . . .  435  26 

Canuel,  Miss  E.,  laundering  164  pr.  blankets,  $93.60;  Grand  &  Smith,  14  drafting  table 

covers,  $163 .  256  60 

Grant-Holden-Graham,  Ltd.:  24  bags,  $27;  7  camp  beds,  $15.75;  12  pr.  Indian  blankets, 

$74.40;  15  pr.  railroad  blankets,  $36;  sundry,  $9 .  162  15 

McKinley  &  Northwood,  25  galv.  boxes,  $75;  J.  Wigmore,  cartage,  $64.50 .  139  50 

Quebec  Crown  Lands  and  Timber  Office:  stumpage  dues:  pine,  24,246  ft.  white,  $48.49, 

6,683  ft.  red,  $9.36;  11,132  ft.  spruce,  $11.69;  1,808  ft.  tamarack,  $2.53 .  72  07 

Blue  prints,  $40.93;  3  emergency  eases,  $46.50;  ice,  $24;  127  lb.  manilla  rope,  $19.37;  re- 
pairing  and  painting  boats,  etc.,  $36;  rent  of  P.O.  box,  $12;  tenl,  with  fly,  $28.50; 

sundry,  $19.39 .  226  69 

Gauging  and  Metering  Party  ($865.59) — 

Brown,  L.  R.,  rent  of  launch  and  services  of  runner,  9  d .  81  00 

Jamieson  Meat  Co.,  provisions,  etc.,  $89.56;  M.  Denis,  rent  of  boat,  30  d.,  $15 .  104  56 

Board  of  men:  M.  Denis,  $49.50:  R.  Gibbons,  $90.35;  J.  Laviolette,  $354 .  493  85 

Travel  of  F.  J.  Carre . ' .  128  40 

Rent  of  boat,  $10;  100  ft.  special  cable,  $14.80;  3  pr.  wading  boots,  $12.30;  sundry,  $20.68..  57  78 

Land  Damages  ($14,189.26) — 

Compensation  for  land  flooded  and  property  damaged  by  carrying  out  of  Timiskanung 
Reservoir  scheme:  Wm.  Amstine,  $150;  A.  Bombardier,  $202;  H.  Cadman,  $250;  W.  V. 

Cragg  and  J.  M.  Mason,  $587.50;  Day.  Gordon  &  MacDougall,  $105;  F.  Desroehes, 

$150;  \V.  J.  Evans,  $42.50;  A.  Fleury,  $182.50;  L.  Gagnon,  $250;  Estate  of  J.  H.  Hunter, 

8636;  Jas.  Irwin,  $1,280;  Wm.  Johnston,  $1, 174.50;  Wm.  and  Patrick  Judge,  $803.55; 

S.  McChesney,  $100;  Wm.  McCurdy,  $120.37;  R.  McKay,  $150;  A.  McLaren,  $250: 

Jas.  Murray,  $150;  Oblate  Fathers  of  Ville  Marie,  $671;  Palma  Ranger,  $60;  8.,  W.  E. 

and  G.  Salmon,  $200;  A.  Westberry,  $80 .  7,594  92 

Hodmen:  A.  T.  O’Neil.  Apr. -Mar.,  $900,  outlay,  $13.65;  Wm.  Tomney,  313  d.,  $626  .  .  .  1,539  65 

Timber  valuator:  R.  W.  Ralph,  Apr. -Mar.,  $1,200,  outlay,  $68.80 .  1,268  80 

( ’anadian  General  Electric  Co.:  C.R.  2,361  A.C.  compensator  type  automatic  starter  for 
10  h  p.,  220  v.  Westinghouse  motor  and  float,  switch  with  20  ft.  of  chain,  $22G;  engin¬ 
eer’s  time  installing  apparatus,  100  li.,  $70;  travel  and  outlay,  $62.44 .  358  44 

Donnelly,  H.  H.:  services  in  connection  with  evidence  for  Kirby  and  Stewart  case,  23  d .  460  00 

Gibbons,  R.,  board  of  men,  $52.15;  H.  H.  Robertson,  travel  and  outlay,  $437.80 .  489  95 

Laridreville,  H.:  board  of  men,  $617.80;  boat  hire  and  cartage,  $45 .  662  80 

Legal  services:  Day  &  Gordon,  Hailej'bury.  $208.45;  R.  A.  Drapeau,  Ville  Marie, 

$840.65;  F.  L.  Smiley,  New  Liskeard,  $603.80 . .  1,712  90 

Blue  prints,  $9.65;  travel  and  outlay,  A.  E.  (/ross,  $92.15 .  101  80 

Longitude*  Party  ($1,016.42) — 

Canoemen,  $106.50;  cook,  $240;  linemen,  $23/2.50 .  579  00 

Foster-Bennett  Co.,  teaming,  $50;  Hudson’s  Bay  Co.,  provisions,  supplies,  etc.,  $101.59.  151  59 

Grant-Holden-Graham:  3  pr.  blankets,  $18;  3  tents,  $28.68;  sundry,  $19.25 .  65  93 

Ketchum  &  Co.,  Ltd.:  canoes,  one,  $55.  2  chestnut,  $98 .  153  00 

Hardware,  $36.40;  storage  of  goods  at  Bark  Lake  Depot,  $25;  sundry,  $5.50..'...'...  66  90 

Wireless  Party  ($114.38) — 

Kavanagh  Bros.,  provisions,  etc . . '. . ». .  56  40 

Dry  cells,  $12;  14  yd.  oil  cloth,  $8.40;  8  paddles,  $12;  sundry,  $25.58 .  57  98 

Beauchine,  Que.,  express  charges . . .  1  00 

Carillon,  Quo.  ($661.03) — 

Cook,  H.  Leroux,  41  d.  to  Feb.  28,  1915 .  82  00 

Gauthier,  R.  V.,  provisions,  etc.,  $115.63;  T.  P.  Kelly,  cartage,  $254.25 . .  369  88 

Travel  of  Jules  Beauchemin .  115  84 

Provisions,  supplies,  etc.,  $86.77;  sundry,  $6.54 . • .  93  31 

Cedars,  Que.:  Grant-Holden-Graham:  tent,  $29.30;  fly,  $12.35;  sundry,  $1.50 .  43  15 

Gatineau  River  Survey  ($62.06) — 

Bate,  H.  N.  &  Rons,  provisions,  $56.06;  J.  W.  Morgan,  sundry,  $6 .  62  06 

Gillies  Depot:  II.  A.  Riddell,  gauge  reader,  Dee.  12-Mar.  31,  1914,  110  d .  27  50 

Haileybury  ($190.40) — 

Matabanick  Hotel,  board  of  men,  26  d.,  $65;  F.  C.  Preston  &  Co.,  provisions,  etc,.,  $125.40  190  40 

Kipawa  River  Dam  ($4,612.65)— 

Dam  tenders,  April -Mar.:  J.  Cedilotte,  $540;  M.  Denis,  $600 .  1,140  00 

Chainmen,  $110;  cook,  $47.67;  chopper,  $200;  rodman,  $22.50 .  380  17 

Bell  Bros.,  provisions,  etc.,  $447.17;  J.  II.  Bell,  2-24  tons  coal,  $21.28,  sundry,  $33.98.  502  43 

Carre,  F.  J.:  board  of  men,  $101;  27  d.  boat  hire,  $13.50 .  114  50 

Fink  Bros.,  provisions,  etc.,  $84.07;  A.  Perrier,  provisions,  etc.,  8738.79  .  823  46 


Carried  forward 


54,351  54 
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SESSIONAL  PAPER  No.  1 


Ottawa  River:  Storage  Dams  and  Reservoirs— Concluded.  $  eis. 

Brought  forward .  54,351  54 

Kipawa  River  Dam — Concluded. 

McKenzie,  Ltd.:  28  pr.  blankets,  $70;  1  doz.  camp  cots,  $12;  cook  tent,  $23.50;  1  doz. 

mosquito  bats,  $15;  4  tents,  $76 . '. .  .  196  50 

Shannon  &  Fraser:  1  doz.  axes,  $12;  boat,  $35;  board  of  men,  $54;  provisions,  etc., 

$604.37;  skiff,  $50. . . . .  755  37 

Camp  stove,  $18.50;  paint,  $8.40;  pier  covering,  $38;  provisions,  etc.,  $74.60:  steam 

boat  fare,  $28;  use  of  steamer,  $20;  sundry,  $55.90 .  243  40 

Travel  and  outlay  of  official,  C.  A.  Menard,  $444.53;  outlay  of  sundry  foremen,  labourers, 

etc.,  $227.20 .  671  73 

La  Passe  ($1,012.96)— 

Rivermen:  J.  Lynch,  29  d.,  $72.50;  A.  Secretan,  47  d.,  $115 .  187  50 

Anderson,  G.  B.:  outlay  for  ferry,  board,  livery,  etc .  129  36 

Dalglish,  B.,  metering  river,  July-Aug.,  51  d .  102  00 

Gervais,  Gilbert:  board  of  men,  388  d.,  $582;  sundry,  $9.10 .  591  10 

Sundry.... .  3  00 

Latchford:  King  Edward  Hotel,  board  of  men,  130  d .  260  00 

MacKey’s  Station:  chain,  meter  weight,  etc .  4  25 

Madawaska  Survey  ($8,044.75) — 

Foreman,  H.  D.  Chapman,  June-Mar.,  10  m.  at  $125 .  1,250  00 

Axmcn,  1,305  d.,  $2,610;  boat  runner,  19  d.,  $47.50;  chainman,  164  d.,  $410;  cooks, 

9  73  m . ,  $632.60 . . . . - .  3,700  10 

Dennis,  Canadian  Co.:  provisions,  etc.,  $140.53;  rent  of  boat,  $32.50;  wood,  $12.50 .  185  53 

Esmonde  Mfg.  Co.:  1  doz.  axes  and  2  doz.  handles,  $22;  300  ft.  cotton  rope,  $13.50;  stove, 

$18.50;  sundry,  $101 .  155  00 

Grant-Holden-Graham:  2  pr.  blankets,  $12;  12  pr.  snow  shoes,  $33;  5  stoves,  $20;  tent, 

$29.30;  3  tent-flies,  $34.90;  sundry,  $21.27 .  150  47 

Kavanagh  Bros.,  provisions,  etc.,  $1,524.64;  J.  E.  Whitton,  provisions,  etc.,  $303.04  1,827  68 

MacKenzie,  Ltd.:  25  pr.  blankets,  $70;  1  doz.  camp  cots,  $12;  1  doz.  mosquito  bats, 

$15;  5  tents,  $99.50;  sundry,  $4.50 .  201  00 

Board  of  men,  $30.40;  provisions,  etc.,  $35.97;  team  hire,  $107:  sundry,  $29.27 .  202  64 

Travel  and  outlay  of  official,  A.  Trudel,  $257.03;  outlay  of  foremen,  labourers,  etc., 

$115.30 . 372  33 

New  Liskeard:  W.  Magladery,  hardware,  etc . 92  85 

Ostaboning  Lake  Survey  ($3,154.44) — 

(  hainmen,  1 1 6  d . ,  $290;  choppers,  824  d.,  $1,648:  cooks,  2  m.  18  d.,  $187.74;  launch  operator, 

-  11  d.  $24.75;  leveller,  Nov.,  $75;  rodmen,  136  d.,  $301 .  2,526  49 

Perrier,  A.:  board  of  men,  $148.44;  provisions,  etc.,  $266.76 .  415  20 

Rent  of  gasoline  launch,  $25.50;  sundry,  $13.95 .  39  45 

Travel  and  outlay  of  officials:  C.  A.  Menard,  $150.15;  H.  S.  Nutting,  $23.15  .  173  30 

Pointe  Fortune:  G.  Lalonde,  provisions,  etc .  135  55 

Quinze  Dam  ($101,150.55) — 

Morrow  &  Beatty:  construction  of  dam  and  sluice-way  at  Maple  Rapids,  Quinze  Lake: 
building  mass  concrete,  4,107  c.  yd.  at  $9  ;  building  re-inforced  concrete,  432  c.  yd. 
at  $16;  cement,  $77.6%  clearing  35  acres  at  $30;  grubbing  4  acres  at  $60;  loose 
material,  46,752  c.  yd.  at  60c.;  removing  and  storing  alligator,  $181.75;  removing 
old  saw  mill,  $74.65;  removing  old  concrete,  $880.26;  solid  rock,  113,554  c.  yd.  at  $1.65; 
supplying  and  framing  stop  logs,  160-38  M  b.  ft.  at  $85;  supplying  and  placing  steel 
rods,  beams,  etc.,  184,480  lb.  at  7c.;  supplying  steel  snaps,  log  ends,  etc.,  43.700  lb. 
at  9c.;  timber  flatted  and  squared,  122 - 67  M  b.  ft.  at  $36.50;  unwatering,  $880; 
sundry,  $221.75;  less  steel  beams  supplied  by  department,  42,700  lbs.  at  3c.,  and  less 

paid  in  1912-13,  V— 410,  $50,580,  and  paid  in  1913-14,  V— 389,  $156, 290...  > .  89,701  68 

Rodmen:  A.  T.  Dolan,  Oct.,  $77.50;  A.  E.  Lcacy,  April-Mar.,  $900 . ." .  977  50 

C’hainmen,  178  d.,  $445;  cooks,  12  000  m.,  $804.67;  handymen,  92  d.,  $207;  hewer,  25-5 

d..  $57.37;  labourers,  $909.87;  teamsters,  $55.25;  watchmen,  $67 .  2,546  16 

Canadian  Inspection  and  Testing  Laboratories:  services  of  T.  S.  Griffiths,  inspecting  and 
valuing  equipment  used  in  construction  of  Quinze  Dam,  3  d.,  $75;  travel  and  outlay, 

$30.55 .  105  55 

Di  Bona  &  Orlando  Bros.:  labour,  $853.41;  suppleis,  $455.95 .  1,309  36 

Gibbons,  Patrick,  cartage,  $102;  R.  Gibbons,  board  of  men,  $435.64,  cartage,  $173.30, 

freight,  $15.04 .  725  98 

.  Gillies  Bros.:  placing  booms  at  dam:  .labour,  29  d.,  $54.02;  116  meals,  $17.40;  use  of 

alligator,  J  d.,  $9 . 80  42 

Imperial  Oil  <  'o.:  342-6  gal.  gasoline,  $69.44;  3  brl.  palacinc  oil,  $23.97;  steel  drums,  $10; 

sundry,  $16.16 .  119  57 

Dr.  Jackson:  medical  attendance  on  Mr.  Arthur  Leacy . 75  00 

Kavanagh  Bros.,  provisions,  meat,  etc.,  $92.66;  Jamieson  Meat  Co.,  provisions,  meat, 

etc.,  $1,290.74 .  1,383  40 

MacKenzie,  Ltd.:  3  table  cloths,  $8.25;  4  tents,  $87.56;  2  tent  flies.  $20.25;  sundry,  $11  127  00 

Magladery  Bros.:  12  cant  hooks,  $15;  15  rolls  felt,  $23.70;  12  peavies,  $18;  range,  $35; 

220  lb.  rope,  $39.60;  485  lb.  tarred  felt,  $14.55;  sundry,  $85.70 .  231  55 


( 'al  l  ied  forward 
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Ottawa  River:  Storage  Dams  and  Reservoirs — Continued. 


$  cts. 


Brought  forward . 1 .  166,306  51 

Quinze  Dam — Continued. 

Monaghan.  J.  K.:.  49  gal.  coal  oil,  $1 1 .76;  provisions,  etc.,  SI, 606. 30;  rent  of  boat,  $43.34; 

2  iow  boats,  S70;  teaming,  etc.,  S263;  sundry,  $27.75 .  2,022  15 

Providence  General  Hospital,  Haileybury:  board  of  Arthur  Leacy,  $82.50;  sundry.  $4.20  86  70 

(  talar  skilT.  $37.50;  120  ft.  chain,  $24;  N.Y.  coil  for  engine,  $25.20;  medical  attendance, 

$30;  piling  timber,  $19.20;  teaming,  $76.50;  thermometer,  $12. 40> sundry,  $61.98 .  286  78 

Travel  and  outlay  of  officials:  Jules  Beauchemin,  $229.72;  J.  E.  Clement,  $35.60;  W.  F. 

C'outlce,  $7.15;  R.  F.  Davy,  $939.18;  C.  T.  Dolan,  $14.50;  A.  Leacy,  $45.35;  H. 

S.  Nutting,  $13.75;  R.  W.  Ralph,  $64.75;  A.  F.  Rossini,  $21.75 .  1,371  75 

Guyon  ($1,374. SO) — 

Metering  river:  C.  DeLisle,  $40;  W.  Douglas,  $50 . . .  90  00 

Boland.  W.  J.,  provisions,  etc.,  $217.38;  P.  McCann,  provisions,  etc.,  $86.71 .  304  09 

Galvin,  J.  J.:  board  and  lodging  of  men . . . .  765  90 

Travel  and  outlay  of  G.  B.  Anderson. . . .  56  70 

Board  of  men,  $18;  5  pr.  boots,  $22.75;  cylinder  oil,  $12;  hardware,  etc.,  $35.44;  6  pr. 

snow  shoes,  $16.50;  sundry,  $53.42. . . . .» .  158  11 

Renfrew:  Campbell  Steel  and  Iron  Works,  meter  weight  and  chain . ' .  4  25 

Rutherglen:  Topley  Co.,  steel  tape . .  9  45 

Timiskaining  Dam  ($69,140.20) — 

Foremen:  J.  B.  Belanger,  $917.75;  P.  Bean,  $162.99;  E.  Boulianne,  $898.86;  G.  Fauvreau, 

$474;  J.  L.  Fortin,  $329.66;  J.  Guilbeault,  $520;  F.  Prior,  $156.20;  R.  B.  Sunstrum, 

$177.45;  L.  Verdone,  $353.87 . % .  3,990  78 

Clerks:  M.  Drury,  92  d.,  $184;  R.  McRitchie,  3  m.,  $270 .  454  00 

Drillers,  O.  C’hayer,  Feb. -Mar.,  $100,  J.  Sloan,  Feb.-Mar.,  $100 .  200  00 

Inspector,  ( '.  H.  ( Campbell,  Apr.  1-Aug.  18,  $458.39;  engineers,  D.  Leckie,  $65.50,  G.  Deline, 

$462 .  985  89 

Timekeepers:  F.  Davis,  $140;  J.  M.  Drapeau,  $130.65;  E.  Morel,  $490 .  760  65 

Blacksmiths.  $963.61;  cooks,  $2,730.63  ;  chainmen,  $452.77;  choppers,  $840;  carpenters, 

$518.40;  ehoreboys,  $408.69;  drillers,  $2,964.01;  firemen,  2,  $330.87;  instrumentmen, 

$271.50;  handymen,  $3,640.09;  labourers,  $10,162.19;  man  with  motor  boat,  $142.59; 
picketmen,  $124;  powdermen,  $112;  rodmen,  $34;  storemen,  $138;  teamsters,  $593.37; 

•  trackmen,  $65.16;  watchmen,  $"97.60;  water-boy,  $14.25;  less,  deducted  for  board, 

$5,044.83,  and  less  apparently  underpaid,  40c .  20,058  50 

Bell,  J.  H.:  6  camp  cots,  $13.50;  1104  tons  coal,  $129.58;  forge,  $10;  5  sqrs.  galv.  shingles, 

$27.50;  12  handles,  $22.20;  hardware,  etc.,  $1,088.71;  275  lb.  horseshoes,  $12.38;  60 
rds.  Page  wire  fence,  $24;  plough,  $13.50;  51  sqrs.  rubber  roofing,  $71.40;  range,  $45; 
refrigerator,  $16;  1  doz.  snow  shovels,  $10;  8  doz.  sledge  hammer  handles,  $18.80; 

48  rolls  tar  paper,  $76.45;  vise,  $10 .  1,589  02 

Campbell  Steel  and  Iron  Works:  12-in.  automatic  gauge  pipe,  $71.60;  sundry,  $4.25 .  75  85 

Canada  Cement  Co.,  378  brl.  Portland  cement,  $782.46;  Dr.  J.  Christie,  medical  officer, 

Oct. -Feb.,  $525 .  1,307  46 

Christie  Hardware,  Ltd.:  1  doz.  wheelbarrows,  $50;  sundry,  $3.75 .  53  75 

Di  Bona  &  Orlando  Bros.:  buttery,  $35;  21  crow  bars,  $34.44;  100  lb.  connecting  wire,  $55; 

726  lb.  drill  steel,  $58.08  ;  520  electric  fuses,  $68.34  ;  2  cases  fuses,  $43;  heater,  $18;  2 

doz.  picks,  $27;  5  doz.  shovels,  $45;  sundry,  $64.28 . . .  448  14 

Dominion  Bridge  Co.:  2  shafts,  2  cranks  and  3  cast  steel  shoes  for  stop-log  lifter,  $172; 

14,036  lb.  punchings  for  dam,  $105.27 .  .  277  27 

Dominion  Explosives  Ltd.:  10,000  lb.  dynamite,  $1,353.75;  5,000  double  strength  exploders, 

$202;  sundry,  $27.25 .  1,583  00 

Dominion  Machine  and  Supply  Co.:  290  1b.  castings,  $11.60;  26  h.  labour,  $15.40;  sundry, 

$27.71 ... .  54  71 

Dunlop  A  Co.:  12  axes,  $12;  6  bars  drilled  steel,  $123.13;  3,600  lb.  drift  spikes,  $145.50; 

2,651  ft.  galv.  pipe,  $157.61;  heater,  $17.20;  1,267  lb.  iron,  $31.30,  manilla  rope,  $27.84; 

24  peavies,  $26;  12  pike  poles,  $13.75;  500  ft.  rope,  $23.46;  2  revolvers,  $18.50;  25  ft. 

steam  hose,  $36.25;  12  sets  whiffletrees,  $45;  sundry,  $345.83 .  993  37 

Fink.  J.  A.:  13  rolls  roofing  felt,  $28.50;  6  rolls  rubber  roofing,  $13.50;  1  doz.  shovels,  $10; 

sundi y,  $98.16..  150  16 

General  Supply  Co.  of  Canada:  85  ft.  hose,  $57.13;  3  steel  skips  with  chain  bale  and  auto¬ 
matic  trip  release.  $180;  sundry,  $100.22 .  337  35 

Grant-Holden-Graham:  40  pr.  blankets,  $96;  3  pr.  rubber  boots,  $9.75;  10  rubber  sheets, 

$15;  12  pr.  snowshoes,  $33;  sundry,  $9.65 .  163  40 

Hopkins,  F.  H.  <fc  Co.:  2  sets  drill  steels,  $98;  flat  cars,  $450;  freight,  on  6  flat  cars,  $69.40, 
on  locomotive  crane,  $211.82,  on  rails,  $107.64,  on  spikes,  $13.50,  on  steel  skips  and 
boiler,  $48.82;  155  floor  flanges.  $13.95;  feed  pump,  $65;  97  pr.  fish  plates,  $67.90;  500  ft. 
hoisting  rope,  $39.50;  hammered  steel  axle,  2  car  wheels,  etc.,  $90;  155  railing  tees, 

$15.50;  91  lengths  relaying  rails,  $663.75;  rail  bender,  S18;  5-ton  Cap.  Standard  In¬ 
dustrial  Works  wrecking  crane,  $4,300;  standard  upright  boiler,  $275;  2  standard 
switches,  $110;  100  ft.  steam  hose  with  couplings,  $80;  2  steam  rock  drills,  $530;  14-in. 
steel  split  bevel  gear.  S41;  10  casks  spikes,  $56;  10  steel  rock  skips,  $650;  4  casks 
track  bolts,  $33.61;  sundry,  $99.71 .  8,148  10 


Carried  forward . . .  213,093  79 


El  llUC  WORKS  DEEARTMEXT:  ex  eexditi  RE 


V  345 


i 

SESSIONAL  PAPER  No.  1  - 


Ottawa  River:  Storage  Danis  and  Reservoirs— Continued. 


$  ets. 
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al.  machine  oil,  $33.80;  425  gal.  pala- 


Timiskaming  Dam — Concluded. 

Imperial  Oil  Co.,  Ltd.:  88  gal.  gasoline,  $14.52;  84- 

cine,  $77.76;  sundry,  88c .  .  120  96 

Lumsden,  J.:  2  boats,  $120;  2  cases  blaster’s  friend,  $15;  hardware,  $350.76;  1,078  II).  hay, 

$10.78;  21,959  ft.  lumber,  $795.61;  15,500  ft.  mill  culls,  $330;  7,242  ft.  pine,  $384.93; 

4  cords  slabs,  $20;  provisions,  etc.,  $358.21;  royalty  on  rock,  5,500  cu.  yd.  at  15c., 

877  cu.  yd.  at  10c.;  rent  of  gasoline  launch,  10}  trips,  $33;  300  yd.  sand,  $345;  178  ties, 

$89;  teaming,  $27.50;  sundry,  $139.47 .  3,931  96 

Lynch,  Peckham  &  Gorman:  board  of  men,  $16.60;  moving  and  setting  up  derrick,  building 
track,  etc.,  labour,  $327.53,  steam  derrick,  7-5  d.  at  $7,  supervision,  $49.11;  912  cu.  yd. 
rock  broken,  $912:  1,182  cu.  yd.  rock  placed,  $1,773;  teaming,  16  d.,  $88;  sundry,  $4.80; 

less  rent  of  cookery,  $5.  and  less  supplies  ordered  by  department,  $35 .  3, 183  54 

MacKenzie,  Ltd.:  87  yd.  duck,  $65.25;  3  doz.  pr.  rubber  boots,  $144;  stable  tent,  $165;  3 

tents,  $82;  sundry,  $50.95. ...  .  507  20 

Mattawa  General  Hospital:  board  and  attendance  of  5  men .  125  00 

Morel,  H.:  260  cedar  ties,  $130;  20,480  1  in.  ft.  pine,  $3,072;  teaming,  343  d.,  $1,029 .  4,231  00 

Morrissette,  G.,  undertaker's  expenses,  $64.75;  Ontario  Car  M’fg  Co.,  2  wagons,  $250 .  314  75 

Ross,  Alex.:  5,443  lb.  hay,  $114.87;  198  bush,  oats,  $114.84;  provisions,  etc.,  $2,806.06 .  3,035  77 

Shannon  <fc  1  raser:  hay,  oats,  etc.,  $148.52;  provisions,  etc.,  $473.10, .  621  02 

Structural  Engineering  Co.,  Ltd.:  preparing  plans  and  specifications  for  stoplog  lifter. .  .  .  1,500  00 

Temiskaming  Navigation  C’o.:  board  of  men,  1,171  meals,  $356.35;  78  yd.  gravel,  $97.  0; 
groceries,  provisions,  etc.,  $98.33;  3  mattresses,  $9;  rent  of  scow,  17  d.,  $85;  towing 

scow,  $25;  sundry,  $6.09 . • .  677  27 

Topley  Co.:  maximum  and  minimum  set,  $13.20;  1,200  ft.  steel  tape,  $36.10;  sundry,  $52.85.  102  15 

Upper  Ottawa  Improvement  ( ,’o. :  labour  on  pier  construction,  520  h.,  $106;  rent  of  steamer, 

40  h.,  $88;  690  lin.  ft.  timber,  $117.30;  total,  $311.30;  less  groceries  received,  $247.87.. .  63  43 

Groceries  and  provisions,  including  freight  on  same:  J.  13.  Belanger,  $351.04;  Bell  Bros., 

$1,033.58;  Jas.  England,  $194.52;  Fink  Brbs.,  $3,282.19;  A.  T.  Guilbeault,  $56.25;  Kav- 
anagh  Bros.,  $143.19;  Mattawa  Bakery,  $649.72;  R.  S.  McElwain,  $412.83;  J.  P.  Millar 

&  Son,  $320.17;  Young  Co.,  Ltd.,  $623.43 .  7.066  92 

Five  hundred  ft.  cypress,  $40;  board  of  men.  $23.25;  derrick  foot  block,  $18.20;  2  gears, 

$15.50;  3  bars  iron,  $24.64;  laundry  work,  $14.85;  levelling  rod,  $16.25;  medical  attend¬ 
ance,  $35;  rent  of  2  railway  cars,  $30;  repairing  diving  dresses,  $15.50;  stove,  $12;  team¬ 
ing,  $14.25;  sundry,  $158.30 . . .  417  74 

Travel  and  outlay  of  officials:  R.  F.  Davy,  $595.83;  Geo.  Goodwin,  jr. ,  $51.35;  A.  Gray, 

$576.86;  A.  J.  McCool,  $196;  sundry  outlay  of  foremen,  etc.,  $183.45 . . .  1,603  49 

Sundry  Accounts  ($6,023.30) — 

Travel  and  outlay  of  officials:  G.  M.  Brown,  $90.17;  J.  Beauchemin,  $71.01;  G.  Clappcrton, 

$69.75;  C.  R.  Coutlee,  $165.64;  A.  E.  Cross,  $126.58;  R.  G.  Crawford,  $9.95;  R.  F. 

Davy,  $89;  J.  M.  Drapeau, .$42.60;  J.  H.  Dube,  $15.70;  H.  H.  Donnelly,  $244.05;  M.  H. 

A.  Drury,  $29.95;  P.  Earnshaw,  $12.05;  A.  Gray,  $519.88;  D.  W.  Jameson,  $53.90;  A.  M. 

Kirkpatrick,  $254.33;  S.  B.  Johnston,  $674.07;  A.  J.  McCool,  $36.60;  A.  P.  O’Meara, 

$18.20;  R.  W.  Ralph,  $53.10;  B.  Ross,  $114.53;  F.  Shepherd,  $17.30;  A.  Trudel,  $45.85.. .  2,  754  21 

King’s  Printer’s  account,  $302.80;  Stationery  Office,  $2,752.40;  advertising,  $213.89 .  3,269  09 


Total . . 246,025  89 

Less: — 

Charged  to  River  Gaugings .  14,313  20 

Charged  to  Surveys  and  Inspections .  218  65 

Charged  to  Harbours  Maintenance  Revenue .  2  00 

Charged  to  Dredging  Ontario  and  Quebec .  214  91 

14,748  76 


Total,  carried  to  page  V— 3 .  231,877  13 


Dry  Docks  Generally:  Inspection. 


Montreal  Dock —  ... 

Canadian  Inspection  and  Testing  Laboratories:  services  of  inspector,  14  m.  to  Mar.  31, 
1915,  $3,150;  inspection  of  material,  3,990  834  ton  shop,  $1,896.80,  1,380  027  ton  mill, 

$345.01*. . 

Quebec*  Dry  Dock:  Wilson,  M.  F.  G.:  travel  and  outh^- . 

Prince  Rupert  Dry  Dock  I  .  .  . 

Canadian  Inspection  anti  Testing  Laboratories:  services  of  inspector,  14  m.  to  Mar.  51. 
1915,  $3,150;  inspection  of  material,  3,147-319  ft.  lumber,  $786.85,  355-849  it.  creosote  <1 
lumber,  $142.34,  189-04  ton  shop,  $66.16,  106-034  ton  mill,  $26.52;  chemical  tests,  etc., 

$343.69.... . 

Port  of  Boston,  proposed  Dry  Dock: — 

Crandall,  J.  L.:  plans,  etc . 

Total,  carried  to  page  V — 3 . . . 
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Giorgian  Hay  Canal  Commission. 


$  ets. 


( 'ommissioner,  W.  Sanford  Evans,  of  Winnipeg  ($6,  571.29) — 

Work  on  Commission:  March  3  to  July  2,  1914:  38  d.  at  $10 .  880  00 

Sustenance  allowance,  Aug.  16  to  31,  1914:  16  d.  at  $10 .  160  00  ~~ 

Salary,  Sept.  1.  1914,  to  March  31,  1915:  7  m.  at  $500 .  3,500  00  - 

Sustenance  while  awav  from  Winnipeg:  Sept.  l-()ct.  3,  6  d.  in  Oct.,  Oct.  27-March  31: 

195  at  $10 . ^ .  1,950  00  - 

llailway  fares,  sleepers,  compartments,  $545.70;  sundry,  $35.59 .  581  29  - 

Secretary,  j.  tie  (’.  Hepburn,  of  Picton,  Ont.  ($5,306.00) — 

Salary.  April  1,  1914,  to  March  31,  1915:  12  m.  at  $300 .  3,  600  00 

Sustenance:  Mar.  22-23,  1914;  Mar.  27-30;  April  1-July  28;  Aug.  8-11;  Sept.  7-14;  Dec.  10-15; 

Jan.  27-Feb.  12;  total,  158  d.  at  $10 .  1,580  00 

Railway  fares,  sleepers,  etc.,  $106.50;  sundry,  $19.56 . .  126  06 

Stenographer,  Miss  Eva  Stewart  ($725.21) — 

Mav  18  to  31,  1914:  2  weeks  at  $16 . 32  00  * 

June  1.  1914  to  Mar.  31.  1915:  10  m.  at  $69.32 .  693  21 

Services,  R.  B.  Pritchard:  May  18  to  Aug.  19,  1914,  at  $00 .  183  87 

Services,  Miss  H.  M.  Stanistreet:  May  18-June  18,  June  26-July  25,  plus  §-month,  at  $50....  125  00 

Fares,  rooms  and  board,  W.  J.  McCaffrey:  July  20-Sept.  14,  $319.90;  Sept.  23-Oot.  24,  $102.00; 

Oct.  28-Nov.  14.  $147.10:  Nov.  25-Dec.  5,  $73;  Dec.  17-19,  $22.45;  Jan.  5-14,  $59.65;  Jan.  30- 

Feb.  17,  $194.15;  March  7-16,  $59.80.  . . .  1,038  65 

Private  secretary,  11.  B.  Wilcox  ($1.038) — 

Salary  at  $150:  Oct.  27-Dec.  12,  1914,  $225;  Jan.  1-Mar.  31,  1915,  $450 .  675  00 

Fares  and  meals:  June  20-July  4,  $175.65;  Oct.  27-Dec.  29,  $187.35.  .  : .  363  00 

Montreal  Custom  House,  extra  work,  compiling  statistics,  at  50c.  per  hour:  P.  J.  Cooney, 

100  h.,  D.  C’.  Draper.  60  h.,  R.  J.  Funny,  60  h.,  E.  D.  Murray,  60  h.,  M.  Scullin,  60  h., 

C.  A.  Singleton,  60  h.,  T.  F.  Slattery,  100  h .  250  00 

Printing,  $17.50,  bag,  $16.50,  typewriting,  $7.20,  2  cuspidors,  $2 .  43  20 

Stationery  Office,  $296.82;  King’s  Printer’s  Account,  $80.27 .  377  09 


Total .  15,658  37 

Less — Charged  to  Harbours  and  Rivers,  Ont.,  generally . (Page  V — 259)  632  00 

Total,  carried  to  page  V — 3. . . . . .  15,026  37 


International  Commission,  River  St.  John. 


Chapleau,  S.  J.:  consulting  engineer,  Jan.  22-23,  Feb.  6-7,  4  days  at  $50;  less  $42.16  paid  by 

department . ' .  157  84 

Fenton,  It.  ( ’.,  allowance  for  loss  of  effects  by  fire,  one-half  contributed  by  each  Government  150  00 

Gregory,  A.  J.,  legal  services,  voucher  I)  65850,  outstanding .  227  05 

Jones,  W.  P.:  services  as  counsel,  Mar.  17-20,  4  days  at  $50;  outlay,  $25.55 .  225  55 

Keeffe,  John,  services  as  commissioner,  Mar.  18-20 . **** . •  ■  •  •  ■  , -L  150  00 

Teed,  M.  G.,  commissioner:  voucher  I)  53039,  outstanding. . A®  O  . .  ,CU4fri  tSS**’ £■  150  55 


Total,  carried  to  page  V — 3 . . .  1, 061  59 


International  Deep  Waterways  Commission. 

Commission: — 

Commissioners:  F.  C’oste,  attendance,  one  day,  $25,  living  allowance,  2  days,  $15,  travel, 
$25.55;  Sir  George  Gibbons,  services  and  fees,  yr.,  $600,  living  allowance,  6  days, 
$45,  travel  and  outlay,  $40.70;  W.J.  Stewart,  services,  April-Feb.,  38  days,  $565.90, 

living  allowance,  32  days,  $240.  travel  and  outlay,  $332.55 . 

Secretary,  Thos.  Cote:  services,  April  1-7,  $58.38;  claimed  as  short  paid  on  voucher  D 

7919,  1911,  $100;  outlay,  $49.08;  less  $175,  advance  of  1913-14 . 

Clerks,  12  in.  to  March  31,  1915:  G.  Chartrand,  $800.04;  F.  Hains,  $1,599.96 . 

Office  at  Buffalo,  X.Y. — 

Superintendent,  E.  Wilson,  yr.,  $3,999.99;  clerk,  T.  J.  Haney,  yr.,  $1,440 . 

Draughtsmen,  at  $250  per  m.:  G.  L.  Crichton,  $2,814.48;  A.  D.  Hollingsworth,  $3,000; 

Alt’.  II ling.  $167.19....: . > . 

Computer.  S.  E.  Dockstader,  6-87  ;n . . 

Engravers:  W.  W.  Arnold,  5  m.,  $950;  R.  F.  Bartle,  j r. ,  4  m.  17  d.,  $342.50;  T.  S.  Brock, 
April,  $146.67;  J.  Claxton,  Sept.,  $57.50;  H.  E.  Franke,  8  m.,  $1,080;  Robt.  Frank, 
5  in.,  25  d.,  $437.50:  D.  G.  Morris,  4  m.,  $800;  W.  ( '.  Perkins,  7  m.  25  d.,  $1,645;  W.  P. 

Stranahan,  5  m.  28  d.,  $623;  E.  Wegner,  $150  . . 

Travel  and  outlay:  G.  F.  Crichton,  $195.73;  IF  E.  Franke,  $56.11;  A.  D.  Hollingsworth, 

$415.83;  C.  McGreevey,  $34.25  . ' . 

Andrews  Paper  Co.,  Washington,  D.C.:  209  sheets  mounted  chart  paper,  46"  x  56" . 

Buffalo  Blue  Print  Co.:  157  negatives,  $7.85;  942  brown  positives,  $47.10;  3  sets  positives, 

$23.55 . - . . . . 

Hoen  &  Co.,  Baltimore,  Md.:  printing  100  copies  each  of  30  boundary  charts . 

MacGregor,  Peter,  Ottawa,  Can.:  6  adjustable  portfolios.  44  x  54  x  2)",  $412.50;  sundry,  $7.50 
Launch  hire,  with  engineer,  etc.,  4  days,  $46.50;  sundry  $14.01 . 


1,889  70 

32  46 
2,400  00 

5,439  99 

5,981  67 
721  45 


6,832  17 

701  92 
604  01 


78  50 
1 , 095  00 
420  00 
60  51 


Total .  f.  .  26,257  38 

Held  as  suspense  account  by  Finance  Dept .  3,742  62 


Total,  carried  to  page  V — 3 


30,000  00 


venue  wovks  i>i:r  \  in  \i i:xt :  EXVExniTiJtE 
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Lake  Winnipeg  Inspection  Tug:  New  Tug  ‘Victoria.’  $  cts. 

Foremen,  66  clays,  $297;  carpenters,  labourers,  etc.,  $2,060 . ' .  2,357  00 

Canada  Furniture  Manufacturers:  32  yds.  linoleum,  $43.20;  14  mattresses  and  springs,  $87.90; 

pillows,  etc.,  $67.10 .  198  20 

Doty  Engine  Works:  turbine  electric  generator  for  40  lights,  $250;  12  brass  side  lights,  $111; 

rudder  and  shoe,  $150;  repairs  to  boiler.  $57.45 . 568  45 

Kennedy  &  Sons:  4  blade  propeller,  $90;  freight,  $8.96 .  98  96 

Robinson  &  Co.:  28  pr.  blankets,  $63.35  ;  24  cotton  sheets,  $21.60;  sundry,  $15.50 .  100  45 

Suttie,  J.  Malcolm:  25,100  ft.  fir,  $1,004;  2,000  ft.  stock  boards,  $54;  1,045  ft.  oak,  $164.06; 

8  doors,  $28 . . .  1,250  06 

Wood,  Vallance,  Ltd.:  nails,  1,200  lb.,  $96;  12  bales  oakum,  $65;  sundry  hardware,  etc., 

$329.25 . 490  25 

Foundry  work,  $156.94;  hardware,  $97.61;  5  kegs  nails,  $19.35;  sundry,  $62.18 .  336  08 


Total,  carried  to  page  V — 3 . - .  5,399  45 


Inspection  Boats:  Maintenance  and  Operation:  Summary. 


Inspection  boats:  maintenance  and  operation: 

Maritime  Provinces . 

Ontario  and  Quebec . 

Manitoba . 

British  Columbia . 

Exchequer  Court  case . 


(Page  V— 347) 
(  “  V— 352) 

(  “  V— 352) 
(  “  V— 353) 
(  “  V— 353) 


5,909  06 
42,705  86 
409  20 
6,794  70 
400  00 


Total,  as  distributed  below . . 

Charged  to  the  following  votes,  etc.: 

Inspection  boats:  maintenance  and  operation . : . 

New  dredging  plant:  Ontario  and  Quebec . 

Dredging:  Ontario  and  Quebec . 

Surveys  and  Inspections . 

Marine  Dept:  services  of  Str.  Margaret,  9|  d.  in  July- Aug.,  1914 


(Page  V —  3) 
(Page  V— 277) 
(Page  V — 283) 
(Page  V— 355) 


56,218  82 


54,231  62 
1,281  54 
301  00 
238  11 
166  55 


Total,  as  shown  above 


.56, 2 IS  82 


Inspection  Boats:  Maintenance  and  Operation:  Maritime  Provinces. 


Survey  and  Inspection  Boat  * D.P.W ’.,  at  Charlottetown  ($2,440.06) . 

Captain  at  $50,  H.  Squarebriggs:  May  1  to  Dep.  31,  1914:  8  m . . . 

Engineer  at  $50,  Artemas  McKenzie:  April  16  to  Dec.  31,  1914:  8|  m . 

Engineer  at  $2,  F.  Warren:  22  days  in  October,  1914 . 

Cook  and  deckhand  at  $40:  Jos.  Kiggins,  $60,  A.  Burns,  $20,  Edward  Leclair,  $133.33 . 

General  foreman,  John  White,  October,  charged  to  this  account . 

Bryanton,  B.C.:  one  uniform  for  Captain  H.  Squarebriggs . 

Crockett,  J.  T.  &  Co.:  sundry  provisions . . . v . 

McKinnon,  J.  J.:  gasoline,  1,813  gal.  at  25c.;  oil,  366  pints  at  10c.;  grease,  $1.80 . 

Stewart  (Bruce)  &  Co.:  gasoline,  600  gal.  at  25c.;  motor  oil,  9  gal.  at  $1;  set  of  code  flags,  and 

1-j  yd.  Union  Jack,  $35;  sundry  hardware  and  foundry  work,  $172.28 . 

Electrical  supplies,  $24.64,  oil,  $21.29,  sundry,  $13.85 . 


Inspection  Boat,  "Eleanor,"  at  Chatham,  N.B.  ($1 ,178.07) . 

Engineer  on  inspection  boat,  at  $70,  J.  W.  Stymiest:  May  11  to  Nov.  11;  travel  and  outlay, 

$32.86.  A... . . . . . . . . 

Coleman-,  Patrick:  launching,  $6:  hauling-up  inspection  boat,  $24.97 . ^ . 

Customs  Dept.:  duty  on  engine-parts  received  from  Holmes  Motor  Co.,  West  Mystic:  27\  p.c. 

on  $58 . 

Fisher,  Geo.  E.,  lead,  900  lb.  at  4c.;  Goggin,  M.  A.  E.,  hardware,  etc.,  $61.72 . 

McLennan,  A.:  Premier  motor  gasoline,  295  gal.  at  24c.;  Marine  motor  gargol  oil,  42  gal.  at  $1; 

less  motor  oil,  10  gal.  at  60c . . . 

Foundry  work:  Holmes  Motor  Co.,  $165.58;  Maritime  foundry,  $164.18 . 

Labor,  $34.50,  elec,  supplies,  $31.72,  repg.  boat,  $24.20,  gasoline,  $12.32,  sundry,  $33.14 . 


Launch  "Setiawa  Nabee,"  at  Fredericton,  N.B.  ($2,295.92) . 


Captain  of  launch  at  $75,  Jas.  A.  McBcth:  April  1  to  Dec.  31,  1914 . 

Mechanical  foreman  at  $90,  Chris.  Perkii  s:  April  1  to  Dec.  31,  1914.- . 

Canadian  Oil  Companies:  White  Rose  gusom.r,  2031  gal.  at  24c.,  1001  at  231c. ,1361 
1411  at  22R\,  1,421-1  at  21c.;  National  carbonless  motoroil,  lOgal.  at  70c.,  35at  75c. 

$4.20 . *. . 


at  23c., 
;  freight, 


Neill,  J.  *S.  &  Sons:  gasoline,  10  gal.  at  29c.,  20  at  28c.,  40  at  25c.,  40  at  28c.,  82  a i  31c.;  hardware, 


$6.88 . 

Rowan,  J.  J.,  St.  John:  wharfage,  Dec.,  1913  to  May  1.  1914:  5  m.  at  $9 

Webb,  Hiram  &  Son,  St.  John:  electrical  work  and  supplies . 

Williamson,  J.  F.,  St.  John:  sundry  foundry  work . 

Provisions,  $25.01,  blockage,  $17.50,  plumbing,  $12.70,  sundry,  $21 . 


400  00 
425  00 
44  00 
213  33 
90  00 
33  00 
317  02 
491  65 

366  28 
59  78 


455  99 
30  97 

15  95 
97  72 

106  80 
329  76 
135  88 


675  00 
810  00 


471  56 

62  00 
45  00 
68  74 
87  42 
76  21 


Total,  carried  to  page  V — 


5,909  06 
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6  GEORGE  V,  A.  1916 


Inspection  Boats:  Maintenance  and  Operation:  Ontario  and  Quebec. 

Str.  Cingaltc :  at  Toronto  (to, 510. 12). 


$  cts. 


Captain  at  $91.66,  Geo.  Bussey:  April  1  to  Dec.  15$,  1914.. . 

Carpenter  at  $91.66,  Geo.  Bussey:  Dec.  15$,  1914,  to  Jan.  31,  1915 . 

Engineer  at  $2.50,  Thos.  Good:  April.  19  d.;  May  1  to  Dec.  16,  230  d.;  Jan.,  1  d . 

( 'ooks:  at  $40,  E.  Preston,  $40:  at  $2,  K.  Swectman,  89  d.,  Chas.  Cowan.  77  d . 

Carpenters:  at  $2.70,  W.  ( ’.  Ee  Drew,  20  d.:  at  S3,  W.  C.  Ee  Drew,  16  d.;  at  $2.40,  Caleb  Ee 

I  )rew,  40  d . 

labourers  at  $2:  Victor  Bussey,  72  <E,  Wm.  Newell.  113  d.;  at  $2.25,  Geo.  Newell,  49  d . 

Arnot,  David,  Toronto:  May  29,  1914,  caulking,  $18.40:  Sept.  12,  docking,  $50,  painting  and 
caulking,  $22.17;  March,  1915,  caulking  and  repairing,  $148.99;  docking,  wintering  and 

launching,  winter  of  1914-15,  $125 .  . 

Burns,  P.  &  ( ’o.:  egg  coal,  57-925  net  tons  at  $7.50;  soft  coal,  4f  tons- at  $4.75;  sundry,  $7.10 . 

Eaton,  T.  Co.:  provisions,  $146.21;  bedding,  etc.,  $39.14;  25  yd.  linoleum,  laid,  $22 . 

Gothard,  T.  IE,  Trenton:  egg  coal,  7  tons  at  $7.25;  sundry,  $1.45 . 

Plunkett,  Geo.,  Cobourg:  egg  coal,  4  tons  at  $7.25,  9  at  $7.75 . 

Taylor,  James  &  Sons,  Gananoque,  coal:  egg,  35-525  net  tons  at  $5.25;  steam,  9-2  net  tons  at 

$5;  sundry,  $18.97 . . .  . 

Travel  and  sundry  outlay:  Capt.  Geo.  Bussey . 

Pro\  idon'-:  Davidson  &  Hay,  $49.91;  Ireland  Son,  $41.83;  Michie  &  ( 'o.,  $19.97:  W.  P.  Platt, 

$224.87;  W.  G.  Rogers,  $164.30 . . . 

Hardware:  John  Leckie,  $134.69;  R.  Lewis  &  Son,  $129.69;  Ont.  Rubber  Co.,  $4.90 . 

Foundry  work:  H.  Petrie,  $50.30;  Thor  Iron  Works,  $51.76;  Whitfield  Co.,  $58.92;  sundry, 
73 

Lumber:  Reid  &  Co.,  $89.18;  J.  IE  Smith  &  Sons,  $33.12 . 

Oil:  Brit.  Am.  Oil  Co.,  $56.39;  Ont.  Soap  and  Oil  Co.,  $3 . 

Coal,  $109.80;  labour,  $22.50;  towing,  $3 . 

Launch  Daphne,  at  Fault  Stc.  Marie  ($2,564 -30) 

Hobbs,  Jos.,  foreman  of  works,  and  launch  engineer:  June  1  to  Aug.  31,  1914,  at  $100 . 

Bridge,  C1.,  deckhand  on  launch:  Nov.  2  to  30,  1914:  266  h.  at  25c . . 

Calbec-k.  A.,  Sault  Ste.  Marie:  sundry  foundry  work  . 

Carney,  O.  C.:  electrical  supplies  and  work . 

Eaton,  T.  Co.:  Toronto:  blankets,  6  at  $5.30;  sundry,  $14.34 . 7 . 

Hinsbergcr  Harness  Co.:  tent,  $10;  leather,  69$  ft.  at  30c.;  sundry,  $17.90 . 

Hobbs,  Joseph  P.:  travel  and  sundry  outlay . 

Imperial  Oil  Co.,  gasoline:  Premier,  78-8  gal.  at  22$c.,  179-2  at  20c.;  Queen,  133-8  gal.  at  24c., 

137-1  at  24$c.,  398-3  at  23c„  544-2  at  22$c . 

Kirby  &  Shields:  one  Model  B  Gies  Kvesse  gear . 

Sims,  W.  K.:  Ideal  gas  engine  oil,  97$  gal.  at  45c.;  cylinder  oil,  43-45  gal.  at  45c.,  10  at  40c.; 

sundry,  $2.90 . 

Simpson,  T.  E.:  linoleum,  24  x  6  ft.  at  $1  a  sq.  yd.;  chairs,  3  at  $8.50;  sundry,  $6.50 . 

Soo  Hardware  Co.  ($750.22) — 

Evinrude  motor,  $100;  Koban  2  cyl.  3  h.p.  motor,  $105;  oil,  $1 . 

Y.  and  T.  2-ton  triplex  chain  hoists:  2  at  $71 . 

Baldridge  reversing  clutch,  extra  heavy,  for  gasoline  engine . 

Bosch  high  tension  magneto,  complete,  with  automatic  cut-off  and  wire . 

Brass  8-in.  side-lights,  4  at  $9.70;  sundry  hardware,  $113.42 . 

Trotter,  N.:  Ferro  rowboat  motor  (2$  h.p) . ■ . 

II  art! ware:  H.  W.  Cochrane,  $255.91;  Graham  &  Graham,  $8.50. . 

Provisions:  Dawson  &  Co.,  $31.53;  C.  IE  Parker,  $54.97;  B.  Pinch,  $7.12;  J.  ('.  Pinch,  $27.76.. . 
Tableware.  $32.85;  coal,  $19. 0£;  oil,  $18.45;  sundry,  $36.31 . 


Dcr rick-Scoiv  at  Toronto:  Repairs,  Jan.,  Feb.,  1915  >$668.52). 

Carpenter,  Geo.  Bussey:  Feb.,  1915,  charged  to  that  service . . 

Carpenters  at  $2.40:  Caleb  Le  Drew,  21  d.;  W.  C.  Le  Drew,  41  d  . 

Labourers  at  $2:  Isaac  Metcalfe,  47$d.;  Geo.  Newell,  30  d.;  Win,  Newell,  321  d . 

Reid  A-  Co.:  pine  desking,  D.  1  S.,  1,675  ft.  at  $42,  740  ft.  at  $40;  sundry,  $18.91 . 

Foundry  work  (Whitfield  Co.)  $71.35;  sundry  hardware,  $17.85 . 

Fast,  formerly  at  Montreal  ($25). 

Pay-list,  July  7-9,  1914:  removing  debris  of  inspection  boat  Fast  at  Vercheres:  foreman,  N. 
Leclaire,  2  d.  at  $3.50;  labour,  4  d.  at  $2;  yachtman,  M.  Desmarais,  2  d.  at  $5 . 

Yacht  Florence,  at  Ottawa  ($1 ,474-67). 

Kctchum  &  Co.:  gasoline,  645-6  gal.  at  25c.,  13  at  24c.,  62  at  22$c.,  195  at  20c.;  oil,  10  gal.  at  75c., 
59 J  at  80c.;  storage  of  yacht,  June-Oct.,  5  rn.  at  $2.50;  ^park  plugs,  10  at  $1.25;  sundry, 
$13.56;  freight,  $5.59.. . 


779  11 
137  49 
625  00 
372  00 

198  00 
480  25 


364  56 
464  12 
207  35 
52  20 
98  75 

251  48 
131  88 


500  88 
269  28 

189  71 
122  30 
59  39 
135  30 


300  00 
66  50 
102  41 
117  52 
46  14 
48  75 
54  66 


333  33 
39  00 

70  32 
48  00 

206  00 
142  00 
130  00 
120  00 
152  22 
95  00 
264  41 
121  38' 
106  66 


91  66 
148  80 
220  00 
118  86 
89  20 


25  00 


316  93 


Carried  forward 


9,084  87 
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Inspection  floats:  Maintenance  and  Operation:  Ontario  and  Quebec — Continued. 

Brought  forward . 

% 

Yacht  Florence ,  at  Ottawa — Concluded. 

< Ktawa  Taxi  &  Auto  ( 'o.:  gasoline,  17  gal.  at  20e.,  29  at  22-4e.,  15  at  23e.,  22  at  22}c.,  246}  at  25c.; 

oil,  29}  gal.  at  80c.;  sundry,  $11.13;'freight,  $3.38 . 

St.  Lawrence  Engine  Co.:  bill  of  May  20,  1914  ($946.37) — 

New  30-h.p.  engine  (less  allowance  for  old  engine) . 

Electric:  generator  and  battery,  $75;  search-light,  $25;  horn,  $12 . 

Workmen’s  time  on  boat:  255  h.  at  00c . 

Auto  top,  $85;  cushions,  $30;  sundry,  $266.37 . . 

St.  Lawrence  Engine  Co.:  bill  of  Aug.  14,  1914:  4-cylinder  exhaust,  $20;  man,  35  h.  at  60c., 

expenses,  $12.75;  sundry,  $17.92 . 

Propellor,  $12;  pump,  $7;  hardware,  $2.71 . 

Yacht  Jeannette ,  at  Montmagny  ($3,825. 46). 

( 'aptain,  Alfred  Couillard:  May  1-Nov.  30.  1914,  7  m.  at  $90;  Dec.,  7  d.  at  33 . 

Engineer,  Jos.  Gaudrcau:  May  1  to  20,  1914:  20  d.  at  $2.50 . 

Engineer,  A.  A.  Gobeil:  May  20  to  Nov.  30,  1914:  195  d.  at  $3 . 

Repairing  yacht  at  St.  Laurent:  A.  A.  Gobeil,  May  11-13:  32  h.  at  50c . 

Deckhand,  Elzear  Marois:  May  1  to  Nov.  30,  1914:  7  m.  at  $75 . 

Joiners,  March,  1915:  Elzear  Marois,  22  d.  at  $3;  Emile  Boulanger,  13  d.  at  $2.50 . 

Bedard,  Mine.  V.,  Grosso  Isle:  meals  for  crew,  11  at  30c.,  218  at  35c. . . 

Canadian  Fairbanks-Morse  Co.:  Bosch  dual  magneto,  $99;  Klaxon  horn,  $38;  4-in.  Ritchie 

compass,  $36.80;  6  v.  120  amp.  U.S.L.  storage  battery,  $33.60;  sundry,  $79.15 . 

( 'hantier  Maritime  do  St.  Laurent:  wintering  yacht,  $35;  sundry  foundry  work,  $111.18 . 

Dube,  Maximo:  gasoline,  50  gal.  at  27c.,  980  at  25c.;  wolf  head  oil,  15  gal.  at  $1.05;  varnish,  3 

gal.  at  $5;  hardware,  $129.88 . . 

Masson,  Dr.  J.  E.,  Montmagny:  medical  services  to  Jos.  Gaudreau,  injured  Oct.  29,  1913 . 

Esines  Generales  de  Machineries:  screw,  $50;  sundry  foundry  work,  $217.94 . 

Travel  and  outlay:  (’apt.  Couillard,  $7.90;  Jos.  Gauthier,  $9.60 . 

Lumber,  $62.61;  hardware,  $43.38;  plumbing,  $25.04;  repairs,  $16.88;  sundry,  $11.40. .  . . 

Motor-Tug  Kegashka,  at  Chicoutimi  ($8,180.47). 

( ’aptain  at  $75,  Francois  Tremblay:  12  m.  to  Mar.  31,  1915 . 

First  mate  at  $45:  Geo.  Boudreauit,  Apr.  1  to  July  26,  $172.75;  J.  B.  Tremblay,  July  27  to  Dec. 

5,  $194.52 . . 

Engineer  at  $70,  Arthur  Aubin:  April  1  to  Dec.  24,  1914 . . . 

Assistant  engineer:  at  $2,  Donat  Therien,  Sept.  19-Oet.  5,  17  d.,  $34;  at  $35,  ( ’raig  Amiot,  <  )ct.  5 

to  Dec.  24,  $92.59 .  . . . . . . 

Electrical  engineer  at  $3:  Henri  Brisson,  26  d.  in  April,  1914 . 

( 'ook  at  $50:  Samuel  Degagne,  April  23  to  June  30,  $113.33;  Oscar  Claveau,  July  1  to  Nov.  30, 

$250 . 

Sailor  at  $40:  John  Dcsmeulcs,  June  12  to  Dec.  5,  1914 . 

Sailors  at  $35,  $58.34,  at  $30,  $223 . 

(  aulkers  at  $2.50,  April,  1914:  Frs.  Barrette,  9f  d.,  Wm.  Rainds,  14  ;  d. 


Pay-lists,  completing  boat:  1914,  April,  $80.50;  May,  $21.77 . 

Fitting  up,  March  15  to  31,  1915:  engineer,  Arthur  Aubin,  15  d.  at  $3;  asst,  e 


engineer,  Craig 


Amiot,  15  d.  at  $2. 

Board  of  crew,  at  $15  a  month:  April,  $49.50;  Dec.,  $42.42.  .....  . . 

Night  watchman  on  Chicoutimi  Wharf  and  Kegashka,  Ferdinand  Jean,  April,  1914 . 

Alleyn,  S.,  Quebec:  in  15-oz.  cotton  duck  complete, 3  sails,  $78;  3awnings,  $50.75;  duck,  12yd. 


at 


$1.04. 


Blais,  C.  &  fils:  mobil  oil,  151 2  gal.  at  85c.;  BBI)  paint,  21 ;  kegs  at  $2.50;  sundry  hardware, 

$73.90 . . . ; . . . •••  •••••••••  . 

Cote,  Boivin  it  ('o.:  Premier  motor  gasoline,  627  gal.  at. 28c.,  8 ;  at  28}c.,  7o()  at  2/Jc.,  30  at 
22-Jc.,  40  at  35c.;  mobil-oil,  42  gal.  at  86c;  chestnut  coal,  7-806  net  tons  at  $10;  solarine,  4 

gal.  at  $2.75,  2  at  $3;  hardware,  $123.47 . 

Dumais,  C.  P.:  bedding  and  tableware . 

Gagnon  freres,  Chicoutimi:  provisions,  hardware,  etc . . 

Jaibert,  llcnri,  Chicoutimi:  White  Rose  gasoline,  963}  gal.  at  30c . 

Jobin,  Ulderie,  uniforms  for  crew:  suits  6  at  $22;  pea-jackets,  6  at  $20;  sweaters,  6  at  $2.25; 

white  trousers.  12  pr.  at  $1.75;  shoes,  0  pr.  at  $1.60;  sundry,  $19.03 . 

Lafcrriere,  J.  T.:  4}  tons  coal.  $34.64:  gasoline,  271  gal.  at  24c. ;  gasoline  drums,  2  at  $10;  sundry, 

$3.49 . 

Lewis  Bros.:  mobil  oil,  88  gal.  at  80c.;  pump,  $6.88 . 

Millen,  John  it  Son:  12  spark  plugs,  $19.80;  candle  sticks,  6  at  $4.25;  adamant  lavatory,  $26.67; 

lavatory  plate,  $29.92  . . . . 

Murphy  &  Weir:  gasoline,  869}  gal.  at  25c..  430}  at  22c.;  freight,  $35;  elec,  supplies,  $16.34... 
Price  Bros.  A  Co.,  Kimouski,  May  37.  1914:  repairs  to  motor-tug  Kegashka:  men’s  time,  75  h. 
at  35c.,  1 10  at  25c.;  iron,  forgedand  bored,  500  lb.  at  7c. ;  pumping,  $5;  paid  for  towing,  $20... . 


( 'al  l  ied  furw  aid 


$  cts. 
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300  00 
112  00 
153  00 
381  37 

71  67 
21  71 


651  00 
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585  00 
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79  60 

286  55 
146  18 

419  13 
23  75 
267  94 
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900  00 

367  27 
614  20 

126  59 
78  00 

363  33 
231  78 
281  34 
61  20 
102  27 

75  00 
91  92 
60  00 

141  23 

257  34 


681  65 
55  32 
298  93 
289  05 

315  13 

,  123  17. 
77  28 

101  89 
363  47 

113  75 

19,759  24 
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6  GEORGE  V,  A.  1916 


inspection  Iioats:  Maintenance  and  Operation:  Ontario  and  Quebec — Continued.  $  cts 

Brought  forward . v...  19,730  24 

Motor-Tug  Kegashka,  at  Chicoutimi — Concluded. 

Pyke-Putman  Motor  Co.:  3-blade  L.  H.  “Hyde”  propellor .  85  00 

Tremblay,  (’apt.  Francois,  Chicoutimi  West  ($789.04) — 

Board  of  officers,  July  1-Nov.  30:  5  men,  5  m.,  at  $18 .  450  00 

Board  of  sailors,  July  1-Xov.  30:  2  men,  5  m.  at  $15 .  150  00 

Board  of  Mr.  Amiot:  July-Oct.,  49  d.  at  $1;  Oct.  27-Nov.  26,  21  meals  at  35c .  56  35 

Board  of  f  !S  d.  a'  *1 .  22  meals  at  55c .  35  70 

Meals  at  night:  May  18-Sept.  30,  130  at  17c.:  Sept.  29-Nov.  26,  33  at  20c .  28  70 

Gasoline,  100  gal.  at  20c.;  provisions,  $35.34;  sundry,  $12.95 .  68  29 

Foundry  work:  Chicoutimi  Construeteurs-Meeaniciens,  $112.76;  Tremblay  &  freres,  $87; 

sundry  $42.10  241  86 

Provisions:  F.  Boutet,  $78.23;  Chas.  Savard,  $59.17;  sundry,  $102.10 .  239  50 

Hardware:  Win.  Doyle.  $176.08;  Mussens,  $11.30;  Jos.  Walker  C'o.,  $35.68. .  223  06 

Electrical  supplies:  Chicoutimi  Water  and  Light  Co.,  $67.53;  Saguenay  Light  Co.,  $19.40 .  86  93 

Washing:  Hotel  Dieu,  St.  Valier.  $78.93;  Rimouski  Laundry,  $3.47 .  •  82  40 

Plumbing  $37  17.  board  of  men  $36,  oilcloth  $30.  4  fire  extinguishers  $29,  tableware  $15.68, 

flags  $14  11,3  pr.  rubber  boots  $12  75,  heater  $12,  3  rubber  coats  $1 1 .50,  sundry  $63.00  .  261  51 

Motor  boat  llLilian  ’  ($124-80). 

Brumcll,  F.,  Trenton — 

Motor  boat  service,  June  1  to  28,  39  hr.  at  $1 . : .  39  00 

Labour,  50  hr.  at  40c.,  repairing  skiff  $15,  docking  and  undocking  $15 .  50  00 

Rent  of  dry-dock,  Oct.  3-Nov.  10,  1914,  39  d.  at  50c .  19  50 

Gasoline,  35  gal.  at  25c.;  sundry,  $7.55 .  16  30 


Steam rr  “Margaret,"  at  Midland  ($6,464-46). 


Captain,  Win.  Carson,  jr.,  April  1,  1914,  to  Mar.  31,  1915 . '. . . 

Engineer,  Harry  Hewitt,  12  m.  to  Mar.  31,  1915,  at  $75 . 

Deckhand,  John  Davis,  May  1-15,  13  d.  at  $2,  May  16-Nov.  25  at  $35,  $222.97 . 

Cooks,  at  $2:  John  Swcilung,  21  d.,  Wm.  Pangman  69  d.,  Geo.  Gregory  82  d . 

( ’arpenter,  19  d.  at  $3.50;  extra  help,  15*  d.  at  $2.50,  6  d.  at  $2 . 

Gidley  A  Son,  boat  hire,  June  1  to  Sept..  24,  1914,  116  d.  at  50c . 

Georgian  Bay  Shipbuilding  and  Wrecking  Co.,  repairs,  etc . 

Horrell,  .1.  B.  A  Son,  Midland:  provisions,  $351.79;  mattresses,  14  at  $9;  springs,  14  at  $4; 

10  chairs,  $32;  tableware,  $76  74;  sundry,  $186  89 . 

Inkster,  (’apt.  W.:  travel,  $8;  adjusting  compass,  §25;  magnets,  $2 . 

Midland  Engine  Works:  3  h.p.  gasoline  engine  installed  in  boat,  $125;  sundry,  $26.09 . 

Playfair,  Preston  Co.:  awning  $79.20,  yawl  cover,  $9.50 . . 

Sarjcant  Co.:  egg  coal,  15-325  net  tons  at  $7.25,  10-58  at.  $6.65,  8-05  at  $6.80,  14-29  at  $6.95, 
18-76  at  $7  40;  stove  coal,  1  net  ton  at  S7 .25,  24-13  at  $7 .40;  3-55  tons  nut  coal,  $33;  sundry, 

$29.94 . . . 

Swartman’s  Launch  Works,  Collingwood:  2  yawl  boats . 

Wilson,  F.  A*  E.:  suits,  2  at  $25.50;  caps,  2  at  $4  75;  sundry,  $10.50 . 

Steam  fitting,  Armstrong  Bros.  &  Frank,  $620.13;  lumber,  Benson  &  Bray,  $150.58 . 

Hardware:  Hartman  Bros.,  $9.79,  F.  W.  Jeffrey  $218.18,  John  Leckie  $103.99,  II.  A.  McLean 

$133.04 . .- . . 

Provisions:  F.  R.  Hodgkins  $100.80,  J.  G.  Marshall  $54  60,  sundry  $32.98 . 

Smith-work,  $36.75,  washing  §36  28,  tablcwr.re  $36,  scrap  iron  $27.50,  sundry  $26.17 . 


1,100  00 
900  00 
248  97 
344  00 
117  25 
58  00 
50  51 


829  42 
35  00 
151  69 
88  70 


i  23  13 

16(1  00 
71  00 
770  71 

465  00 
188  38 
162  70 


“Mark  Louise "  ($$79.76). 


Canadian  Fairbanks-Morso  Co.:  repairing  engine,  130  h.  at  75c.;  hardware,  etc.,  $66.22 .  163  72 

Robin,  Jones  A  Whitman:  hauling  boat  into  winter  quarters,  $15;  hardware,  provisions,  etc., 

■v  103  33  .  118  33 

Pafnter,  9  d.  at  $2  50;  workmen,  IS  d.  at  $1 .50,  3  at  $1  75,  27  h.  at  30c .  62  85 

Provisions,  $15  35;  caretaker  $7.50;  cartage  $2 .  24  85 

Overpaid  on  list  61106-81,  $13  45-§33  45  . .' . : .  10  00 

Tug  “ Montmorency ,”  at  Three  Rivers  and  Montreal  ($4,887 . 10). 

Captain  and  pilot  at  $85:  Phidime  Hamel,  Apr.  1  to  May  18J- ,  $135.74;  Adolphe  Marehand, 

May  18  to  Nov.  30,  1914,  $548.60 .  684  14 

Engineer  at  $65,  Jos.  Vezina,  Apr.  14  to  Nov.  30,  1914 .  491  83 

f  in-manat  $40,  Romeo  Jicllefi  uille.  Apr.  15  to  Nov.  30,  $301 .33;  deckhand  at  $40,  Jos.  Brouil- 

lette,  Apr.  16  to  Nov.  20,  $278.66  .  58.8  00 


Carried  forward 
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Inspection  Boats:  Maintenance  and  Operation:  Ontario  and  Quebec— Continued. 

Brought  forward . 

Tug  “ Montmorennj ,”  at  Three  Rivers  and  Montreal — Concluded. 

Steward  at  $45:  F.  Demarasse,  May  28  to  July  31,  $95.80;  Chs.  Levesque,  Aug.  1  to 

Nov.  17.  $160.50.. . . . . . 

Putting  Montmorency  into  winter  quarters  at  Three  Rivers,  Nov.  18  to  25,  1914:  carpenters, 

166}  hr.  at  27c.;  labourers,  531  h.  at  22c.;  team,  $8.91;  cabman  $3.63 . 

Board  of  crew  at  Three  Rivers,  paid  to  Mme.  Ls.  Robert:  Apr  .-May  at  $4.50 per  week,  $98.92; 

Nov.,  at  $5  a  week,  $25.82 . 

Board  of  crew  and  engineers,  May  29  to  July  31, 1914:  paid  to  Steward  F.  Demarasse,  ($234.90) — 

Captain,  engineer,  and  steward,  2  m.  3  d.  each  at  $18 . . 

Firemen  and  deckhand,  2  m.  3  d.  each  at  $15 . . • . 

Engineer  and  assistants,  June  at  $1,  $37;  July  at  $1.50,  $21 .50 . 

Board  of  crew  and  engineers.  Aug.  1  to  Nov.  17,  1914,  paid  to  Steward  ( 'hs.  Levesque,  $415.50 

Five  men,  3  mo.  17  d.  each  at  $18 . . 

Engineers  and  assistants,  189  meals  at  50c . 

"  Bourassa,  Eug.,  &  Co..  Montreal:  uniforms,  5  at  $23.92;  caps,  5  at  $2;  badges,  5  at  $2;  braid, 

$10 . . . 

Canada  Iron  Corporation,  propeller  wheels,  2  at  $25 . 

Can.  Oil  Co’s.:  Maple  Leaf  cyl.  oil,  25  gal.  at  75c.;  commercial  castor  oil,  221  lb.  at  11c.;  cans, 

3  at  50c . . .  . „ . 

Charland,  Moise,  piloting  Montmorency ,  3  trips . 

Fugere,  Adolphe,  Three  Rivers:  plush,  17  yd.  at  $3.25;  blinds,  8  at  $2.50;  curtains,  6  pr.  at 

$2.25;  sundry,  $18.75 . 

Leclairc  &  Fils.  Sorel:  stove  coal  in  bags,  12  tons  at  $8.25;  sundry,  $9.50 . 

Marchand,  (  'apt.  Adolphe,  travel  and  sundry  outlay . 

Marine  Depot.  Sorel,  repairs  to  Montmorency,  September,  1914 . 

Montreal  Dry  Docks  Co.,  repairs  to  Montmorency,  June-July,  1914 . 

Poupard,  Alphonse:  stove  coal  in  bags,  42  net  tons  at  $8,  33|  at  $8.50;  slabs,  7  cords  at  $7, 

wood  sawed  twice,  in  sacks,  3|  cords  at  $13;  sundry,  $8.65 . 

Foundry  work:  A.  Beauchemin,  $24  40;  Portbriand  Co.,  $102.10;  J.  &  R.  Weir,  $68.16 . 

Hardware:  Durand  Hardware  Co.,  $84.75;  J.  B.  Loranger,  $2.10 . 

Tableware,  $36.93,  ice  $35.50,  coal  $24,  linoleum  $21.15,  furniture  $12.95,  towing  $15:  sundry, 
$14.60 . . . . . . 

Launch  “Nokomis,”  at  Windsor,  Ont.  ($1 ,541 .25). 

Engineer,  Gordon  Nevin:  Apr.  1  to  July  31,  4  m.  at  $75;  at  $85,  29  d.  in  Aug.,  $79.50 . 

Engineer,  E.  Renaud,  at  $75;  Sept,  1  to  Nov.,  21,  $202.50;  Mar.  22-31,  1915,  $24.19 . 

McKeough  &  Trotter,  Chatham,  Ont.:  yacht  tender,  11}  ft.  beam . . . 

Smith,  Hy.  H.  &  Co.:  50  ft.  steering  cable,  $10;  automatic  bilge-bailer,  $5;  sundry,  $35.03. 

Hardware:  D.  L.  Wigle,  Son  &  Co.,  $667.86;  sundry,  $26.59 . 

Gasoline  $53.50,  ice  supplies  $25.56,  repairs  $22.97,  sundry  $38.55  . 

Tag  “Oswegatchie,"  at  Montreal  and  Quebec  {$7 ,559 .96). 

Captain  at  $75,  Tclesphore  Gosselin,  12  m.  at  $75 . .' . 

First  engineer  at  $65,  Phlineus  Moreau,  12  m.  at  $65 . 

Second  engineer,  Ed.  Gagne:  Apr.  1  to  Nov.  30,  8  m.  at  $-10;  Dec.  1-19-,  19  d.  at  $49,  $30  02. 

Second  mate  at  $35,  Josephat  Dussault,  8  m.  to  Nov.  30  at  $35 . 

Steward  at  $55,  Jos.  Tremblay,  8  m.  to  Nov.  30  at  $55 . 

Cook,  Rodolphe  Tremblay,  July  16  to  24,  1914:  9  d.  at  $3. .  v .  . 

Joiners,  Apr.  1  to  May  13,  1914:  Chs.  Simard,  37}  d.  at  $5;  Thos.  Body,  36}  d.  at  $4 . 

Pilot,  Moise  Charland,  Sorel  to  St.  Jean  and  return,  July  20-21,  1914 . 

Board  of  crew,  Apr.  1  to  23,  1914:  5  men,  23  d.  each  at  75c . . 

Board  of  crew,  Apr.  24  to  30,  1915,  5  men,  7d.  each  at  60c.  (paid  to  Jos.  Tremblay) . 

Board  of  crew,  May  1  to  Nov.  30,  1914,  paid  to  Jos.  Gosselin — 

Five  men,  7  m.  each  at  $18 . .  • 

Extra  meals:  May  13  to  23,  24  meals  at  34c.  May  25  to  June  25,  95  meals  at  35c.;  June  26 

to  Nov.  25,  348  meals  at  50c . 

Extra  provisions,  July  20,  1914 . 

Alleyn,  J.:  9  x  24  in.  cork  fenders,  4  at  $7.50;  lanyards,  4  at  50c . 

Bcaudet,  J.  A.:  ice,  6,900  lb.  at  *c.;  hardware,  etc.,  $54.25 . 

Canadian  Import  Co.  stove  coal  in  bags,  45-905  net  tons  at  $8;  bagging.  $22  90 

Davie  Shipbuilding  Co.:  repairing  tug,  July,  1914,  $158;  hauling  up  and  launching,  $50;  sundry 

>0  5:i  . . . . 

Durkee  <fc  Co.,  New  York:  Andrade4  windlass.  No.  252,  No.  1-A,  for  Lin.  chain  . . 

Labelle,  H.  P.  &  Co.:  Axminster,  28]  yd.  at  $2.15;  sundry,  $35.55. 

Leclairc*  &  Fils:  stove  coal  in  bags,  7}  tons  at  $8.25;  sundry,  $5.. . . 

Marc  hand,  Zeph.,  fils.:  stove  coal,  49-67  net  tons  at  $7;  wood,  $10.75 . 

Martel,  S.,  Quebec,  table  water,  May-Sept.,  4  cases  at  $9.5Q  . 

Martin  A  Co.,  Larhine:  stove  coal  in  sacks,  1  - 02  net  tons  at  $7.75,  8-36  at  $8;  sundry,  $5  15.. 


$  cts. 
30,481  52 
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( 'arried  forward 


40,726  20 
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6  GEORGE  V,  A.  19  16 


Inspection  Boats:  Maintenance  and  Operation:  Ontario  and  Quebec— Concluded.  $  ets. 

Brought  forward .  40,726  20 

Tug  “ Osicegatchie ”  at  Montreal  and  Quebec — Concluded. 

Masson,  A.  D.:  castor  oil,  40  gal.  at  $2  25;  sundry  hardware,  $185  77 . .  275  77 

Montreal  Dry  Docks  Co.:  entrance  and  wintering.  1913-4,  8110;  store-room  rent,  $40;  repairs, 

Mar.-Apr.,  1914,  $257.94 .  407  94 

Boupard,  Alphonse,  Montreal:  coal  in  bags,  17  net  tons  at  $S;  sundry,  $12.25 .  148  25 

Simard,  II.  B.,  Quebec:  suits,  2  at  $25,  3  at  $23;  trousers,  5  at  $5;  white  duck  coats,  6  at  $4; 

white  duck  aprons,  12  at  $1 .  180  00 

Yalliere,  Ed.,  steamer  chairs,  6  at  $4  50;  7  x  H  ft.  cushion.  $7.50:  repairs,  $5 .  39  50 

Hardware:  Durand  Hardware  Co.,  $187.98;  sundry,  $54.39 .  242  37 

Foundry  work:  F.  X.  Drolet,  $9  43;  Picard  &  Co.,  $104.84;  J.  &  R.  Weir,  $114.63 .  228  90 

Dumber:  J.  T.  Morin  &  Co.,  $114.70;  F.  Tremblay  &  Co.,  $78.80 .  193  50 

Travel  and  outlay:  Tel.  Gosselin,  $24  18;  J.  Oct.  Lavoie,  $39.13;  Ph.  Moreau,  $8.93;  Chs. 

Tremblay,  $10  05 .  82  29  * 

Firewood,  $41.25,  plumbing  $33  35,  tableware  $20  05,  4  flags  $15,  sundry  $71.49 .  181  14 


Total,  carried  to  page  V — 347 .  42,705  86 


Inspection  Boats:  Maintenance  and  Operation— Manitoba. 

x  Tug  “Victoria,”  at  Selkirk  ($409.20). 

Pay-lists,  June  1  to  July  31,  1914  (charged  to  this  account) — 


( 'aptain,  John  Rosie,  2  m.  at  $90 .  180  00 

Engineer,  Geo.  Collison,  2  m.  at  $90 . .  180  00 

Fireman,  H.  Clissold,  July  21-31,  1914,  12  d.  at  $1.60 .  19  20 

Cook.  Barney  McEwin,  July  21-31,  1914,  12  d.  at  $2.50 .  30  00 


Total,  carried  to  page  Y — 347  . . .  409  20 


Inspection  Boats:  Maintenance  and  Operation:  British  Columbia. 

Launch  “ Athel,”  at  Chase,  B.C.  ($1,745.57). 


Engineer,  Roy  Mosure,  at  $90:  April-Dee.,  9  in.,  $810;  March  8-31,  24  <1.,  $69.68 . 

Bradley,  R.  P.  &  Sons:  gasoline,  75  eases  at  $3.75,  19  at  $3.50;  coal  oil,  21  cases,  $23.25;  hard¬ 
ware,  $6.25 . 

Dalglish,  N.  S.:  16  gal.  white  paint,  $16.75;  sundry,  $23.50 . . 

Lyons,  K.,  sundry  outlay  for  launch . 

Weaver,  Percy,  lighting  outfit:  Dayton  dynamo,  $55.30;  Dayton  searchlight,  $37.30;  storage 

battery,  $32.40;  sundry,  $6.75 . 

Provisions:  Grant  &  Ballard,  $45.90;  H.  B.  Co.,  $110.20;  A.  McConnell,  $47.79 . 

Repairs,  $34.75;  curtains,  $22.35;  lantern  and  tank,  $8.80 . . . 


Launch  “Elvyne,”  at  ATelson,  B.C.  ($794-63). 

Elford,  W.,  launchman,  at  $80:  Sept.,  Nov. -Mar.,  $480;  travel  and  outlay,  $75.10 . 

Bill,  B.  I.:  Panhard  oil,  50  gal.  at  46c.;  drum,  $1 . 

Canadian  Oil  Co.:  gasoline,  90-15  gal.  at  29c.,  46  at  28c.,  137-6  at  26§c.;  less  drum,  $10 

Nelson  Motor  Co.:  Panhard  oil,  25  gal.  at  $1,  20  at  90c.;  sundry,  $31.97 . 

Gasoline,  10  cases  at  $4;  propellor,  $10;  sundry,  $25.07 . 

Launch  “Leila,”  at  Prince  Rupert,  B.C.  ($2,500.53).  ~ 


O’Brien,  Patrick,  captain,  Prince  Rupert,  B.C.  ($1,001.15) — 

Services,  June  1,  1914,  to  March  31,  1915,  10  m.  at  $90 . 

Meals,  149  at  35c.;  trip  to  Vancouver  and  return,  June  26-July  14,  1914,  $49 . 

Davis,  Geo.,  carpenter,  4-*  d.  at  $5;  Hanson,  Geo.,  general  work  on  launch,  16-^  d.  at  $4 . 

Imperial  Oil  Co.:  Premier  gasoline,  369§  gal.  at  27c.,  684^  at  26c.,  98^  at  2‘2l2c.,  12  of  2-4’s  at 

$2.85,  6  of  2-4’s  at  $2.65;  sundry,  $19.35 . . 

Kaien  Hardware  Co.:  gasoline,  17  cases  at  $3.60;  hardware,  $104.92 . 

Kirkpatrick,  J.  A.:  H.B.  blankets,  4  pr.  at  $8;  sundry,  $31 . 

North  Coast'Towing  Co.:  tug  McCulloch,  towing  Leila,  Spiller  River  to  Prince  Rupert,  June, 

1914 . . . . 

Prince  Rupert  Rowing  Club:  wharfage  to  Mar.  31,  1915,  $22.50;  room  in  club-house,  $5.50. . . . 

Prince  Rupert  Tent  Co.:  12  oz.  dinghy  cover,  $10;  sundry,  $11.15 . 

Steen  &  Hebert:  2  gasoline  tanks,  $18,  14  lb.  solder,  $30;  sundry,  $30.50 . 

Provisions,  Geo.  P.  McColl,  $144.41,  sundry,  $15.98;  hardware,  $176.63 . 

Repairs:  Canadian  Fairbanks-Morse  Co..  $76.17;  Rupert  Machine  Ironworks.  $39.57,  sundry, 

$19.60  ..  .  . . 

Electrical  work,  $58.15;  4  pr.  blankets,  $27;  tableware,  $23.10;  5  cases  gasoline,  $20;  6  doors,  $18; 
sundry,  $14.89 . . 
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377  25 
40  25 
46  85 

131  75 
203  89 
65  90 


555  10 
24  00 
65  49 

74  97 

75  07 


900  00 
101  15 
89  75 
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166  12 
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50  00 
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Inspection  floats:  Maintenance  and  Operation:  British  Columbia— Continued.  $  cts. 

Brought  forward .  5,040  73 

Launch  “Marion,”  at  Xakusp,  B.C.  (SI , 60S. 47). 

Pease,  G.  W.,  launch  man:  April,  $80;  May  1-7,  $18.05;  travel  and  outlay,  $37.46  .  135  5? 

Elford,  Wm.,  launchman:  May  5-31,  $69.67;  June-Aug.,  $240;  Oct.,  $80;  travel  and  outlay, 

$91-82 . 481  49 

Keffer,  Roy,  work  on  launch:  Feb.-March,  1915,  10}  d.  at  $4:  travel,  $13.45 .  55  45 

Magoon,  Walter:  carpentering  on  launch,  April,  1914,  42  h.  at  45c.;  sundry,  $7.40  .  26  30 

Overhauling,  Jan.  5-14,  1915:  foreman,  S.  T.  Bulger,  2  d.  at  $5;  carpenters,  15}  d.  at  $4; 

labour,  $3 . 74  00 

Canadian  Oil  Companies:  White  Rose  gasoline,  46-14  gal.  at  33c.,  311-85  at  301c.,  44-45  at  30c., 

138-3  at  29c.,  90- 1  at  28c.,  46-25  at  26}c.,  4  cases  of  2-5  Imp.  at  $4.10;  drum,  $10;  freight,  65c.  228  34 

C.P.R.:  loading  launch,  April,  1914,  $14.80;  freight  on  launch  and  rowboat,  Xakusp  to  Nelson, 

April  27,  1914,  $50 .  61  80 

Forde,  J.  P.,  district  engineer:  sundry  outlay,  June-Aug.,  1914 .  71  03 

Hale,  G.  W.,  Nelson:  repairs,  July-Aug.,  $45.74;  loading  launch  on  car,  Aug.,  $38 .  83  74 

Hale-Stepp  Boat  Co.,  Nelson:  launching  launch  from  car,  $19;  hauling  out  and  repairs,  $30.  ...  49  00 

Imperial  Oil  Co.:  gasoline,  45  gal.  at~9c.,  90  at  30c.,  90  at  26}c.,  90  at  24c.;  freight,  83.99  .  89  30 

Nelson  Motor  Supply  Co.:  storage  battery,  $25;  Frank’s  coupling,  $25.20;  sundry,  $41.25. .. .  91  45 

Hardware,  $73.86;  electrical  work,  $24.19;  repairs,  $17.95;  12  life-belts,  $12;  sundry,  $24.85  .. .  152  85 

Launch  “Meteor,”  at  Victoria,  B.C.  ($150.50). 

Canadian  Fairbanks-Morse  Co.:  magneto  friction  pulley,  $22.95;  sundry,  $13.15 .  36  10 

Spragge  &  Co.:  shell  gasoline,  18  cases  at  $2.30,  45  gal.  at  20e.,  45  at  18c.;  mobiloil,  $4 .  62  50 

Electrical  work,  $20.40;  hardware,  SIS;  repairs,  $13.50 .  51  90 


Total,  carried  to  page  V — 347. 


6,794  70 


Inspection  Boats:  Maintenance  and  Operation:  Exchequer  Court  Case. 

Case  of  Ubalde  Courteau  vs.  King. 

Desy  &  Langlois,  Three  Rivers:  bill  of  costs  as  attorneys  for  respondent:  fee  at  trial,  $200; 
sundry  other  legal  services,  $147.30;  outlay,  $35.22;  costs  as  between  solicitor  and  client, 
services,  $42,  outlay,  $1.90;  account  of  P.  Hamel,  $22.90;  bill  of  Dr.  Bourgeois  for  services, 

$25;  total  claim,  $474.32;  less,  $74.32  taxed  off  by  Department  of  Justice .  400  00 


River  Gaugings. 

Gauge  Readers:  Ottawa  District  ($2,709.55) — 

April-Mar.,  1915,  each,  365  d.  at  25c.:  Arnprior,  N.  Gendron;  Britannia  Bay,  J.  Sparks; 
Calumet,  E.  Larose;  Klock  Station.  A.  T.  Guilbault;  Lanoraie,  O.  Goulet;  Leclair, 
C.  Germain;  Pembroke,  Capt.  W.  L.  Murphy;  Plantagenet  Station,  N.  J.  Sibley; 

Renfrew,  Dr.  Wm.  F.  Stewart;  Waltham,  J.  H.  Maxwell . 

April-Mar.,  1915,  each,  12  m.  at  $5:  Calabogie,  John  Drysdale;  Cedar.?,  U.  Leroux; 

Kipawa,  Shannon  &  Fraser;  Poupore,  O.  Laframboise . 

April-Mar.,  1915,  each,  12  m.  at  $7:  Coteau  du  Lac,  Jas.  Leger;  La  Passe,  G.  Gervais... . 
April-Mar.,  1915,  each,  12  m.  at  $10:  Chelsea,  Jas.  Hyde;  Mackey’s  Station,  Paul 

Dufoe . 

Readers  at  25c.  per  d.:  Arnprior,  H.  E.  Barnes,  Mar  .-Mar.,  375  d.;  Douglas  Farm,  North 
Timiskaming,  Klock  &  Co.,  April-Mar.,  306  d.;  Gillies  Depot,  H.  A.  Riddell,  April- 
Mar.,  354  d.;  Hurdman’s  Bridge,  H.  McCurry,  Mar. -Mar.,  382  d.;  Lumsden  Mills, 
J.  Kerr,  Jan.  1914-Mar.,  1915,  455  d.;  Mattawa,  E.  Belanger,  Mar.  11  d.,  Chas. 
Lajambe,  Sept. -Mar.,  193  d.,  Chas.  Morel,  Sept.-Mar.,  192  d.;  North  Bay,  C.  Lows, 
April-June,  91  d.;  Petawawa,  H.  W.  Fripp,  Apr.,  10  d.,  V.  R.  Gifford,  April-June,  81 
d.,  E.  R.  McLaughlin,  Aug.-Mar.,  230  d.;  Pointe  aux  Trembles,  S.  LeLievre,  April- 

Mar.,  335  d.;  in  all,  3,015  d . . 

Readers  at  35e.  per  d.:  North  Bay,  J.  H.  Kennedy,  April,  18  d . 

Readers  at  $5  per  m.:  Cedars,  F.  Maricr,  April ;  Mattawa,  D.  Loughren,  April-Aug.,  5}  in.; 

Varennes,  Jos.  Dussault,  Nov.-Dee.,  1-3  m.;  in  all,  7-8  m . 

Readers  at  $10  per  m.:  Baric  Lake,  T.  I.  Garvin,  April-July,  3-58  in.;  Cedars,  F.  Marier, 
May-Mar.,  11  m.;  North  Bay,  J.  H.  Kennedy,  July-Mar.,  9  m.;  River  Desert,  J.  T. 

White,  Nov.-Mar.,  5  m.,  N.  Butt,  July-Sept.,  2-42  in.;  in  all,  31  m  . . . 

Recording  rain,  snowfall  and  daily  temperature,  Jan. -Dec.,  1914,  each  $10:  Haileybury, 
Paul  Cobbold;  Ottawa  Experimental  Farm,  W.  T.  Ellis;  Renfrew,  Dr.  Wm.  Forest; 

Rutherglen,  W.  T.  Gale... . . . . . 

Avon  River,  N.S.,  survey:  Victoria  Hotel,  Windsor,  X.S.,  board  of  men,  52}  d.  at  $1.80; 

underpaid,  25c . . . . . <■ . 

Stellarton,  N.S.:  gauge  reader,  Jos.  Cowan,  April-Mar . 
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River  Gauging — Concluded.  S  cts. 

Brought  forward .  2,803  35 

River  du  Loup,  en  haut,  Quo.:  gauge  reader,  L.  A.  Lamy,  100  d.  to  July  31,  1014,  at  25c.;  sun¬ 
dry,  §1 .00 .  27  50 

Ste.  Anne  do  Bellevue,  Quo.,  P.  Rousseau,  board  of  men . 14  00 

Ste.  Anne  de  la  Perado,  Quo.:  gauge  readers  at  25c.  per  d.,  J.  E.  Baribeault,  April-Nov.,  231  d. 

A.  Beaudry,  April-Nov.,  230  d.;  outlay,  $4.01 .  119  80 

Brockville,  Ont. :  Toplev  Co.,  receiving  set,  etc .  22  50 

Dow’s  Lake,  Ottawa  ($194.88) — 

Rating  meters  and  construction  station:  A.  G.  Bird,  22  d.  in  April  at  $2;  II.  S.  Paterson, 

22  cl .  in  April  at  S2.50 .  99  00 

Ilill,  Jas.:  lumber,  800  lin.  ft.  dressed,  $32;  20  pcs.  rough,  $13.30,  750  b.  ft.  round,  $24; 

sundry,  $17.33 . '. .  80  03 

Cartage,  $7;  sundry,  $2.25 .  9  25 

McKay’s  Lake,  Ottawa:  rating  meters,  A.  G.  Bird,  4  d.  at  $2;  H.  S.  Paterson,  4  d.  at  $2.50. .  18  00 

Rideau  River:  J.  W.  Morgan,  hire  of  team . 4  00 

Rainy  River  District  ($4,278.17) — 

Birchdale,  Minn.:  gauge  reader,  G.  N.  Ogren,  April  5-July  5,  Oct.  G-Jan.  5,  1915,  4-33  m. 

at  $5,  51  d.  at  25c. . . .  34  40 

Boucherville,  Ont.:  gauge  reader,  E.  D.  Vipond,  April  12-July  12,  Oct.  18-Jan.  11,  1915, 

4-13  m.  at  $5,  57  d.  at  25c .  34  90 

Emo,  Ont .:  gauge  reader,  C.  W.  Smith,  Mar.  27-June  27,  Sept.  27-Mar.  20,  1915,  4  07  m.  at  t 

$5,  131  d.  at  25c .  50  10 

Fort  Frances,  Ont.  ($2,577.87) — 

Asst,  engineers:  G.  F.  Brophy,  Feb.-Mar.,  $150;  R.  F.  Smallian,  Jan.-Mar.,  1915, 

$480,  Nov.-Dee.,  $120 .  750  00 

Gauge  readers:  D.  C.  MacKenzie,  Jan.-May,  1914,  Jan.-Mar.,  1915,  $80;  J.  McQuard, 

May  16-Aug.  10,  $15;  A.  Spencer,  Dec.  10-Mar.  9,  1915,  90  d.,  $22.50 .  117  50 

Emperor  Hotel:  board  and  lodging  of  men,  344]  d.. . .  .• .  088  50 

Wells  Hardware  Co.:  1,000  ft.  galv.  steel  tiller  rope,  $25;  motor,  $70;  sundry,  $30.09  125  09 

Williams,  H.:  rent  of  office,  Mar  .-Aug.,  Dec  .-Feb.,  3  m.  at  $15,  3  m.  at  $20,  3  m.  at  $25; 

sundry,  $7.50 . . . .  187  50 

Travel  and  outlay:  G.  P.  Brophy,  $75.30;  D.  W.  Jamieson,  $231.45;  W.  J.  Moore, 

$48.80;  Ii.  F.  Smallian,  $321.13 . - .  070  78 

Blue  prints  of  gauge  readers’  files,  $10.50;  rent  of  launch,  $20;  sundry,  $2 .  32  30 

Kettle  Falls,  Minn.:  gauge  reader,  C.  Morrison,  Nov.-Jan.,  1915 .  15  00 

Namakan,  Lake,  Minn.:  gauge  reader,  C.  Morrison,  Nov.-Jan.,  1915 .  30  00 

Pinewood,  Ont.:  gauge  reader,  II.  Preston,  Oct.  12-Jan.  11, 1915 . 19  90 

Rainy  River,  Ont.  ($1,480) — 

Asst,  engineers:  I).  W.  Jamieson,  May-Aug.,  $400;  W.  J.  Moore,  May-Sept.,  $500;  R. 

F.  Smallian,  May-Sept.,  $500 . •. .  1,400  00 

Gauge  readers:  W.  J.  Harris,  Feb.-July,  1914,  $50;  T.  McMahon,  Jan.-Mar.,  1915,  $30  80  00 

Ranier,  Minn.:  gauge  reader,  N.  II.  Nelson,  Nov.-Jan .  30  00 

Yukon  River  District  ($1,841.22) — 

Canadian  Pacific  Ry.  ( ’o.:  transportation,  Prince  Rupert  to  White  Horse .  210  00 

Kirkpatrick,  J.  A.:  10  pr.  Hudson’s  Bay  blankets,  $160;  freight,  87c, .  160  87 

Prince  Rupert  Tent  and  Awning  Co.,  tents,  $145.90;  Thompson  Hardware  Co.,  hardware, 

$80.70 . . . . .  232  60 

White  Pass  and  Yukon  route:  rent  of  launch  Sibilla,  18  d.,  $500;  railway  fares,  $40;  sundry, 

$28 . . .  628  00 

Travel  and  outlayT  E.  P.  Gingras,  $209.30;  G.  B.  Hull,  $194.50;  J.  A.  Miller,  $157.45 .  501  25 

Transportation,  $32;  sirndry,  $10.50 .  42  50 

Sundry  Accounts  ($389.15) — 

Campbell  Steel  and  Iron  Works,  Ltd.:  580  lb.  castings,  $20.30;  30  rd.  fence  wire,  $14;67h. 
labour,  $40.90;  2  winches  for  tightening  cable,  $37;  450  ft.  wire  cable,  $22.50;  sundry, 

§22.45  . 163  15 

Grant-Holden-Graham,  Ltd.:  8  camp  beds,  $18;  6  life-belts,  $15;  8  mattresses,  $10.80; 

stove,  $9;  sundry,  $2.07 . ■ .  55  47 

Small  payments:  500  ft.  cable,  $25;  carting  boat,  $10;  25  h.  labour,  $15.90;  rent  of  2  boats, 

$15;  repairing  cases,  meter,  etc.,  $15;  set  of  rods  for  electric  current,  $15;  sundry, 

$74.63 . 170  53 

Detailed  with  Ottawa  River:  Storage  Darns  and  Reservoirs . (Page  Y — 345)  14,313  20 


Total,  carried  to  page  V— 3 . .  24,085  89 


River  St.  Lawrence  and  Great  Lakes  Waterways  Commission. 

Asst,  engineers:  R.  Bruce,  April-Feb.,  $S25;  G.  M.  Dalglish,  y.,  $1,642.50;  S.  B.  Johnson,  y., 

$2,400;  A.  M.  Kirkpatrick,  Ap  il-May,  Oct. 19-Ma-.  31,  $829.17  . .  5,090  67 

Draftsman,  G.  B.  Anderson,  April  21-Mar.  31 . . .  850  00 

River  guide,  W.  Gillespie,  y.,  $900;  river  foreman,  D.  T.  Gervais,  y.,  $900 .  1,800  00 

Rodmen,  etc.,  $4,633.07;  labourers,  etc-.,  $4,518.75 .  9,151  82 


Carried  forward 
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River  St.  Lawrence  and  Great  Lakes  Waterways  Commission — Concluded.  $  cts. 

Brought  forward .  17,498  49 

Burrows,  A.,  water  gauges,  250,  $87.50;  Leduc,  A.,  cartage,  $62 .  149  50 

Campbell  Steel  and  Iron  Works:  boat  winches,  4  small,  $96,  double  gear,  $57.50;  sundries, 

$60.56 .  214  06 

Cote  &  Provost:  gasoline,  998  gal.,  $233.30;  sundries,  $130.04 . . . , .  363  34 

Grant-Holden-Graham:  5  tents,  $84.15;  flies,  floor  cloths,  etc.,  $125.50;  12  fenders,  $42; 

sundries,  $178.20 .  429  85 

Mulliall  Hardware:  wiie  cable,  1,000  ft.,  $100;  hardware,  $221.63 .  321  63 

Ontario  Ilughes-Owens  Co.:  direct  current  meter,  6  battery  cells,  register,  high  pitch  wheel 

and  200  ft.  wire  cable,  $562.32;  2  sets  weights  for  meters,  $66.72;  sundries,  $23 .  652  Of 

Perkins,  C.  L.,  Machine  Co.:  overhauling  engine,  etc.,  $150;  sundry  material,  etc.,  $50  .  200  00 

Thornton  &  Truman:  24  water  gauges,  288  ft.,  $66.24;  sundries,  $49.75 .  115  99 

TopleyCo.:  2  single  revolution  commutator  boxes,  $37.50;  sundries,  $118.14 .  155  64 

Board,  lodging,  etc.:  Bureau  Hotel,  $2,092;  Clarendon.  Hotel,  $47.50;  T.  P.  Kelly,  $326; 

Larocque  House,  $223.50 .  2,689  00 

Provisions,  etc.:  M.  Blackwell,  $215.33;  A.  M.  Bissonnette  &  Son,  $413.74;  R.  Menard,  $12.76; 

O.  Seguin,  $94.44 .  736  27 

Sounding  crane,  $27;  anchors,  300  lb.,  $14,  4,  $33.75;  water,  $22;  repairing  register,  $17.10;  4 

Quebec  heaters,  $22;  fly,  $12;  stranded  wire,  500  ft..,  $10;  sundries,  $95.10 .  252  95 

Travel  and  outlay:  G.  B.  Anderson,  $42.26;  G.  M.  Brown,  $349.63;  J.  Beauchemjn,  $306.47; 

G.  Farnworth,  $16;  S.  B.  Johnson,  $469.81;  J.  J.  Kelly,  $59.03;  A.  M.  Kirkpatrick,  $89.90; 

G.  L.  Papineau,  $175.57;  B.  Ross,  $116.41 . ‘ .  1,625  08 

King’s  Printer’s  account.  $94.91;  Stationery  Office,  $867.74 . . .  962  65 


Total . . . .' .  26,366  49 

Less— charged  to  Surveys  and  Inspection . (Page  V— 355)  61  28 


Total,  carried  to  page  V — 3 .  26,305  21 


River  St.  Lawrence  and  Great  Waterways  Commission .  2,546  04 

St.  Lawrence  River  Metering .  23,759  17 


Surveys  and  Inspections. 

Geodetic  Levelling  ($3,456.18) — 

Rodmen,  etc..  June-Aug.:  F.  Belanger,  66  d.,  $198;  C.  Clement,  43  d..  $129;  J.  Legaee, 
66  d.,  $198;  M.  Legaee,  66  d.,  $198;  C.  A.  Pelletier,  43  d.,  $107.50;  J.  A.  Pope,  43  d., 

$107.50 . 

Chaloner,  C.  F.  X.,  outlay  of  party,  $1,843.98;  Garvin,  O.,  livery,  etc.,  $33.50 . 

Ontario  Hughes-Owens  Co.:  umbrellas,  2  at  $16  50;  12  levelling  rods,  $25.80 . 

Smart-Woods,  Ltd.:  3  tents,  complete,  $104.55;  3  Arctic  robes,  $75;  sundries,  $68 . 

Stocidard  Bros.,  provisions,  etc.,  $248.40;  Thornton  &  Truman,  smithwork,  $85.95  . 

Test  Borings  ($363.32) — 

Bessette  (J.  &  T.)  Co.:  2  shoes,  $42;  sundries,  $141.56 . 

Builders’ Supply  Co.:  pump,  $40;  hardware,  $35.36 . 

Travel  and  outlay:  II.  M.  Davy . . . 

.Toronto  Post  Office:  Unwin,  Murphy  &  Esten:  surveying,  etc. . . . 

Advances  to  be  accounted  for:  G.  M.  Brown,  $150;  A.  M.  Kirkpatrick,  $150;  L.  Rainboth,  $50. 


Detailed  elsewhere: 

Harbours,  Nova  Scotia . (Page  V — 199) 

Harbours,  Prince  Edward  Island . (Page  V — 202) 

Harbours,  New  Brunswick . (Page  V — 208) 

Harbours,  Quebec . *. . . . (Page  V — 240) 

Harbours,  Ontario . (Pago  V — 259) 

Harbours,  Manitoba . (Page  V — 262) 

Harbours,  Saskatchewan  and  Alberta . (Page  V — 264) 

Harbours,  British  Columbia . (Page  V — 276) 

Dredging.  Maritime  Provinces . - . '. . (Page  V — 280) 

River  St.  Lawrence  Metciing . (Page  V — 355) 

Inspection  Boats . (Page  V  347) 

Upper  Ottawa  Storage  Dams . . . : . (Page  V — 345) 


Total .  •••••••••• 

Less— advance  of  1913-14,  part  D  34274,  $94.25  shown  at  page  V— 393  as  outstanding:  R.  do 
B.  Corriveau,  $150:  .J.  G.  Sing,  $100;  less  refunds  credited  in  error  to  Surveys,  C.  R. 
Coutlce,  $130.75  (returned  as  outstanding  page  V — 390)  and  N.  C.  Ralston,  $25,  R.  de  B. 
Corriveau’s  advance  accounted  for  in  1914-15 . 


938  00 
1,877  48 
58  80 
247  55 
334  35 


183  56 
75  36 
104  40 
30  00 
350  00 


14,257  25 
1,586  13 
15,812  29 
43,882  54 
‘  40,221  61 
3,637  61 
7,359  23 
12,837  36 
90  00 
61  28 
238  11 
218  65 


144,401  59 


150  00 


Total,  e:  rrk  d  'o  page  V— 3 


144,251  59 


/ 


V— 356 


AUDITOR  (JEXERAL'E  RETORT ,  1911-1915 


6  GEORGE  V,  A.  1916 


Gratuities  Specially  Voted.  $  cts. 

Compassionate  allowance  to  the  widow  of  the  late  Jas.  Bradshaw,  workman  on  the  Govern¬ 
ment  pile  driver,  who  was  killed  at  Minnekahda  Landing,  Pitt  River,  B.C.,  Sept.  18, 

1913 . . . .  .-r . . . . . .  ’  150  00 

Gratuity  to  the  widow  of  the  late  A.  Lepine,  clerk  of  works,  Quebec  public  building .  260  66 

Total,  carried  to  page  V — 3 .  416  66 


Subsidies  to  Dry  Docks,  specially  Voted. 


Montreal  ,vhip  Dry  Dock:  Canadian  Vickers,  Limited,  first  year's  subsidy  for  1914 .  101,636  50 

Western  Dry  Dock  and  Shipbuilding  ( 'o.,  portion  of  the  lirst  payment  of  the  subsidy  due  them 

on  completion  of  their  work  on  the  Port  Arthur  Dry  Dock .  35,641  50 


Total,  carried  to  page  V — 3 .  137,278  00 


Exchequer  Court  Award  to  IV.  D.  Morris. 

Morris,  W.  D.:  judgment  of  Court  for  expropriations  of  property  at  Morris  Point  on  the  St. 
Lawrence  River,  8600;  interest,  8142.77;  taxed  costs,  8410.40 . 


1,153  17 


Collection  of  Public  Works  Revenue. 


Boatmen  at  Ottawa:  T.  Brossard,  12  m.  to  Mar.  31,  1915,  8S40;  Jas.  Steen,  Apr.-Mav,  1914, 

8117 . _ . .  057  00 

Dick,  John:  services  as  collector  at  Three  Rivers,  June  5th  to  Oct.  19th,  1914,  117  visits,  8117; 

as  inspector,  January,  1915,  875 . 122  0® 

Employers’  Liability  Assurance  Co.:  premiums  on  collector’s  bond .  2C  00 

Telegrams:  C.P.R.  Co.’s.  Tel.,  $11;  G.N.W.  Tel.  Co.,  $31.29 .  42  29 

Small  payments:  travel  of  E.  T.  Smith,  $21.25;  supplies,  88.20 .  29  45 

King’s  Printer,  $75.56;  Stationery  Office,  $118.25 . 193  81 

Legal  services:  J.  Kelso  Hunter,  Regina .  19  70 


Total,  carried  to  page  V — 3 


1,454  25 


Slides  and  Booms:  Maintenance  and  Revenue. 

Trent  and  Newcastle  District,  Burleigh  Falls:  slide-master,  J.  C.  Bates,  services  0.  <v..  to 

Jan.  31,  1915,  $108.33;  outlay,  $L . . .  109  33 

Trent  and  Newcastle  District,  Fenelon  Falls:  slide-master,  Thos.  Austin,  services  /a f. -June, 

Oct.-Dee.,  1914 .  75  00 

Advertising .  782  09 

Detailed  with  Ottawa  River  Works . (Page  Y — 358)  49,841  98 

Detailed  with  Saguenay  River  Booms . (Page  V — 328)  9,268  71 

Detailed  with  St.  Maurice  River  Works . (Page  X — 367)  39,999  43 

— v.  - - - - 

Total,  carried  to  page  V — 3 .  100,076  54 


Ottawa  River  Works. 

Dumoine  River  ($494.40) — 

Deputy  master,  T.  Tait,  Apr  .-Sept.,  134  cl .  268  00 

Axemen,  carpenters,  etc.,  $195.50;  dynamite,  $15;  sundry,  $15.90 .  226  46 

Cedar  Lake  Dam:  in  charge,  Jas.  Carey,  95  d . . .  290  06 

Crooked  Chute:  deputy  master,  Thos.  McAnulty,  91  d.,  $18-2;  labourers,  etc.,  $14 .  196  00 

Petawawa  River,  first  and  second  chutes  ($488.69) — 

Davis,  W.  A.,  1,532  l.ft.  lumber .  .  ...  .  229  80 

Dunlop  &  Co.:  1 1,000  cedar  shingles,  $52.25;  2,600  lb.  spikes,  $90;  5  kegs  wire  nails,  $14. V'j 

sundry,  $101.94 . .  258  89 

Petawawa  River,  Lower  Station  ($1,788.13) — 

Deputy  master,  II.  B.  Smith,  Apr. -Oct.,  174  d . . .  414  00 

Labourers,  $1,205.75;  teaming,  $132;  supplies,  $36.38 .  1,374  13 

Petawawa  River,  Poplar  Chute  ($2,286.91) — 

Foreman,  R.  Nash,  104  d.,. S260;  axemen,  labourers,  etc.,  $750.73;  teaming,  $480 .  1,490  73 

Birkett,  Thos.  &  Sons:  3,3471b.  spikes,  $114.31;  sundry,  $3.20 . .  117  51 

Department  of  Lands,  Forests  and  Mines,  Toronto:  timber  dues  at  $10  per  M:  while  pine, 

6,560  ft.;  red  pine,  4, 147  ft.;  jack  pine,  1,296  ft .  120  03 

Dunlop  &  Co.:  4  boom  chains,  $7.60;  25  lb.  dynamite,  $10;  drilling  128  holes,  $10.24;  405 

lb.  iron,  $10.13;  \  doz.  peavies,  $6.62;  800  lb.  round  spikes,  $28;  sundry,  $54.14 .  126  73 

Fenton  &  Smith,  provisions . .  .  ...  277  63 

Giroux,  J.  O.:  labour.  $10;  SCO  ft.  lumber,  $1 1 .20;  range,  $30;  sundry,  $49.18 .  100  38 

Small  payments:  laundry,  $11;  travel  of  R.  Nash,  $42.90 . ' .  53  90 

Carried  forward . ? .  5,444  13 


Pl’Ii Lie  works  department:  expenditure 
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Ottawa  River  Works — Continued. 


Brought  forward. 


Pctawawa  River,  Thompson  Rapids  Station  '$1,267.62) — 

Dunlop  ,\Y.  P.:  board  of  men,  72}  d.,  $72.25.  of  teams,  160  d.,  $320;  54  lb.  butter,  $13.50; 

2  boxes  dynamite,  $20.50;  09  bush,  oats,  $56.43;  sundry,  $137.01 . 

Fenton  &  Smith,  provisions,  etc.,  $68.89;  Hunter  &  Co.,  provisions,  etc*.,  $72.12  .  . 

Hawkesbury  Lumber  Co.,  Ltd.:  7,4~5  ft .  red  pine,  $112.12;  2,009  ft.  spruce,  $26.89 . 

McLachlin  Bros.:  pine,  2,541  ft.  red,  $38.12,  200  ft.  white,  $3;  24,002  ft.  spruce,  $312.03 . 

Small  payments:  laundry,  $10,  sundry,  $6.16 . , . 

Petawawa  River,  Upper  Station:  deputy  master,  F.  Chamberlain,  Apr. -June,  00  d.,  $120; 

sundry,  labour,  31s . 

Black  River,  High  Falls  Station  ($4,445.60) — 

Deputy  master,  X.  Rochon,  Apr.-Mar . 

Carpenters,  $120.75;  labourers.  31,090.83;  teams,  $244 . 

Biikett,  Thos.  &  Son  Co.,  Ltd.:  2,484  lb.  iron,  $55.69;  £,340  lb.  spikes,  $118.92;  sundry, 
56. 

Dick,  Geo.:  freight,  $43.94;  22,081  ft.  hemlock,  $441.62;  less  paid  in  1913-14,  page  V — 397, 

$120 . . , . 

Dunlop  &  Co.:  275  ft.  rope,  $10.40;  1,700  lb.  spikes,  $55.25;  sundry,  $27.51 . 

Flemming,  EL:  3,000  ft.  hemlock,  $75;  3,000  ft.  red  pine,  $78;  4,368  1.  ft.  timber,  $1,092.  .  . . 

Judd,  Andrew:  white  pine,  7,959  b.  ft.,  $214.89,  1,621  1.  ft.,  $324.20 . 

Smith  Bros.:  freight,  $10.50;  3,600  ft.  maple,  $63 . 

Small  payments:  travel  of  S.  E.  Smith,  $9.70;  sundry,  $3.40 . 

Coulonge  River,  High  Falls  Station  ($3,856.48) — 

Deputy  master,  J.  Mullin,  Apr.-Mar.,  313  d . 

Axemen,  $561;  carpenters,  $263.25;  labourers,  $581.86;  teaming,  $151.50;  watchman,  $148.50 

Birkett,  Thos.  &  Son:  2,516  lb.  iron,  $57.87;  511  lb.  spikes,  $19.16 . 

Colton,  Alphonse:  white  pine,  1,463  1.  ft . . 

Coulonge  Hardware  Co.:  10  axes,  $9.50;  1,420  lb.  iron,  $41.18;  1,789  lb.  spikes,  $73.92;  6 

kegs  ship  spikes,  $24;  sundry,  $67.02 . 

Proudfoot,  A.  CL:  27,225  ft.  oak  and  m'ple  plank . 

Sloan,  Wm.  J.:  3,000  ft.  white  pine  plank  . . 

Smith  Bros.:  cartage,  $8;  1,032  ft.  matched  sheeting,  $22.70;  3,0CG  ft.  pine,  $66;  sundry, 

$12.05 . 

Small  payments:  sundry,, . 

Calumet:  deputy  master,  S.  Moorehead,  313  d . 

Mountain:  deputy  master,  Wm.  Thomson,  365  d . 

Madawaska  River,  High  Falls,  Ragged  Chute,  etc.  ($3,733.32) — 

Axemen,  $419.49;  carpenters,  $247;  cooks,  $212.98;  labourers,  $80.30;  teaming,  $780 . 

Birkett,  Thos.  &  Son.:  1,782  lb.  spike  J . .  . . 

Braden,  H.  E.,  provisions,  etc.,  $291.17;  Carswell,  Jas.,  provisions,  etc.,  $327.83 . 

O’Brien,  M.  J.:  15,478  ft.  2-in.  pine  plank . 

Small  payments:  9  peavies,  $11.70;  400  lb.  spikes,  $20;  sundry,  $42.28 . 

Madawaska  River,  Springtown  Station  (.$400) — 

Boom-master,  Jas.  McCrea,  Apr.-Mar . 

McCrea,  Mrs.  Elizabeth,  rent  of  service  ground  at  boom,  1  y.  to  Dec.  31,  1914 . 

Madawaska  River,  Retaining  boom  at  mouth  ($1,012.73) — 

Conductor,  38  d.,  $95;  axemen,  labourers,  etc.,  $362.62 . 

Herrick,  F.:  855  lb.  spikes,  $42.75;  sundry,  $19.25 . 

»  McKinnon,  Jas.:  26  maple  poles,  $8;  18,741  ft.  white  pine,  $412.30 . 

Small  payments:  41x!,g  cords  stone,  $41.56;  1,200  ft.  tamarac,  $24;  sundry,  $7.25 . 

Portage  du  Fort:  deputy  master,  D.  McLaren,  365  d.,  $456.25;  cartage,  etc.,  $4 . 

High  Falls:  deputy  master,  P.  Barry,  313  d.,  $469.50;  labourers,  teaming,  etc.,  $184.50 . 

Chenaux  Booms:  boom-master,  A.  H.  Johnston,  330  d.,  $990;  labourers,  $878.50;  canthooks, 

etc.,  $22 . 

Arnprior:  deputy  masters  at  $2.50  per  d.:  Jas.  Gaudette,  $342.50;  D.  H.  McDonald,  $67.50; 

assistant,  N.  McLellan,  $127.75;  labourers,  teams,  etc.,  $263.38 . 

Hull:  deputy  slide-master,  L.  Cousineau,  Apr.-Mar . 

Chaudiere  Station  ($2,084.62) — 

Deputy  master,  J.  Nash,  365  d . 

Axemen,  $572.25;  carpenters,  $31.25;  teams,  $39.87 . 

Birkett,  Thos.  &  Son  Co.,  Ltd.:  3,042  II).  iron,  $66.92;  sundry,  $12.30.  . 

Dominion  Machine  and  Supply  Co.:  2,299  lb.  spikes,  $109.20;  sundry,  $10. 80 . 

Hawkesbury  Lumber  Co.,  Ltd.:  527  1.  ft.  boom  timber . . 

Small  payments:  sundry . 

Gatineau  ($10,058.81) — 

Boom-master,  D.  Noonan,  Apr.-Mar . 

Assistant,  F.  Battison,  297  d . . . . . . . :- 

Axemen,  $673.15;  carpenters,  carters,  etc.,  $577.76;  labourers,  $1,591.25;  mechanics,  $112.50 

Dominion  Machine  <fc  Supply  Co.:  2,756  lb.  spikes,  $130.91;  sundry,  $5.15 . 

Gilmour,  1).  G.  &  Co.:  2.400  ft.  B.C.  fir,  $144;  2,023  ft.  pine,  $109.67;  sundry,  $2  .  ....... 

Gilmour  «.V  Hughson:  use  of  Cascades  booms  and  works,  1907-1912,  1914,  7  y.  at 
$600 . 


$  cts. 
5,444  13 


620  29 
139  01 

139  01 
353  15 

16  16 

138  00 

480  00 
1,455  58 

180  61 

365  56 
93  16 
1,245  00 
539  09 
73  50 
13  10 

626  00 
1,706  11 
77  03 
365  75 

215  62 
6S0  62 
60  00 

108  75 
16  60 
391  25 

456  25 

1,739  97 
65  27 
619  00 
1,235  10 
73  98 

300  00 
100  00 

457  62 
62  00 

420  30 
72  81 
460  25 
654  00 

1,890  50 

801  13 
900  00 

1,095  00 
643  37 
79  22 
120  00 

140  90 
6  13 

750  00 
'594  00 
2,954  66 
136  06 
255  67 

4,200  00 


Carried  forwaid 


36,826  27 
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Ottawa  River  Works— Concluded.  $  cts. 

Brought  forward .  36,826  27 

Gatineau — Continued. 

Hammond,  Jas.:  2,00,8  1.  ft.  hemlock .  562  24 

Strachan,  W.:  1  brl.  pitch,  $6.50;  74  lb.  rope,  $12.58;  5  kegs  spikes,  $18.75;  sundry,  $20.45. .  58  28 

Wright  &  Co.:  437-205  tons  stone .  524  6") 

Small  payments:  50  lb.  dynamite,  $9.75;  sundry,  $13.50 .  23  25 

Office  at  Ottawa  ($11,847.29) — 

Superintendent,  R.  F.  Bruce:  1  y.  to  Mar.  31, 1915,  $2,500;  outlay,  $67.35 .  2,567  35 

Accountant,  Jos.  Kent:  1  y.  to  Mar.  31,  1915,  $1,800;  outlay,  $138.63 .  1,938  63 

Assistant  engineer,  John  C.  Scott:  1  y.  to  Mar.  31,  1915 .  2, 100  00 

Clerk,  S.  E.  Smith:  1  y.  to  Mar.  31, 1915,  $1,300;  outlay,  $133.15 .  1,433  15 

Draughtsman,  Geo.  R.  Nash:  1  y.  to  Mar.  31,  1915,  $1,600;  outlay,  $494.30 .  2,094  30 

Messenger,  Wm.  Cain:  1  y.  to  Mar.  31,  1915 .  800  00 

Stenographer,  Georgiana  M.  Kay :  Apr. -Mar.,  3  m.  at  $50,  6  m.  at  $65,  3  m.  at  $75 .  765  00 

Luke,  S.  A.:  43  yd.  cork  linoleum,  $45.15;  rug,  $8.50;  15  window  blinds,  $24;  sundry, 

$13.70. .  v . . . . ' .  9135 

Small  payments:  manilla  rope,  $10.98;  subscription  to  “Scientific  American’’,  1914-15, 

$16.50;  stationerjr,  8c.;  38  jars  water,  $19;  sundry,  $10.95 .  57  51 


Total,  carried  to  page  V — 3 .  49,841  98 


St.  Maurice  River  Works:  Maintenance  and  Improvements. 

Engineer's  Office  at  Three  Rivers:  Services  not  charged  to  “ Chief  Engineer's  Staff." 


Bastien,  G.  C.:  March,  1914,  at  $90 .  90  00 

Berlinguet,  Antonia:  June,  1914,  151  h.  at  20c .  30  20 

Berlinguet,  Marguerite:  April-May,  1914,  313  h.  at  20c .  02  60 

Berlinguet,  Marie:  Sept.,  1914,  151  h.  at  20c .  30  20 

Guitlet,  Maurice:  controller,  Feb. -May,  1914,  101  d.  at  $2.75 .  277  75 

Grandmont,  Bruno:  Feb.,  1914,  7  d.  at  $75 .  18  75 

Jette,  C.  H.:  March,  1914 .  100  00 

Jutras,  C.  Z.:  inspector,  Jan.  3  to  March  9,  1914,  57  d.  at  $2.50  .- . .' .  142  50 

Lefebvre,  Jos.  A.,  Montreal  office:  .extra  services,  Feb.  9  to  April  17,  1914,  344  h.  at  50c .  172  00 

Morrissette,  Lomer:  March-April,  -ipl4,  52  week-days  at  $2 .  104  00 

Three  Rivers,  Engineer's  Office:  Accounts  ($5,998.80) 

Beland,  Chas.,  driving  and  cartage .  179  75 

Berlinguet,  Lucy  Caven,  111  Laviolette  Ave.:  use  of  two  rooms  for  office-work  and  storage  of 

instruments,  etc.,  also  lighting  the  same,  April  1  to  Sept.  30,  1914,  6  m.  at  $12 .  72  00 

Bell  Telephone  Co.,  Three  Rivers  Exchange  Service,  12  m.  to  March  31,  1915:  No.  28,  $51; 

No.  179,  $49;  No.  193,  $42;  No.  230,  S33;  No.  338,  $20;  No.  407  (to  Oct.  31),  $11.67;  No. 

510,  $49;  No.  522  (to  Oct.  31),  $11.80;  No.  566  (from  March  29),  $26.46;  No.  679,  $25;  No. 

082  (to  Oct.  31),  $11.67;  No.  703  (to  Oct.  31),  $12.49;  No.  775  (to  Oct.  31),  $12.84 .  355  93 

Bell  Telephone  Co.:  alterations,  etc.,  $26.10;  long  distance,  $366.96 .  393  06 

C.P.R.,  freight,  $90.95;  Loranger,  J.  B.,  hardware,  $130.06 .  221  01 

Hcroux.  A.,  Three  Rivers,  sundry  photographic  work .  211  20 

Hugh  -Owens  Co.:  blue  prints  and  repairs  to  instruments .  63  78 

Mussens,  Ltd.:  No.  5  Chicago  concrete  mixer  on  trucks,  with  gasoline  engine,  $500; 

freight,  $6.51 .  506  51 

Trifluvien  Club:  kitchen  battery,  $20;  8  pr.  blankets,  $24;  sundry,  $8 .  52  00 

Two  sounding  chains,  $20.50;  repairing  chains,  $17.90;  sundry,  $17.04 .  55  44 

Travel  and  sundry  outlay:  C.  L.  Arcand,  $110.60;  G.  C.  Bastien,  $1,427.25;  Edmond 
Bellefeuille,  $935.79;  Bruno  Grandmont,  $681.18;  C.  H.  Jette,  $512.15;  Lomer  Morri- 
setre,  $5.70;  Romeo  Morrissette,  $126.45;  Jos.  Page,  $88.50 .  3,887  62 

Three  Rivers  Station:  Pay-lists  ($20,163.30). 

Boom-masters  at  $75:  John  Dick,  Feb.  1-Dec.  31,  Feb.  1-Mar.  31,  1915,  13  m.,  $975;  Jos. 

Brousseau,  Feb.-l-June  8,  1914,  $320;  Andre  Courteau,  July  20-March  31,  $629.03 .  1,924  03 

Helper  at  $55:  C.  Z.  Jutras,  Sept.  7,  1914,  to  March  31,  1915 .  374  00 

At  Eastern  Gap,  at  $47,  May  151-July  31,  1914:  Adolphe  Belleville,  $117.50;  Ludger 

Sigman,  $117.50 .  235  00 

Head  carpenter,  Wilbrod  Giroux:  Feb.  1,  1915,  to  Mar.  31.  1915,  14  m.  at  $75 .  1,050  00 

Night  watchman,  Jean  Rousseau:  Feb.,  1914,  24  d.  at  $2;  Sept.  22-Mar.,  6-3  m.  at  $50...  363  00 

Night  watchman,  Frs.  Corbin:  Dec.  16-24,  1914,  9  d.  at  $50 .  14  52 

al  1 65,  .  Girt  tux:  I  )ec.  16-31 .  1914 .  32  50 

(  uu. c-reader,  Xavier  Panneton: 'Jan.,  1914,  27  d.  at  $2 .  54  00 


Carri -1  forward . -. .  11,073  35 
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St.  Maurice  River  Works:  Maintenance  and  Improvements— Continued.  $  cts. 

Brought  forward .  11,073  35 

Three  Rivers  Station:  Paylists. — Concluded. 

Pay-lists,  Feb.  14,  1914,  to  March  31,  1915  ($15,251.39)— 

Carpenters,  54  d.  at  $2.75,  1,(j50|  d.  at  $2.50;  cabman,  28|  d.  at  $3 .  4,300  89 

Labourers,  4,034*  d.  at  $2;  carters,  412|  d.  at  $3 .  9,307  50 

Blacksmiths,  271*  d.  at  $2.50;  smith’s  helper,  282  d.  at  $2.25 . 1,313  25 

Caulkers,  33  d.  at  $2.50,  28  d.  at  $3;  gasoline  engine,  17  d.  at  $6 .  209  75 

Pay-lists,  Oct.  10  to  Mar.  30,  1914  ($864.80) — 

Carpenters,  423'h.  at  27c..;  labourers,  2,421  h.  at  22c.;  carters,  1 18J  h.  at  33c .  085  85 

Blacksmith,  351  li.  at  27c.;  smith’s  helper,  351  h.  at  24c .  179  01 

Three  Rivers  Station:  Accounts  ($8,129.81) . 

Collins  Giroux:  rock  elm,  6  in.  x  14  ft.,  4,928  ft.  at  $35 .  172  48 

Hart,  Mrs.  Wm.:  anchorage  for  booms,  12  m.  to  July  31,  1914 .  8  00 

Lariviere,  David:  315  pieces  8-in.  spruce  pilotis,  15,061  lin.  ft.  at  25c.,  331  ft  at  15c.;  2, 399 pieces 
3-in.  white  pine,  60,519  ft.  b.m.  at  $26;  sundry  lumber,  $128;  stone,  3  toise  at  $13;  gasoline 

engine  with  engineer,  re  lie  Caron  pilotis,  Jan.  20  to  30,  1915,  10  d.  at  $6 .  5,615  38 

Marchand,  Zeph.,  fils,  coal:  0-1  tons  stove  at  $7.50,2  tons  smith’s  at  $7,  3-352  gross  tons 

steam  at  $4.75 .  75  67 

Hardware:  E.  M.  Beaudry,  $30.63;  Labelle  &  Co.,  $8.35;  J.  B.  Loranger,  $1,977.06,  St.  Pierre 

&  Norm  and,  $60.64 . .  2,082  63 

Lumber,  $67.83;  foundry  work,  $29.45;  freight,  $23.40;  firewood,  $20;  sundry,  $34.92 .  175  60 

Cap  aux  Corneilles  ($3,998.80). 

Boom-masters  at  $75:  Feb.  1,  1914,  to  March  31,  1915:  Jos.  Page,  Cyriac  Lymburner,  Fer¬ 
dinand  Brousseau,  3  at  $1,050. . . .  3, 150  00 

Assistant  boom-master  at  $55:  Alfred  Corbin,  April  13-30,  1914,  $33.85;  May-Nov.,  1914,  7  m. 

at  $15 . . . . : . .  418  85 

Corbin,  Mine.  Onesime:  rent  of  house  occupied  by  Cyriac  Lvmburner,  Dec.  1,  1913,  to  Jan.  31, 

1915,  14  m.  at  $10 . .' . \ .  140  00 

Lariviere,  David,  hemlock  timber:  12  x  12  in.,  748  1.  ft.  at  22c.;  10-in.  flatted,  459  1.  ft.  at  17c.  242  59 

St.  Pierre  &  Normand,  Three  Rivers:  sundry  hardware  (bill  of  Feb.  6,  1915) .  47  36 

Les  Gres  ($2,796.87). 

♦ 

Boom-master  at  $75:  Philippe  Gelinas,  Feb.  1,  1914,  to  Mar.  31,  1915,  14  m .  1,050  00 

Assistant  boom-master  at  $67,  Raphael  Lajoie:  April  13-30,  1914,  $41.23;  May-Dec.,  8  m., 

$536;  March  27-31,  1915,  $8.65 .  585  88 

Warden  of  the  house,  at  $45:  Arthur  De3aulniers,  April-March,  12  m . . .  540  00 

Watchman,  Arthur  Desaulniers,  St.  Boniface  de  Shawinigan;  Jan.  1  to  March  31,  1914,  3 

m .  at  $30 .  90  00 

Pay-list, March  1  to  15,  1914;  stretching-booms,  etc.;  boatmen,  26  d.  at  $2.25;  labourers,  110 

‘  d.  at  $2 .  278  50 

Aucoin,  Ed.,  doors  and  windows,  $43.60;  Ottawa  Paint  Works,  paint,  $46.39 .  94  99 

Laperriire,  L.  P.;  rope,  ,550  lb3.  at  20c.;  hardware,  $20.93 .  130  93 

Hardware  $16.66,  sundry,  $9.91 .  ,  26  57 

Shawinigan  Bay  ($1 ,109.20) . 

Boatmen,  95j  d.  at  $2.25;  labourers,  341  d.  at  $2;  painters,  $11;  carters,  $5 .  912  88 

Painting  interior  of  house:  2  men,  18  d.  in  all  at  $2.50 .  45  00 

Hardware  and  paint,  $69.48;  lumber,  $36.47;  smithwork,  $16.05;  3  buoys,  $15;  sundry,  $14.32..  151  32 

Shawinigan  Falls:  Pay-lists. 

Slide-master  at  $60:  Samuel  Bisson,  Feb.  1,  1914,  to  Mar.  31,  1915,  14  m.  at  $60 .  840  00 

Acting  boom-master,  Arthur  Vincent,  March  1  to  5,  1914,  5  d.  at  $3 .  15  00 

Foreman  at  $75:  H.  A.  Larochelle,  Sept.  1  to  28,  1914 . > .  69  23 

Constructing  log-slide,  Feb.  1-13,  1914:  foremen,  19  d.  at  $3,  8  at  $2.75;  labourers,  145)  d.  at  $2; 
handymen,  145J  d.  at  $2.50;  drillmen,  10  d.  at  $2.75,  10  at  $2.50;  blacksmith,  9)  d.  at  $2.75; 
cement-man,  18  d.  at  $2.50;  mechanic,  9J  d.  at  $3;  helper,  91  d.  at  $2.25;  fireman,  41  <1.  at 

$2.25;  night-fireman,  10j  n.  at  $2.25;  carters,  22\  d.  at  $2.50,  31  at  $2.50 .  1,087  78 

Pay-lists,  April  8  to  Aug.  26,  Nov.  2-23,  1914:  handymen,  4,003  h.  at  25c.;  labourers,  9,682  h. 
at  20c.;  carters,  1,295  h.  at  30c.;  smith,  795  h.  at  30c.;  ouvrier-traceur,  Alex.  Boisvert,  355  h. 
at  30e.;  limeur,  354  h.  at  25c.;  chaudronnier,  130  h.  at  40c.;  sundry,  $86.15 .  3,897  30  - 


Carried  forward .  49,133  59 
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St.  Maurice  Uiver  Works:  Maintenance  and  Improvements — Continued.  $  cts. 

Brought  forward . • .  49,133  59 

Shawinigan  Falls:  Pay-lists — Concluded. 

i 

Pay-list,  March  15-31,  1915:  engineer,  150  h.  at  25c.;  firemen,  150  h.  at  25c.;  labourers,  2G0  h. 

at  20c.;  sundry,  $41 .  168  00 

Shawinigan  Falls:  Accounts  ( $16,816.80 ). 

Bell  Telephone  Co.,  Exchange  Service  ($72.45) — 

No.  49,  18  m.  to  March  31,  1915,  at  $20  ay .  30  00 

No.  187,  15  m.  to  March  31,  1915,  at  $24  ay .  30  00 

No. - ,  Oct.  22,  1914,  to  March  31,  1915,  at  $28  ay .  12  45 

Bell  Telephone  Co.:  messages,  $78.32;  construction  of  new  line,  $104.65 .  182  97 

Dufresne  &  Normand,  Shawinigan  Falls  (83,420.22) — 

Merchantable  fir,  No.  1:  12  x  15-in.,  20  to  32  ft.  long,  53,505  ft.  b.m.  at  $43 .  2,300  72 

Cement,  760  sacks  at  47£c.;  empty  sacks,  1.100  at  10c . .  *  471  00 

Coal,  11  tons  at  $9;  iron,  1,990  lb.  at  $2.55;  No.  2  forge,  $25 .  174  75 

Rubber  boots,  6  pr.  at  $5;  2-in.  snatch-block,  $25 .  55  00 

Nuts,  798  lb.  at  6c.;  sundry  hardware,  etc.,  $370.87 .  418  75 

Heroux,  Nap.,  Montreal:  anchor  and  chain,  2,970  lb.  at  34c.;  freight,  $7.17 .  Ill  12 

Shawinigan  Water  and  Power  Co.  ($12,032.59) — 

Construction  of  log-slide,  225  c.  yd.  wet  excavation,  232  c.  yd.  concrete;  coffer-dams,  25c. 
yd.  rock  excavation,  grouting,  etc.,  as  by  details  in  voucher,  $14,909.37;  less  $5,000 

advanced  by  Shawinigan  W.  &  P.  Co .  9, 909  37 

Miscellaneous  items  supplied,  including  rental  of  apparatus,  as  by  details .  823  22 

Garth  Co.:  hand  railing,  to  drawing  No.  7048 .  165  00 

Phoenix  Bridge  and  Iron  Works:  two  steel  gates . . .  675  00 

Weir,  J.  &  R.:  one  set  of  gates-hoists .  460  00 

St.  Arnault,  F.  X.,  Almaville:  ground-rent  for  wintering  booms,  1912-13 .  25  00 

St.  Onge,  J.  H.:  rent  of  house  for  use  of  boom-master,  5  m.  to  Jan.  31,  1915,  at  810 .  50  00 

Thellend,  Ovide,  Labuissoniere:  spruce,  3,725  ft  at  $25;  firewood,  45  cords  at  $3.75;  sand,  39 

c.  yd.  at  $1.40 . • .  316  48 

Cartage:  Jos.  Courteau,  $128.47;  J.  PI.  St.  Onge,  $103.30;  Edmond  Vincent,  $88.88;  sundry, 

$30.18 . .  350  83 

Foundrywork:  Belgo-Canadian  Pulp  and  Paper  Co.,  $112.59;  sundry,  $36.65 .  149  21 

Sinithwork,  $44.80;  labour,  $20;  hardware,  $14.30;  sundry,  $26.80 .  105  90 

Pointe  a  Bernard  ($3,499.21) . 

Boom-master  at  $75 — 

Arthur  Vincent,  Feb.,  1914 . . .  75  00 

Hormidas  St.  Onge:  May  5-31,  $63.46;  11  m.  to  Mar.  31,  $825 .  888  46 

Assistant  boom-masters  at  $55 — 

Jos.  Richard:  April  9-30,  $40.20;  May-Nov.,  7  m.,  $385 .  425  20 

Pierre  Loranger:  April  13-30,  $33.85;  May-Nov.,  7  m.,  8385 .  418  85 

Head  carpenter  at  $75:  H.  A.'Larochelle,  May  15-31,  $38.70;  June  1-Aug.  31,  3  m.,  $225 .  263  70 

Dufresne  &  Normand:  12  x  15-in.  No.  1  merch.  fir,  20  to  32  ft.  long,  16,140  ft  at  $43;  hardware, 

$35.88 .  729  90 

Laurentide  Go.,  timber,  12  to  36  ft.  long:  189  pcs.  flatted,  4,757  l.ft. ;  37  pcs.  square,  615  l.ft; 

total,  5,372  l.ft.  at  12c .  644  64 

Anchorages,  14  at  $2;  cartage  and  freight,  $16.31;  sundry,  $9.15 .  53  46 

Les  I litres  ($470.67). 

Assistant  boom-master  at  $40:  Joseph  Grenier:  April  7-30,  $30.67;  May  1  to  March  31,  11  m., 

$440 . ' .  470  67 

Grand' Merc:  Pay-lists  ($34,071 .85). 

Boom-master:  Jos.  Paquin:  Feb.  1,  1914,  to  Feb.  28,  1915,  13  m.  at  $75 .  975  00 

(  Jerk:  Athanas  Gelinas:  April  1  to  May  15,  1914,  39  week-days  at  $2.25 .  87  75 

Assistant  boom-master  at  $65,  Athanas  Gelinas:  May  15J,  1914,  to  Feb.  28,  1915,  9J-  m .  617  50 

At  Ferry-gap  at  $54:  May  18  to  Sept.  30,  1914:  Adolphe  Clement,  Philippe  Gonneville,  Jos. 

Pratte,  Xav.  St.  Arneault,  4  at  $240.96 .  963  84 

Services  at  St.  Narcis.se:  Ephrem  Grandmaison:  Sept.  27  to  Oct.  31,  1914,  39  week-daysat  S3. .  117  00 

Gauge-reader  at  Grand’Mere:  Joseph  Lavallee:  Jan.  1  to  Dec.  15,  1914;  Jan.  13  to  March  31, 

1915,  366  week-days  at  $1.50 .  549  00 

Pay-lists,  Feb.  2  to  21,  1914:  work  done  at  cribs  5,  7,  9,  12  ($3,442) — 

Foremen,  days'  at  $2.75:  Oct.  Boisvert  18,  Ad.  Clement  12,  Adel.  Giguere  18,  Denis  Lajoie 

18,  A.  Mongrain  18 . 231  00 

Carpenters,  610  d.  at  $2.50;  labourers,  547§  d.  at  $2 . 2,620  00 

Smith, 18  d.  at  $2.50;  carters,  174  d.  at  S3;  teamsters,  6  d.  at  $4 .  591  00 


Carried  forward .  76,840  36 
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St.  Maurice  Kiver  Works:  Maintenance  and  Improvements— Continued.  $  cts. 

Brought  forward .  76,840  36 


Gran  i'Mcrc:  Pay-lists — Concluded. 


Pay-lists,  March  26  to  April  30,  1914:  work  done  at  cribs  5,  7,  9,  12  ($1,382) — 

Foreman,  Adelard  Giguere,  21  d.  at  $2.75 . .  ,57  75 

Carpenters,  25  d.  at  $2.50;  labourers,  454  d.  at  $2 .  970  50 

Smith,  3}  d.  at  $2  50;  carters,  115  d.  at  $3 .  353  75 

Pay-lists,  May  1-June  30,  1914:  stretching  booms,  work  at  aqueduct  and  road,  at  pier,  etc. 

($456.50) — • 

Carpenters,  31  d.  at  $2.50;  labourers,  153  d.  at  $2 .  383  50 

Smith,  17  d.  at  $3;  carters.  6  d.  at  $3;  teamster,  1  d.  at  $4 .  73  00 

Pay-lists,  July  1  to  Sept.  30.  1914:  work  on  cribs  5,  6.  7,  8.  9,  12  ($9,325.50) — 

Foremen,  days  at  $2.75:  Oct.  Boisvert  66,  Alf.  Gelinas  66,  Adel.  Giguere  45,  Armand 

Mongrain  49,  Jean  Sauvageau  37,  Frank  St.  Arnault  48 .  855  25 

Carpenters,  1,504}  d.  at  $2.59;  labourers,  1,706}  d.  at  $2,  78  at  $1.25- .  7,271  75 

Smith,  3  d.  at  $2.50,  72  at  $2.75;  carter's,  331  d.  at  S3 .  1,198  50 

Pay-lists,  Oct.  1,  1914,  to  Jan.  15,  1915:  work  on  cribs  5,  7,  8,  9,  12  ($11,231.25) — 

Foremen,  hours  at  30c.:  Oct.  Boisvert  396,  David  Deschamps  311,  Adel.  Giguere  464, 

Pierre  Thivierge  774 .  583  50 

Rockrnen:  Adel.  Giguere,  306  h.  at  27c.;  Leger  Girard,  468  h.  at  25c .  199  62 

Carpenters,  4,253  h.  at  27c.;  labourers,  28,881  h.  at  23c . 7,498  39 

Teamsters,  117  h.  at  43c.,  1,229  at  44c.;  carters,  6,53S  h.  at  33c .  2, 748  61 

Blacksmith,  Louis  Ploude,  761  h.  at  33c .  251  13 

Pay-lists,  Jan.  16  to  31,  1915  ($1,584.75) — 

Foremen  at  $2.75:  Octave  Boisvert,  13  d.;  David  Deschamps,  12  d .  68  75 

Rockman,  11  d.  at  $2.50;  smith,  12  d.  at  $3;  carpenter,  13  d.  at  $2.50 .  96  00 

Labourers,  504}  d.  at  $2;  carters,  121  d.  at  $3;  teamsters,  12  d.  at  $4 .  1, 420  00 

Pay-lists,  Feb.  1  t.o  Mar.  15,  1915:  work  on  cribs  below  Petites  Piles  Rapids  ($3,239.76)— 

Foreman  at  $2.75:  Octave  Boisvert,  29 \  d.;  David  Deschamps,  32,  d.  .  170  51 

Rockman,  Adel.  Giguere,  29  d.  at  $2.50;  blacksmith,  Ls.  Ploude,  31  d.  at  $3. .  165  50 

Carpenters,  33  d.  at  $2.50;  labourers,  1,162}  d.  at  $2 .  2,407  00 

Carters,  139}  d.  at  S3;  teamsters,  32}  d.  at  $4 .  546  75 


Grand' Ml rc:  Accounts  (823,253.31). 

Beaver  Stove  and  Machine  Co.:  spikes  and  bolts,  4,707  lb.  at  4}e .  211  82 

Bell  Telephone  Co.,  exchange  service  ($94.94) — 

No.  36A:  12  m.  to  March  31,  1915 . 54  00 

No.  36B:  July  3,  1914,  to  March  31,  1915.  at  $28 .  20  94 

No.  107-5:  12  m.  to  March  31,  1915 . 20  00 

Bell  Telephone  Co.:  long  distance  conversations .  116  54 

Carignan,  J.  A.:  3  x  12-in.  hemlock  sheathing,  20,200  ft.  at  $25 .  505  00 

Crete,  Jean  J.:  dynamite,  72  boxes  at  $12.50;  caps,  25  boxes  at  $1.25;  fuse,  3,100  ft.  at  1c .  962  25 

Doucet,  Paul  ($5,902.10)— 

Square  timber,  12  x  12-in.  8,963  1.  ft.  at  20c .  1,792  60 

Flatted  timber,  9,306  1.  ft.  at  15c.,  2,180  ft.  of  10  x  10-in.  at  17c .  1,766  50 

Broken  stone  for  cribs,  160  toise  at  $8;  stone  in  piers,  61  toise  at  $16 .  2,304  00 

Firewood,  2-ft.,  10  cords  at  $3;  stone  for  crib,  18  toise  at  50c .  39  00 

Dufresne  &  Normnnd:  B.C.  fir,  55,650  ft.  b.  m.  at  $43;  cartage,  $48;  unloading,  $10.75 .  2,451  70 

Laurentide  Co.:  spruce,  3.070  ft.  at  $30,  20,500  ft.  of  3-in.  at  $25;  3-in.  hemlock  run,  5,073  ft.  at 

$20;  coal,  20-865  gross  tons  at  $4.50;  sundry,  $6.99 .  806  93 

Marchand,  Zeph.,  fils:  steam  coal,  5S-75  net  tons  at  $4.75;  stove  coal,  2  tons  at  $8 .  295  07 

Paquin,  Joseph,  sundry  outlay .  191  56 

Robert,  J.  A.:  sq.  iron,  7, .509  lb.  at  2}e.;  sundry  hardware,  $262.47 .  450  20 

Flatted  timber,  10  x  10-in.,  49,251  1.  ft.  at  17c.;  square  timber,  12  x  12-in.,  11,022  1.  ft.  at  20c.; 

2-ft.  firewood,  44}  cords  at  $3;  total,  $10,711.32;  paid  as  follows:  Jos.  Auger,  $176.06;  P. 

Boisvert,  $88.91 ;  Wilfrid  Caron,  $57.97;  Win.  Caron,  $35.87;  A.  Desaulniers,  $126.26;  Note 
Domaine,  $1,304.34;  J.  B.  Ch-linas,  $1,541.64;  Origene  Gelinas,  $2,342.23;  Alfred  Lemay, 

*63  94 •  Frs.  Mure,  $2,403.19;  Jos.  Paquin  (milkman),  $191.59;  R.  Rocheleau,  $198.40;  Ed. 

Vallicre,  $2,120.92 . ’. . . . . .  10,711  32 

Stone  for  cribs,  toise  at  50c.:  H.  Berthiaume  32,  P.  Desbiens  30,  Jean  Lemont,  25,  J.  B. 

Ouellette,  35,  Delphis  Ricard  30,  Nazarc  Ricard  232 .  192  00 

Dynamite:  J.  B.  Clement,  4  boxes  at  $13.50:  Jean  Crete,  5  boxes  at  $12 .  114  00 

Lumber,  $54.75;  hardware,  $54.21;  labour,  $43.80;  cartage,  $39.90;  plumbing  831.65;  18-ft.  boat, 

$15;  sundry,  $8.57 .  247  88 


Petites  Piles:  Accounts  ($2,223.67). 


Beaver  Stove  and  Machine  Co.:  bolts  and  spikes,  15,574  lb.  at  4} .  700  85 

Lemont,  Jean,  stone  in  cribs,  125  toise  at  50c . ' .  62  50 

Carried  forward .  128,176  78 
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St.  Maurice  River  Works:  Maintenance  and  Improvements— Continued.  $  cts. 

Brought  f  ard .  128,176  78 

Petites  Piles — Concluded. 


Robert,  .1.  A.  ($1,433.44)— 

Iron,  roun  1,  7,722  lb.  at  2)c.,  1,000  at  3c.,  Oat,  2,000  lb.  at  2)c.,  874  at  3c. 


square,  7,667  lb. 


at  21c 


Pressed  spikes,  ;!  x  7-in.,  4,5  kegs  at  $4.50;  sq.  nuts,  685  lb.  at  7c . 

Dynamite,  6  cases  at  $13,  2  at  $12.50;  smith’s  coal,  SO  sacks  at  75c.  . . 

Peavies:  Pink,  26  at  §1.25;  Boisvert,  28  at  $1 . 

Rope,  664  lb.  at  15c.;  steel,  422  lb.  at  10  .;  sundry  hardware,  $324.40 
Dynamite,  $13;  ground  rent,  $8;  lumber,  $5.88  .< . 


Ste.  Flore ,  Pay-lists  ($27,831 .93). 


493  20 
250  45 
163  00 
60  50 
466  29 
28  88 


Boom-master  at  $75:  Hormidas  Boucher,  Feb.  1,  1914  to  Feb.  28,  1915,  13  m .  975  00 

A  distant  boom-master  at  $50:  Edmond  Vincent,  .Tune  16,  1914  to  Feb.  28,  1915,  8)  m .  425  00 

1  “ay-lists,  Feb.  1  to  21,  1914,  cribs  Nos.  6  and  8  ($1,776.75) — 

Foreman  at  $2.75:  Win.  Gelinas,  18  d.;  Euchariste  Lafrenierc,  18  d.;  Hector  Lescad re,  18  d.  148  50 

Carpenters,  300)-  d.  at  $2.50;  labourers,  292  d.  at  $2,  35  d.  at  $1.50 .  1,387  75 

Blacksmith,  17  d.  at  $2.50;  carters,  66  d.  at  $3 . * .  240  50 

Pay-lists,  Mar.  26-April  8,  April  16-June  30,  1914:  labourers,  383)  d.  at  $2;  carters,  31)  cl.  at  $3  870  50 

Pay-lists,  April  1  to  7,  1914,  Ste.  Flore  and  Les  Plaines:  carpenters,  6  d.  at  $2.75,  67-2  at  $2.50; 

labourers,  120  d.  at  $2;  carters,  167)  d.  at  $3 . .  927  75 

Pay-lists,  July  1-Oct.  15,  1914,  cribs  No.  1  at  Ste.  Flore  and  Les  Plaines  ($3,016.38) — 

Foreman  carpenter,  Xavier  Vincent,  78 )  d.  at  $2.75 . . .  215  88 

Carpenters,  960)  d.  at  $2.50;  labourers,  91  d.  at  $2 .  2,583  25 

Blacksmith,  51)  d.  at  $2.50;  carters,  29)  d.  at  $3 .  217  25 

Pay-lists,  Aug.  16-Oct.  15,  1914,  cribs  No.  1  at  Ste.  Flore  and  Les  Plaines  ($1,637.13) — 

.  Stone-foreman,  Hector  Lescadre,  51)  d.  at  82.75 .  141  63 

Labourers,  705  d.  at  $2;  carters,  28)  d.  at  $3 .  1,495  50 

Pay-lists,  Oct.  16,  1914  to  Jan.  15,  1915,  cribs  Nos.  5,  6,  8  ($9,591.92) — 

Foremen,  h.  at  30c.:  Euchariste  Lafreniere,  396;  Oncsime  Lafrenierc,  207;  Hector  Lescadre, 

649;  Desire  Villeneuvc,  189;  Xavier  Vincent,  396 .  551  10 

Carpenters,  6,931  h.  at  27c.;  labourers,  23,313  h.  at  22c .  7,000  23 

Smiths,  774  h.  at  27c.;  teamsters,  308  h.  at  55c.;  carters,  5,037  h.  at  33c .  2,040  59 

Pay-lists,  Jan.  16  to  Mar.  6,  1915,  cribs  Nos.  2  and  3  ($2,019.75) — 

Foreman  carpenters  at  $2.75:  Euchariste  Lafreniere,  33  d.;  Desire  Villeneuve,  33  d .  181  50 

Carpenters,  696)  d.  at  $2.50;  labourers,  6  d.  at  $2 .  1,753  25 

Smith,  16  d.  at  $2.50;  carters,  15  d.  at  $3 . 85  00 

Pay-lists,  Jan.  16  to  Feb.  28,  1915,  carting  stone  for  cribs — 

Teamsters,  72)  d.  at  $5;  carters,  1,026)  d.  at  $3 .  3,442  00 

Pay-lists,  Jan.  16  to  Feb.  11,  1915,  constructing  cribs  Nos.  2  and  3,  and  getting  stone — 

Foreman  for  stone,  Hector  Lescadre,  21  d.  at  $2.75 .  57  75 

Labourers,  437  d.  at  $2;  blacksmith,  28  d.  at  $2.50 .  944  00 

Pay-lists,  Jan.  16  to  Feb.  28,  1915,  putting  stone  into  piers — 

Foremen  for  stone,  at  $2.75:  Oncsime  Lafreniere,  27  d.;  Xavier  Vincent,  33  d .  165  00 

Labourers,  991 )  d.  at  $2 . .. .  1 , 983  00 


Ste.  Flore,  Accounts  ($12, 243.01). 

Auger,  Jos.:  12-in.  sq.  timber,  1,545  1.  ft.  at  20c.;  flatted  timber,  2,153  1.  ft.  at  17c.;  timber 

for  scow,  1,399  ft.  at  $40;  sundry,  $13 . . 

B-?llemare,  Thos.:  T.  and  G.  spruce,  2,000  ft.  at  $30;  clapboards,  1, 200  ft.  at  $30;  sundry, $39. 99 

Bourassa,  Jos.,  3-in.  deals:  good  spruce,  17,630  ft.  at  $20;  D-2-S,  3,000  ft.  at  $29 . 

Brouillette,  Jos.,  Les  Plaines,  voucher  not  at  hand,  Dec. *23,  1915 . 

Deschene,  Nazaire:  12  x  12  sq.  timber,  223  1.  ft.  at  20c.;  10-in.  flatted,  1,087  1.  ft.  at  17c.;  dyna¬ 
mite,  3  cases  at  $15;  |  x  22-in.  bolts,  400  at  20c.;  drill  steel,  288  lb.  at  13c.;  hardware, 

£191  gg 

Lafreniere,  Ls.:  12  x  12  sq.  timber,  1,290  1.  ft.  at  20c.;  loUn.  flatted,  2,129  i.  ft.  at  17c.;  stone 

for  cribs,  436  toise  at  50c.;  sundry,  $24.90 . . 

Lafreniere,  William:  round  timber  for  crib  flooring,  3,025  1.  ft.  at  5c.;  horse  hire,  $5 . 

Loranger,  J.  B.:  dynamite,  15  cases  at  $12.50;  hardware,  $20.15 . 

Marcotte,  Treffle,  ($3, 302.27) — 

Timber:  12  x  12-in.  sq.,  1,149  1.  ft.  at  20c.;  flatted,  1,423  1.  ft.  at  17c . 

Lumber,  12,940  ft.  at  $25;  rope.  151  lbs.  at  16c.,  265  lbs.  at  18c . 

Iron:  square,  19,485  lb.  at  3c.;  flat,  907  lb.  at  4c.;  f-in.,  2,327  lb.  at  2)c . 

Spikes:  1  x  1.5-in.,  3,000  at  3c.,  3,850  at  3)c.;  \  x  4-in.,  1,046  lb.  at  4c. ;  x  7-in.,  2,393  lb. 

at  4)c . 

Bolts,  1-in.:  22-in.  long,  1,150  at  20c.;  22  to  25-in.  long,  875  at  22c . 

Dynamite:  6  cases  at  $14,  3  at  $18,  18  at  $15,  15  at  $12.50 . 

Peavies,  38  at  $1 .35;  coal,  33  sacks  at  95c . 

Winch,  $40;  sundry  hardware,  $230  26;  less  $7  short  paid . 


743  97 
135  99 
529  00 
70  00 


513  21 

862  83 
156  25 
207  65 


471  71 
395  36 
679  01 

392  28 
422  50 
595  50 
82  65 
263  26 


Garried  forward 


163,930  20 


PUBLIC  WORKS  DEPART  .UR  XT:  EXPE.XDITURE 


V  —363 


SESSIONAL  PAPER  No.  1 


St.  Maurice  River  Works:  Maintenance  and  Improvements — Continued.  $  cts. 

Brought  forward . ! .  163,990  20 

Ste.  Flore,  Accounts — Concluded. 


Melancon,  Arsene:  spikes,  18  to  20-in.  long,  1,750  lb.  at  4c . 

Robert,  J.  A.:  sundry  hardware,  $242.16;  duplicate  payment  to  be  refunded,  $29.10 . 

Timber.  12  x  12  square,  7,958  1.  ft.  at  20e.;  timber,  10  x  10  flatted,  18,669  l.ft.  at  17e.;  total, 
$4,  . 6). 36;  paid  as  follows:  Ls.  Bellemare,  $175.04;  Nap.  Blais,  Sill. 60;  Philias  Boisvert, 
$338.79;  Gedeon  Caron,  $390.42;  Wilfrid  Caron.  $341 .84;  Wm.  Caron,  $355.63;  Alf.  Desaul- 
niers,  $122.31;  Arsene  Desaulniers,  $267.96;  Ed.  Gelinas,  $191.84;  ,J.  B.  Gelinas,  $538.22; 
Legcr  Girard,  $281.64;  Ed.  Grenier,  $540.35;  Denis  Lajoie,  $206.15;  Alf.  Lemav,  $274.96; 
Cleophas  St.  Onge,  859.93;  Albert  Vincent,  $193.27;  Jos.  Vincent,  $345.42;  Nap.  \  invent, 

$29.99 . '. . . . . 

Stone  for  cribs,  toises  at  50c.:  Hercule  Berthiaume,  72;  Aug.  Bourassa,  23 . 

Lumber:  Dupont  &  Frere,  $37.65;  Edm.  Leblanc,  $39.08;  Arthur  Vincent,  $46;  sundry,  $94.89 

Smithwork:  J.  A.  Doucet,  $89.15;  Ad.  Gelinas,  $22.45;  sundry,  $23.35 . 

Cartage:  Onesime  Lafreniere,  $33;  sundry,  $39 . 

Dynamite,  $39.80;  forge-bellows,  $25;  team  hire,  $25;  sundry,  $55.35 . 


70  00 
271  26 


4,765  36 
47  50 
217  62 
134  95 
72  00 
145  15 


Grandes  Piles,  Pay-lists  ($30,150.72) . 


Boom-master,  Alphonse  Doucet,  Feb.  1,  1914  to  Mar.  31,  1915,  14  m.  at  $75 . 

Assistant  boom-master,  Jos.  Rhcault:  May  19-31,  1914,  $32.31;  June  1,  1914  to  Mar.  31,  1915, 

10  m.  at  $70 . . 

Night  watchman,  Oscar  Desaulniers,  Jan.  1  to  Mar.  31,  1915,  3  m.  at  $45 . 

Inspector  of  tools  and  property  at  St.  Narcisse,  Ephrem  Grandmaison,  Nov.  1,*1914  to  Mar. 

31,  1915,  5  m.  at  $75 . 

1914,  Jan.  29-Feb.  21,  Mar.  27-April  21:  crib  No.  1:  foreman,  IV.  Deschenes  ($2,021  50) — 

Carpenters,  1421  d.  at  $2.70,  131  d.  at  $2.50;  rockmen,  52  §  d.  at  $2.50 . 

Labourers,  318|  d.  at  $2;  blacksmith,  38  d.  at  $2.50 . 

Carters:  one  horse,  82  d.  at  $3;  team,  40  d.  at  $5 . • . 

1914,  Feb.  2-21,  Mar.  27-31:  cribs  No.  1,  Ste.  Flore  and  Les  Plaines  ($3,094.19) — 

Carpenters,  24}  d.  at  $2.75,  208 J  d.  at  $2.50;  labourers,  727  d.  at  $2 . 

Carters:  one  horse,  314j  d.  at  $3;  team,  21|  d.  at  $5 . 

1914,  April  9  to  May  20:  freeing  and  stretching  booms  ($990.24) — 

Carpenters,  34 1  d.  at  $2.75,  180f  d.  at  $2.50 . 

Teams,  14*  d.  at  $5;  labourers,  185£  d.  at  $2 —  . . . . . ., . 

1914,  July  21-31:  construction  of  cribs  at  Grandes  Piles:  foreman,  T.  Gelinas  ($250.67) — 

Captain,  Thos.  Gelinas,  11  d.  at  $2.58;  foreman,  Narc  Benoit,  11  d.  at  $1 .94 . 

Cooks,  $24.86;  smith,  11  d.  at  $1.68;  rockman,  11  d.  at  SI. 45;  5  snowman,  $62.15;  3  sailors, 

$32.01;  carpenters,  19  d.  at  $2.50 . . 

1914,  July  16  to  Oct.  15:  wharf  at  St.  Jftcques:  10  piers,  rock  work,  etc.  ($6,318.75) — 

Carpenters,  1,296  d.  at  $2.50;  labour,  1, 280V  d.  at  $2;  rockman,  32  d.  at  $2.50 . 

Carters:  horse,  44*  d.  at  $3;  team,  61  d.  at  $5. . 

1914,  Oct.  16  to  Jan.  15,  1915:  crib  No.  3,  Ste.  Flore:  slides  at  St.  Jacques,  sundry  cribs, 

stone  ($8,938.81) — 

Carpenters,  8,461  h.  at  27c.;  labourers,  18,663  h.  at  22c . 

Carters:  horse,  5,826  h.  at  33c.;  team,  1,136  h.  at  55c . 

1915,  Jan.  16  to  Mar.  31:  stone,  cribs  1  and  2,  St.  Jacques;  anchor  pi  ts  ($6,244.25) — 

Carpenters,  652V  d.  at  $2.50;  labour,  1 , 433 J  d.  at  $2;  less  $11 .50  short  paid . 

Carters:  horse,  *479  d.  at  $3;  team,  62  d.  at  $5 . 


1,050  00 

732  31 
135  00 

375  00 


843  50 
732  00 
446  00 

2,042  69 
1,051  50 

546  74 
443  50 

49  72 


200  95 

5,881  00 
437  75 


6,391  43 
2,547  38 

4,497  25 
1,747  00 


Grandes  Piles  (St.  Jacques  des  Piles),  Accounts  ($37,304-17) . 

Bellemare,  Adilon:  stone  in  cribs  above  fall,  15  toise  at  $16;  15  x  15-in.  x  13-ft.  posts  for  nibs, 

26  at  $7 . . . 

Bellemare,  Tel,  timber:  12  x  12-in.,  240  ft.  at  20c.;  10-in.  flat,  1,400  ft.  at  15c . 

Bell  Telephone  Co.,  Grandes  Piles  ($204.02) — 

Phones  2,  5  and  8,  12  m.  to  Mar.  31,  1915 . 

Phono  5,  3  m.  to  Dec.  31,  1913,  $6;  messages,  $134  02 . 

Boudreault,  J.  II.  ($3,937.81) — 

Iron:  round,  80,874  lb.  at  $2.50;  flat,  15,036  lb.  at  $2.50,  2,349  lb.  at  $2  05 . 

Manilla  rope,  1,019  lb.  at  18c. ;  double  fuse,  46  pkgs.  at  $1.10 . 

Spikes,  18  kegs  at  $4.25;  sq.  nuts,  9,200  lb.  at  10c.;  hardware,  $247.27 . 

Crete.  J.  J.:  coal,  29  tons  at  $5;  dynamite,  4  boxes  at  $12.50;  sundry,  $32.10 . 

Desilets,  Nestor,  175  pieces  flatted  timber,  4,502  ft.  at  15c . 

Doucet,  Edmond  ($4,621.04) — 

Hemlock,  63,993  ft.  at  $30;  pine,  8,000  ft.  at  $35,  2,500  at  $50 . 

Round  crib  flooring,  6,338  ft.  at  5c.;  hemlock  and  pine  deal,  13,500  ft.  at  $40 . 

Spruce.  10-in.  flat,  16  to  39  ft.,  6,266  ft.  at  15c.;  40  to  51  ft.,  1,505  at  19c. . 

Slone  for  cribs:  at  Les  Plaines,  179  toise  at  50c.;  above  fall,  6V  toise  delivered  at  $16 . 

Stone-boats,  4  at  $5 . 


422  00 
258  00 

61  00 
140  02 

2,469  02 
234  02 
1,243  77 
227  10 
675  30 

2,324  79 
856  90 
1,225  5 
193  50 
20  00 


Carried  forward 


210,210  03 


V — 264 


AIDITOR  (JESERAL'S  REPORT,  101'rWlo 


6  GEORGE  V,  A.  1916 


St.  Maurice  Liur  Works:  Maintenance  and  Improvements— Continued.  §  cts. 

Biou;  ht  forward .  210,210  03 

Vra tides  Piles  {St.  Jacques  dcs  Piles),  Accounts — Concluded. 


Doueet,  J.  Art  ($5,803.35) — 

Pine,  5,444  ft.  at  $35;  T.  and  G.  spruce,  1,500  ft.  at  $30:  sun  Iry  smithwork,  $1, 199.91 - 

Making  spikes,  9,537  at  10c.:  washers,  holed  at  forge,  4,499  at  5c . 

Bolts  forged,  3,927  at  25c.;  fitting  bolts  with  nuts,  3,927  at  20c . 

Cutting  bolts,  1,002  at  15c.;  fitting  both  ends  with  nuts,  1,002  at  40c . 

Washers,  2,265  at  20c.;  nuts,  2,090  at  20c . 

Doueet,  Paul,  ($6,964.15) — 

Timber:  10-inch  flatted,  24,813  ft.  at  15c.,  12  x  12-in.,  15,216  ft.  at  20c.. . 

Stone  for  cribs,  230  toise  at  50c.;  stone  for  wing  at  Petites  Piles,  104  toise  at  $8 . 

Garceau,  Geo.,  10-in.  flat  timber:  36-37  ft.  long,  145  ft.  at  15c.;  41-59  ft.  long,  612  ft.  at  19c... 

Gelinas,  Adelard,  spikes  and  sundry  smithwork . . 

Lambert,  Antoine:  10  x  67  ft.  scow  for  stone,  $300;  2-jn.  deals,  1,175  ft.  at  $24 . 

Lewis  Bros.:  1-in.  B.B.B.  dredge-chain,  36,000  lb.  at  $4.10:  freight,  36,060  lb.  at  27c.,  $97:36. 

Marchand.  Zeph.,  fils:  steam  coal,  119-646  net  tons  at  $4.75 . 

Pelletier,  Mine.  T.:  boarding  men,  53  d.  at  $1.00 . 

Spargo,  Geo.:  463  pieces  of  12  x  16-in.  B.C.  fir,  20  to  30  ft.  long,  205, 96S  ft.  b.m.at  $10 . 

Thi ifault,  T.:  dynamite,  1  case  at  $15,  20' at  $13;  paint,  10  gal.  at  $2.59;  sundry  hardware, 


$342.91 . . . . . . . . . . . . 

Trutlel,  Aime:  stone" for  cribs,  67  toise  at  50c.,  2)  toise  delivered  at  $16 . -. . 

Veillet,  Geo.:  10-in.  flatted  spruce,  3,014  ft.  of  18  to  38  ft.  long  at  15c.,  457  ft.  of  43  to  49  ft.  long 

at  19c.;  5-in.  timber,  598  ft.  at  5c . . . 

Stone  delivered  in  piers  above  falls,  toise  at  $16:  B.  Beaulieu  10,  C.  Beaulieu  11,  Fred  Benoit  6, 
E.  Delangis  8,  Alf.  Dion  $4,  Phil.  Doueet  15,  Nap.  Gauthier  11,  Tel.  Gauthier  4),  Paul 

Gonville  12,  Brien  Lessieur  10,  Jeremie  Vincent  9 . 

Hardware:  Jos.  Beland,  864.42;  sundry,  $68.21 . 

Lumber,  $58.28,  unloading  crane  $33,  sundry  $96.26 . 


1,435  45 
1,178  65 
1,76 7  15 
551  10 
871  00 


6,765  15 
199  00 
138  03 
286  06 
328  20 
1,575  82 
568  36 
84  80 
8,238  72 

642  91 
73  5' 

•538  ?A 


1  456  00 
132  63 
187  54 


St.  Jean  dcs  Piles:  Pay-lists  {St , 21  J. 39). 


Foreman  at  $75:  Wilfrid  Deschenes,  Jan.  1  to  May  31,  Nov.  1-Dec.  31,  1914,  7  1  y .  525  00 

Caretaker  at  $40:  Honore  Thibault,  Aug.  1-Nov.  30,  1914,  4  in .  160  00 

Caretaker  at  $45:  Oscar  Desaulniers,  Dec.,  1914 .  45  00 

Work  on  tug  Annette:  carpenters,  39  d.  at  $2.70,  48  d.  at  $2.50,  472)  h.  at  30c  ;  caulker,  15  d.  at 

$2.70;  boiler-maker,  4  d.  at  $4;  helper,  2  d.  at  $2;  blacksmith,  153  h.  hv  28c.;  cab  hire,  $14  484  39 


St.  Jean  dcs  Piles:  Accounts  {$7 ,211 .66). 

Beland,  Jos.:  dynamite,  2  cases  at  $15,  2  at  $13.50;  hardware,  $78.38 .  135  38 

CarbonneaU,  C.,  18-ft.  Verehercs  chaloupe. . .  18  00 

Consumers’  Cordage  Co.,  rope:  533  lb.  of  1-in.  at  $13.47,  100  lb.  of  -)-in  at  $13.97 .  85  76 

Gelinas,  Adelard,  blacksmith  ($2,004.06) — 

Making:  bolts,  1,965  at  25c.;  spikes,  3,080  at  10c .  799  25 

Spikes,  3,051,  12,295  lb.  at  22c.;  1,959  bolts,  10,540  lb.  at  2)c .  570  89 

Nuts,  1,701,  1,275  lb.  at  10c.;  fitting  nuts,  1,959  at  10c . 323  40 

Firewood,  2-ft.,  25  cords  at  $2.50;  sundry  smithwork,  $248.02 .  310  52 

Marchand,  Zeph.,  fils:  steam  coal,  137-45  net  tons  at  $4.75 .  652  96 

Ottawa  Paint  Works:  mixed  paint  at  85c.,  200  gal.  khaki,  50  gal.  terra  cotta;  boiled  oil,  43  gal. 

at  60c.;  white  lead,  100  lb.,  $7.65 .  245  95 

Villeinure  5c  frere:  spruce  lumber,  5,863  ft.  B.M.  at  $30 .  175  88 

Flatted  timber,  10-in.:  under  40-ft.  long,  19,421  1.  ft.  at  15c.;  40-ft.  and  over,  3,339  1.  ft.  at  19c.; 

12  x  12  square  timber,  1,210  1.  ft.  at  20c.;  total,  $3,789.56;  paid  as  follows:  Beloni  Aubrey, 

$104.27;  Porromee  Beaulieu,  $80.70;  Calixte  Beaulieu,  $123.56;  Henry  Bellemare,  $83.59; 

Odilon  Bellemare,  $128.09;  Tel.  Bellemare,  $131.15;  Euch.  Desaulniers,  $133.05;  Albert 
Deschenes,  $131.51 ;  Paul  Doueet,  $1,874.88;  Phil.  Garceau,  $124.90;  Pierre  Gauthier,  $50.55, 

Edmond Houde,  $153.63;  Donat  Lajoie,  $131.33;  Cyprien  Lessieur,  $122.22;  Simon  Sylves- 

tre,  $294.23;  Aime  Trudel,  $121.90 .  3,  789  56 

Oil,  $29.26;  hardware,  $20.27;  lumber,  $22.04;  suet,  $15.52;  sundry,  $17.08 .  104  17 


Pointc  u  Madeleine:  Pay-lists  {$534.86). 


Watchman,  Honore  Thibault:  Feb.  1  to  July  31,  1914,  Dec.  1,  1914,  to  March  31,  1915,  10  m. 

at  $10 . .  400  00 

Pa v- list,  May  11  to  31,  1914:  carpenters,  14  d.  at  $2.70,  28  at  $2.50;  labour,  16  d.  at  $2;  sundry, 

$32.90 . . . . .  172  70 

Pay-lists,  July  7  to  Oct.  15,  1914:  foreman,  Wilfrid  Deschenes,  July  1-Sept.  30,  3  m.  at  $75; 
blacksmith,  Donat  Gelinas,  62  d.  at  $2.50;  night  watchman,  Oscar  Dosluuriers,  93  n.  at 
$1.50;  carp  -liters,  220  d.  at  $2.70,  861)  d.  at  $2.50;  labourers,  481)  d.  at  $2;  miner,  29  d.  at 

$2.50;  single  team,  43?  d.  at  $3;  double  team,  22}  d.  at  35 .  4,553  16 

Pay-list,  March  17  to  31,  1915:  labour,  98  d.  at  $2;  carter,  7  d.  at  S3 .  217  00 

>  _ _ _ _ 

Carried  forward .  251,027  84 
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St.  Maurice  River  Works:  Maintenance  and  Improvements— Continued.  ota. 

Brought  forward .  251,027  S4 

Pointe  a  Madeleine:  Accounts  (8467.32). 

Beausojour,  Letourneau  Co.:  repairing  Govt,  house  at  Pte.  a  Madeleine .  45  35 

Boland,  Jos.:  Paroid  paper,  16  rolls  at  S3;  hardware,  $98.43 . 140  43 

Bellemare,  Odelon,  St.  Jean  des  Piles:  crib-flooring,  5-in.,  25  ft.  long,  3,194  1.  ft.  at  5c .  159  70 

Garceau,  Geo.:  firewood  (bois franc),  25  cords  at  $2.75 . OS  75 

Stone,  $22.50;  firewood,  $14.88;  hardware,  $9.71 . 47  09 

Sundry  Stations  (8846.95). 

La  Tuque:  Pierre  Potvin,  services  rendered  on  the  booms,  May  1  to  Nov.  30,  1914,  183  week¬ 
days  at  $2;  postage,  $1.88  .  367  $8 

Mekinak:  Joseph  Parent,  Oct.  1,  1913,  to  Nov.  30,  1914,  426  daily  gauge- readings  at  25c.,  $106.50; 

postage,  65c .  407  15 

Grand  Anse:  Joseph  Blackburn,  gauge-reader,  1914,  Aug.  1-18,  Sept.  6-Oct.  31:  73  readings  at 

25c. ;  postage,  75c - - - ; . . . .  1 9  00 

RapidcManigance:  Gregoire  Giguere,  Sept.  1-Oct.  20, 1914;  gauge-readings,  50  at  25c.;  postage, 

50c . . . ....' .  .  13  00 

St.  Maurice  River  Boom  and  Driving  Co.,  labour  furnished  at  different  points:  1913,  1,025  h. 

at  20c.;  May,  1914,  $101.32 .  306  32 

Pontoons:  caretakers,  Dec.  1, 1913,  to  May  18,  1914:  Grand  Anse,  A.  Chandonais,  $10;  Riviere 

aux  Rats,  Jos.  Dontigny,  $10 . .  20  00 

Aids  to  navigation:  Smithwork,  $7.60,  anchorages,  $6.00 .  13  60 

Alligator  No.  1:  At  Grand  Mere  (81 ,931 .89). 

Pay-lists,  Feb.  1  to  April  30,  1914  ($245.79)— 

Captain,  Adelard  Thiffault,  at  $50,  Feb.-Mar.,  $100,  April,  $65 . _ . ■  165  00 

Engineer  at  $55,  Max.  Boisvert,  21  d.  in  April,  $44.42;  stoker  at  $45,  Arthur  Boisvert,  21  d. 

in  April,  $36.37 .  80  79 

Day  watchman  at  $40:  Henri  Thiffault,  June  27  to  July  12,  1914 .  20  67 

Pay-lists,  July  16  to  Nov.  15,  1914  ($657.33) — 

Captain  at  $65,  Elzear  Grenier .  258  95 

Engineer  at  $55,  Henri  Lesieur,  $219.11 ;  stoker  at  $45,  Wilbrod  Laforme,  $179.27 .  398  38 

Watchman  at  $50:  Elzear  Grenier,  Nov.  16,  1914,  to  March  31,  1915 .  225  00 

Bourassa,  Augustin,  Ste.  Flore:  services  on  Alligator  No.  1  at  Grand  Mere,  Oct.  26-31,  1913, 

5  d.  at  $55  a  month,  $10.19;  cab,  $3 . 13  19 

Boarding  crew  of  Alligator  at  50c.  a  day:  Adelard  Thiffault,  $122;  Elzear  Grenier,  $159 .  281  00 

Marchand,  Zeph.,  fils:  steam  coal,  26  net  tons  at  $4.75 .  123  50 

Hardware,  etc.:  Beaver  Stove  and  Machinery  Co.,  $162.84;  J.  A.  Robert,  $128.06;  T. 

Thiffault,  $55.41 . 346  31 

Smithwork,  $10.10;  unloading  coal,  $9 .  19  10 

Alligator  No.  2:  At  Shawinigan  Falls  (82,550.77). 

Captain  at  $65:  JosephVeilleux,  April  1-Nov.  30,  1914 .  520  00 

Watchman  at  $50:  JosephVeilleux,  Feb.  1-March  31,  1914,  Dec.  1,  1914-March  14,  1915 .  272  58 

Conductor  at  $65:  Joseph  Veilleux,  March  15-31,  1915 .  35  65 

Engineer  at  $55:  Ferdinand  Daigle,  April  19  (1.,  $40.19;  May-Nov.,  7  m.,  $385 .  425  19 

Stoker  at  $45:  Isidore  St.  Onge,  April  20  d.,  $34.62,  May-Nov.,  7  m.,  $315 .  349  62 

NDht  watchman  at  $50:  Ed.  Pelletier,  April  13-July  22,  $165.48;  Thos.  Loranger,  July  23-Nov. 

'30,  $214.52 . 380  00 

Boarding  men  at  50c.  a  day,  paid  to  Capt.  Jos.  Veilleux .  162  00 

Dufresne  &  -Normand:  coal,  44-7  net  tons  at  $5:  hardware,  $76.31 .  299  SI 

Hardware,  $50.40;  foundry  work,  $45.20;  sundry,  $10.12 .  105  72 

Alligator  No.  3:  At  Three  Rivers  and  Grandes  Piles  (33,331 .63). 

Captain  at  $65,  Adelard  Thiffault,  May  1  to  Nov.  21,  1914 .  43,5  50 

Watchman  at  $50,  Adelard  Thiffault,  Nov.  22,  1914  to  Mar.  31,  1915 .  215  00 

Engineer  at  $55,  Maxime  Boisvert,  May  1  to  Nov.  21,  1914 .  368  50 

Stoker  at  $45,  Arthur  Boisvert,  May  1  to  Nov.  21,  1914 .  301  50 

Ni'dit  watchman  at  $40:  Henri  Thiffault,  June  27-July  13,  1914,  $21.33;  Armand  Desilets, 

"July  1-Nov.  21,  $1SS . . . . . .r .  209  33 

Board  of  men:  at  $15  a  m.,  June-Julv,  $120;  at  50c.  a  d.,  Aug.  1-Nov.  15,  $214;  paid  to  Capt. 

Adelard  Thiffault . . . _ . . . : .  334  00 

Thiffault,  Capt.  Adelard,  freight  paid  for  transportation  of  Alligator  No.  3,  from  Three  Rivers 

to  Grandes  Piles,  on  two  flat  cars,  June  27,  1914 .  60  90 

Lumber,  David  Larivicre,  $817.38;  hardware,  T.  Thiffault,  $205.36 .  1,022  74 

Foundry  and  smithwork:  Bellefcuille  Si  Frere,  $164.13;  J.  A.  Doucet,  $77.90;  Chs.  Hamelin, 

6  Soi,  $93.70 .  335  73 

Duck,  115J  yd.  at  30c. ,  $34.58;  sundry,  $13.85 .  48  43 


Carried  forward .  200,156  20 


\ 
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St.  Maurice  River  Works:  Maintenance  and  Improvements— Continued.  $  cts. 

Brought  forward .  260,156  20 

Alligator  No.  J:  At  Grandes  Piles  ($2,687.82). 

Captain,  Ernest  Belanger:  at  $50,  Feb.-Mar..  1914.  $100;  at  ?65,  Apr.  1-Xov.  19,  1914,  $496.16  596  16 

Engineer  at  $55,  Henri  Veillet,  Apr.  1-Xov.  19,  1914 .  419  83 

Stoker  at  $45,  Georges  Mongrain:  Apr.,  22  d.,  $38.08;  May  1-Xov.  19,  $298.50 .  336  58 

Sailor  at  $40,  Alfred  Mongrain:  Apr.  28-30,  $4:  May-June,  $80 .  84  00 

Xight  watchman  at  $40:  Arm  and  Desilets,  Apr.  6-June  30,  $113.33;  Alfred  Mongrain,  July  1- 

Nov.  19,  $185.33 .  298  66 

Watchman  at  $50, -Ernest  Dclangis,  Nov.  20,  1914-Mar.  31,  1915 .  218  33 

Board  of  men  at  50c.  a  d.,  Apr.  1-Xov.  15,  $458,  less  $2;  paid  to  Capt.  Adelard  Thiffault .  456  00 

Hardware:  ,T.  H.  Boudreault,  $29.49;  T.  Thiffault,  $160.95  .  190  44 

Foundry  and  smithwork:  Beaver  Stove  Co.,  $23.30;  J.  A.  Doucet,  $61.30 . 84  60 

Cartage,  $2;  postage,  $1.22 . . : .  3  22 

Alligator  No.  5:  At  Three  Rivers  ($3,078.72). 

/. 

Captain  at  $65,  Joseph  Giroux:'  Apr.  1-Xov.  30.  1914,  8  m .  520  00 

Watchman  at  $50,  Joseph  Giroux:  Feb.  1-Mar.  31,  1914,  Jan.  1-Mar.  10,  1915 .  216  13 

Conductor  at  $65,  Joseph  Giroux:  Mar.  11-31,  1915 . 44  03 

Engineer  at  $55,  Jean  Samson:  Apr.,  23  d.,  348.05;  May-Nov.,  7  m.,  $385 .  433  65 

Stoker  at  $45,  Albc  Verrette,  $320.20;  night  watchman  at  $50,  Frs.  Corbin,  Apr.  7-Xov.  30, 

$390 . 710  20 

Repairs  to  Alligator,  Dec.  1-15,  1914:  foreman,  Joseph  Giroux,  £  m.  at  $65,  $32.50;  watchman, 

Frs.  Corbin*,  \  m.  at  $50,  $25;  carpenter,  12  d.  at  $2.75;  labourers,  59  d.  at  $2 .  208  50 

Repairs  to  Alligator,  Mar.  10-31,  1915:  engineer,  Jean  Samson,  19  d.  at  $2.75;  labourers,  76  d.  - 

at  $2 . 204  25 

Boarding  men,  Aug.  1-Xov.  18:  110  d.  at  59o;  paid  to  Capt.  Jos.  Giroux .  165  00 

Bellefeuille  A  Frere,  foundry  work,  etc .  158  48 

Marchand,  Zeph.,  fils:  steam  coal,  40  net  tons  at  $4.75 .  190  00 

Vezina,  J.  A.:  64  x  84-in.  wool  blankets,  3  pr.  at  $7;  mattresses,  4  at  $5;  sundry,  $15.50 .  56  50 

Hardware:  J.  B.  Loranger,  $124.01;  sundry,  $16.02 .  140  03 

Lumber,  $21.95;  splicing  wires,  $10 .  31  95 

Alligators:  Generally. 

Drummond,  McColl  &  Co.:  galvanized  plow-steel  rope,  f-in.  diam.,  for  alligator  use,  5,000 

ft.  at  $6.30,  $315;  thimble,  $1.25;  reel,  $3.50 . . .  319  75 

Lafontaine,  ,J.  A.,  Grandes  Piles:  use  of  two  wharves  at  village  of  Grandes  Piles,  for  tug  Alli¬ 
gator,  loading  fuel  and  freight,  etc.,  from  May  1  to  Nov.  30,  1914 .  15  00 

Dredge  No.  122:  “ St .  Maurice":  At  Grandes  Piles. 

Captain  at  $80,  W.  Genereux:  June  1  to  Nov.  ,30,  1915 .  480  00 

Watchman:  Capt.  W.  Genereux,  Apr. -May,  Dec.-Mar.,  6  m.  at  $50 .  300  00 

Watchman  at  $1.50:  Oscar  Desaulniers,  Nov.,  30  d . • .  45  00 

Engineer  at  $55,  Arthur  DumonT:  June  16  to  Nov.  6,  1914 .  254  83 

Fireman,  Geo.  Girard:  at  $40,  June  16-Oct.  31,  $180;  Nov.,  231  h.  at  27c.;  bonus,  $9.07 .  252  25 

Crankman,  Adelard  Belanger:  at  $40,  July  1-Oct.  31,  $160;  bonus,  $9.07 .  169  07 

Sailors  at  $35:  Adelard  Belanger,  $17.50;  Pierre  Bourassa,  $166.57;  Albert  Cloutier,  $166.57; 

Louis  Fortier,  $168.32 .  518  96 

Cook  at  $40,  Wilfrid  Thiffault:  June  16  to  Oet.  30,  1914 .  180  00 

Boarding  men  at  50c.  a  d.:  June  16  to  Oct.  31,  1914,  paid  to  Capt.  Genereux .  552  00 

Carpenters:  28  d.  at  $2.70,  32  d.  at  $2.50,  513  h.  at  30c.,  1,3791  h.  at  27c .  681  98 

Calker,  282  d.  at  $2.70;  miner,  238J  h.  at  27c .  141  35 

Blacksmith,  10  d.  at  $2.50;  night  watchman,  22  n.  at  $1.50 .  5S  00 

Labourers,  301  d.  at  $2,  603  h.  at  22c.;  carters,  247 ^  h.  at  55c.;  sundry,  $13.94 .  343  73 

Marchand,  Zeph.,  fils:  steam  coal,  64-7  net  tons  at  $4.75 .  307  33 

Hardware:  ,J.  D.  G.  Behind,  $10.25;  Jos.  Beland,  $49.88;  J.  II.  Boudreault,  $158.44;  Frothing- 

liarn  &  Workman,  $66.88;  T.  Thiffault,  $50.84 . 336  29 

Smithwork:  J.  A.  Doucet,  $70.20;  Adelard  Gelinas,  $116.60 .  186  80 

Foundrywork:  Beaver  Stove  &  Machinery  Co.,  $50.30;  Bellefeuille  &  Frere,  $43.45 .  93  75 

Cartage,  $27;  washing,  $10. S5;  sundry,  $36.43 . 74  28 

Tug  “ Annette "  ($3,885.21). 

Pay-list  of  tug  Annette,  Apr.  to  Dec.,  1914  ($2,537.34) — 

Captain,  Ovila  Laing:  Apr.  1-Noy.  30,  8  m.  at  $104;  Dec.  25  d.  at  $4 .  932  00 

Engineer,  Ernest  Cote:  Apr.  8-Nov.  30,  at  $55,  $427.17;  Dec.,  135  h.  at  30c .  467  67 

Fireman  at  $45:  Jos.  Baribcau,  Apr.  8  to  Nov.  30,  1914 .  349  50 

Sailor  at  S40:  Ned.  Vibert,  Apr.  8  to  Nov.  30,  1914 .  310  67 

Board  of  men  at  50c.  a  d.,  paid  to  Capt.  O.  Laing,  Apr. -Nov.,  1914  .  477  50 


Carried  forward . .’ . . .  273,770  45 
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St.  Maurice  River  Works:  Maintenance  and  Improvements— Concluded.  $  cts. 

Brought  forward .  273,770  45 

T ug  “ A nndte" — Concluded . 

Beauchemin  &  fils:  two  36-in.  propellors . ' _  55  00 

Beland,  .Jos.:  carriage  holts,  2,000  at  2£c.,  1,000  at  3c.;  sheet  steel,  750  lb.  at  4’,e.,  770  11).  at 

4c.;  sundries,  $108.89 . * .  253  44 

Boudreault,  .1.  H.:  pop  safety-valve,  2-in.,  140-lb.  pressure,  $72.50;  1-in.  manilla  rope,  291 

lb.  at  18c.;  sundry,  $59.84 . 185  26 

Marchand,  Zeph.,  fils.:  steam  coal,  30-5  net  tons  at  $4.75 .  144  88 

McColl  Bros.:  spl.  cyl.  oil,  48  gal.  at  49c.;  castor  oil,  414  lb.  at  8J-c .  57  65 

Smithwork,  Adelard  Gelinas .  62  10 

Hardware,  $36;  sundry,  $53.54 .  89  54 

Stone-Lifter  No.  101:  At  Grandes  Piles  ($150.44)  • 

Gelinas,  Adelard,  smithwork,  $58.44;  Thiffault,  T.,  hardware,  $15 .  73  44 

Gelinas,  Thos.,  St.  Jean  des  Piles:  boarding  14  men  at  50c.,  July  20-31,  1914,  11  d.  at  $7 .  77  00 

Steamer  ''Montmorency" :  Items  charged  to  this  Vote  ($566 .83). 

Forest  &  Forest:  sawing  and  planing  lumber,  etc . . .  239  54 

Hamel,  Captain  P.:  travel  and  sundry  outlay .  34  05 

Foundrywork:  Bellefeuille  &  frerc,  $59. 15;  Hamelin  &  fils,  $24.70 .  83  85 

Hardware:  J.  B.  Loranger,  $128.66;  sundry,  $8 .  136  66 

Coal,  $36. 10;  doors  and  sash,  $19.53;  sundry,  $16.50 . .  72  13 


Total,  distributed  below .  275,335  59 


Charged  to  the  following  Votes — 

St.  Maurice  River  Works,  Maintenance. . -. . (Page  V — 356)  39,999  43 

St.  Maurice  River  Works,  Improvements . (Page  V — 327)  226,167  10 

Dredging.  Ontario  and  Quebec . • . (Page  V — 283)  9,169  06 


Total,  as  detailed  above . r . -  275,335  59 


Graving  Docks. 


Levis  Graving  Dock  ($17,711.85) — 

Dock  master,  Alf.  Samson:  April-Mar.,  $1,800;  outlay,  $54.20 . 

Engineers,  April-Mar.:  Wm.  MacDougall,  $1,200;  T.  Despres,  $999.96 . 

Trcmain,  C.  Bourassa,  12  m.,  $780;  watchmen,  J.  Bissonnette,  $648,  A.  ('harrier,  $156.45 
Carpenters,  etc.:  P.  Marcoux,  at  $3,  $1,015.50;  J.  Samson  at  $3.75,  $726.54,  at  $4,  $674... . 
Labourers:  A.  Belanger,  $277;  L.  Bourassa,  $469.42;  A.  Guenard,  $511.47;  F.  Verret, 

$855.23 . 

Messenger,  $60;  sundry  labour,  $489.97 . 

Bell  Telephone  Co.:  rent  of  telephones,  year,  $35,  $25;  tolls,  $18 . 

Bontin,  J.  B.,  linoleum,  $46.25,  sundries,  $39.25;  Gravel  Lumber  Co.,  lumber,  $56.57.. - 

Frontenac  Photo  Supply  Co.:  No.  4a  kodak,  $35;  sundries,  $74.22 . 

Hunt,  E.,  6  doz.  elec,  lamps,  $61.20;  Mechanics  Supply  Co.,  hardware,  etc.,  $131.07 . 

McMurray,  A.:  inspecting  boilers,  $60;  fares,  etc.,  $31.55 . 

Paradis,  T.:  oak,  1,183  1.  ft.  at  8c.;  elm,  1,175  1.  ft.  at  9c;  pine,  etc.,  $218.07 . 

Quebec  Ry.,  Light,  Heat  and  Power  Co.,  lighting,  April-Feb . 

Robitaille,  P.:  coal  at  $5  30,  $2,650;  cartage  and  storage,  $125. . . 

Ruel,  E.:  water  supply,  12  m.,  $300;  deal  at  $30,  $122.76;  sundries,  $64 . 

Socict.6  de  Quincaiilerie:  oakum,  $93;  rope,  $77.22;  sundry, hardware,  $568.77 . 

Machine  work,  $49.22;  5  pr.  rubber  boots,  $28.50;  painting,  $26.60;  repairing  furniture, 

$25.20;  sundries,  $60.85 . . 

Esq  .imalt  Graving  Dock  ($20,064.03) — 

Dock  master,  I.  A.  Gould:  April-Mar.,  $l,9S0;  tram  allowance,  $88.75;  postage,  etc.,  $7.66 

Engineers,  April-Mar.:  J.  E.  Jeffcott,  $1,584;  F.  M.  Jones,  $1,320 . 

Foremen,  J.  Appleby,  $924,  J.  Young,  $924;  watchman,  J.  Stock,  $858 . 

Carpenter,  A.  Grieve,  $1,518;  night  watchman,  J.  Ball,  $143,  J.  Beatley,  $6)3.90 . 

Labourers  at  $71.50:  J.  Bare,  $715;  J.  Isbistcr,  $858;  H.  (’.  Stallard,  $159.80 . 

Painter  at  $4.50,  $54;  carpenters  at  $4.25,  $153;  labourers,  $4.20 . 

B.C.  Electric  Ry.  Co.,  electric  light,  April-Mar . 

13. C.  Foundry  &  Engine  Works  Co.:  supplying  and  installing  two  chain  sprockets . . 

B.C.  Telephone  Co.:  rent  of  telephone,  April-Mar . 

Esquimalt  Water  Works  Co.:  water,  April-Mar.,  $465.90  ;  6  hydrants  kept  under  pressure, 

12  m.,  $380  . . . 

Hickman  Tye  Hardware  ( ’o.,  hardware,  $1 10.65;  Martin,  II.  <fc  Son,  c<>ul  at  $6.65,  $1,359.93 


1,854  20 
2, 199  96 
1,584  45 
2,416  04. 

2,113  12 
549  97 
78  00 
142  07 
199  22 
192  27 
91  55 
418  46 
1,771  42 
2,775  00 
486  76 
738  99 

190  37 

2,076  41 
2,904  00 
2,  706  00 
2,354  90 
1 , 732  80 
211  20 
370  55 
304  62 
132  00 


825  90 
1,470  58 


Carried  forward 


328,00  81 
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Graving  Docks — Concluded.  $  c-ts. 

Brought  forward .  32,800  81 

rsquimalt  G paving  Dock — Concluded. 

Leigh,  Jas.  Sons:  20  dovetail  oak  blocks,  $106.92;  lumber,  etc.,  $445.91 .  012  S3 

McQuadc.  P.  Sc  Sop:  iron  chain,  7,716  lb.,  $858.40;  belting,  $184.80;  paint,  $99.25;  4  rubber 

valves,  $96:  sundry  hardware,  $251.59 .  1,490  04 

Smith,  J.  Fvfe  Co.:  teak  wood,  3,035  ft.,  $819.45;  cartage, $5 .  824  45 

Garrows.  Ltd.:  repairs  to  gate,  $670.20;  steel  plates,  $631.60;  sundry  repairs,  etc., 

$229.40 .  1,561  20 

Freight,  $21.50;  cartage,  etc.,  $19.70;  Lloyd’s  register,  $18;  lime,  $6 .  65  20 

Extra  work:  Aug.,  $156.50;  Dec.,  $18;  clearing  fish  from  dock,  Jan.,  $246.85 .  421  35 


Total,  carried  to  page  V — 3 . . .  37,775  88 


Harbours,  Rivers,  etc.:  Maintenance  and  Repairs. 

Beloeil  Boom  ($185.17) — 

Keeper  of  boom:  N.  Menard,  3  m.  to  April  1,  1914,  $25;  Z.  Bienvenue,  services,  9  m.  to 

Jan.  1.  1915,  $75;  outlay,  etc.,  $20.90 . . .  120  90 

Small  payments:  carpenter’s  time,  64  d.,  $19.50;  1,304  ft.,  pine,  $39.12;  sundry,  $5.65 -  64  27 

Chicoutimi  Wharf:  Chicoutimi  Electric  &  Water  PowerCo.:  electric  current  supplied,  18  m.  to 

Dec.  31,  1914,  33  incandescent  lamps  at  $15  each  per  ann.,  4  arc  lamps  at  $100  each  per  ann.  1, 342  50 

Contreeoeur:  small  payments:  labour,  $18;  sundry,  $1.56 .  19  56 

Hull  Wharf:  caretaker,  J.  P.  Labelle,  jr.:  1  year  to  Mar.  31,  1915 .  182  50 

Iberville  Booms:  placing  booms,  124  h.  at  30c.;  sundry,  $10.53 .  47  73 

Laval  trie  Shed:  small  payments,  labour,  $22.63;  sundry,  $13.25 .  35  88 

Lotbiniere  Wharf:  caretaker,  4  d.,  $10;  labourers,  etc.,  $14.75 .  24  75 

Rimouski  Wharf:  Credit  Municipal  Canadian:  electric  lighting,  47  lamps,  184  d.  to  Oct.  31, 

1914,  at  8  cts.  per  d.  per  lamp,  51  lamps,  42  d.  to  Dec.  12,  1914,  at  8  cts.  per  d.  per  lamp, 

12  lamps,  7  m.  to  Dec.  31,  1914,  at  $4.30  per  lamp,  per  ann.;  19-40  w.  lamps,  $10.45;  sundry, 

$30.24..' . .' .  933  99 

Riviere  du  Lievrc,  Lock  and  Dam  ($3,731.95) — 

Lockmaster:  O.  Laframboise,  1  y.  to  Mar.  31,  1915 . i.  780  00 

Asst,  lockmaster,  $352.50;  labour  repairing  locks,  etc.,  $555.81 .  908  31 

McAuliffe- Davis  Lumber  Co.:  6,050  ft.,  fir,  $242;  freight,  $17.90 .  259  90 

Shearer,  James  Co.,  Ltd.:  60S  1.  ft.,  boom  timber,  with  18  boom  chains .  1,672  00 

Small  payments:  4  gears  for  jacks,  $16.80;  2  doz.  lantern  globes,  $0;  87  gal.  oil,  $17.50; 

sundry,  $71.44 . . .  Ill  74 

Ste.  Croix  Wharf:  caretaker,  A. Thivierge .  10  03 

St.  Laurent,  I.O.,'  ($132.50)— 

Caretaker,  H.  Godbout,  7  m.  to  Nov.  26,  1914 . .  70  00 

Carpenters,  $24.75;  labourers,  etc.,  $37.75 .  62  50 

Vercheres  Wharf:  carpenters,  labourers,  etc.,  $62.25;  hardware,  bolts,  etc.,  $11.20 .  73  51 

Yamaska  Lock  and  Dam  ($1,698.83) — 

Lo.-kmaster,  M.  Lemaire,  12  m.  to  Mar.  31,  1915 .  900  00 

Asst,  lockmaster,  H.  Lambert,  12  m.  to  Mar.  31,  1915 .  600  00 

Carters,  $26.33;  labourers,  etc.,  $141.48 .  167  81 

Small  payments:  hardware,  $8.25;  lumber,  $10.32;  sundry,  $12.45 .  31  02 

Burlington  Channel  ($3,874.65) — 

Bridge  tender:  Robt.  II.  Lutz,  12  m.  to  Mar.  31,  1915 .  840  00 

Asst,  bridge  tenders,  at  $2  per  d.:  M.  Carey,  $524;  J.  Fulton,  $524;  Win.  Gibbs,  $8;  F. 

Homewood,  $230;  D.  Lorimer,  $280. .  1,566  00 

Concrete  mixers,  $24;  labourers,  $250;  painters,  $390;  teamsters,  $12 . .  676  00 

Colton  &  Lorimer:  brooms,  $6;  2  kegs  spikes,  $13;  12  squares  roofing,  $30;  sundry,  $20.75  69  75 

Nicholson,  Allan  S.  &  Co.:  1,822  ft.  lumber,  $50.83;  8,000  ft.  pine,  $248;  sundry,  $7.82. . . .  306  65 

Ralph  &  Wilson:  100  gal.  “Dixon”  graphite  paint .  225  00 

Small  p  yments:  4  beams,  $47;  cement,  $20.35;  4  tons  coal,  $30.25;  labour,  $12.50;  oil, 
black,  $5.95,  15  gal.  eng.,  $6,  3  brl.  Am.,  $20.63;  repairing  armature,  $26. «3;  sundry, 

§22.49 .  191  25 

Tobermory:  repairs  to  glance  booms,  labour,  10  d.,  $23;  lumber,  $6.05;  sundry,  $5.63 .  37  08 

St.  Andrews  Rapids,  Lock  and  Darn  ($14,817.96) — 

Operation:  superintendents,  John  Hay,  April-July,  Sept. -Feb. 17.  $1,441.07,  S.  Coppleman, 

March,  $150;  asst,  superintendent,  H.  B.  Johnston,  April-July,  Sept. -Mar.,  $1,100; 
electricians,  N.  Ross,  April-July,  $366.68,  outlay,  $38.15,  R.  Stuart,  Mar.  15-31,  1915, 

$50.27;  loekmen  at  $70  per  m.,  May-July,  Sept. -Oct.,  A.  Fidler,  $350,  A.  J.  Sanders, 

$350,  John  Sanders,  $350,  Jas.  Swain,  $350;  machinist,  Chris.  Johnston,  April-July, 

Sept. -Mar.,  $916.63;  electrician  $17.50;  engineer,  $137.92;  firemen,  93-2  d.,  $233; 
labourers  at  $60  per  rn.,  $650;  sundry  labour,  $3,221.91;  p  r.'.  d  r  ;i.m,  $31;  steam  drill 

runner,  $110.00;  teamsters,  $408.75 .  10,286  48 

Anderson,  F.  H.:  20,885  lb.  coal .  112  26 


Carried  forward .  22,720  9  4 


PUHJC  WORKS  DEPARTMENT:  EXPENDITURE 


V— 369 


I 


SESSIONAL  PAPER  No.  1 


Harbours,  Rivers,  etc.:  Maintenance  and  Repairs — Concluded.  $  cts. 

Brought  forward .  22,729  94 

St.  Andrews  Rapids,  Lock  and  Dam — Concluded. 

Canadian  General  Electric  Co.,  Ltd.:  125  ft.  rubber  insulated  lead  covered  cable,  $140; 

Mazda  lamps,  69  twc-f'fty-watt,  $167.34,  37  sixty-watt’ $26.35;  reel,  $15;  type  C  time 

swtch,S39.25;  sundry,  $37.25 .  455  19 

Dominion  Equipment  &  Supply  Co.  Ltd.:  6  phosphor  bronze  rods,  11  in.  diam.,  G  ft.  long, 

170  lb.,  $144.50;  engine,  $130;  sundry,  80c . ! .  275  30 

Hargrave,  I.  G.  &  Co.:  24-25  t.  coal .  160  05 

Manitoba  Government  Telephones:  2  telephones,  12  m.  to  Dec.  1,  1914,  $110.30;  sundry, 

$15.75 . . . . . a, .  126  05 

Mussens,  Ltd.:  two  35  ton  “Norton”  22-in.  ball  bearing  bridge  jacks,  $195;  freight  55c... .  195  55 

Ross,  H.  M.:  drawing  8 1J  yd.  gravel . 81  25 

•Sanders,  Thos.:  drawing  80  yd.  gravel .  80  00 

Stephens,  G.  F.  &  Co.:  142$  gal.  boiled  oil,  $122.66;  5  gal  paint,  $10.50;  450  lb.  purple 
oxide,  $40.50;  1,000  lb.  red  lead  in  oil,  $100;  51  gal.  silkstone,  $10;  1  doz.  wall  brushes, 

$20.64;  150  lb.  white  lead,  $13.50;  sundry,  $48.08 .  365  88 

Western  Coal  Co.,  Ltd.,  72-5  t.  coal .  478  50 

Winnipeg  Oil  Co.:  gasoline,  3  brl.,  $29.94;  4  drums,  $21.85;  sundry,  $20.24 .  72  03 

Winnipeg  Selkirk  &  Lake  Winnipeg  Railway  Co.:  electric  light,  April,  1914,  $50,  May- 

March,  16,792  k.w.  at  3c . .  553  75 

Wood -Val lance  Ltd.:  2  automatic  flush  valves,  $30;  1  ton  coal,  $9.50;  3  cases  dynamite, 

$34.50;  250  fire  bricks,  $15;  3  oars,  $7.86;  3  brl.  roofing  pitch,  $10.77;  361  lb.  steel, 

$14.41;  2  pr.  rubber  boots,  $10.70;  2  bales  white  cotton  waste,  $26.26;  2  doz.  wire 

brushes,  $9.50;  sundry,  $214.45 .  382  95 

Small  payments:  3  tons  coal,  $39;  4  250  v.  enclosed  fuses,  $9.60;  freight,  $16.67;  1  set 
grates,  $15.50;  161  yd.  gravel,  $24.15;  lumber,  $35.67;  making  and  lettering  4  notice 
boards,  $28;  making  new  cone  and  starch  for  boiler,  $17.10;  20  gal.  paint,  $41.50;  4  pr. 

rubber  boot*,  $16;  1,000  yd.  sod,  $15;  sundry,  $161.73 . .  '  419  92 

Advertising .  48  30 

Vouchers  outstanding,  B  79054 — 61,  $705;  D  52463,  $19.50  .  724  50 

Detailed  with  Harbours  Generally,  Ontario . (Page  V — 259)  50  00 

Detailed  with  Ottawa  Storage  Dams . (Page  V — 345)  2  00 

27,201  16 

Less,  charged  to  Harbours,  Quebec . (Page  V — 219)  30  50 

Total,  carried  to  page  V — 3 .  27, 170  66 

Telegraph  Lines:  Prince  Edward  Island  to  Mainland. 

Anglo-American  Telegraph  C’o.:  year  subsidy  for  1914,  for  maintenance  of  service  as  per 

agreement,  $1,946.66;  additional  subsidy  for  increased  accommodation,  $5,000 .  6,946  66 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces. 


Summary — 

Anticosti . (Page  V — 370) 

Bay  of  Fundy . ‘ . . . (Page  V — 370) 

C  ipe  Breton . (Page  V — 370) 

Cape  Ray . (Page  V — 371) 

Egg  Island . (Page  V — 371) 

Escuminac . (Page  V — 371) 

Father  Point . (Page  V — 371) 

Gaspe . (Page  V—  371) 

Isle  aux  Coudres .  (Page  V — 371) 

Magdalen.  Islands . ( . (Page  V — 372) 

Meat  Cove . . . ( Page  V — 373) 

North  Shore  East  of  Bersimis . (Page  V- — 375) 

North  Shore  West  of  Bersimis . (Page  V — 376) 

North  Shore,  generally...  . (Page  V — 376) 

Orleans  Island  Telephone  E,ine . (Page  V — 377) 

Partridge  Island .  (Page  V — 377) 

Quarantine . «(Page  V — 377) 

Quebec* County . (Page  V — 377) 

Cable  Steamer  Tyrian . (Page  V — 378) 

Generally . . . (Page  V — 379) 

Detailed  with  Cape  Breton  Lines . (Page  V— 339) 


6,708  86 
1,989  90 
4,266  14 
250  00 
16  15 
1,303  13 
500  00 
662  00 
200  00 
5,639  02 
18,055  01 
22,952  87 
14,252  45 
9,717  45 
1,305  73 
203  57 
7,098  00 
2,347  39 
61,634  33 
7,242  58 
4,041  41 


170,385  99 


Total,  carried  to  page  V — 3 
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Telegraph  Lines:  I/<>wer  St.  Lawrence  and  Maritime  Provinces — Continued.  $  cts. 

Anticosti. 

Dist.  superintendent,  Alf.  Malouin,  West  Point,  April-Mar .  520  08 

Ellis  Bar:  operator,  Jos.  Duguav,  25  per  cent,  coin.,  April-July,  $213.74;  salary,  Aug. -Mar., 

$400 .  Cl 3  74 

English  Bay — 

Operator,  F.  Cabot;  12  in.  at  $50;  rent,  12  m.  at  $1;  postage,  $1.43 .  613  43 

Repairer,  H.  Malouin:  12  m.  at  $50;  board  on  line,  $55;  assistance,  etc.,  $>') .  684  00 

Heath  Point:  operator,  C.  Hubert,  12  m.  at  $16.66 . . . .....*. .  199  92 

Salt  Lake:  repairer,  A.  Boudreau,  12  m.  at  $50;  board  while  on  line,  $149.50;  boat  hire,  $2 .  751  50 

Shallop  Creek:  operator,  B.  Bradley.  12  m.  at  $50;  rent,  $12;  stove,  $7 .  619  00 

South  Point;  operator,  E.  Laprise,  12  m.  at  $16.66 .  199  92 

Southwest  Point:  operators,  A.  Lemieux,  12  m.  at  $50,  L.  Lemieux,  12  m.  at  $25 .  900  00 

West  Point:  operators,  A.  Malouin,  dist.  supt.,  12  m.  at  $16.66,  L.  Malouin,  12  m.  at  $50 .  799  92 

Anticosti  Administration:  furniture,  etc.,  for  Salt  Lake,  $43.20;  sundries,  $30.90  .  74  10 

Chantier  Maritime  de  St.  Laurent,  20  ft.  boat .  485  00 

Cyr,  G..  linework,  138  d.  at  $2.25;  Richard,  O.,  linework,  51  d.  at  $2.25;  boat  hire,  $10  .  435  25 

Dupuis,  T.,  rent  of  hut  and  cable  landing,  Anse  a  Fougere.  1  y.  to  Nov.  16,  1914 .  17  00 

G.NAV.  Telegraph  Co.:  tolls  collected  bv  Govt,  for  G.N.W.  Tel.  Co.,  less  tolls  collected  by 

G.N.W.  Tel.  Co.  for  Govt.,  April-Mar . 305  79 

Lemieux,  A.,  South  West  Point,  salary  and  board  of  substitute,  2  m .  146  50 

Marconi  Wireless  Co.,  tolls  on  messages  via  Heath  Point .  351  85 

Small  payments:  linework,  $37.25;  hardware,  $31.20;  cartage,  $20.50;  stove  for  Salt  Lake, 

$20,  postage,  $1 .  109  95 


7,826  95 

Paid  by  A.  Malouin .  1, 118  09 

Total,  carried  to  page  V — 309 .  C,  70S  86 

Malouin,  A. — 

Due  to  Dept.,  Mar.,  1914,  V — 403 . •. .  1,453  05 

Paid  by  A.  Malouin  in  1914-15 . .' . ~ .  1,118  09 

Due  to  Dept.,  Mar.  31,  1915 .  354  96 

Bay  of  Fvndy. 

Dist.  superintendent,  .J.  R.  Parker,  Flagg’s  Cove:  April-Fcb.,  $495;  relief  operator,  $18;  driv¬ 
ing,  cartage,  etc.,  $71.96 .  584  96 

Operators:  Castalia,  G.  E.  Dalzell,  25  per  cent  $1.87;  Eastport,  M.  E.  Hurley,  11  m.,  $183.26; 

Grand  HarbouF,  I.  L.  Newton,  11  m.,  $68.75;  Seal  Cove,  J.  A.  Ingersoll,  11  m.,  $68.75; 

Mrs.  R.  Fraser,  telephone  operator,  9  in.,  $18.75;  Welehpool,  E.  G.  Mitchell,  11  in., 

$192.50,  25  per  cent,  599.73;  White  Head,  Mrs.  H.  Leary,  11  m.,  $45.76;  Wood  Island,  E.  1*. 

Green,  25  per  cent,  $1.20;  Woodward’s  Cove,  W.  A.  Fraser,  50  per  cent,  $27.63 . .  708  20 

Lineman:  Grand  Manan,  A.  Gilmour:  11  in.,  $55;  extra  work,  20  d.  at  $2.50;  assistance,  IS  d. 

at  $2.;  expenses,  $4  .  145  00 

Grand  Manan  Telephone  Co.:  cedar  poles,  75  at  $1.25;  freight,  etc.,  $51.50 .  145  25 

Mitchell,  E.  G.,  Welehpool:  rent  of  office,  April-Dee.,  $45;  fuel,  $29;  batteries,  75c .  74  75 

Parker,  Wellington:  linework,  62  d.  at  $2;  ferriage,  $4 .  128  00 

Pettes,  Mrs.  J.  A.,  Flagg’s  Cove,  rent  of  office,  April- Dec .  75  00 

Small  payments:  coal,  $45.80;  use  of  boat,  $20;  labour,  $19.50;  timber,  $15.84;  cartage,  $10; 

sundries,  $17.60 . .  128  74 

Total,  carried  to  page  V — 369 .  1,989  90 


Cape  Breton. 

General  inspector,  A.  B.  McDonald:  services,  April-Mar.,  $1,500;  rent  of  office,  12  m.,  $300; 


board  and  room  in  Halifax,  $490;  travel  etc.,  $105.25 .  2,395  25 

Dist.  superintendent,  C.  P.  Livingstone,  Dec.  15-Mar.  31 .  ,354  33 

Instructor,  Miss  B.  Bingham,  Api  il-Mar.,  $600,  travel,  $30.60. . .  '. .  680  60 

Dickson,  Jas.  D.,  rent  of  cable  landing,  etc.,  Scaterie  Landing,  1  y.  to  June  30,  1914 .  20  00 

Jack,  W.  &  Co.:  insulators,  3,000  at  4-2c.;  packing,  freight,  etc.,  $30 .  156  00 

Metropolitan  Supply  Co.:  single  pen  embossing  spring  registers,  6,  $495;  paper  reels,  6  at  $7; 

relays,  switches,  etc.,  $100.06  .  637  06 

Northern  Elec.  Co.,  sundry  supplies  .  22  40 

Peters,  C.  M.,  services  as  operator,  Flat  Point,  1914 .  50  00 


T  >tal,  carried  to  page  V’ — 369 . . .  4,266  14 
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Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

Cape  Ray — Newfoundland.  System. 

\n -do- American  Telegraph  Co.:  5  per  cent  interest  on  cost  of  construction  of  Cape  Ray  line, 

1  y.  to  June  30,  1014,  $88.10;  repairs,  $50;  operating,  $100;  maintaining  battery,  etc.,  $11.84  250  00 


Egg  Island. 


-  chanics  Supply  Co.:  telephone,  etc 


16 


15 


Escuminac  Line. 


Chatham:  agent,  J.  Sivewright,  12  m .,  $49.92;  repairer,  M.  Ramsay,  12  m.,  $690 .  649  92 

.  Escuminac:  agent,  D.  Lewis,  12  mi.,  $49.92 .  49  92 

Hardwick:  agent,  M.  Bremner,  12  m .  49  92 

Hexham:  agent,  M.  J.  MacDougall,  12  m .  49  92 

Point  Escuminac:  agent,  Iv.  R.  McLennan,  12  m .  49  92 

Agents  on  25  p.c.  commission:  Bay  du  Yin,  S.  B.  Williston,  $47.09;  Bay  St.  Ann,  S.  J.  &  II. 

Lavoie,  $13.91;  Bayside,  A.  Williston,  $8.94,  J.  Williston,  $1.90;  Lower  Nappan,  W. 

Campbell,  $4.93;  Point  au  Carr,  E.  H.  Russell,  $2.69;  Pt.  Sapin,  M.  Lavoie,  $3.74,  P. 

Robichaud,  92c.;  Victoria,  Jas.  McDonald,  $3.17;  Loggic’s,  W.  S.  Loggie  Co.,  $1.25....  88  60 

G.N.W.  Tel.  Co.:  supplying  battery  and  operators  at  Chatham  for  working  line,  Jan.  1-Apr.  21  56  26 

Mechanics  Supply  Co.,  wire,  $3;  Northern  Elec.  Co.,  supplies,  $44.77 .  47  77 

Pope,  E.:  horsehire,  $1 13.87;  •  board,  $73.25;  repairs,  $28;  poles,  $12;  sundries,  $33.78 .  260  90 


Total,  carried  to  page  V — 369 . • .  1,303  13 


Father  Point. 

McWilliams,  J.:  special  allowance  for  telegraph  facilities,  1914 


500  00 


Gaspe. 

Annett,  J.  J.:  services  as  agent,  April-Mar.,  $600;  rent,  12  m.,  $60 .  660  00 

G.N.W.  Tel.  Co.:  proportion  of  cost  of  4  line  switch .  2  00 

Total,  carried  to  page  V — 369 . . .  662  00 

Isle  aur  Coudres. 

Charlevoix  Saguenay  Telephone  C’o.:  maintenance  of  telephone  system,  1  y.  to  Feb.  28,  1915.  200  00 


Magdalen  Islands. 

District  superintendent,  A.  LeBourdais:  April-Mar.,  at  $75;  rent,  $48;  fuel,  $40;  postage, 

$22.15;  freight,  $14.57;  cleaning,  etc.,  $5 . 

Asst,  superintendent,  J.  J.  LeBourdais:  12  m.  at  $58.33;  travel,  etc.,  $23.30 . . . . 

Repairer,  J.  G.  Rinet:  12  m.  at  $41.66;  rent,  12  in.,  $30;  extra  work,  361  d.  at  Si. 50;-  horsehire, 

etc.,  $46. . . . . . 

Linemen  at  $15:  S.  Clarke,  12  in.,  W.  Renaud,  12  in . 

Amherst  Harbour:  operator,  J.  Shea,  12  m., $137.89;  rent,  12  m.  at  $1 . 

Aurigny:  operator,  P.  L.  Gaudet,,  12  m . . 

Bryon  Island  East:  operator,  M.  Dingwall,  12  m.  at  $12.50 . • . 

Cape  Verte:  operator  at  $4.16:  A.  Poirier,  $20.80;  J.  Richard,  $22.18 . 

Entry  Island:  operator,  Ed.  Chenal,  12  m . 

Etang  du  Nord  Village:  operator,  E-  Binet,  12  m . 

Grand  Entry:  operator,  F.  Aitkin,  12  m . . 

Grand  Entry  Point:  operator,  T.  Larade,  commission,  12  m . 

Grand  Ruisseau:  operator,  Az.  Arseneau,  commission,  12  m . 

Grosse  Isle:  operator,  N.  Clark,  12  in.,  $445.14,  rent,  $24,  fuel,  $24;  asst,  operator,  J.  Quinn, 

12  in.,  $240 . 

House  Harbour:  operator,  C.  Delaney,  12  m.,  $54.01,  rent,  $24 . 

Operatorsat  $4.16  a  month,  12  m.  to  Mar.  31,  1915:  Amherst  Is.,  Win.  Cormier;  Bryon  Island 
West,  P.  Chevrier:  Etang  du  Nord  Lighthouse,  X.  Arseneau;  Old  Harry.  L.  V.  Clarke; 

Point  Basse,  H.  Arseneau;  South  Bench,  F.  Cheverie . 

Marconi  Wireless  Telegraph  Co.,  tolls  on  messages  via  Grindstone  . 

Mechanics  Supply  C’o.,  wire,  $19.95;  sundries,  $35.85 . 

Carried  forward . . . . 
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Al  Dll  OR  UESERAL'8  REPORT,  191-^015 


6  GEORGE  V,  A.  1916 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces — Continued. 

Magdalen  Inlands — Concluded. 

Brought  forward . 

» 

Renaud,  Win.:  line  work,  40  d.  at  SI. 50;  horsehire,  S38 ;  sundries,  So . ! . 

Smith,  W.  C.  <fc  Co.:  indemnity  for  loss  of  anchor  and  hawser . 

Small  payments:  labour,  102  d.,  $153:  horse  hire,  etc.,  S36.50;  zincs,  SIS;  posts,  etc.,  S3 . 

Due  to  Supt.  Le  Bourdais,  Mar.  31,  1914,  V— 406 .  G40  22 

Due  to  Supt.  Le  Bourdais,  Mar.  31,  1915 . / .  4J0  37 

i  ‘ ' 

Paid  to  A.  LeBourdais  in  1914-15 . .' . 

Total,  carried  to  page  V — 369 . . 


cts. 


4,827  47 

103  00 
327  20 
211  50 


169  85 
5,639  02 


Meat  Cove. 

Superintendent,  D.  C.  Dawson,  St.  John:  services,  12  m.,  S720;  postage,  $439.16 .  1,159  16 

General  repairers:  P..A.  Doyle,  12  m.  at  $60;  J.  G.  Dunlop,  at  $45,  $158.33,  at  $60,  $508.89; 

D.  S.  Hooper,  12  m.  at  $45;  Jos.  Loguc,  12  m.  at  $45;  J.  F.  McMillan,  12  in.  at  $40;  M. 

McRae,  12  m.  at  $40 .  3,427  22 

Instructor,  E.  H.  Finlayson  at  $25,  $77.41;  travel  and  board,  $54.66 .  132  07 

Baddeck:  operator,  D.  Dunlop,  12  m.  at  $12.50  and  commission .  294  39 

Bay  St.  Lawrence — 

Operator  at  $60:  V.  Thereault,  1  m.,  J.  R.  McNeil,  11  m .  720  00 

Assistant  at  $35:  Mrs.  V.  Theriault,  $70;  N.  McDonald,  $283.89 .  353  89 

Repairer,  P.  Capstick,  1  y .  80  00 

Matheson  &  McMullin,  plumbing,  etc . . . .  56  70 

Small  payments:  painting,  $52.50;  hauling  water  and  coal,  $61.48;  -wood,  $26;  sundries,  $27.03  167  01 

Big  Bras  d’Or:  oper.,  D.  Livingstone,  12  m.,  $99.96;  rep.,  D.  McRae,  1  y.,  $69 .  159  96 

Boulardeie  Centre:  oper.,  Mrs.  J.  P.  McKenzie,  12  m.,  $50.04;  rep.,  D.  McKenzie,  $12.50, 

W.  McLean,  $37.50 .  100  04 

Briton  Cove:  oper.,  D.  B.  McLeod,  com.,  $3.42;  rep.,  N.  M.  McLeod,  6  m..,  $50 .  53  42 

Cape  North:  oper.,  N.  A.  McDonald,  12  m.,  $50.04:  rep.,  M.  McAskill,  1  y.,  $90 .  140  04 

Capsticks:  oper.  at  $4.17:  J.  W.  Capstick,  $14.01;  M.  J.  Capstick,  $1.26 .  15  27 

Cheticamp:  repairer,  L.  A.  Poirier,  1  y . 80  00 

Creignish:  repairer,  J.  N.  Mclsaac,  1  y .  50  00 

Eastern  Harbour:  oper.,  M.  Aucoin,  50  p.e.  com.,  $201.59;  rep.,  M.  Boudreau,  1  y.,  $40 .  241  59 

Englishtown:  oper.,  Mrs.  J.  D.  McAskill,  25  p.c.  com.,  $130.50;  rep.,  D.  McAuley,  $100;  N.  M. 

McLeod,  $25;  N.  McRitchie,  $45 . . .  300  50 

Framboise:  operator  at  $4.17;  Mrs.  K.  A.  Strachan . . .  10  42 

Gabarus — 

Operator,  C.  Grant,  12  m.  at  $30,  attending  piers,  etc.,  $28.50 . 388  50 

Operator,  E.  McKinnon,  19  d .  21  11 

Grant,  J.  E.,  rent  of  office,  12  m .  x  75  00 

Glengarry:  repairer,  A.  J.  McDonald,  1  y . . .  50  00 

Grand  Narrows:  operator,  J.  J.  McNeil,  10  m.  at  $4.17.. .  41  70 

Grand  River:  operator,  C.  A.  Finlayson,  12  m.,  $170.04;  repairer,  D.  McKillop,  1  y.,  $59,  H. 

Urquhart,  1  y.,  $50 . 270  04 

Hawkesbury:  operator,  E.  MacDonald,  12  m.;  MacDonald,  W.,  rent,  $48 . 288  00 

Hillside:  operator,  A.  McKenzie,  12  m.,  $50.04;  repairer,  P.  McLeod,  3  m.,  $12.50 .  62  54 

Ingonish:  operator,  J.  C.  McLeod,  12  m . ,  $50.04;  repairer,  N.  McLeod,  $25 .  75  04 

Inverness:  operator,  Cassie  McLean,  12  m .  360  00 

L’Ardoise:  operator,  M.  C.  Sampson,  3  m.  at  $4.17,  9  at  $8.33 . . .  87  50 

Little  Bras  d'Or:  operator,  M.  Richards,  12  m.,  $50.04;  repairer,  J.  Tobin,  1  y.,  $50 .  100  04 

Louisburg:  operators:  W.  Townshcnd,  12  m.,  $240;  D.  S.  Hooper,  commission,  $17.32..  .  ..  257  32 

Mabou:  operator,  M.  McDonald.  12  m .  120  00 

Margaree  Ford:  repairer,  J.  F.  Miller,  1  y .  50  00 

Margaree  Harbour:  operator,  A.  B.  C.  McLean,  12  m.  at  $10;  repairer,  H.  McLean,  1  y.,  $25.  145  00 

McAdam’s  Lake:  operator,  at  $4.17:  A.  Mclnnis,  1  m.;  K.  Mclnnis,  6  m _ ' .  29  19 

McLeanville:  repairer,  A.  J.  McLean,  1  y .  .  50  00 

Meat  Cove:  operator,  Mrs.  H.  McEachern,  12  m.,  $50.04;  repairer,  R.  Fraser,  1  y.,  $19 .  90  04 

North  River:  operator,  D.  J.  Morrison,  1  y.,  $50.04;  repairer,  P.  McLean,  1  y.,  $60 .  110  04 

North  Skle:  operator,  J.  J.  Gillis,  1  y.,  $50.04;  repairer,  D.  Gillis,  1  y.,  $50 .  100  04 

North  Sydney: — 

Operator  on  commission:  W.  E.  Earle,  $229.44;  C.  J.  Hoyt,  $793.23 .  1,022  67 

Storekeeper,  R.  Logue,  1  y. . . . . . . . • .  50  00 

Piper’s  Cove:  operator,  K.  McNeil,  12  m..  $50.04;  repairer,  H.  J.  McNeil,  1  y.,  $50 .  100  04 

Pleasant  Bay:  operator,  Mrs.  G.  McIntosh,  12  m.,  $50.04;  repairer,  A.  Fraser,  1  y.,  $30,  K. 

Fraser,  1  y.,  $40,  A.  Moore,  1  y.,  $40. .  .  100  04 

Port  Hood: — 

Operator,  D.  J.  McDonald,  12  m.,  $50.04;  handling  Port  Hood  Island  messages,  $25 .  75  04 

Operator,  D.  J.  Morrison,  2  m . . .  8  34 

Carried  forward .  11,729  51 
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SESSIONAL  PAPER  No.  1 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

Meat  Cove — Concluded. 


Brought  forward . . .  11, 729  51 

Port  Hood  Island:  operator,  E.  Smith,  12  m.,  S50.04 ;  repairer,  A.  Smith,  1  y.,  $20 .  70  04 

Salmon  River:  operator,  C.  F.  McDonald,  6  m .  25  02 

St.  Peter’s:  operator,  K.  McKenzie,  12  m .  100  08 

South  Ingonish:  operator,  Mrs.  M.  Williams,  1  y.,  $50.04:  repairer,  R.  Curtis,  1  y.,  $90 .  140  04 

S.  S.  Boularderie:  operator,  D.  McRae,  12  m.,  $50.04;  repairer,  P.  McLeod,  9  m.,  $37.50 .  87  54 

S.  \V.  Margaree  r  operator,  A.  D.  McDougall,  commission,  12c.;  repairer,  J.  McFarlane,  1  y.t 

S40 .  _  40  12 

Strathlorne: — 

Operator,  R.  McLean:  12  m.,  $230.04;  care  of  battery,  12  rn.,  $12;  meals,  etc.,  $2.40 .  244  44 

Repairer,  L.  G.  McDougall,  1  y .  40  00 

Whycocomagh:  operator,  A.  McLean,  12  m.  at  $4.17  and  commission .  55  89 

Operators  on  commission:  Ainslie  Glen,  D.  McNeil  12c.;  Baliene,  H.  Leahy  $2.81,  Mrs.  If. 

Leahy  37c.;  Big  Lorraine,  M.  P.  Dowd  $1.41;  East  Lake  Ainslie,  D.  McKinnon  $8.45; 

East  Scatterie,  T.  Nearing  $7.18;  Eel  Cove,  M.  Smith  $3.04;  Iron  Mines,  A.  McKinnon 
10c.;  Kenloch,  M.  J,  Kennedy  $2.56;  Little  Lorraine,  S.  Gallant  $2.11;  Main-a-dieu,  Mrs. 

J.  McDougall  $32.34;  North  Lake  Ainslie,  J.  J.  Dunbar  $8.52;  N.  S.  Whycocomagh,  J. 

D.  McFadgen  18c.;  Rockdale,  E.  Lafford  $11.82;  Scottsville,  L.  E.  McKay  S4.44;  Skye 
Glen,  Mrs.  J.  H.  Austin  $2.14;  South  Lake  Ainslie,  J.  R.  McMillan  $2.06;  Upper  Middle 

River,  D.  McLennan  24c.;  West  Ingonish,  J.  P.  Nunn  $6.92 . .  96  81 

Operators  at  $4.17  a  m.,  14  m.  to  Mar.  31,  1914:  Alder  Point,  M.  M.  Plant;  Aspy  Bay,  R.  G. 

Zwieker;  Bmacadie,  G.  Farrell;  Benacadie  Pond,  J.  N.  McNeil;  Boularderie  West,  M. 

R.  McIntyre;  Brooks  Village,  E.  Jamieson;  Cape  St.  Lawrence,  Mrs.  C.  Jamieson; 

Castle  Bay,  C.  Mclnnis;  C'raigmore,  Allan  Cameron;  Dingwall,  J.  O'Brien;  East  Bay, 

M.  McNeil;  Enon,  A.  D.  Morision;  Eskaroni,  S.  McMillan;  Fourchie,  M.  C.  McLean 
9  m.,  Mrs.  A.  H.  Martell  1  m.,  M.  McDonald  2  m.;  French  River,  J.  McDonald;  French- 
vale,  J.  J.  McLean;  Gabarus  Lake,  Mrs.  H.  McDonald;  Gillis  Lake,  Katie  McLean; 

Grand  River  Falls,  Mrs.  E.  D.  McKillop;  Groves  Point,  R.  Campbell;  Hayes  River, 

H.  R.  Beaton;  Indian  Brook,  C.  Mclnnis;  Ingonish  Ferry,  Mrs.  M.  A.  McKinnon; 

Judique,  M.  C.  McDonald;  L’Archeveque,  M.  H.  Kemp;  Leitehes  Creek,  J.  D.  Mc¬ 
Cormack;  Loch  Ban,  J.  B.  McCormack;  Loch  Lomond,  A.  Morrison;  Margaree  Forks, 

S.  McDougall;  Marion  Bridge,  A.  Morrison;  Neils  Harbour,  A.  A.  McLean;  New 
C’ampbellton,  A.  Morrison;  N.  E.  Margaree,  Mrs.  D.  J.  Ross;  Outer  Island,  C.  Mc¬ 
Lennan;  Point  Clear,  Mrs.  M.  A.  McLeod;  Port  Hastings,  Mrs.  A.  Petri;  River  Bour¬ 
geois,  K.  A.  Fougere;  Ross  Ferry,  Mrs.  J.  F.  McKenzie;  St.  Esprit,  Mrs.  J.  D.  Morrison; 

South  Gut,  R.  Morrison;  S.  E.  Margaree,  Mrs.  M.  Collins;  Upper  Kempt  Head,  Mrs.  M. 

McKenzie;  Victoria  Bridge,  Mrs.  A.  McKinnon;  West  Lake  Ainslie,  C.  Mclnnis;  W  reck 

Cove.  Mrs.  M.  Morrison;  in  all  45  at  $50.04 . .  2,251  80 

Farmer,  H.  C.:  bluestone,  4,970  lb.  at  6c.;  zincs,  144  at  45c.,  524  at  40c.;  coppers,  094  at  15c.; 

jars,  179  at  35c.;  relays,  10  at  $5.50;  sundries,  $69.76 .  864  11 

Intercolonial  Rv.,  freight  $72.16;  McAulay,  J.  D.,  labour  $41,  horse  hire  $19.50 .  132  66 

Logue,  R.:  cartage,  17  d.  at  $3.50,  14  at  $2.50,  sundry  $45.50 .  140  00 

Maritime  Telegraph  and  Telephone  Co.:  rent  of  phone,  12  m.,  $21;  tolls,  $2.35 .  26  35 

McMillan,  A.  D.,  services  with  team,  35}  d .  107  00 

McRae,  M.:  horse  hire,  24  d.  at  $2.50,  14  at  S3.  2  at  $5;  sundry,  $67.50 .  179  50 

Northern  Electric  Co.:  batteries,  $23;  zincs,  $29.15;  sundries,  $7.88 . .’ .  60  03 

Thorne,  W.  H.  &  C'o.:  paint,  24  gal.,  $58.80;  sundry  hardware,  $14.14 .  72  94 

Western  Union  Telegraph  Co.:  storage  battery  current  for  four  wire,  1  y.  to  Sept.  30,  1914, 

$90;  extending  wires  to  New  Cable  Station,  North  Sydney,  $301.46;  2  poles,  $12 .  403  46 

Team  hire,  24  d.  at  $3.50,  64  at  $3,  sundry  $93.25;  labour,  201  d.  at  $2.25,  37  at  $1.75,  36}  at 
$1.50,  sundry  $97.19;  meals,  etc.,  $240.85;  poles,  91  at  $1;  freight,  $75.74;  boxes,  $26.13; 
erecting  cable  beacons,  $20;  sundries,  $101.89.  Paid  as  follows:  G.  Coleman,  $65;  L.  T. 

Doyle,  $87:  E.  A.  Finlayson,  $54.66;  L.  Hooper,  $54;  small  payments,  $927.01 .  1,187  67 

Total,  carried  to  page  V — 369 .  18,055  01 


•  North  Shore,  East  of  Bersitnis. 


District  Superintendent’s  office,  Long  Point  of  Mingan — 

District  superintendent  at  $90:  E.  II.  Tetu,  8  m.;  Mrs.  E.  H.  Tctu,  4  m .  1,080  00 

Asst,  superintendent,  Mrs.  E.  H.  Tetu,  8  m.  at  $25 .  200  00 

Operators:  Victor  Guay,  12  m.  at  $11.66;  Mrs.  Guay,  12  m.  at  $15 .  679  92 

Relieving  operator,  Mrs.  E.  II.  Tetu,  Sept.  9-Oct . 34  50 

Gingras,  Jos.:  coal  at  $9,  $101.45,  bsgs,  $14.10:  freight,  $42.30 .  157  85 

Small  payments:  timber,  etc.,  $45.99;  smithwork,  $33.85;  wood,  $10.50;  clock,  $6.50; 

labour,  etc.,  $22.14 .  118  98 

Aguanus:  agent,  Mrs.  S.  Gallant.  12  m.,  $99.96;  repairer.  S.  Gallant,  12  m.,  $99.96;  rent,  $12. .  211  92 

’  Baie  des  Has:  agent.  Mrs.  J. -Monger,  12  m.,  $99.96;  repairer,  J.  Monger,  12  m.,  $99.96;  rent,  $12  211  92 


Carried  forward .  2,695  09 
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6  GEORGE  V,  A.  1916 


Telegraph  Lines:  Lower  St.  Lawrence  and  Maritime  Provinces — Continued 

North  Shore,  East  of  Bersimis — Continued. 

Brought  forward . 

m 

'ersimis — 

Agent.  A.  Maloney,  12  m.,  $5 19.90;  extra  allowance,  Xov.  19-Mar.  31.  $176 . 

Asst,  operator,  Mrs.  A.  Maloney,  12  in.,  $300.  arrears,  June,  1913-Mar.,  1911,  $83.40 . 

Repairer.  Jos.  Gagnon,  12  m.  at  $35,  hoard,  $1.50 . . 

Gingras,  Jos.,  coal  at  $0,  $112.50,  bags,  $18.10;  Hudson’s  Bay  Co.,  range,  $65 . 

Repairing  furnace,  etc.,  $46.50;  cartage,  $13 . 

Betchouan — 

Agent  at  $16.66:  A.  Cormier,  3  m.;  A.  Desjardines,  9  m . 

Rent  at  $1:  A.  Cormier,  3  m.;  A.  Desjardines,  9  m . 

Blanc  Sablon:  agent,  Thos.  Morel,  5  m.  at  $16.66 . 

Bonne  Esperance:  agent,  M.  Chevalier,  12  m.,  $99.96;  repairer,  W.  Chevalier,  12  m.,  $09.96.  . 
Bradore  Bay — 

Repairer,  C.  Joncas,  12  m . . 

Blais,  Alex.,  rent  of  office,  Jan.,  1910-May,  1911 . 

Caribou  Island — 

Agent,  E.  Chouinard,  25  p.c.  commission . 

Comeau,  P.  Z.,  cutting  and  delivering  timber  for  bridge . 

Boat  hire,  $5.66;  labour,  50c . 

Chateau  Bay — 

Agent,  J.  Bolger:  July  31-Oct.  31,  $106.16;  fuel,  $10 . 

George,  J.,  rent,  12  in.  to  Sept.  30,  1914 . .> . 

Chieahca  Bay:  agent,  E.  Robin,  12  m.,  $99.96;  repairer,  G.  Robin,  12  m.,  $00.06;  rent,  $12 

Clarke  City:  agent,  N.  S.  P.  R.  &  N.  C  >.,  25  p.c.  commission . . 

Esquimaux  Point — 

Agent.  Mrs.  D.  C.  Hould,  12  m.,  $441.98;  rent,  12  m.  at  $4 . 

Division  repairer,  Ed.  Cyr:  12  m.  at  $41.66;  board,  $77.50;  boat  hire,  $77.50;  board  of 

linemen,  $387.50 . 

Wood,  $40;  distributing  supplies,  $30;  postage,  $1.04 . . . 

Repair  party,  June  4-Nov.  6:  linemen,  536  d.  at  $2;  cook,  155  d.  at  $2;  board,  Sunday, 
$46;  less  deducted  for  board  and  paid  E.  Cyr,  $387.50.  Paid  as  follows:  A.  Boudreau, 
$202;  Jos.  Boudreau,  $202;  Win.  Cyr,  $202;  I..  Jomphe,  $202;  P.  Petitpas,  $232.50  . 

Forteau  Bay:  agent,  A.  Hart,  12  m.,  $199.92;  rent,  $12 . . . 

God  bout — 

Comeau,  N.  A.:  agent- 12  m.,  $49.92;  repairer,  12m.,  $150;  assistance,  43  d.  at  $2;  storage, 

$18;  sundries,  $22.69 . 

Chinic  Co.:  stoves,  2  at  $6,  2  at  $10;  freight,  $2.50 . 

Harrington:  agent,  Mrs.  Jones,  12  in.,  $124.92;  repairer,  J.  Jones,  12  in.,  $99.96;  rent,  $12  . . . 
Kegaska:  agent,  H.  Anderson,  12  m.,  $99.96;  repairer,  G.  Anderson,  12  in.,  $09.96;  rent,  $12. . 

Little  Musquaro:  agent,  Mrs.  II.  Genniss,  12  m . 

Little  Watiehou:  agent,  O.  Bourque,  12  m . 

Long  Point  of  Blanc  Sablon — 

Agent,  Mrs.  A.  Cormier,  25  p.c.  commission . 

Division  repairer,  A.  Cormier,  12  m.,  $499.92;  house  rent,  1  y.  to  July  5,  1914,  $50;  board, 

$59.50;  boat  hire,  90  d.  at  $1;  board  of  men,  June  20-Sept.  22,  $190 . 

Repairers,  324  at  $2;  Sunday  board,  $28;  less  board  paid  to,  A.  Cormier,  $190.  Paid  as 
follows:  C.  Galibois,  $121.50;  L.  Galibois,  $121.50;  H.  Labadie,  $121.50;  M.  Lavallee, 

$121.50 . • . : . 

Magpie:  agent,  G.  Poirier,  12  m.,  $49.92;  rent,  $12 . 

Manicouagan:  agent,  P.  Martel,  25  p.c.  commission . 

Manicouagan:  constructing  camps:  labour,  54  d.,  $108;  plank,  $10 . 

Manitou:  agent,  A.  Desjardines,  25  p.c.  commission,  Oct. -Mar . 

May  Island:  agent,  A.  Lebel,  12  m . 

Mingan:  agent,  Mrs.  E.  Maloney,  12  m.,  $99.98;  rent,  12  m.  at  $1 . 

Mistassiri — 

Agent,  W.  Montrcuil,  12  m.  at  $35;  board,  $23.50;  rent  of  tent,  canoe,  etc.,  $18;  sundries, 

S2V.u5 . 

Repairers,  8  d.  at  $1.50,  113  at  $2;  cook,  31  d.  at  $2 . > . 

Moisie  West :  agent,  Mrs.  A.  Chieoinc,  12  m.,  $99.96;  rent,  $12 . 

Musquaro:  repairer.  Win.  Foreman,  12  m.,  $99.98;  rent,  $12 . 

Mutton  Bay — 

Agent,  Mrs.  A.  Landry,  12  m . .» . 

Guigas,  Jos.,  coal,  $46.30,  bags,  $8.30;  Landry,  A.  S.,  rent,  1  y.  to  Aug.  11,  19!  1,  $50 . 

Natashquan:  agenr,  II.  Vigneault,  50  p.c.  commission,  $186.46;  repairer,  C.  Vigneault,  $99.96; 

rent,  $12 . : . 

Old  Fort:  agent,  W.  J.  Tequet,  12  m . 

Pentecost — 

Agent,  Jos.  Picard,  12  m.,  $399.96;  wood,  $40 . 

Stove,  $17;  labour,  $3.50;  freight,  $1.80 . . 


Carried  forward . 
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Telegraph  Lines:  Lower  St.  Lawrence  anti  Maritime  Provinces — Continued. 

North  Shore,  East  of  Bersimis — Continued. 

Brought  forward . 

Piastre  Bay:  agent,  A.  Tanguay,  12  m.,  ¥99.%;  repairer,  S.  Tanguay,  12  m.,  $99.90;  runt,  $12 

Pigou:  agent,  >. i r .  Wright,  12  m.,  $93.96;  repairer,  P.  Wright,  12  in.,  $99.96;  rerrt,  $12 . 

Point  Amour:  agent,  T.  Wyatt,  12  m.,  $99.96;  rent,  12  m.,  $12 . 

Pointe  au  Maurier:  agent.  Miss  P.  Galibois,  12  m.,  $99.96;  rep.,  J.  Galibois,  12  in.,  $99.96, 

rent,  $12 . 

’Pointe  aux  Outardes —  % 

Agent,  Miss  G.  Ross,  12  m.,  ¥49.92;  rent,  12  m.,  $12 . 

Repairer,  D.  Malouin,  12  in.,  $420;  outlay,  $26 . 

Pointe  des  Monts,  agent,  V.  Fafard,  12  m . . 

Red  Bay,  agent  and  repairer,  G.  Moore,  12  m.,  $199.92;  rent,  $12 . 

River  au  Graines,  agent,  A.  Blaney,  $19  92;  rent,  M.  Langlois,  $12 . 

Rocky  Bay,  agent,  J.  Kennedy,  12  m.,  $199.92;  rent,  12  m.,  $12 . 

Romaine — 

Agent,  G.  A.  Guilleinette,  12  m.,  $99.96,  rent,  $12;  rep.,  M.  Blais,  12  m .,  $99.96 . 

Division  repairer,  J.  L.  Osborne:  12  m.  at  $41.66;  board  while  on  lin  •,  $7-3;  boat  hire, 
$97;  braces,  etc.,  $79,. 50;  hire  of  men  and  dogs,  $31 .50;  labour,  $24;  board  of  men, 

$70.80 . 

Labour:  A.  S.  Landry,  $43,  E.  Osborne,  $117,  W.  Remo,  $117 . 

Seven  Islands — 

Agent,  P.  E.,  Vigneault,  12  m.,  $427.99,  rent,  12  m.  at  $1 . 

Division  repairer,  P.  C.  Vigneault,  12  m.  at  $45;  board  while  on  hire,  $74.50;  boat  hire, 

S69;  sundries,  $5.66;  board  of  repair  gang,  $503.50 . 

Repairers  and  cook,  892  d.  at  $2;  sundry  board,  $60;  sundries,  $15;  less  board,  $503.50. 
Paid  as  follows:  W.  Arsenault,  $186;  O.  Boudreault,  $186,  A.  Cormier,  $181.50,  !). 
Gaudreau,  $187.50,  S.  Grasson,  $216,  J.  Vallee,  $186,  R.  Vigneault,  $187.50,  sundry 

payments,  $25 . -. . , . '..... 

Sheldrake,  agent,  Mrs.  A.  Girargl,  12  m.,  $49.92;  rent,  $12 . . . . 

St.  Augustine,  agent,  C.  F.  Johnston,  12  in.,  $199.92;  rent,  $12 . 

St.  John’s  River,  agent,  B.  Chambers,  12  m.,  $99.96;  rent,  $12 . 

St.  Margaret  River,  agent,  A.  Theriault,  12  m . 

St.  Modest  West,  agent,  J.  Bolger,  12  m.,  $199.92;  rent,  $12 . 

Thunder  River,  agent,  Mrs.  H.  Cody,  12  m.,  $61.92;  rent,  $12 . 

Trinity  Bay  East;  agent,  A.  Bilodeau,  25  p.c.  comm . . . - . 

Trinity  Bay  West,  agent,  Jos.  Poulin,  12  m.,  $49.92;  rent,  $12 . 7 

Watichou,  repairer,  J.  Bourque,  12  m.,  $99.96;  rent,  $12 . 

Whale  Head,  agent,  A.  Vigneault,  12  m.,  $199.92;  rent,  $12 . 

Wolf  Bay,  agent,  Mrs.  Jones,  12  m .,  $99.96;  rep.,  R.  Jones,  12  in.,  $159 . 

Generally — 

Linework,  125|  d.  at  $2,  1§  at  $1.50,  16  at  $1 .30;  posts,  2  at  $1, 62  at  75c.,  251  at  50c.;  braces, 
191,  $36.95;  sundries,  $36.73.  Paid  as  follows:  H.  Jenniss,  $57.25,  small  payments, 

$464.43 . . . . 

Marconi  Wireless  Tel.  Co:;,  tolls  at  Clarke  City  station . . . . 

Mechanics  Supply  Co.:  nails,  $36.45;  wire,  $35.52;  oil,  $31.21;  400  iron  hooks,  $24;  3 

camp  stoves,  $18;  sundry  hardware,  $274.63 . 

Pope,  E.:  preparing  and  forwarding  war  reports,  $41.25;  postage,  $15.18 . 


$  cts . 


14,300  48 

211  92 
211  92 
111  96 


Total,  carried  to  page  V — 369. 


North  Shore,  West  of  Bersimis. 


District  superintendent,  C.  M.  Barclay,  April-Mar . . '. . 

Baie  St.  Paul,  agent,  F.  Boivin,  12  m.,  $420,  outlay,  $0.73 . 

Cap  a  I’Aigle,  operator,  Miss  Bergeron,  $4.16,  A.  Lapointe,  $11.32 . r . 

( 'hicoutimi  City — 

Inspector,  J.  D.  Villeneuve,  12  in.,  $780,  outlay,  $249 . . . . . 

Operators:  T.  Villeneuve,  12  m.,  $633;  J.  Dube,  12  m.,  $549  (on  military  service,  5  m.); 

S.  Lavoie,  4j  m.,  $210 . . . 

Repairer,  J.  Fortin,  12  m.,  $429;  messenger,  A.  Blais,  12  m.,  $120 . 

Cleaning,  M.  Desbins,  12  m . . . . . 

Lae  Laurent,  agent,  8.  Gagnon.  12  m.,  $49.92;  rep.,  J.  Brisson,  12  m.,  $363 . 

LuGalette,  agent,  T.  Girard,  12  m.,  $159;  rent,  Mine.  E.  Gagne,  1  yr.,  $25 . 

L’Anse  St.  Jean,  repairer,  E.  I)  ;sgagne,  12  in . 

Murray  Bay,  agent,  Mine.  F.  Vincent,  1  m.  at  $9.33,  11  at  $10.06 . . . 

Portneuf,  agent,  L.  Boa  -hard,  12  m.,  $49.92;  rep.,  E.  Courbron,  12  m .,  $420 . . 

Sacre  Coeur,  agent.  L.  Maltais,  12  m.,  $41.92;  rep.,  II.  Gravel,  12  m.,  $169  . 

St.  Alphonse,  agent,  Mine.  C.  Levesque,  12  m . ~. . . 

St.  Alexis,  agent,  Mine.  B.  Siinard,  12  in . . . 

Ste.  Anne,  agent,  M.  Gauthier,  12  in..  $49.92;  rep.,  P.  Gauthier,  12  in.,  $>53  01.  . 

Ste.  Catherine  Bay,  agent.  Mine.  Boulianno,  12  in.,  $2trJ;  rep.,  G.  B  >.ilim\  12  m  ,  MD  . 

Carried  forward . 
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Ai  Dll  OR  GENERAL'S  RETORT,  TO)- 1 VI 5 


6  GEORGE  V,  A.  1916 


Telegraph  Lines:  Loner  St.  Laurence  and  Maritime  Provinces— Continued. 

North  Shore,  Ikes/  of  Bersimis — Concluded. 


Brought  forward. 


St.  Fidele:  agent,  R.  Dallaire,  12  in.,  $49.92;  repairer,  A.  Villeneuve,  12  m.,  $420 . 

St.  Joseph  d’Alma:  agent,  at  $4. 16,  A.  E.  Gagnon,  4  in.,  P.  Lavoie,  8  in.;  repairer,  G.  Verreault, 

12  m.  at  $30 . 

St.  Marguerite  Bay  Mill:  agent,  E.  Simard,  12  m . 

St.  Urbain:  agent,  J.  B.  Simard,  12  in.,  $49.92;  repairer,  A.  Gauthier,  12  m.,  $360 . 

Tadoussac:  agent,  E.  Caron,  12  m.,  $360;  extra  service,  Junc-Aug.,  $75 . 

Teaching  operator,  W.  McLaren,  2  m.,  22  ch,  $72,  travel,  $6 . '..... 

Operators  at  $4.16  a  m.,  April-Mar.:  Baie  des  Roches,  F.  Bouchard;  Bergeronnes,  Mine  II. 
Savard;  Bon  Desire,  Mine  E.  Gauthier;  Cape  Salmon,  J.  B.  Bouchard;  Desente  des 
Femmes,  A.  Villeneuve;  Guay,  S.  Boudreault;  Honfleur,  Chas.  Lindsay;  Lac  Charles, 
L.  Bouliane;  Mille  Vaches,  Mine  L.  Piuze;  Peribonka,  E.  Niquette;  Petite  Riv.  St. 
Francois,  A.  Tremblay,  $2.08,  L.  J.  Bouchard,  $47.84;  Petit  Saguenay,  N.  Tremblay; 
Port  au  Persil,  T.  McLaren;  St.  Agnes,  J.  Pilote;  St.  Ambroise,  A.  Simard;  St.  Charles 
Borromee,  B.  Bouchard;  St.  Coeur  de  Marie,  A.  Rousseau;  St.  Felis  d’Otis,  A.  Gaudreault ; 
St.  Fulgence,  E.  Tremblay;  St.  Henri,  P.  Boivin;  St.  Hilarion,  N.  Coulombe,  St.  Leonard, 
G.  Gagnon;  St.  Louis  Nazaire,  D.  Blackburn;  St.  Marguerite,  A.  Savard;  St.  Placide, 
D.  Simard;  St.  Simeon,  Jos.  Morin;  Shipshaw  Nord,  J.  Noel;  Shi  pshaw  Sud,  M.  Dufour 

Taehe,  J.  Fradette . . . 

Charlevoix  &  Saguenay  Telephone  Co.,  rent  of  telephone,  St.  Ficlelo,  1  yr.,  to  May  1,  1915. . . 

Jack,  W.  &  Co.,  2,074  lb.  wire,  $59.11;  Morin,  J.,  carting,  20  d.,  $60 . 

Northern  Electric  Co.:  150  cross  arms,  braces,  etc.,  $87.09;  freight,  $16.85 . 

Pope,  E.:  travel,  $36.20;  postage,  $34.43;  sending  war  news,  $25.25;  freight,  etc.,  $31 .03. . . 
Saguenay-Quebec  Telephone  Co.:  rent  of  telephones:  office,  July  1,  1912-Oct.  1,  1914,  $56.25 

lineman’s  house,  Oct.  1,  1912-Oct.  1,  1914,  $50 . 

Small  payments:  labour,  41-1  d.  at  $2,  45*  at  $1.50;  sundry,  $28  60;  cartage  and  driving, 
$96.25;  poles,  $63.40;  motor  boat  and  man,  5  d.,  $25;  box  relays,  3,  $22.50;  hardware, 

etc.,  $125.51 . . . • . 

Repair  party  under  Jos.  Gagnon,  Sept.  15-30,  Oct.  12-24 — 

Gagnon,  Jos.,  board,  $14;  board  of  men,  $53 . 

Repairers,  106  d.  at  $2;  less  $53  deducted  for  board  and  paid  J.  Gagnon . 

Repairs,  Chicoutimi-Peribonka  line,  July,  Aug. — 

Conductor,  G.  Verreault,  19  d.  at  $2;  labourers,  183  d.  at  $2;  carters,  38  d.  at  $3 . 

Cedar  poles,  25  ft.  long  delivered  at  $1.50:  A.  Morin,  40,  L.  Oucllet,  40,  W.  Ouellet,  40,  S. 

Simard,  59,  small  payments,  200 . 

Painting  Chicoutimi  tower . . 

Repairs,  etc.,  Ste.  Catherine  to  L’Anse  au  Cheval,  101  d.  at  $1.75 . . 

Sundry  repairs:  7  d.  at  $2.35,  55£  at  $2,  10  at  $1.75;  sundry,  $7.50 . 

Les  Escoumains — 

Bersimis  Mills,  agent,  Mrs.  F.  Miller,  12  m . . 

Escoumains,  agent,  J.  H.  Topping,  25  p.c.  commission . 

Sault  au  Mouton:  agent  on  commission:  C.  Nolet,  $9;  P.  D.  Gowen,  $10.65;  J.  A.  Ouellet, 

$20.67;  C.  A.  Elliot,  $12.15 . . .  . . 

Tadousac  West,  agent,  Mme.  F.  Desmeules,  25  p.c.  commission . 


$  ctfi. 

8,060  44 

469  92 

409  92 
75  00 
409  92 
435  00 
78  00 


1,447  68 
20  00 
119  11 
103  94 
126  91 

106  25 


511  34 

67  00 
159  00 

518  00 

568  50 
64  00 
176  73 
152  45 

49  92 

68  62 

52  47 

2  33 


Total,  carried  to  page  V — 369 .  14,252  45 


North  Shore  Generally. 


Superintendent  of  North  Shore  lines  and  agent  of  Quebec  stores,  E.  Pope:  services,  April- 
Mar..  $2,400;  rent,  13  m.,  $396.65;  freight,  $417.77;  packing  and  shipping,  $239.70;  boxes, 
$153.29;  cartage,  $117.50;  customs  dues,  etc.,  $69.11;  rentof  telephone,  9  m.,  $31;  sundries, 

$42  36  . 

Burrows,  Acton:  enam.  iron  signs,  250  at  $1,  150  at  41c.;  washers,  etc.,  $11.37 . 

( 'an.  Gen.  Elec.  Co.,  1,200  insulators,  $66;  Dobell,  H.  &  Co.,  7,280  lb.  bluestone,  $353.08. . . . 

G.N.W.  Tel.  Co.  of  Can.,  rent  of  telephone.  6  m . 

Jack,  W.  &  Co.:  5,000  insulators,  freight,  etc.,  $260;  3,000  brackets,  $112.50;  504  jars,  $75.60. . 

Lachute  Shuttle  Co.:  5,000  side  blocks,  $90;  50  boxes,  $50 . 

Marconi  Wireless  Telegraph  Co.,  Morse  register  tape,  843  lb . . . 

Metropolitan  Supply  Co.:  jars,  804  at  40c.;  coppers,  2,000,  $450;  zincs,  1,300  at  9jc.,  5,200  at 

56c.;  boxing,  $97.75 . . . . 

Northern  Elec.  Co.:  6  registers,  $42.49;  7  relays,  $16.92;  sal-ammoniac,  $7.25 . 

Steel  Co.  of  Can.:  wire  at  2-25c.,  $114.57,  at  2-22c.,  $223.35 . 

Small  payments:  hardware,  etc.,  $39.01;  lightning  arresters,  $26.20;  freight,  $8.47 . 


3,867  38 
322  87 
419  08 
21  00 
448  10 
140  00 
115  91 

3,904  85 
66  66 
337  92 
73  68 


9,717  45 


Total,  carried  to  page  V — 369 
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SESSIONAL  PARES  No.  1 


Telegraph  Lines:  Lower  SI.  Lawrence  and  Maritime  Provinces  Continued.  *  cts. 

Orleans  Island  Telephone  Line. 

St.  Petronelle:  agent,  D.  Plante,  12  m.  at  $20;  messenger,  12  m.  at  $6 .  312  00 

Agents,  April-Mar.  at  $4.16:  St.  Famille,  Jos.  Fremont;  St.  Francois,  X.  Lepage;  St.  Francois 

Xord,  Trs.  Lessard;  St.  Jean,  P.  Puoliot;  St.  Laurent,  T.  God  bout;  St.  Pierre,  F.  Cote. .  299  52 

Blouin,  O.:  services  as  carter  and  lineman,  19  d.  at  $3.50;  carting,  $9 .  75  50 

Mechanics  Supply  Co.:  181  batteries,  $49;  wire,  3,080  lb.,  $92.40,  50  lb.  at  40c.;  copper  sleeves, 

400  at  10c.;  sundries,  $27.21 . . . .  228  61 

Pope,  E.:  line  repairs,  $144.92;  cartage,  $65;  cable  reel  and  labour,  $32;  sundries,  $42.97 .  284  Si) 

Small  payments:  board,  $57;  repairs,  $36.78;  posts,  $8;  sundries,  $3.43 .  105  21 


Total,  carried  to  page  V — 369 .  1,305  73 


Partridge  Island  Cables:  Repairs. 


Copham,  C.:  services,  10  d.,  $30:  hire  of  motor  boat,  10  d.  at  $7;  hire  of  scow,  4  d.,  $12 .  112  00 

Dawson,  D.  C.,  meals,  etc.,  $13.37;  Hoyt,  H.  E.,  services,  12  d.,  $40.20 .  59  57 

McNulty,  J.,  services,  9  d.,  $27;  Sinclair,  R.  M.,  2  d.,  $5 .  32  00 


Total,  carried  to  page  V — 369 .  203  57 


Quarantine  Line. 


District  superintendent,  J.  P.  Pouliot:  services,  April-Mar.,  $1,000;  ienf  of  storehouse,  1  y., 

$24;  board,  $102;  postage,  36c. . . .  1, 126  3* 

Grosse  Isle,  operator,  Alf.  Dancanse,  April-Mar . . . . .  510  OP 

St..  Jean,  operator,  J.  P.  Pouliot,  April-Mar.  at  $10  and  commission .  139  32 

St.  Laurent,  operator,  Mme.  M.  Gobeil,  April-Mar.  at  $10and  commission .  127  34 

Operators  at  $4.16  a  m.,  April-Mar.:  Isle  aux  Grues,  H.  Lavoie;  St.  Famille,  N.  PiHief  y 
St.  Francois,  H.  Lemilin;  St.  Francois  Nord,  J.  Asselin;  St.  Petronelle,  D.  Plante;  St. 

Pierre,  E.  Gendreau .  g9 9  52 

Repairs,  etc.,  May,  June,  Aug.,  Oct.,  Nov.,  Mar.— 

Cable  foreman,  X.  Lepage,  87  d.  at  $3;  electrician,  etc.,  D.  Blouin,  35  d.  at  $3.59 .  383  50 

Linemen,  55}  d.  at  $2.50;  carpenter,  33  d.  at  $2.50 .  221  25 

Labourers,  665}  d.  at  $2;  carters,  73  d.  at  $3 .  1,550  00 

Bernier,  E.,  man  and  boat,  10  d.,  $60;  Dupuis,  F.  X.,  hardware,  $125.39 .  185  39 

Bernier,  J.  B.:  man  and  boat,  10  d.,  $120;  storing  cable,  $50 . 170  00 

Ohantier  Mar.  de  St.  Laurent:  building  boat,  $135;  hardware,  $1.50 .  .  136  59 

Fradet,  J.,  man  and  boat,  15  d.,  $120;  Maranda,  A.,  distributing  184  poles,  $75.44 .  195  44 

G.N.W.  Tel.  Co.:  operating  line  at  Quebec,  1  y.  to  Nov.  30,  1914,  $100;  use  of  battery,  $50; 

rent  of  poles,  Quebec  to  Cable  Landing,  $35 .  1$5  00 

Mechanics  Supply  Co.:  wire,  328}  lb.,  $82.13;  sundries,  $49.40 .  131  53 

Quebec-Orleans  Telephone  Co.,  posts,  232 .  440  80 

Roberge,  Jos.,  man  and  boat,  90  d.  at  $12 . . . .  1,0.80  00 

Small  payments:  man  and  boat,  $60;  coal,  etc.,  $42.91;  transportation,  $35;  sundries,  $48.14. .  186  05 

Total,  carried  to  page  V — 369 .  7,098  00 

•  _ _ 


Quebec  County  Telephone  Lines. 


Laval,  agent,  J.  Touchette,  April-Mar . 

Quebec,  repairer,  E.  Martineau,  April-Mar . 

River  Jaune,  agent,  Mrs.  A.  Michaud  at  $4.16  a  m . 

Stoneham,  agent,  J.  Corrigan,  April-Mar . 

Teacher,  R.  A.  Cote,  9  d . . 

Agents  on  commission,  each  under  $20 . . 

Bell  Teleplione  Co.:  line  service,  Quebec-Charlesbourg,  Jan.  1,  1914-July  1,  1915,  $96;  install¬ 
ing  19  sets,  $382.78;  outfit  for  central  station  at  River  Janne,  $62.00;  exchange  service, 

house  of  lineman  Martineau,  Mar.  10-June  30,  $7.76;  supplies,  etc.,  $89.66 . . 

Martineau,  E.:  putting  up  9  miles  wire  and  sidebloeks,  $180;  67  poles,  $76;  horse  hire,  85  d.  at 

$5;  meals,  etc.,  $94.25;  assistance,  $66.25;  sundries,  $18.05 . 

Mechanics  Supply  Co.:  wire,  $11.63;  nails,  $20;  sundries,  $121.01 — V . 

Pope,  E.,  postage . . 

Total,  carried  to  page  V — 309  . 


49  92 
480  00 
35  36 
49  92 
6  67 
58  01 


638  80 

859  55 
162  64 
6  52 


2,347  39 
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AUDITOR  GEXERAL'S  REPORT,  19Vr1015 


6  GEORGE  V,  A.  1916 


7\‘l?;raph  Liu?s:  Lower  St.  Lawrence  and  Maritime  Provinces— Continued.  $  cts. 

Cable  Steamer  Tyrian. 


'ommander  Alex.  Diekson,  12  m.,  SI, 380;  pilot,  Wm.  McConnell,  12  m.,  $1,020 . 

I.-t  officer  at  $70:  A.  Mclnnis,  9  m.,  E.  Hagerty,  2  m . 

2 .id  officer  at  $00:  E.  Hagerty,  10  m.,  J.  Beals,  2  in . 

3rd  officer  at  $45:  Jos.  Beals.  10  m.,  M.  Ryan,  2  m . . . 

(  arp  -nter.  E.  Mason,  12  m.,  $519;  carpenter’s  mate,  .J.  Hansen,  12  in.,  $120  . 

Boatswain:  Wm.  Goodwin,  10  m.  at  $30;  Jos.  Wessell,  2  m.  at  $50 . 

Boatswain’s  mate:  J.  Wessell,  10  m.  at  $35;  S.  Smallcomb,  10  m.  at  $35,  2  at  $40 . 

Quartermasters  at  $20,  $1,114.53;  seamen  at  $30,  $690,  at  $28,  $3,533.85 . 

Watchman,  7  m.,  $189;  lamp  trimmer  at  $27,  $19.80 . 

Chief  steward  at  $55:  L.  Whitman,  $239.35;  1).  A.  McDonald,  $420.50 . 

2nd  steward  at  $30,  $360;  2nd  cook  at  $27,  $324 . . 

( ’ook  at  $55:  A.  McDonald,  $248  3  >;  L.  VV  hitman,  $411.61 . 

Messroom  steward  at  $26,  $311.99;  saloon  steward  at  $20,  $210 . 

Storekeeper,  Allan  McDonald,  at  $34 . . . 

Engineer,  S.  G.  Hill,  12  m.,  $1,350;  2nd  engineer  at  $80,  A.  Anderson,  $291.61,  L.  B.  Church, 
$668.39 . 


3rd  engineer  at  $65:  L.  B.  Church,  $236.93;  F.  C.  Ward,  $543.05 . 

1th  engineer  at  $50  and  $10  for  launch:  F.  ( ’.  Ward,  $218.71;  H.  O’Toole,  $495.48 . 

Oiler:  E.  O’Leary,  12  m.,  $420;  Wm.  Sampson,  12  rn.,  $384 . 

Firemen  at  $30,  $1,420.74;  trimmers  at  $23,  $799.26 . 

Board  of  captain,  crew,  etc.,  paid  steward  D.  A.  McDonald,  6,631  d.  at  70e.,  9,657  at  60c.,  108 

at  $1.25 . . . . . . 

Brister,  (’.  &  Son,  anchor,  $105.70,  sundries,  $23;  Burns  &  Kelleher,  repairs,  354.35 . 

Colwell  Bros.:  blankets,  $34.50;  lied  and  table  linen,  $126.15;  coats,  ole.,  $35.30 . 

Crosby,  A.  T.  E.,  services  as  agent,  Apr  1-Mar.,  $420;  Dickson,  A.,  outlay,  $102.78 . 

Dominion  Coal  Co.:  coal,  40  tons  at  $5;  trimming,  $1.20. . . 

Farquhar  Bros.:  2  copper  side  lights  installed,  repairing  lights,  etc.,  $90.75;  kitchen  utensils, 

etc.,  $199.75 . - . 

Gough,  N.,  2  cable  reels,  $140.10;  Halifax  Ci  y,  board  at  hospital,  etc.,  $61.13 . 

Guildford  &  Sons:  white  waste,  $69.60;  plumber’s  candles,  $42.60;  jointing,  $30.47;  zinc 

plates,  $28.80;  sundry  hardware,  $176.77 . . . 

Halifax  Graving  Dock  Go.:  haulling,  $227;  2\  lay  d.,  $324.69. . 


Halifax  Marine  Engineering  (Jo. — 

Part  of  5th  instalment  on  contract  for  alterations  to  machinery,  $22,332.50;  less,  $10,056.25 

paid  in  1915-16 . 

Sundry  repairs  and  alterations . 

Halifax  Tow  Boat  Co.,  towage . 

Hanifen,  P.  J.,  great  coats,  14  at  830;  Judge,  P.  &  Son,  water,  $727 . 

Harris,  W.  T.  &  Son:  cable  reel-,,  3  at  390,  3,  $130;  timber,  etc.,  $152.76 . 

Hogan,  T.  &  Co. — 

Part  of  3rd  installment  on  contract  for  alterations,  $4,888.70;  less  $2,888.70  paid  in  1915-16. 

Demurrage,  $160;  repairs,  etc.,  $232.78 . 

Houston,  C.  E.,  travel,  Ottawa-Halifax-Ottawa,  Aug.  26- Sept.  7 . 

Imperial  Oil  Co.:  marine  eng.  oil,  174-3  gal.,  $115.79;  gasoline,  261-5  gal.,  $70.23;  royalite, 

etc.,  1,293-7  gal.,  $266.72;  sundry  oil,  $58.91;  barrels,  $23.75 . . . 

Kelly,  Jas.,  ice,  $35;  sundries,  $30.85;  Lahcy,  J.  F.,  cleaning  and  painting,  $525 . 

Teaman,  J.  A.  &  Co.,  ice,  $100;  N.  S.  Steel  and  Coal  Co.,  coal,  trimmed,  434  tons  at  $3.90. . . . 

.  IKenzie,  H.  D.  Co.:  coal,  10  tons  at  $8;  bagging,  etc.,  $16 . ,. . 

Mac  Nab,  It.,  travel,  Ottawa-Halifax-Ottawa,  Aug.  26-Sept.  16 . 

Maritime  Paint  and  Varnish  Co.,  hardware . 

Maxwell’s,  Ltd.:  uniforms,  1  at  $30,12  at  $28,  10  at  $23,  24  at  $7.75;  blue  duck  suits,  26  at  $2.50; 

shirts,  $45.50;  collars,  $13 . . . 

O’Toole,  J.  J.,  ren  wing  waste  pipe,  $53.60;  Railway  Drug  Store,  drugs,  $80.05 . 

Simmonds.  Jas.:  rope,  815  lb. at  16c.,  301  at  17c.,  300  at  18c.;  bitumastic  solution,  $61.50;  waste 

$59.93;  103  yd.  cotton  duck,  $49.44;  sundry  hardware,  $531.82 . 

Smith, N.  &  M.:  dockage,  541  d.  at  $5;  removing  ashes,  3140;  sundries,  $20.20 . 

Stairs,  Son  &  Morrow:  rope,  $41.16;  waste,  $15.60;  sundries,  $11.25  . . 

Steam  tug  Zaidie,  water,  $101;  Ungar’s  Laundry,  etc.,  washing,  $209.51 . 

Wentzells  Ltd.,  soap,  polish,  etc.,  $198.13;  Whalen,  T.  J.  &  Co.,  mattresses,  etc.,  $52.10 . 

White,  John  A  Co.,  stoves,  5  at  $16.50;  Williams,  E.  F.,  repairs,  etc.,  $48.97 . 

Wages  of  men  receiving  cable,  Feb.,  1915 . . 

Small  payments:  drugs,  $52.45;  hauling  cables,  310;  telephone  test  set,  $22.50;  blue  prints, 
$19.69:  arresters,  $18;  washing,  $11.80;  sundries,  $65.11 . 


2,400  00 
770  00 
720  00 
540  00 
960  00 
700  00 
780  00 
5,338  38 
208  80 

659  85 
684  00 

660  00 
551  99 
408  00 

2,310  00 
779  98 
714  19 
804  00 
2,220  00 

10,570  90 
183  05 
195  95 
522  78 
201  20 

290  50 
201  23 

348  24 
551  69 


12,326  25 
549  22 
103  87 
1,  147  00 
552  76 


2,000  00 
422  78 
96  10 

535  40 
590  85 
1,792  60 
98  00 
159  95 
61  52 

905  50 
133  65 


938  26 
2,865  20 
68  01 
310  51 
250  23 
131  47 
92  92 


229  55 


Total,  carried  to  page  V — 369 


61,634  33 
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Telegraph  Tines:  Lower  St.  Lawrence  and  Maritime  Provinces — Concluded.  $  cts. 


Generally. 


Jack,  \Y.  &  Co.:  hluestone,  $176.21;  jars,  $46.80 .  220  01 

.Siemens  Co.  of  Canada,  10  knots  submarine  cable.  .  5,064  00 

Small  payments:  express,  $6.96;  sundries,  $9.50 .  1,6  46 

King’s  Printer,  $416.87;  Stationery  Office,  $637.20;  adverii  ling,  O  0  4 .  1,939  11 


Total,  carried  to  page  V — 369 .  7,  242  58 


Telegraphs  Maintenance:  Saskatchewan  and  Alberta. 


Superintendent’s  office,  Edmonton  ($5,770.57) — 

General  inspector,  Northwest  and  South  British  Columbia  lines,  J.  S.  Macdonald:  ser¬ 
vices,  April-Feb.,  $2,291.63;  trip  to. Ottawa,  Aug.  20-Sept.  15,  $239.50;  sundry  travel, 

$381.70;  rent  of  telephone,  July-Mar.,  $17.10 . 

District  superintendent,  Northwest  lines,  R.  C.  Macdonald:  services,  April-Feb., 

$2,108.26;  travel,  $532.95;  postage,  $84.80;  rent  of  telephone,  July-Mar.,  $22.50; 

sundries,  $33.48 . . . . • . 

Edmonton  City,  rent  of  office  telephone,  April,  1914-June  1915 . 

Towels,  etc.,  $2.50;  folders,  $1.70;  Waghorne’s  guide,  $1 . 

^ndrew  ($2,100.39) — 

Agent,  R.  L.  Pickell  at  $75,  $900;  rent,  12  m . ,  $120 . 

Lineman  at  $75;  C.  Norn,  $300;  J.  Kennedy,  $85;  W.  J.  Lee,  $365 . 

Cinnamon,  G.,  10  tons  hay,  $60;  Lee,  W.  J.,  freight,  $49.01,  sundries,  $13.50 . 

Small  payments:  oats,  $52.40;  freight,  $39.73;  cutter,  $29.59;  robe,  $15.50;  wagon  pole, 
etc.,  $12;  sundries,  $58.75 . . . . 

AsSiniboia  ($1,049.29)— 

Agent,  11.  Hodgson,  12  m.,  $900;  rel.  operator,  $16;  postage,  $3.97 . 

Rent,  11m.  at  $10,  1  at  $12;  A.  D.  Ferlong,  $99;  W.  A.  Ferlong, $2);  Ferlong  &  Fitzgerald, 

$12 . . ' . 

Freight  and  drayage . . 

Athabaska  ($3,750. 14) — 

Agent,  C.  P.  Samwell,  12  m.,  $900;  messenger,  E.  Swanson,  12  m.,  $240 . 

Linemen  at  $75:  VY.  Amell,  $25;  J.  H.  Bell,  $125;  A.  W.  Cuss,  $695.73;  F.  Pettiford,  $330. 

Brown,  G.  A.,  hay,  10  tons,  $125;  Cass,  A.  W.,  outlay,  $214.80 . 

Currier,  E.  D.,  services  as  foreman,  Mar. -May,  1914. . . . 

Howard  &  McMillan:  stove,  pipe,  etc.,  $43.85;  line  grips,  $13.50;  sundries,  $36.70 . 

Jones,  E.,  10  cds.  wood,  $60;  Minns,  \Y.,  10  tons  hay,  $125,  100  bush,  oats,  $50 . 

Samwell,  C.  P.:  rent,  Dec. -Mar.,  $60;  telephone  rent,  $23.80;  sundries,  $62.40 . 

Viens,  A.  J.:  200  bush,  oats,  $126.67;  hay,  $5.50 . 

Small  payments:  saddle  and  blanket,  $38;  oats,  $30;  freight,  $15.44;  sundries,  $103.75  . 

Batoche:  agent,  Mr.  Rocette,  commission, . 

Battleford  ($5,394.73) — 

Operator,  J.  D.  Noel:  12  m.,  $1,080;  electric  light,  $55.02;  cleaning,  $24;  sundries.  $36.82. 

Assistant  operators  at  $75:  G.  B.  Anslow,  $532.26,  J.  \Y.  Carroll,  $24.19,  J.  Jackson,  $900.. 

Lineman,  H.  C.  Rogers,  10  m.,  $750;  messenger,  E.  Bedart,  $160,  E.  Taylor,  $80 . 

Battleford  City:  telephone  rent,  1  yr.  to  Sept.  1,  1915,  $32;  7  poles,  $40.25 . 

Beckett,  It.  H.,  altering  heating  plant,  $147;  Cocks,  J/  .  &  Son,  waggon,  $120 . 

Cluff  &  Wright,  provisions,  $62.30,  oats,  $36.02;  Day,  J.,  hire  of  man  and  team,  $77 . 

Doull,  A.,  linework,  $62.62;  Galvin  Lumber  Yards,  171  tons  coal,  $245 . 

Mill,  M.  B.,  oats,  $63.37,  hay,  etc.,  $19.15;  Speers  <fc  Taylor,  coal,  $119.98  . 

Prince  Bros.:  wood,  $60;  screen  doors  and  windows,  $25;  sundries,  $47.94 . 

Stour,  J.  II. :  deepening  well,  etc.,  $29.85:  linework,  $61.50 . 

Small  payments:  linework  $161.36;  hay,  $S7;  smithwork,  $37.50;  coal,  $28;  sinks,  $26, 

wire,  $18;  making  sign,  $17.60;  sundries,  $128 . . . 

Bonnyviile:  agent,  E.  L.  Dussault,  commission,  $41.90;  postage,  50c . 

Bresaylor  ($945.10) — 

Agent,  J.  T.  Callahan:  services,  12  m.,  $720;  rent,  12  m .,  $120 . 

Callahan,  A.,  water,  $38.40;  Caplette,  R.,  wood,  $60;  Farrell,  R.,  coal  oil,  etc.,  £6.70 _ _ 

Calling  River  ($1,208.92)— 

Agent,  E.  J.  Collins,  Aug.  11-Mar.  31,  $573.37,  outlay,  $29.10 . 

Athabasca  Hardware  Go.,  pipe,  etc.,  $2.15;  Brulott,  E.,  horseshoeing,  $8  .... 

Hill,  T.,  saddle,  $45,  harness,  etc.,  $42.70;  Northern  Distributing  Co.,  2  horses,  $200, 

hay,  etc.,  $9.80 . .. .  . ” . 

Howard  it  McMillan:  rent,  $50,  stove,  *22;  leather  kit,  $17.50;  sundries,  :  17.05  . 

Prudcn,  P.:  rent,  Sept. -Mar.,  $125;  hay,  $50;  sundries,  $7.25 .  . 

Duck  Lake:  agent,  C.  A.  Baker,  June  16-Mar.  31 . 

Carried  forward  . .  > .  20,357  06 
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6  GEORGE  V,  A.  1916 


Telegraphs  Maintenance:  t  uskatchewan  and  Alterta — Continued. 

Brought  forward . . 


Dunvegan  ($1,847.63) — 

Agent,  A.  Valliancourt,  12  m.,  $900,  meals,  etc..  $50.50;  smithwork,  $25.75;  sundries,  $41.65 

Edson,  E.,  150  bush,  oats,  $75;  Lariviere,  A.  C.,  rent,  12  m.,  $240 . 

Richardson,  W.,  15  cords  wood,  $67.50;  Stein,  L..  12  tons  hay.  $228 . 

Small  payments:  coal  oil,  $36;  hay,  $36:  freight,  $32.85;  sleigh,  §32;  pasturage,  $25; 

robe,  $15.50;  sundries,  $41.90 . 

Edmonton  ($8,379.83) — 

Agent  at  $90:  G.  Wilder,  $328.06;  P.  R.  Campbell,  $751.93 . 

Assistant  agents  at  $S5;  A.  Arnold,  $85,  E.  W.  Arnold,  $76.78,  E.  J.  Kane,  $1,020,  R.  S. 

Shields.  $499.03,  A.  H.  Slight,  $858.22 . 

Clerk,  H.  Hunt,  12  m.,  $1,080;  messengers  at  $25,  $583.05 . 

Linemen  at  $75:  M.  Kew,  $06.37,  J.  D.  McIntyre,  $160,  J.  McLean,  $300,  J.  Saidler,  $740, 

A.  Toupin,  $192.50 . 

Runyan  &  Beauchamp,  hay,  etc.,  $51.75;  C.P.R.  Co.,  rent  of  office,  14  m.,  $350 . 

Edmonton  City,  rent  of  telephone,  April  1914-June,  1915 . 

Hamilton  &  Son,  oats,  $98.95,  hay,  $55.45,  sundries,  $16.65 . 

Hill,  T.,  harness,  etc.,  $87.30;  Macdonald,  R.  M..  rent  of  stable,  12  m.,  $120 . 

Howard  &  McMillan,  hardware,  etc.,  $106.60;  Hunt,  H.,  storage,  12  m.,  $120 . 

Sharp,  C.  W.  <fc  Son:  counter  and  fixture  complete . 

Small  payments:  hay,  $125.12;  outlay  of  agents,  etc.,  $93.95;  cartage,  $90;  smithwork, 

etc.,  $63.75,  hire  of  man  and  team,  $33,  postage,  $23.50;  sundries,  $44.42 . 

English  Mission:  Alberta  Govt.,  Telephone  Dept.,  telephone  set . 

Expanse  ($2,553.60) — 

Agent,  G.  T.  Brown,  12  m.,  $900;  lineman,  C.  H.  R.  Clark,  12  m.,  $900 . 

Brown,  G.  T.:  hay,  $81.50:  oats,  §65.07:  freight,  $49.45;  coal,  $39.03;  sundries,  $15.55.. .. 

Clark,  C.  H.  1L,  outlay,  $117.85;  MacMillan,  J.  D.,  rent  of  office,  12  m.,  $180 . 

Urquhart,  A.,  rent  of  stable,  12  m . . . 

Small  payments:  smithwork,  etc.,  $40.65;  cartage,  $39;  sundri  s,  $5.50 . 

Fairview:  agent,  H.  L.  Propst,  commission,  April-Sept . 

Fort  McMurray:  agent,  C.  N.  Hayes,  Mar.  25-31 . '.A . 

Fort  Qu’Appelle  ($2,135.30) — 

Agent,  P.  R.  Elmer,  12  m.,  $960;  lineman,  D.  Sutherland,  12  m.,  $909 . ' . 

Bennett,  S.  P.,  wiring,  $32.75,  pole,  $3;  McDonald,  D.  H.  &  Co.,  8  tons  coal,  $104  . 

Small  payments:  driving,  $63.50;  telephone  rent,  18  m.,  $39;  freight,  $17.' 5;  s_.. dries, 

$15.50 . 

Fort  Saskatchewan  (§972.24) — 

Agent  at  $60:  W.  G.  Shera,  §720;  W.  A.  Graham,  $40.64 . 

Kidney,  J.  W.,  rent,  12  m . 

Small  payments:  coal,  §18.69;  lighting,  $12.61;  express,  30c . '. . . 

Fort  St.  John:  Revillon  Bros.,  rent  of  office  and  stable,  Mar.  4-31 . 

Frog  Lake  ($685.30)— 

Agent,  E.  A.  Bowbell,  12  m.,  $600,  freight,  etc.,  $7.05 . 

Wood,  $52.50;  linework,  $20;  coal  oil,  $5;  express,  75? . * . 

Giroux  Bay:  Dickerson,  S.,  linework . 

Glaslyn  ($1,427.13)— 

Agent  at  $75:  G.  B.  Anslow,  $96.77;  R.  Colmer,  $238.63;  A.  G.  McCartney,  $595.97;  J. 

E.  Rowland,  $36.63 . . 

Hill,  H.,  15  cords  wood,  $67.50,  cartage,  $29.20,  oats,  etc.,  $32.50;  Hoskins,  D.,  oats  at 

60c.,  $90 . 

Russell,  J.,  team  hire,  $38,  poles,  $20,  hay  $5;  Street,  LI.,  hay,  $.50 . 

Small  payments:  feed,  833.50;  wagon  seat  and  cushion,  $15;  freight,  $11.33;  sundries, 

$67.20 . 

Grand  Prairie  ($1,261.08)— 

Agent,  J.  H.  Byrne:  12  m.,  §900;  express,  $3.50;  postage,  $6 . . . 

Patterson,  A.,  rent  of  office,  12  m.,  $240:  Young,  L.,  10  cords  wood,  $75 . 

Coal  oil,  §18.50;  wood,  $9;  sundries,  $9.08 . 

Gravelbourg:  agent,  J.  A.,  Hamelin,  12  m.,  $900,  outlay,  $17.03 . 

Green  Lake  ($2,116.23) — 

Agent  at  $75:  R.  White,  S900;  A.  G.  McCartney,  $79.03 . 

Clark,  J.  B.,  oats,  $20,  freighting,  $50;  Hill,  T.,  harness,  $40.  sundries,  $13 . 

Lalleur,  X.,  12  tons  hay,  $72;  Month,  A.,  team  horses,  $400;  Tysoc,  J.,  wagon,  etc.,  §106.75 
White,  R.,  oats,  $56. 25;  hay,  $53;  wcod,  $30;  recovery  of  team,  $25;  sundries,  $92.15.  . . 

Small  payments:  cartage,  §64.25;  oats,  $27;  tent,  $18;  sundries,  $69.80 — . 

Grouard  ($4,998.35) — 

Agent  at  $75:  C.  A.  Burpee,  $166.93;  A.  I).  Chew,  $77.42;  II.  Harper,  $256.45;  P.  Iloyte, 

$367.74;  J.  A.  Powers,  S805.64;  C.  Woodhead,  $128.23.* . 

Lineman,  J.  A.  Bell,  12  m.,  §1,020;  messenger,  A.  St.  Germain,  $330,  F.  Knibbs,  $30...  . 

Bell.  J.  A.:  hay  at  $20,  §103.20;  meals,  stabling,  etc.,  $83.50;  sun  lries,  §46.20  . 

Field,  J..  hire  oi  team  and  man,  §138.40;  Grouard  Hardware  Co.,  hardware,  $82.80 . 

Hayden,  D.  S.,  150  bush,  oats,  $105;  Howard  A  McMillan,  3  tents,  $62;  sundries,  $53.85. 


$  cts. 
20,357  03 


1,017  90 
315  00 
295  50 
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1,079  99 

2,539  03 
1,663  05 
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473  74 
10  00 

1,800  00 
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27  09 
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219  20 
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315  00 
30  58 
917  08 
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179  05 
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Brought  forward . 


Grouard — Concluded. 

Mieys,  F.,  freighting,  $64.45;  Powers,  J.  A.,  hay,  $144,  sundry  outlay,  $28.30 . 

Revillon  Bros.,  provisions,  $62.75.  sundries,  $21.05;  Travers,  O.,  29  poles,  $<S1 . 

Small  payments:  linework,  $163.40;  outlay  of  agents,  $123.25;  smithwork,  $65;  wood,  $16; 
harness,  S45;  saddle,  $45;  carpentry,  $41.75;  services  of  cook,  $36;  freight,  $31.19; 

motor  boat  trip,  $30;  stone,  $18;  linoleum,  $16.65;  sundries,  $73.20 . 

Grouard-Prairie  River  Telephone  Line:  2  telephones,  $20;  dry  eells,  $3.40;  freight,  $9.10 . 

Halfway  Lake:  agent,  J.  C.  Egge,  commission,  $3.21,  rent,  $120,  repairs,  $2 . 

Henrietta  ($1,350.89) — 

Agent,  W.  J.,  Salsbury:  12  m.,  $900;  rent,  $96;  hay,  $108.50;  oats,  $69;  wood  etc.,  $61.39. 
Esovoloff,  F.,  team  work,  25  d . 

House  River  ($361.35) — 

Agent,  J.  H.  Bell,  Dec. -Mar.,  $300,  hire  of  dog  train,  etc.,  $21.35 . 

Taylor,  F.,  rent  of  office,  Dec. -Mar . 

Kutawa  ($1,192) — 

Agent,  A.  V.  Linderburg:  12  m.,  $900;  rent,  $50;  oats,  $45;  hay,  $35;  sundries,  $30.25 . 

Garbett,  Walter,  hauling  poles,  $31.50;  Garbett,  Wm.,  linework,  $65 . 

Lindeburgh,  F.,  hauling  poles . 

Lake  Saskatoon  ($2,970.78) — 

Agent,  G.  Coleman:  12  m.,  $900,  rent,  12  m.,  $300,  sundries,  $31.75 . 

Linemen,  at  $75:  R.  Harvey,  $300;  W.  Lovell,  $600 . 

Beauchard,  F.,  13  tons  hay,  $130,  150  bush,  oats,  $52.50;  Miller,  G.,  smithwork,  $59.95.. 

Macdonald,  M.  L.,  harness,  $45;  Shaw,  B.,  15  loads  wood,  $90 . 

Peace  River  Trading  and  Land  Co.:  hay,  $120;  blucstone,  $23.05;  sundries,  $54.65 . 

Small  payments:  meals,  horse  feed,  etc.,  $86;  smithwork,  $43.25;  sleigh,  $32;  pasturage, 
$21;  robe,  $18;  oats,  $12.50;  coal  oil,  $12;  tent,  $8;  sundries,  $31.13 . 

Lamont  ($1 , 164.83) — 

Agent  at  $75:  J.  H.  Bell,  $136.61;  E.  L.  Dewar,  $26.61;  H.  A.  Elliott,  $225,  A.  F.  Todd, 

$153.66;  W.  Valliant,  $377.42 . . 

Rent  of  office:  Mrs.  E.  A.  Holmes,  $45.33;  Joslin  &  McPherson,  $60;  C.  S.  Trueman,  $14.67 
Small  payments:  fares,  $45.70;  coal,  $21.25;  linework,  $18.50;  sundries,  $40.08 . 

Limerick  ($1,072.32) — 

Agent:  M.  Crosson  at  $60,  $720;  M.  L.  Brown,  at  $75,  $91.53 . 

Crosson,  J.,  rent  of  office,  12  m.,  $180,  coal,  $33.60,' sundries,  $5.30 . / . 

Small  payments:  coal,  $26.38;  desk,  $11.05;  sundries,  $4.46 . 

Lloydminster  ($2,213.91) — 

Agent  at  $75:  G.  Crisfield,  $225,  H.  A.  Elliott,  $675 . 

Linemen,  G.  G.  Mann,  12  m.,  $900,  rent  of  stable,  12  m.,  $60 . 

Mann,  E.  M.,  oats,  $62.50,  hay,  $55;  Whitbread,  J.,  smithwork,  $47.05 . 

Small  payments:  linework,  $64;  jumper,  $29;  freight,  etc.,  $26.04;  hardware,  etc.,  $70.32  . 
Meadow  Lake  ($1,497.67)— 

Agent,  J.  R.  MeCordie:  12  m.,  $900;  oats,  $47.50;  wood,  $42;  hay,  $24:  sundries,  $145.42. . 

Hazlitt,  It.  J.,  oats,  $60,  hay,  $49.50;  Hearn.  F.  W.,  freighting,  etc.,  $52 . 

Nault,  Ls.:  oats,  150  bush.,  $135;  freight,  $11 . 

Small  payments:  freighting,  $20;  screens,  $10;  yoke,  $1.25 . 

Meota  ($1,233.32)— 

Agent,  F.  W.  Hearn,  12  m.,  $900,  outlay,  $61.52 . 

Gordon,  Tom.,  coal,  $129.80,  cement,  $2;  Gregory  &  Fairwcather,  desk,  $18 . 

Kennedy,  T.  A  T.,  feed,  $2;  Toby,  J.  H.,  rent  of  office,  12  m.,  $120 . 

Mirror  Landing  ($2,818.50) — 

Agent  at  $75:  J.  J.  Dever,  $733.24;  A.  E.  Holmes,  $7.50;  P.  F.  lloyte,  $157.26 . 

Linemen  at  $75:  S.  Green,  $619.35;  A.  Parry,  $280.65;  J.  Saidler,  $75 . 

Messenger,  J.  McClellan,  2  m . 

Galbraith  A  O’Leary,  163  bush.  oats.  $119.15;  Parry,  A.,  outlay,  $92.60 . 

Green,  S.,  lineman:  hay,  oats,  etc.,  $176.75;  meals,  etc.,  $63.75;  smithwork,  $13.25; 

sundries,  $20 . ._ . ; . 

Northern  Transportation  Co.:  rent  of  office,  9  m.,  $135;  sundries,  $16.17 . 

Small  payments:  wood,  $60.75;  feed  and  stabling,  $49.03;  hay,  $30;  linework,  $21;  jumper, 

$14;  linoleum,  $14;  sundries,  $78.05 . 

Moose  Jaw  ($1,852.24) — 

Agent  at  $85:  J.  Lovelace,  $464.66;  M.  Kavanagh,  $555.33 . 

Acting  agent  at  $60  and  $40  living  allowance,  A.  F.  Todd . 

Canadian  Pacific  lty.  Co.:  allowance  f.  r  battery,  $120;  messenger,  $120;  rent,  14  m.,  $210 

Masonic  Hall  Co.:  rent  of  store  room,  12m....: . 

Rent  of  telephone,  $37;  freight,  etc.,  $11.44;  postage,  $7.98;  rent  of  p.o.  box,  $2.50 . 

Mooswa  ($1,300.61  )— 

Agent  at  $70:  A.  Bowbell,  $840;  E.  J.  Collins,  $96.26 . 

Hay,  $82.50;  oats,  $74.80;  wood,  $40;  shoeing,  $21.50;  repairing  democrat,  $18.50;  sundries, 
$127.05 . . 


$  cts. 
46,623  10 
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North  Battleford  ($1,377.57) — 

Agent,  F.  J.  Colemer,  12  m .  1,080  00 

Messenger  at  $20;  R.  Colmer,  $176.36;  F.  Peterson,  $8;  R.  Sharp,  $55.64 .  240  00 

Rent  of  telephone.  May  23,  1914-Sept.  1,  1915,  $40.80;  freight,  etc.,  $6.77;  sundries,  $10.  ..  57  57 

Onion  Lake  ($2,201.73) — 

Circuit  manager,  II.  McCleneghan,  12  m.,  $1,200;  assistant,  R.  McCleneghan,  12  rn.,  $720.  1,920  00 

Slater,  \\  .:  wood,  cut,  $52.50;  banking  house,  etc.,  $14;  linework,  $5.25 .  71  75 

Soper,  W.:  horse,  $140;  less  allowance  for  old  horse,  $40;  linework,  $9 .  109  00 

Water,  $28.80;  2  tanks,  $15;  pine,  etc.,  $14.40;  screens,  $8.05,  sundries,  $34.73 .  100  98 

Pakan  ($806.20)— 

Agent,  R.  McAdam,  12  m .  720  00 

Wood,  15  cords,  $45;  6  tons  coal,  $21;  wire,  $13;  sundries,  $7.20 .  86  20 

Peace  River  Crossing  ($5,818.05) — 

Agent  at  $75:  E.  W.  Arnold,  $225;  M.  Gauvreau,  $44.04;  P.  R.  Gauvreau,  $713.70;  F. 

Samwell,  $510;  A.  F.  Todd,  $375  1,867  74 

Lineman  at  $75:  F.  Anderson,  $900;  O.  (’.  Anderson,  21  d.,  $50.81  .  950  81 

( 'lork  at  $60,  M.  Gauvreau,  $38;  messenger,  F.  Chalmers,  $275,  -J.  A.  Connery,  $25. .  338  00 

Cameron,  W.  II.,  12  tons  hay,  $264;  Druce,  C.,  150  bush,  oats,  $100;  Ferry,  T.,  horse,  $150  514  00 

Grant,  Win.,  ceiling  kitchen  and  upstairs  and  laying  roofing . '. . . .  150  00 

Hudson’s  Bay  Co.,  stove,  $35,  sundries,  $27.91;  Samwell,  T.  W.,  fare,  etc.,  $68.25 .  131  16 

Midland  Construction  Co..  18  storm  sashes  and  4  doors .  100  00 

Peace  River  Trading  and  Land  Co.:  15  cords  wood,  $105;  gasoline,  $1 .25 .  106  25 

Smith,  S.  L.,  hardware,  etc.,  $51.70;  Smith,  Wm.  R.,  wood,  $52.50,  20  poles,  $60 .  164  20 

Sturns,  .1.  H.,  papering,  painting,  etc.,  S74;  Todd,  A.  F.,  fares,  etc.,  $42.15 .  116  15 

Freight,  $223.81;  labour,  $112;  cleaning  yard,  $95;  horse  hire,  $75;  smithwork,  $72.25; 
oats,  $60.85;  hay,  $62;  cutting  wood,  $34.79;  cartage,  $31.30;  linoleum,  $24;  outlay 

of  linemen,  etc.,  $588.74 .  1,379  74 

Pelican  Rapids  ($630.22) — 

Agent  at  $75:  A.  D.  McDonald.  $97.50;  W.  B.  Twitchell,  $377.42 . 474  92- 

Howard  &  McMillan:  stove,  $22;  lineman’s  supplies,  etc.,  $28.45 .  50  45 

Dog  feed.  $56.60;  expenses  of  lineman,  $16.40;  labour,  $10 .60;  sundries,  $21 .25 . 104  85 

Plamondonville  ($588.40) — 

Agent,  W.  .J.  Amell,  Nov.  14-Mar.  31,  $342.50;  outlay,  $10.25 .  352  75 

Scvigny  Bros.:  rent,  of  office,  Nov.  16-Mar.  31,  $90;  furnishings,  $35.70 .  125  70 

Wood,  $48;  heater,  $24.45;  oilcloth,  $20;  team  hire,  $17.50 .  109  95 

Pouce  Coupe  ($198. 14  ) — 

Agent,  ,1.  J.  Dever,  Feb.  11-Mar.  31,  $123.21,  outlay  en  route,  $51.65 .  174  86 

Haskins,  F.,  rent,  Feb.  12-Mar.  31,  $19.28;  Howard  &  McMillan,  pliers,  etc.,  $4 .  23  28 

Qu’Appelle,  agent,  E.  P.  Benoit,  12  m .  120  00 

Rife  ($1,189. 601- 

Agent  at  $75:  C.  B.  Ingraham,  $75;  E.  O.  Boyd,  $825 .  900  00 

Aylesworth,  F.  G.:  feed  and  stabling,  Mar.-Feb .  240  00 

Meals  and  feed,  $19.75;  horseshoeing,  $10;  pole,  etc.,  $7.50;  sundries,  $12.35 .  49  60 

Saddle  Lake  ($1,155.10)— 

Agent  at  $75:  C.  B.  Ingraham,  $805.64;  E.  J.  C  >11  ins,  $129.11 .  '  934  75 

Niblock.  II.  T.,  153  bush,  oats,  $53.55;  R  dcro  v,  J.,  10  tons  hay,  $45 .  98  55 

Wood,  $47.50,  meals,  etc.,  $17.80,  smith’, \<  rk,  $  7.50,  sundries,  $39 .  121  -80 

Saskatoon  ($3,277.03) — 

Agent  at  $100:  E.  W.  Arnold,  $409.68;  J.  H.  Murphy,  $1,200 .  1,609  68 

Lineman  at  $75,  G.  T.  Clement,  $900;  n  ess  ngeratSlO,  C.P.R.  Co.,  $120 .  1,020  00 

Can.  Pac.  Rv.  Co.,  rent,  Feb.,  1914-Mar.,  1915,  $210;  Jabuseh,  A.,  10  tons  hay,  $120 .  330  00 

Clark,  J.  W.:  hay,  10  tons,  $120;  oats,  325  bush.,  $166.25 . 286  25 

Smith  work,  $15,  fares,  etc.,  $13,  postage,  $2,  sundries,  $1.10 .  31  10 

Sawridge  ($2,948.65) — 

Agent  at  $75:  J.  M.  Ryan,  $22.50;  R.  Simpson,  $885 . 907  50 

Linemen  at  $75:  L.  Young,  $900;  E.  Goodwin,  $335 . 1,235  00 

Franks,  S.  J.,  painting  office,  $60,  oil,  etc.,  $8.20;  Lyllick,  T.,  12  tons  hay,  $156 .  224  20 

L  Hirondelle,  A.,  wood,  $45;  oats,  $41 .25;  sundries,  $58.60;  Tysoe,  J.,  sleigh,  etc.,  $53.. .  197  85 

Meals,  stabling,  etc.,  $176.30;  freight,  $34.90;  blankets,  $29;  smithwork,  $25.35;  poles, 

$16;  sundries,  $102.55 .  384  10 

South  Humboldt  ($1,959.33) — 

Agent,  H.J.  Macdonald:  12  m.,  $900;  expenses  on  line,  $169;  sundries,  $39.63 .  1,108  63 

Bell  A  Dohrn,  coal,  $139.60,  hauling,  $42;  Norn,  L.,  team  horses,  $340 .  521  60 

McDonald,  M.:  200  bush,  oats  $100;  12  tons  hay,  $90;  cartage,  $25;  labour,  $5 .  220  00 

Smithwork,  $35.75;  linework,  $22;  cartage,  etc.,  $19;  harness,  etc.,  $13  80;  sundries, 

M’  55  109  10 

Spirit  River  ($944.25) — 

Agent,  W.  R.  Holden,  12  m.,  $900;  rel.  agent,  J.  H.  Byrne,  14  d.,  $37.50 . . . . .  937  50 

Postage,  $6;  express,  75c.  .  6  75 

St.  Paul  des  Metis  ($1,021  03)— 

Agent,  J.  A.  Gagnon,  12  m .  ...  . * .  900  00 

St.  Paul  Mercantile  Co.,  freight,  $56  63,  coat  oil,  $3.20 .  59  83 

Wood,  $45;  eavetrough,  $10;  sundries,  $6.25 .  61  25 

Carried  forward .  91,185  57 
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Vanrena,  agent,  H.  L.  Propst,  commission,  Oct.-Mar .  39  99 

Willow  Branch  ($1,053.85) — 

Agent,  M.  A.  Noel,  April.-Mar .  900  00 

Gagne,  L.,  coal,  15  tons,  $03.75,  wood,  4  cords,  $20 .  83  75 

Chimney,  $.0;  counter,  $20;  cavetrough,  $12.50;  sundries,  $17.60  .  70  10 

Wood  Mountain  ($2,099.10) — 

Agent,  J.  H.  Thomson,  12  m.,  $900;  lineman,  F.  Brown,  12  m.,  $900  1,800  00 

Brown,  A.,  10  tons  hay,  $70,  200  bush,  oats,  $80;  Hock,  Jos.',  10  tons  coal,  $50 .  200  00 

Harness,  $46;  smithwork,  $24.40;  sundries,  $28.70 . 99  10 

Batoche-Duck  Lake  Line — 

Alberta  Govt.  Telephone  Dept.,  ‘2  telephones,  $20;  Baker,  C.  A.,  installing  telephones, 

$8.50 . 26  50 

Work  under  R.  McRae,  Oct.,  shifting  line  from  fields  to  roadway  ($425.70) — 

Arnold,  G.,  60  poles,  $81.30;  St.  Paul  Merc.  Co.,  provisions,  $75.40 . - . .  156  70 

Small  payments:  man  and  team,  2 1|  d.  at  $4;  labourers,  66  d.  at  $2;  provisions,  $40  48; 

fare,  etc.,  $10.55 .  269  03 

Generally  ($3,782.49) — 

Can.  Gen.  Elec.  Co.,  insulators  at  $55,  $550;  C.N.R.  Co.,  freight,  $333.60 .  883  60 

C.P.R.  Co.,  tariff  books,  $65,  freight,  $566.99;  McArthur,  J.  D.  &  Co.,  freight,  etc., 

$233.70 .  865  69 

Edmonton  Express  &  Transfer  Co.:  freight,  $148.36;  cartage,  $75.65 .  224  01 

Jack,  Watson  and  Co.:  blucstone,  7,900  lb.,  $513.50;  jars,  540,  $81.. .  594  30 

Northern  Elec.  Co.:  relays,  28  at  $6;  sundry  supplies,  $504.88 .  972  88 

Small  payments:  freight,  cartage,  etc.,  $124.76;  sideb'oeks,  §39;  jars,'  $38  40^  sundries, 

$68.20 .  270  36 

King’s  Printer,  $218.43;  Stationery  Office,  $53.02 .  271  45 


Total .  98,614  90 

Less,  charged  to  1915-16 . .  8,680  50 


Total,  carried  to  page  V — 3 . . . .  89,934  40 


Telegraphs  Maintenance:  British  Culambia. 

Chemainus,  Kuper,  Thetis  Islands:  agents,  25  p.c.  commission:  Chemainus,  B.C.  Tel.  Co., 

$2122;  Kuper  Island,  W.  Lemmens.  $12.65 . .  33  87 

Golden-Windermere  ($3,469.11) — 

Athalmer,  agent,  J.  Lake,  April-Feb .  275  00 

Golden — 

Agent,  It.  E.  Kenny,  11  m.,  $715;  repairers,  E.  Tennant,  $1,100,  outlay,  $39.59 .  1,854  59 

Lang,  RrD’A.,  rent,  11  m.,  $165;  Golden  L.  &  P.  Co.,  light,  $18.75 .  183  75 

Wilmer:  agent,  Mrs.  M.  Hope,  11  m.,  $715,  outlay  for  linework,  etc.,  $117.15 .  832  15 

Agents  on  25  p.c.  commission,  Mar. -Dec . .  71  04 

Barry,  T.  E.,  cartage,  etc.,  $68.50;  Northern  Elec.  Co.,  supplies,  $68.97 .  137  47 

Alterations  in  Golden  office,  $33.60;  wood,  $25;  com,  $9;  sundries,  $47.51 .  115  11 

James  Island-Saanichton,  B.C.  Tel.  Co.,  commission,  Dec .  0  81 

Kamloops-Okanagan  ($28,508. 12) — 

Genier,  agent,  Mrs.  A.  Genier,  April-Feb . .  275  00 

Hod  ley,  agent,  F.  M.  Gillespie,  April-Feb.,  $440,  r<?nt,  $55 .  495  00 

Kamloops — 

District  superintendent,  W.  II.  Stevens:  services,  April-Feb.,  $1,375;  trip  to  Ottawa, 

Jan. -Feb.,  $276.48;  inspection  trip,  Dec.,  $98.20;  freight  and  express,  $413.36;  post¬ 
age,  $311.67;  wages  of  linemen,  etc.,  $283.80;  sundry  travel,  and  outlay,  §629.08.  3,387  57 

Clerk,  V.  L.  Palmer:  11  m.,  $660;  allowance  as  acting  district  superintendent,  2  in., 

10  d.,  $152 .  812  00 

Agent,  M.  E.  Grindrod,  11  m.,  $562;  stenographer,  M.  H.  Palmer,  11  m.,  $5"0..  .  1,112  00 

Niglit  operator  at  $35,  $367.45;  bookkeeper  at  $35,  $385;  messenger  at  $20,  $120 .  872  45 

Allan  &  Stevens,  rent  of  office,  7  m.  at  S45,  4  at  $50 .  .......  515  00 

Tripp,  F.  A.,  accountant:  services,  118  d.  at  $3.50,  33J  h.  at  50c .  429  75 

Rent  of  storehouse,  $50;  lighting,  $28.95;  cleaning,  $10.75 . 89  70 

Kelowna — 

Agent,  II.  H.  Millie,  8  m.  at  $50,  3  at  $80;  rent  of  telephone.  $42;  sundries,  $96.  . . .  778  00 

Telegraph  operator,  April-Nov.,  $640;  messenger,  April-Nov.,  $160 .  800  00 

Telephone  operators  at  $40 . 619  35 

Rent,  II.  L.  A.  Keller,  11  m.,  $132;  cleaning,  $24.75 .  156  75 

Keremeos,  agent  at  $50:  II.  C.  N.  Etches,  $550;  F.  B.  Gibson,  $200 .  750  00 

Lumby,  agent,  H.  Sadler,  May-Feb — . .  50  00 

Merritt — 

Agent,  D.  McGoran:  April  Feb.,  $562;  outlay,  $49 .07;  telephone  operator,  1 1  m.,  $330  941  07 

Line  foreman,  M.  Royds,  1 1  in.,  $1. 100;  auto  hire,  etc,  $73.35  .  .  1,173  35 

Rent:  A.  Rogers,  $40;  A.  Rankine,  $16.50;  Southern  B.C.  Lands  and  Mines,  $180  .  236  50 

Nicola,  agent,  Mrs.  M.  V.  Munro:  Apr.-Feb.,  $562;  rent,  $110 . 972  00 


Carried  forward .  17,669  28 


V  -384 


AIDITOR  G EXE K A IAS  REPORT,  IV  l  ',-1015 


6  GEORGE  V,  A.  1916 


Telegraphs  Maintenance:  British  Columbia— Continued.  $  cts. 

Brought  forward .  17,609  28 

Kamloops-Okanagan — Concluded. 

Penticton — 

Agent,  C.  Crowe,  April-Fcb.,  $660,  outlay,  $36.50;  lineman,  C.  F.  Layton,  6  m., 

$465,  outlay,  $69.10  . . .  . . . . . .  1,230  60 

Telephone  operator,  G.  E.  Limmer,  April-Nov.,  $400;  messenger,  11  m.,  S195 .  595  00 

Layton,  L.  H.,  rent,  11  m.,  $275;  Saunders,  Mrs.,  cleaning,  $22 .  297  00 

Princeton — 

Agent,  Alex.  Bell:  April-Feb.,  $532;  rent,  $55;  freight,  etc.,  $59 .  646  00 

Lineman,  D.  A.  Miner,  11m .  880  00 

Rummerland:  agent,  W.  H.  Hayes,  April-Feb.,  $825;  rent,  $110 .  935  00 

Vernon — 

Agent,  Mrs.  B.  Stewart:  April-Feb.,  $935;  outlay,  $29.33;  messenger,  $220 .  1,184  33 

Operators:  W.  F.  Auld,  April  1-Aug.  19,  $345.97;  M.  Lifford,  April-Feb.,  $440 .  785  97 

Lineman:  .T.  McDougall,  $320;  R.  F.  Wright,  $560;  outlay,  $295.02 .  1,175  02 

Hood  Stationery  Co.,  rent,  $275,  light,  $24.10;  Tong  Chong,  cleaning,  $22 . 321  10 

Commissioner  of  20  p.c.  of  receipts,  Mar  .-Jan .  1,153  78 

Repairs  under  D.  A.  McLeod,  Jan.  1-9,  $251.50;  sundry  repairs,  $305.29 .  556  79 

House,  J.  A.,  outlay,  Mar.  1-April  13,  $323.40;  Woodburn,  A.  J.,  linework,  $40,  fares,  etc., 

$20.85 . ~ . . .  384  25  ' 

Northern  Elec.  Co.:  telephone  sets,  19,  $232.76;  wire,  $158.84;  batteries,  $107.99;  sundries, 

$379.73;  freight,  cartage,  etc.,  $40.51 .  925  83 

Smith.  CL  G..  hauling  and  widning  cable,  $88,  repairing,  $5 .  93  00 

Team  hire  and  cartage,  $1,145.18;  linework,  $170.25;  motor  hire  $127;  coal,  $16.75; 
meals,  $2.50.  Paid  as  follows:  G.  R.  Albrighton,  $127;  Commercial  Livery  Feed 
and  Sale  Stables,  $84;  Commercial  Livery  and  Transfer  C’o.,  $110. 5Q;  G.  Genicr, 

$130.95;  II.  Grove,  $84;  H.  Huston,  $192;  A.  McCulloch,  $87.25;  Merritt  Transfer, 

$113.55;  Neil  &  Cry derman,  $295.93;  Palace  Livery,  $162.50;  Weeks  Bros.,  $74 .  1,461  0b 

Small  payments:  meals,  feed,  etc.,  $508.45;  driving,  etc.,  $237.01;  linework,  $166.25; 
auto  hire,  $58;  dry  cells,  $55.57;  coal,  $52.03;  bluestone,  $50.80;  smithwork,  $43; 

wood,  $34;  cross  arms.  $31 .40;  sundries,  $480.77 .  1,717  28 

Keatings — James  Island:  B.C.  Tel.  Co.,  commission,  Dec.  1913-Nov.  1914 .  12  28 

Nakusp — Edgewood  ($1, 160.95) — 

Agent  and  circuit  manager,  Nakusp,  L.  J.  Edwards,  April-Feb.,  $550,  outlay,  $189.20. . . .  739  20 

Agents  on  20  p.c.  commission,  Mar.-Dee .  40  04 

Northern  Electric  Co.,  supplies .  132  98 

Linework,  etc.,  $111.55;  43  poles  in  place,  $49.45;  sundries,  $81 .73 .  242  73 

Salt  Spring  Island  ($1,484.67) — 

Duncan,  agent,  Miss  M.  Bobertson,  April-Feb . .  715  00 

Ganges,  agent,  M.  E.  Hughes,  Nov.  11-Feb.  28 .  183  33 

Commission  of  25  p.c.  of  receipts .  335  14 

Brackett,  J.  A.,  linework,  $57;  B.C.  Tel.  Co.,  rent,  Duncan,  6  m.,  $30 .  87  00 

Linework,  $74.95;  electric  supplies,  etc.,  $12.75;  sundries,  $76.50 .  164  20 

Sidney-Sidney  Island,  B.C.  Tel.  Co.,  25  p.c.  commission,  Dec.,  1913- Dec.,  1914 .  29  83 

Vancouver  Island  ^$73,012.44) —  , 

Victoria — 

District  superintendent,  Wm.  Dee:  12.m.,  $1,440:  stamps,  $286;  sundry  outlay,  $289.40  2,015  40 

Line  foreman,  A.  V.  Porter,  12  m.,  $1,320.  outlay,  $75.50 . • .  1,395  50 

Operator  at  $95:  F.  L.  Bussa,  $124.39;  J.  McNeil,  $1,140 .  1,204  39 

Clerk  at  $100:  E.  Brammer,  $000;  F.  Davey,  $600;  messenger  at  $35,  $440.32 .  1,640  32 

Line  inspector,  H.  Ward,  April  8-June  30,  $270.66;  launchman,  F.  Teague,  Mar.  1- 

June  23,  $433.16 . , .  709  82 

B.  C.  Telephone  Co.,  rent  of  telephones,  Jan. -Jan .  143  38 

Ahousat:  lineman,  W.  C.  Hamilton,  July-Feb . •. .  680  00 

Alberni — 

Operator,  Mrs.  P.  A.  Haslam,  $780;  lineman,  A.  Lynn,  $1,020 .  1,800  00  s 

Ha-lam.  P.,  rent,  $70,  sundries,  $9.58;  B.  C.  Telephone  Co.,  ’phone  rent,  $39 .  118  58 

Alert  Bay:  operator,  R.  G.  Dundas,  Feb. -Feb . 1 .  130  00 

Bam  field — 

Operator:  W.  A.  McGee,  $74.32;  II.  W.  Raybourne,  $980:  G.  M.  Ross,  $510 .  1,564  32 

Linemen  at  $85:  J.  B.  McKay,  $1,020;  W.  B.  Monette,  $1,020 .  2,040  00 

Campbell  River — 

Operator:  C.  Bradbury,  $66;  R.  A.  Gooding,  $40.65;  J.  Lipscombe,  $409.35;  E.  J. 

Murphy,  $8;  W.  J.  Ruth,  $470 . . .  994  00 

Thulin  Bros.,  rent,  11m . .  55  00 

(  armanah:  linemen  at  $85:  E.  Arnold,  $388.47;  H.  S.  Moodie,  $121.52: .  509  99 

Clayoquot — 

Operator  at  $80:  J.  C.  Barber,  $942.85;  F.  L.  Bussa,  $20 . 902  85 

Dawley,  W.  P.,  rent,  11m .  27  50 

Clo-oose:  lineman  at  $85:  E.  Arnold,  $510;  I).  Logan,  $1,020 .  1,530  00 

Comox:  operator,  M.  Smith,  Mar.-Fcb.,  $780;  Smith,  P.,  rent,  11  m.,  $55 .  835  00 


C;  ried  forward .  ..  53,115  69 


PUBLIC  WORKS  DEPARTMENT:  EXPENDITURE 
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SESSIONAL  PAPER  No.  1 


Telegraph  Maintenance:  British  Columbia— Continued.  $  cts. 

Brought  forward .  53,115  C9 

Vanr-ouver  Island — Concluded. 

( 'ourtonay — 

Operator,  J.  Aitkens,  12  m.,  $960;  lineman,  M.  Coe,  12  m.,  $1,080 .  2,010  00 

B.  C.  Telephone  Co.,  moving  ’phone, $2. 50;  Lewis,  W.,  rent,  $72;  Willard,  W.,  rent,  $30  104  50 

( 'umberland — 

Operator  at  $80:  T.  Horne,  $160;  W.  E.  Spencer,  $567.75;  R.  Wenderborn,  $232.25. .  960  00 

B.  C.  Telephone  Co.,  rent  of  telephones,  Jan. -Jan .  39  00 

Duncan:  B.  C.  Telephone  Co.,  rent,  Mar.,  1914 .  5  00 

Canges:  Ganges  Power  and  Water  Co.,  rent,  Oct.  15-Jan.  31 .  17  74 

Hesquiot — 

Lineman,  A.  C.  Cole,  June  21-Feb.  28 .  708  33 

Moser,  Rev.  C.,  rent,  Sept.-Jan. .  10  00 

Jordan  River:  lineman,  J.  N.  McVicar,  12  m .  1,020  00 

Lund — 

Lineman  at  $85:  J.  C.  Fraser,  $153;  W.  R.  McAllister,  $113.33;  J.  T.  Pilling,  $51;  W. 

Trotter,  $702.67 .  1,020  00 

Thulin  Bros.,  rent,  11m .  55  00 

Nanaimo — 

Operator,  M.  S.  Stephens,  12  m.,  $1,200;  messenger,  at  $35,  $432.41 .  1,632  41 

B.  C.  Telephone  Co.,  rent  of  telephone,  Jan.-Jan .  45  50 

Nelson  Island:  operator,  R.  McKay,  12  m . 1,020  00 

Newport:  operator,  E.  S.  Reeve,  Mar.-Aug.,  $570;  Coleman,  C.,  rent,  11  m.,  $55 .  625  00 

North  Vancouver  — 

Operator:  R.  Wenderborn,  at  $95,  $190;  J.  Brooks,  at  $65,  $20.97;  E.  C.  Williams, 

at  $65,  $629.03... .  840  00 

Lineman,  P.  T.  Cousins,  at  $95 .  1, 140  00 

B.  C.  Telephone  Co.:  rent  of  telephone,  Dec.,  1914-Jan.,  1915 .  48  00 

Otter  Point:  operator,  K.  Gordon,  12  m .  600  00 

Parksviile — 

Operator:  L.  H.  Bradbury,  $80;  F.  L.  Bussa,  $278.71;  F.  S.  Clarke,  $400.07;  R.  A. 

Gooding,  $164.77;  M.  C.  Hunt,  $139.35 .  1,062  90 

Linemen  at  $85:  T.  Hirst,  $1,020;  J.  E.  Kingsley,  $16.45;  W.  Mills,  $1,003.55 .  2,040  00 

B.  C.  Telephone  Co.,  rent  of  ’phone,  $43.90;  Hirst,  A.,  rent,  11  m.,  $88 .  131  90 

Pender  Harbour:  lineman,  E.  J.  Myers .  1,020  00 

Port  Alberni — 

Operator,  E.  B.  Garrard,  at  $80,  $960;  lineman,  G.  A.  Bellamy,  $1,020 .  1,9S0  00 

B.  C.  Telephone  Co.,  rent  of  ’phone,  July,  1913-Jan.,  1915,  $57;  Grandy,  A.,  rent,  12 

m.,  $137.50 . 194  50 

Porteau — 

Operator,  W.  J.  Ruth,  Mar.,  $85;  lineman,  D.  Wilson,  at  $95,  $1,140 .  1,225  00 

Dceks  Gravel  Co.,  rent,  11  m . v .  110  00 

Port  Renfrew — 

Operator:  A.  M.  Falconer,  $685.50;  W.  McGee,  $197.16;  Mrs.  G.  Williams,  $65 .  947  66 

Linemen:  Alex.  Allan,  $14;  Archie  Allan,  $47.71;  R.  Allan,  $36.52;  T.  M.  Baird, 

$976.90;  A.  C.  McLennan,  $995.32;  D.  H.  Soule,  $1,003.26 .  3,073  71 

Ellison,  W.,  rent,  Jan .  5  00 

Powell  River — 

Operator:  W.  E.  Spencer,  $406.77;  R.  H.  Wenderborn,  $603.23 .  1,010  00 

Lineman:  J.  McGowan,  $285;  G.  Schmarje,  $855 .  1,140  00 

Powell  River  Refuge  Cabin:  Thulin  Bros.,  rent,  9  m .  9  00 

Seeholt — 

Operator  at  $85:  C.  Bradbury,  $532.66;  T.  Snodgrass,  $490.16 .  1,022  82 

Lineman  at  $85:  H.  P.  Large,  $493;  A.  Sinclair,  $191;  T.  Snodgrass,  $359.84 .  1,013  84 

Rent:  C.  Bradbury,  4  m.  at  $5;  Sechelt  Trading  Co.,  3  m.  at  $6;  T.  Snodgrass,  4  m. 

at  $7 .  66  00 

Snug  Cove — 

Operator  at  $85:  A.  M.  Falconer,  $S5;  J.  E.  Fulton,  $935 .  1,020  00 

Davies,  W.  J.,  rent,  11m . 44  00 

Sooke — 

Operator,  I.  Milne  at  $50,  $600;  lineman,  A.  Gent,  at  $85,  $1,020 .  1,620  00 

Milne,  J.',  rent,  11m .  55  00 

Squainish:  operator,  E.  S.  Reeve,  Sept. -Feb . 570  00 

^Tofino:  lineman,  F.  C.  Garrard,  at  $80 . 960  00 

Toqunrt:  lineman  at  $85:  A.  Beale,  $46.62;  J.  L.  Hillier,  $973.38 .  1,020  00 

Uchucklesit:  lineman,  J.  W.  Barnes,  at  $80 .  960  00 

Ucluelet:  lineman,  H.  J.  Hillier,  12  m.,  $960;  Hillier,  R.,  rent,  11  m.,  $93.50 .  1,053  50 

Union  Bay —  „„„ 

Operator  at  $80:  F.  Brown,  $960;  T.  Horne,  $5.16 .  9Go  16 

Li  ieman  at  $100:  T.  Hudson,  $991.93;  S.  Lcpitre,  $158.07;  A.  Mathesnn,  $50 .  1,200  00 

B.  C.  Telephone  Co.,  rent  of  telephone,  Jan. -Jan .  39  00 

Carried  forward . . .  90, 635  16 
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Telegraphs  Maintenance:  British  Columbia — Concluded.  -  $  eta. 

Brought  forward .  90,635  16 

Vancouver  Island — Concluded. 

Vancouver — 

Operator  at  $100:  O.  M.  Ross,  $633.34;  W.  J.  Ruth,  $566.66 .  1,200  00 

Clerk  at  $55:  J.  Healy,  $2.75;  D.  Slocombe,  $451.92;  W.  Trotter,  $205.33 .  660  00 

Messengers  at  $35 . 693  23 

B.  C.  Telephone  C’o.,  rent  of  telephone,  Dec.,  1913-Jan.,  1914 .  77  00 

Agents  on  commission,  Apr.,  1913-Feb.,  1915 . ; .  1, 119  26 

Repairs  under  Geo.  West,  Nov.  1-Dec.  18:  foreman,  G.  West,  $176;  climbers,  $178.50; 

axemen,  $345 .  699  50 

Repairs  under  H.  C.  Routh,  Nov.  3-7 .  25  00 

B.  C.  Refining  Co.,  distillate,  etc.,  $59.55;  Butler,  H.,  60  poles,  $105 .  164  55 

Burns  &  Cairns:  bluestone  at  10c.,  $283.30,  at  11c.,  $90.75;  cartage,  etc.,  $12.65 .  386  70 

Colwell  Bros.,  freight  and  cartage,  $279.90;  C.P.R.  Co.,  freight,  $80.75 .  360  65 

Carter  &  McKenzie,  electrical  supplies,  $107.86;  Dawley,  C.,  launch  hire,  $140 .  247  86 

Decks  Gravel  &|Rock  Co.:  launch  hire,  $81.75;  labour,  boat  hire,  etc.,  $47 .  128  75 

Fraser,  G.  A.  &  Co.,  1,481  lb.  bluestone,  $148.10,  freight,  $2.95;  Kirk  &  Co.,  coal,  etc., 

$83 . 234  05 

Grieve,  J.:  56  poles,  $162.40;  cartage,  $14;  Iliekman  Tye  Hardware  Co.,  hardware, 

$93.28 . . . ; .  269  68 

Hammond,  J.:  filing  cases,  etc.,  $236.95;  counter  and  shelving,  $45.14 .  282  09 

Hinton  Electric  Co.,  supplies,  etc.,  $191.15;  Hodgins,  J.,  hauling  poles,  $80.80 .  271  95 

Horton,  R.  J.,  45  poles,  $78.75;  House,  J.  A.,  inspecting  lines,  30  d.,  $150  .  228  75 

Hudson,  T.:  repairing,  15  d.,  $50;  board  and  outlay,  $48.95 .  98  95 

Imperial  Oil  Co.:  gasoline,  $660;  mobiloil,  $96.90;  freight,  50c . ; .  757  40 

Jameson  &  Rolphe,  electrical  supplies,  etc.,  $245.75;  May,  J.,  carpentering,  $68.25 .  314  00 

McLennan,  McFeely  &  Co.:  range,  $21.50;  heater,  $15;  sundries,  $236.04  .  272  54 

McQuade,  P.  &  Son:  muntz  metal,  $85.75;  sundry  hardware,  $157.36 .  243  11 

Merryfield  &  Co.,  bluestone,  etc.,  $60.30;  Moncreif,  R.,  counter,  etc.,  $60 .  120  30 

North  Coast  Electric  Co.:  jars,  $66.20;  coffers,  $34.10;  sundries,  $62.69 .  162  99 

Northern  Electric  Co.:  wire-,  $369.37;  17  telegraph  sets,  $214.40;  insulators,  $185.05;  cross 

arms  and  braces,  $150.42;  sundries,  $685.78;  freight,  cartage,  etc.,  $117.31 .  1,722  33 

Office  Specialty  Mfg.  Co.,  furniture,  $72.25;  Powell,  G.  &  Sons,  hardware,  $173.49 .  245  74 

Pacific  Coast  Cable  Co.:  repairing  cable,  etc.,  4  d.,  $780;  material,  $6 .  786  00 

Port  Alberni  Shipyard:  motor  spirit,  $40.40;  repairs,  $26.30 .  66  70 

Powell,  R.  Co.,  building  counter,  $30,  sundries,  $35.50;  Riley,  R.,  launch  hire,  $60 _  125  50 

Prior,  E.  G.  &  Co.,  wire,  etc.,  $158.72;  West,  G.,  launch  hire,  etc.,  $71.75 .  230  47 

Thulin  Bros.:  towing,  etc.,  $194.50;  wages  of  repairers,  $114.20;  wood,  $60.25;  stoves, 

bedding,  etc.,  for  shelter  house,  $55.80;  sundries,  $129.15... .  553  90 

Victoria  Book  &  Stationery  Co.:  filing  case,  $30;  table,  etc.,  $47 .  77  00 

Ward,  H.:  electrical  work,  24  d.  at  $4;  travel  and  outlay,  $67.10 .  163  10 

Linework:  489-85  d.  at  $3,  156-05  at  83.50,  17-6  at  $3.75,  sundry,  $120.09.  Paid  as  follows: 

R.  Allan,  $90.50;  T.  II.  Bagot,  $158.34;  G.  A.  Bellamy,  $54;  D.  Carron,  $60;  D. 

H.  Clarke,  $60;  M.  Davis,  $253.11;  A.  Ilamarech,  $210;  H.  S.  Hamilton,  $96.50; 

A.  W.  Logan,  $54;  G.  Paterson,  $64.50;  J.  Peers,  $111;  small  payments,  $989.82....  2,201  77 

Small  payments:  driving,  cartage  and  freight,  $296.13;  boat  hire,  $201.50;  postage,  $195.26; 
poles,  $87.75;  3  canoes  and  2  row  boats,  $83;  gasoline,  $65;  lumber,  etc.,  $42.30; 
paint,  etc.,  $40.85;  overhauling  engine,  $39.70;  launch  hood,  $31.70;  tents,  etc., 

$30.55;  coal,  $27.50;  repeaters,  825;  bluestone,  $20;  sundries,  $699.86 .  1,886  10 

Generally — 

Plumb,  Wm.,  in  full  of  all  claims  in  connection  with  injury . ., .  258  20 

Express,  $56.66;  freight,  $17.48;  dusters,  etc.,  $4.75 . 78  89 

King’s  Printer,  $385.52;  Stationery  Office,  $1,139.21;  advertising,  $606.96 .  2,131  69 

110,180  86 

Less:  installing  private  telephones:  Okanagan,  $25;  rewiring  camp,  $15  .  40  00 

Total,  carried  to  page  V — 3 .  110, 140  86 


Yukon  Telegraph  Lines:  Maintenance. 


Vancouver:  office  of  Superintendent  ($11,648.95) — 

Superintendent,  J.  T.  Phelan:  services,  April-Mar.,  $3,200;  travel,  $1,318.95 .  4,518  95 

Clerks:  P.  It.  Quain,  12  m.  at  $125;  E.  M.  Keays,  12  m.  at  $100;  C.  Belleau,  12  m.  at  $85; 

I.  L.  Phelan,  April,  $60;  F.  F.  Dobson,  July  24-Sept.  5 ,  $71.23;  D.  Hughes,  June  12- 

16,810 .  3,86123 

Stenographer,  M.  H.  Wood,  2  m.  at  $60,  10  at  $70 .  820  00 

B.  C.  Telephone  Co.:  rent  of  telephone,  April-Mar.,  $126;  tolls,  $35.40 .  161  40 

Merchants  Cartage  Co.:  storage,  $91.85;  freight,  $60.57;  cartage,  etc.,  817.90 .  170  32 

Metropolitan  Building  Co.:  rent,  April-Mar . r .  1,128  00 

Terrell,  H.,  fare,  Vancouver  to  153  Mile  House  and  return .  61  30 


Carried  forward .  10,721  2Q 
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Brought  forward . . .  10,721  20 

Vancouver:  office  of  Superintendent — Concluded. 

Stamps,  $505.85;  fares,  $67.45;  telegrams,  $72.86;  2  cabinets  and  guides,  $54.75;  express, 

$52.83;  subscriptions  to  newspapers,  $22;  sundries,  $152.01 .  927  75 

Whitehorse  ($6,704.17) — 

District  superintendent,  H.  Gilchen,  April  1-Sept.  15,  $1,155;  fares  and  freight,  White- 

horse-Ottawa,  June,  $239.25. . . .  1,394  25 

Fleming,  G.  S.:  operator,  April  1-June  15,  $387.50;  district  superintendent,  June  16- 

Mar.  31,  $1,995 . .  2, 3S2  50 

Operator  at  $140:  J.  Lipscombe,  June  4-Aug.  6,  $293.10;  J.  B.  Watson,  Aug.  6-Mar.  31, 

$1,097.42 . 1,390  52 

Messenger,  Wm.  Blackwell,  April-Mar .  780  00 

Cyr,  A.,  wood,  22  cords,  $168;  Yukon  Electric  Co.,  light,  Nov.,  1913-Mar.,  1915,  $174.85.  342  85 

Lowe,  R.  &  Co.:  scavenging,  12  m.,  $120;  wood,  $169.10;  cartage,  $3.50 . .  292  60 

Linework,  $28;  building  battery  racks,  $25.50;  water,  $16.20;  stamps,  $15;  sundries, 

$36.75 . . .  121  45 

Aiyansh  ($1,674.80) — 

Operator  at  $75  salary  and  $30  board:  P.  R.  Currie,  April  1-May  25;  A.  L.  Lanter,  May 

26-Mar.  31 .  1,260  00 

Skaden,  P.,  rent,  April-Mar .  84  00 

Linework,  67  d.  at  $3.50;  wood,  $66;  sundries,  $30.30 .  330  80 

Aldermere  ($1,323.50) — 

Operator  at  $75  salary  and  $30  board:  E.  G.  Ayliffe,  April-Mar.,  less,  7  d  board  in  June. .  1,253  00 

Wood,  $60;  linework,  $10.50 .  70  50 

Alexis  Creek,  operator,  Mrs.  A.  S.  Graham,  25%  commission .  33  90 

Alice  Arm  ($1,984.67)— 

Operator  at  $75  salary  and  $30  board:  P.  Burnell,  April-Mar.,  less  Jan.  7-16;  A.  F.  Miner, 

Jan.  7-16 .  1,260  00 

Linework,  3  d.  at  $3.50,  63|  at  $4,  61§  at  $4.50;  launch  hire,  9  d.  at  $10;  repairing  engine, 

$48.65;  gasoline,  $29.10;  sundries,  $15.67.  Paid  as  follows:  H.  H.  Carney,  $132; 

M.  Peterson,  $135.75;  G.  Pratt,  $125;  J.  Strombeck,  $103;  small  payments,  $228.92.  724  67 

Anaham  Lake,  operator,  A.  Capoose,  25%  commission,  Oct.-Feb .  5  70 

Anders,  operator,  W.  Anders,  25%  commission,  June .  0  75 

Anyox  ($1,673.99) — 

Operator  at  $75  salary  and  $30  board:  R.  II.  A.  Nielsen,  April-Mar.,  less  Jan.  7-20;  P. 

Burnell,  Jan.  7-10;  J.  G.  Bryden,  Jan.  11-20 . .  1,260  00 

Granby  Cons.  Mining,  Smelting  &  Power  Co.:  hire  of  launch,  $96;  coal,  $58.50;  sundries, 

$60.04 .  214  54 

Jones,  F.,  hire  of  launch .  102  00 

Linework,  9 \  d.  at  $4.50,  3^  at  $4,  11  at  $3.50;  freight,  $2.20 .  97  45 

Ashcroft  ($7,616  47) — 

District  superintendent,  C.  E.  Gooding,  April-Mar.  at  $175 .  2,100  00 

Local  manager,  W.  B.  French,  April-Mar.  at  $75,  overtime,  $96.38 .  996  38 

Night  operator  at  60%  of  $90  and  overtime:  J.  Kelly,  $700.80;  L.  R.  Firkins,  $74.29 .  775  09 

Operator  at  $51  and  overtime:  R.  D.  Davies,  $799.65;  W.  IL.  Lawson,  $396.57 .  1,196  22 

Book-keeper,  C.  Gooding,  12  m.  at  $60;  error  clerk,  L.  M.  Evans  at  $36,  $421.20 .  1,141  20 

Ashcroft  Water,  Electric  &  Impt.  Co.:  water,  14  m.,  $31.50;  light,  14  m.,  $67.92;  lamps, 

etc.,  $5.13 .  104  55 

Elliott  &  Co.,  freight  and  cartage,  $490.43;  Tat  Sing,  services  as  janitor,  $96 .  586  43 

Gooding,  C.  E.:  travel,  etc.,  $103.45;  postage,  $70.50;  sundries,  $27 .  200  95 

Tingley,  S.,  rent  of  office  and  storeroom,  April-Mar .  228  00 

Linework,  etc.,  $61.50;  auto  hire,  $47.50;  postage,  $47.50;  coal,  $22.87;  stove,  SIS;  sun¬ 
dries,  $90.28 .  287  65 

Atlin  ($2,973.61)— 

Local  manager  at  $116.66  salary  and  $60  board:  A.  B.  Taylor,  $1,413.93;  J.  B.  Watson, 

$665.81 .  2,079  74 

Night  operator,  J.  Lipscombe:  April  14-June  3,  $266.67;  travel,  etc.,  $63.15 .  329  82 

Schulz,  Ls.:  rent  of  house,  May  23-June  30,  $95;  wood, .$256;  gasoline,  etc.,  $43.95 .  394  95 

Hardware,  etc.,  $53.95;  linework,  $32;  provisions,  $29.55;  water,  $21.85;  freight.  $10; 

sundries,  $21.75 . C .  109  10 

Bayliffs,  agent,  H.  P.  Bayliff,  25%  commission .  5  35 

Barkerville  ($973.25) —  _ 

Operator:  R.  L.  Murphy,  April  $60,  May  1-Nov.  27  at  $75;  T.  F.  Murphy,  Nov.  28-Mar. 

31  at  $75 . . . .  885  00 

Allowance  for  rent  and  light,  12  m.  at  $5.25;  room  rent,  $9.75;  fare,  $8;  repairs,  etc.,  $7.5t  88  25 

Becker’s,  agent,  F.  M.  Becker,  25%  commission .  60  38 

Bella  Coola  ($1,561.01)— 

Operator,  O.  Landry,  April-Mar.  at  $110 .  1.320  ^ 

Brynildsen,  B.  &  Co.,  rent,  April-Dee .  135  00 

Linework,  etc.,  $65.25;  wood,  $30;  sundries',  $10.76 .  106  01 


Carried  forward .  38.240  50 
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Brought  forward .  38,240  50 

Big  Salmon  (Si ,572) — 

Operator,  J.  Withrow,  12  m.  at  $82.50;  lineman,  H.  Broaden,  6  m.  at  $75 .  1,440  00 

Meat,  $80;  hauling  12  cds.  wood,  $42;  meals,  $10 .  132  00 

Blackwater  ($1,883.05) — 

Operator  at  $75:  D.  Mitchell,  April;  J.  Watson,  May  1-July  5;  C.  S.  Fuller,  July  6-Aug. 

31;  R.  A.  Clarke,  Sept.-Nov.;  W.  A.  Knowles,  Dec.-Mar . .  900  00 

Lineman  at  $70:  R.  A.  Gooding,  $51.33;  J.  Watson,  SIS. 67;  C.  S.  Fuller,  $151.29;  R.  A. 

Clarke,  $128.71;  W.  A.  Knowles, -S1S2;  D.  Mitchell,  $223.55 .  755  55 

Board  of  operator  and  lineman,  April-June,  $180;  feed,  etc.,  $46.50;  stamps,  $1 .  227  50 

Bobtail  Lake  ($1,467.49) — 

Operator,  L.  R.  Seldon,  12  m.  at  $75;  lineman,  G.  M.  Regan,  8  m.  at  $70 .  1,460  00 

Freight . . .  7  49 

Borland’s,  agent,  D.  S.  Clarke,  25%  commission .  12  47 

Bulkley  Summit,  agent,  M.  F.  Handsaker,  20%  commission _ T .  60  80 

Burn’s  Lake  ($903.83) — 

Operator  at  $75:  S.  A.  Courtenay,  April  1-July  20;  J.  M.  Everly,  July  23-Mar.  31 .  895  16 

Hardware,  etc.,  $7;  freight,  $1.67 .  8  67 

Cache  Creek,  agent,  A.  S.  Galbraith,  25%  commission,  Sept. -Feb .  3  03 

Calders,  agent,  F.  Calder,  25%  commission,  Nov  .-Feb — : .  1  82 

Carcross  ($1,705.30) — 

Operator,  S.  E.  Chambers,  Apr i  1-Mar.  at  $82.50  salary  and  $40  board .  1,470  00 

Berbeck,  D.,  wood,  12  cds.  at  $8.50;  Vansorner,  C.,  wood,  10  cds.  at  $8.50 .  187  00 

Coal  oil,  $20;  gasoline,  $17.50;  stamps,  etc.,  $10.80 .  48  30 

Carmacks  ($1,199.58) — 

Operator,  H.  McMillan,  April-Mar.  at  $82.50 .  990  00 

Meat,  $65;  coal,  $55;  wood,  $45;  heater,  etc.,  $25.60;  freight,  etc.,  $12.98;  meals,  $6 .  209  58 

Carson’s,  agent,  W.  C.  Carson,  25%  commission.  May-Feb .  4  50 

Cedarvale,  agent  on  25%  commission:  Mrs.  J.  W.  Graham,  $5.74;  E.  Graham,  $13.76 .  19  50 

Choate’s,  agent,  F.  G.  Choate,  25%  commission . : .  5  75 

Clarke’s,  agent,  Mrs.  Clarke,  25%  commission . _ .  7  84 

Clinton  ($957.25) — 

Operator,  E.  LeBourdais,  April-Mar.,  1  m.  at  $60,  11  at  $70 .  830  00 

Rent,  light,  etc.,  12  m.  at  $5.50;  meals,  etc.,  $14.50;  sundries,  $46.75 .  127  25 

Coffee  Creek  ($2,110) — 

Operator,  G.  C.  McDonald,  12  m.  at  $82.50;  lineman,  A.  Morrison,  12  m.  at  $75 .  1,890  00 

Detraz,  H.,  hauling  30  cds.  wood,  $82.50;  Derry,  Jas.,  meat,  $87.50 .  170  00 

Meals,  etc.,  $30;  linework,  $20 .  50  00 

Copper  River,  agent,  S.  W.  Dobbie,  25%  commission .  10  66 

Coronation,  agent  on  25%  commission:  G.  Calloway,  $3.77;  W.  Haylnore,  62c .  4  39 

Cottonwood,  agent,  Miss  A.  J.  Boyd,  25%  commission .  2  81 

Dawson  ($12,460.98) — 

Local  manager,  Wm.  Brownlow:  April,  May,  Sept. -Mar.,  at  $150;  board,  April,  Scpt.- 

Mar.,  at  $100 . . . . .  2,150  00 

McLachlan,  G.  A.:  operator,  April  1-May  20,  Sept. -Mar.  at  $125;  acting  manager,  May  21- 

Aug.  31  at  $150;  board,  12  m.  at  $100 .  2,783  87 

Cashier  at  $125  and  $100  board:  A.  Fraser,  April  1-Oct.  22;  H.  W.  Butler,  Oct.  23-  Mar.  31  2,700  00 

Asst,  operator,  R.  P.  Hall,  May  21-Aug.  31  at  $125  salary  and  $100  board .  754  83 

Linemen,  J.  H.  Dixon,  June  5- Aug.  23  at  $80  salary  and  $100  board .  469  55 

Messenger,  J.  H.  Grant,  April-Mar.  at  $3  a  d . 1,095  00 

Couture,  C.:  lineman  at  $125  salary  and  $100  board,  April  1-June  4,  Aug.  24-Mar.  31, 

$2,113.05;  foreman  of  repair  gang  at  $125,  June  5-30,  $108.33 .  2,221  38 

Dawson  Elec.  Lt.  &  Power  Co.:  lighting,  Nov.,  1913-Mar.,  1914,  $218.35;  meter  rent, 

$3.50;  repairs,  50c .  222  35 

Fares  and  freight,  $25;  meals,  etc.,  $17;  carting,  $11;  rent  of  p.o.  box,  $6;  stamps,  $5. . . .  64  00 

Dead  Tree  Point  ($120.50) — 

Operator  at  $10:  W.  T.  Hillier,  April  1-14;  J.  B.  Berry,  April  15-Mar.  31 . 120  00 

Freighting .  0  50 

Decker  Lake,  agent,  Mrs.  F.  Bowness,  25%  commission,  Feb.,  1914 .  1  70 

Dougherty’s,  agent  at  25%  commission:  Mrs.  E.  Dougherty,  $4.64;  M.  Dougherty,  $4.08. ...  8  72 

Echo  Lake  ($2,285.48)— 

Operator,  G.  T.  Waring:  April-Mar.  at  $100;  less,  $9.52  excess  freight .  1,190  48 

Lineman,  J.  Hirston,  April-Mar.  at  $3  a  d .  1,095  00 

Fairhaven,  agent,  W.  W.  Jones,  25%  commission . .- .  4  06 

Firvale,  agent,  E.  Gyllenspitz,  25%  commission,  June . . .  0  70 

Fort  Fraser  ($2,909.43) — 

Operator  at  $75  salary  and  $1  a  d.  board:  R.  M.  Spaulding,  April  1-May  18,  A.  C.  Mason, 

May  19-Aug.  12;  S.  G.  Lawrence,  Aug.  13-Mar.  31 .  1,265  00 

Lineman.  H.  Worthington,  12  m.  at  $70,  board,  $365 .  1,205  00 

Bunting,  Wm.,  team  hire.  44  d.  at  $4 . .  176  00 

Dominion  Stock  &  Bond  Co.:  rent,  12  m.  at  $5;  wood,  $15 .  75  00 


Carried  forward .  67,775  71 
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Brought  forward .  67,775  71 

Fort  Fraser — Concluded. 

Hudson’s  Bay  Co.:  coal  oil,  $22.50;  sundries,  $44.08 .  66  58 

Wood,  $36;  meals,  etc.,  $22.50;  coal  oil,  $27.50;  repairs,  $14.50;  sundries,  $21.35 .  121  85 

Forty  Mile  ($1,521.25) — 

Operator,  W.  Lafontaine,  April-Mar.  at  $82.50 .  990  00 

Northern  Commercial  Co.:  meat,  $97.50;  supplies,  $45.25;  oil,  $7.50 .  150  25 

Shulze,  A.  P.  &  Co.,  wood,  delivered,  20  cds.  at  $10 .  200  00 

Line  work,  21  d.  at  $5;  meals,  etc.,  $51;  fares,  $25 .  181  00 

Fountain  Ranch,  agent,  E.  J.  Hooper,  25%  commission,  Feb.-Mar .  4  36 

Fraser  Lake,  agent  on  25%  commission:  J.  Tannock,  $30.60;  W.  Bunting,  $1.50 .  32  10 

Georgetown:  agent,  C.  Evitt,  25%  commission,  $14.74;  Georgetown  Saw  Mill  Co.,  repairs, 

S11.20 . 25  94 

Golden  Dream,  agent,  C.  P.  Dam,  25%  commission .  7  68 

Goose  Bay,  Granby  Cons.  Mining,  Smelting  &  Power  Co.,  rent,  12  m . 180  00 

Graham  Centre,  agent,  C.  M.  Adam,  25%  commission,  Feb.-July .  1  99 

Graveyard  Point,  operator,  G.  T.  Wynes,  April-Mar.  at  $100 .  1,200  00 

Halfway  House,  agent,  W.  Jones,  commission,  Feb.-Mar .  1  44 

Hanceville  ($51.05) — 

Agent  on  25%  commission:  Mrs.  O.  T.  Hanee,  $15.41;  N.  Hance,  $22.14 .  37  55 

Hance,  Mrs.  N.,  hire. of  horse .  13  50 

Hansen’s:  agent,  E.  O.  Ilansen,  25  per  cent  commission,  Feb.-May .  3  29 

Harper’s  Camp:  operator,  H.  L.  Walters,  1  m.  at  $60,  11  at  $70 . ✓ .  830  00 

Hat  Creek  ($34.76) — 

Agent,  F.  Dutweiler,  25  per  cent  commission,  Feb.-Feb .  23  76 

Repairing . . .  11  00 

Hay  sport  ($2,031.10) — 

Operator,  J.  W.  Ferguson,  12  m.  at  $100;  launch  service,  J.  Adams,  12  m.  at  $50 .  1,800  00 

Haysport  Proprietor,  rent,  12  m.  at  $10 . ' .  120  00 

Richardson,  F.,  lineWork,  24|  d.  at  $3.50 .  85  75 

Gasoline,  $10.50;  coal  oil  $14.85 .  25  35 

Hazelton  ($10,581.37) — 

Local  manager.  E.  R.  Cox,  April-Mar.  at  $110,  board,  365  d.  at  $1 .  1,685  00 

Operators:  D.  Allen,  May  15-18  at  $100,  $12.90,  May  19-July  8  at  $S5,  $142.59,  board,  May  15- 
July  8,  $55;  R.  O.  Fulton,  April  1-May  14  at  $100,  $145.16,  July  9-Mar.  31  at  $85, 

$743.06,  board,  $310;  J.  E.  Germain,  May  17-18  at  $85,  $5.48,  May  19-Mar.  31  at 
$100,  $1,041.94,  board,  $319;  J.  M.  Kelly,  April  1-May  16  at  $85,  $128.87,  board,  $46; 

G.  W.  McKay,  April-Mar.  at  $85,  $1,020,  board,  $365 .  4,335  00 

Clerk  and  messenger,  R.  O’Brien,  April- Alar,  at  $100 .  1,200  00 

Lineman,  Win.,  Blaekstock,  April-Mar.  at  $75,  board,  $365 .  1,265  00 

Lineman  with  repair  gang,  E.  W.  Murray,  June,  July,  $140,  board,  etc,  $66.35 .  206  35 

Line  foreman.  J.  A.  Thorne,  April  1-July  11,  $335.48,  outlay  $245.10 .  580  58 

Packing  supplies,  C.  L.  D.  Maxwell,  June,  $75,  board,  $42.50 . .- .  117  50 

Brown,  Mrs.,  ground  rent,  12  m.,  $60;  Hazelton  Hospital,  allowance,  12  m.,  $360 .  420  00 

Ruddy  &  AIcKay,  fares,  freight,  cartage,  etc . . . * .  93  ’04 

Linework,  44  d.  at  $3.75,  75-7  at  $3.50;  repairing  bridge,  9  d.  at$4;  driving,  etc.,  $50; 
cutting  wood,  etc.,  $35.50;  blankets,  $20.50;  stamps,  $20;  gasoline  lamp, 

$12.50;  sundry,  $74.45 .  078  90 

Hole  in  wall  ($1,281)—  > 

Operator  at  $75  salary  and  $25  board:  C.  W.  Mitchell,  April  1-June  3,  July  26-AIar.  31; 

W.  W.  Perry,  June  4-July  25 .  1,200  00 

Repairs,  18  d.  at  $3.50*;  fare,  $18 . .  81  00 

Hootalinqua  ($1,172) — 

Operator,  J.  Ward,  April-Mar.  at  $82.50 .  990  00 

Wood,  $98;  meat,  $70;  transportation,  etc.,  $14 .  182  00 

Indian  Village:  agent  on  commission:  A.  Russ,  69c.,  J.  Gibson,  $2.85 .  3  54 

Iskoot  ($2, 016. 68 j —  , 

Operator  at  $100:  G.  W.  Hughes,  April  1-Oct.  3;  W.  II.  Blake,  Oct.-Mar.  (en  route  Oct. 

1-3) .  1,209  68 

Lineman  at  $3;  J.  W.  Makemson,  April-June;  A.  Wilson,  Oct.  5-Mar.  31 .  807  00 

Kispiox:  agent,  H.  Taylor,  25  per  cent  commission .  12  80 

Kitselas  ($1,244.08)— 

Operator  at  $100:  C.  W.  Bingham,  April  1-Sept.  2,  Oct.  25-Mar.  31;  W.  Perry,  Sept.  8- 

Oct.  24 .  1,183  33 

Rent,  12  m.  at  $5;  fare,  75c .  60  75 

Kitwangar  ($1,334.30) — 

Operator  at  $100:  A.  H.  Mclsaac,  April  1-Mar.  10;  E.  II.  Fagerlund,  Mar.  11-31 .  1,200  00 

Linework,  13  <1.  at  S3,  9  d.  at  $3.50,  3  at  $4;  wood,  $44.75;  meals,  etc.,  $7.05 .  134  30 

Klunakluna  ($422.08) —  « 

Operator:  R.  M.  Desmorest,  April  1-June  22  at  $100,  $273.33;  S.  H.  Colwell,  25  per  cent 

commission,  83c .  274  16 

Colwell,  S.  1L,  work  on  office  building,  Dec.  1913,  $126.05;  Pyper,  It.,  hardware,  $21.87..  147  92 


Carried  forward..* .  91,956  95 
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Brought  forward .  91,956  95 

Lawn  Hill:  agent,  F.  C.  Wright,  25  per  rent  commission .  7  62 

Lees:  agent,  P.  J.  Temple,  25  per  cent  commission,  Feb.-Feb .  50  78 

Lillooet  (S2.563.3S) — 

Operator  at  $85:  C.  Watt,  April-Nov.;  W.  H.  Lawson,  Dec. -Mar .  1,020  00 

Lineman,  G.  S.  Tosh,  April  1-Aug.  15  at  $75 .  336  29 

Adolph,  A.:  moving  telephone,  etc.,  man  and  team,  18  d.  at  $8 .  141  00 

Burkholder,  R.,  linework,  27  d.  at  $4,  meals,  etc.,  $31 . : .  139  00 

McFarlane,  S.  A.:  rent,  1  m.  at  $6,  11  at  $10 .  116  00 

Shuster,  Jos.:  repairs,  28  d.  at  $3.50;  team  hire,  27  d.  at  $6 .  260  00 

Linework,  35  d.  at  $3,  36-35  at  $3.50;  meals,  etc.,  $59.50;  driving,  $54;  freight,  $53.74; 

wood,  $37.40;  fares,  $34.50:  gasoline,  $23.20;  stamps,  $12;  sundries,  $41.50 .  548  09 

Livingstone  Creek:  agent,  D.  G.  Snure,  25  per  cent  commission,  $24.24;  repairs,  $12 .  36  24 

Lome  Creek  ($1.274.19) — 

Operator  at  $75  salary  and  $25  board:  A.  J.  Morrison,  April  1-  July  1,  Aug.  1-5,  Sept.  7- 

Mar  31,  J.  E.  Lalonde,  July  2-31,  W.  W.  Perry,  Aug.  6-Sept.  6 .  1,200  00 

Little,  Geo.,  lumber,  shingles,  nails,  etc .  74  19 

Lower  Labarge  ($1,223) — 

Operator,  W.  C.  Fraser,  April-Mar.  at  $82.50 .  990  00 

FVaser,  W.  C.,  meat,  $65;  Williams,  W.  E.,  wood,  24  cords  at  $7 .  233  00 

Lownes:  agent,  T.  Englebretson,  25  per  cent  commission,  June-Aug .  2  15 

Lynes:  agent  on  25  percent  commission:  Mrs.  W.  Lyne,  $8.49;  A.  Lyne,  $9.98 .  18  47 

Lytton  ($103.89)— 

Agent,  W.  C.  Ivceble,  25  per  cent  commission,  Feb.-Feb .  62  69 

Linework,  etc.,  $40.20;  express,  $1 .  41  20 

Macauley:  agent,  A.  McAuley,  25  per  cent  commission,- Sept .  0  50 

Maple  Bay  ($2,664.10) — 

Operator  at  $75  salary  and  $30  board:  H.  B.  Birch,  $670.64;  L.  S.  Presley,  $116.31;  G. 

Grassett,  $462 .  1,248  95 

Lineman,  A.  J.  Martin,  April-Mar.  at  $100 .  1,200  00 

Pruneau,  N.:  towing,  $50;  launch  hire,  5  d.  at  $10 .  100  00 

Gasoline,  $62.59;  snowshoes,  $18;  sundries,  $34.56 .  115  15 

Martin:  agent,  P.  Martin,  25  per  cent  commission,  May-Oct .  8  90 

Massett  ($1,873.98)—  • 

Operator  at  $75  salary  and  $25  board:  L.  A.  Graef,  April  1-Jan.  9,  Feb.  8-Mar.  31;  F.  Ives, 

Jan.  10-Feb.  7 .  1,200  00 

Rent  office:  C.  Harrison,  $157.50;  S.  Ives,  $23 .  180  50 

Easthope  Bros.,  dinghy  $55,  freight,  $13.10 .  68  10 

Ives,  S.:  services  of  launch,  8?  d.  at  $10,  5  at  $12,  1  at  $15 .  160  00 

Linework,  21  d.  at  $3.50;  wood,  $53.30;  fares,  $26;  building  telephone  booth,  $24.75;  oil 

stove,  $12.50;  stove,  $10;  launch  hire,  $10;  stamps,  $8.50;  hardware,  etc.,  $46.83....  265  38 

McAbee:  agent,  M.  L.  McAbee,  25  per  cent  commission,  Nov .  0  54 

McHughs  (S300) — 

Operator,  H.  P.  Large,  April  1-June  21  at  $75  salary  and  $25  board .  270  00 

Brown,  P.  W.,  wood . ; .  30  00 

Moffats:  agent,  H.  Moffat,  25  per  cent  commission,  Nov .  0  72 

Moricetown:  operator,  J.  Muir,  April-Mar.  at  $75 .  900  00 

Mosher’s  (Atnarko):  operator,  R.  Edwards,  April-Mar.  at  $75 .  900  00 

Nahlin  ($1,523.80)— 

Operator,  at  $82.50,  J.  T.  Pilling,  April-June,  July  27-Mar.  31,  less  excess  freight,  $3.30; 

A.  Johnson,  July  1-27 .  986  70 

Lineman  at  $75:  A.  Johnson,  April.,  July  27-Aug.  26,  Oct.  27-Mar.  31 .  537  10 

Nakina:  operator  at  $82.50:  E.  Barrett,  $825;  A.  Johnson,  $165 .  990  00 

Nechaeco  ($1,199) — 

Operator,  A.  Feriand,  April-Mar.  at  $75,  board,  July-Mar.,  $270 .  1,170  00 

Linework,  $13;  moving  office,  $12;  freight,  etc.,  $4 .  29  00 

New  Hazelton  ($1,517.64) — 

Operator  at  $75  salary  and  $25  board:  J.  E.  Germain,  April  1-May  16;  E.  Noble,  May 

17-Mar.  31 .  1,200  00 

Union  Bank,  rent,  9  m.  at  $20,  3  at  $5 .  195  00 

Wood,  $85;  coal  oil,  $18.75;  linework,  $7;  freight,  etc.,  $11. S9 . 122  64 

New  Hazleton — Skeena  Grossing  ($.300.75) — 

Stephenson  &  Crum:  services  with  team,  14  d.  at  $10 .  140  00 

Linework,  41  cl.  at  $3.75,  2  at  $3.50 . 160  75 

Newton’s:  agent,  11.  Newton,  25  per  cent  commission,  Aug .  1  75 

North  Bulkley:  moving  outfit,  $2;  board,  $8 .  10  00 

North  Pacific  ($1,120.40)— 

Operator  at  $85:  P.  Wicks,  April  1-Oct.  2,  Dec.  3-Mar.  31;  E.  W.  Murray,  Oct.  3- Dec.  2..  1,020  00 

Linework,  21§  d.,  $75.25;  board,  $10.30;  gasoline,  $6.10;  fares,  etc.,  $8.75 .  100  40 


Carried  forward . .  110,548  75 
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Brought  forward .  110,548  75 

Ogilvic  ($884.68) — 

Operator,  N.  P.  Hanson,  Aug.  3-Mar.  31  at  $82.50 .  654  68 

Wood,  20  cords  at  $9;  meat,  $50 .  230  00 

Onward  Ranch:  agent,  Miss  C.  A.  Moore,,  25  per  cent  commission,  Feb. -Jan .  43  78 

Pacific  ($1, 189.85) — 

Operator  at  $75  'salary  and  $25  board:  M.  J.  Smith,  April  1-July  1,  Nov.  1-28;  E.  H. 

Fagerlund,  July  6 — Oct.  31;  S.  W.  Dobbie,  Nov.  29-Mar.  31 .  1,187  10 

Hardware .  2  75 

Pavilion  ($122.50) — 

Agent,  Mrs.  Bryson,  50  per  cent  commission,  Feb.-Feb .  86  50 

Bryson,  J.  B.,  resetting  poles .  36  00 

Pollard’s:  agent,  K.  Pollard,  25  per  cent  commission,  Oct.-Jan _ .  3  49 

Port  Clements  (Queenstown)  ($1,438.95) — 

Operator,  P.  F.  Dunn,  April-Mar.  at  $100. . .  1,200  00 

Linework,  12  d.  at  $3.50;  coal  oil,  $12;  stamps,  $3;  rope,  etc.,  $1.95 .  58  95 

Martin,  Jas.,  rent,  12  m.  at  $15 .  180  00 

Port  Essington:  operator,  G.  A.  Taylor,  April-Mar.  at  $10 .  120  00 

Port  Simpson  ($544.30) — 

Operator,  H.  Flewin,  April-Mar.  at  $30;  rent,  12  m.  at  $15 .  540  00 

Repairs,  $3.75;  freight,  etc.,  55c .  4  30 

Frincc  Rupert  ($10,436.15) — 

District  superintendent,  F.  W.  Dowling:  April-Mar.  at  $175;  fares,  meals,  etc.,  $379.97; 

stamps,  $64.40;  express,  etc.,  $11.01 .  2,555  38 

Local  manager,  L.  W.  Waugh,  April-Mar.  at  $150 .  1,800  00 

Operator  at  $110:  E.  L.  Young,  12  m.;  J.  Wrathall,  April  1-Oct.  16;  H.  B.  Birch,  Oct.  17- 

24  (13-16  en  route) .  2,074  84 

Clerk  at  $100:  H.  McMillan,  April,  May,  Oct.  2-Mar.  31,  $796.77;  L.  T.  Presley,  June 

1-Oct.  1,  Oct.  3-10,  $429.04 . .  1,225  81 

Messenger,  C.  Halvarson,  April-Mar.  at  $40 . ' .  480  00 

Rent,  M.  M.  Stephens  &  Co.,  12  m.  at  $117.50 .  1,410  00 

Akerberg,  Thomson  &  Co.:  repairing  engine,  $75;  repairing  hull,  $128.65;  awnings,  $12.50 

sundries,  $23.75 . . . .►. .  239  90 

Newcomb,  R.  L.:  hire  of  launch  Dixie ,  87  h.  at  $2.50 .  217  50 

Rent  of  telephone,  13  m.,  $85;  stamps,  $61.50;  fares,  freight,  etc.,  $95.76;  linework,  12  d. 
at  $3,  9-7  d  at  $3.50;  cabinet  and  folders,  $47.50;  electric  light,  13  m.,  $39.25; 

sundries,  $33.76 .  432  72 

Pypers:  agent,  R.  Pyper,  25  per  cent  commission,  Mar  .-Jan .  12  05 

Queen  Charlotte  City  ($1,318.99) — 

Operator,  W.  N.  Giegerich,  Oct.  25-31,  1913,  April-Mar.  at  $85 .  1,039  19 

Linework,  10  d.  at  $3.50;  stamps,  $6;  sundries,  $18.80 .  59  80 

Rent:  E.  Girard,  8  m.  at  $20;  Petri  Shannon  Jack,  4  m.  at  $15 .  220  00 

Quesnel  ($2,331.23) — 

Operator  and  lineman:  G.  Grasett,  $584.52,  F.  Presley,  $143.31,  R.  L.  Murphy,  $37.08,  L. 

Le  Bourdais,  $352.42 . 1,117  33 

Messenger  at  $30:  A.  C.  Grasett,  $180,  J.  M.  Presley,  $45.26,  G.  Peebles,  $15.71,  K.  Le 

Bourdais,  $111.29 . < . • . . .  352  26 

Fraser,  J.  A.  &  Co.:  30  yd.  linoleum,  $45;  wood,  $20;  coal  oil,  $8.75;  snowrshoes,  $6 .  79  75 

Howison,  J.  W.:  sink  and  gutter,  $64.44;  heater,  $12;  pipe,  etc.,  $11 .  87  44 

Johnston  Bros.:  team  hire,  12  d.  at  $8;  sundry,  $64.50;  wood,  $35;  stabling,  $26.25;  repairs 

etc.,  $23.50 .  245  25 

Quesnel  Lfvery  &  Feed  Stables:  wood,  $39;  driving,  $93.50 .  132  50 

Linework,  22  d.  at  $4.50,  18  at  $2.50;  driving,  $75;  meals,  etc.,  $41.75;  sundries,  $55.95 —  316  70 

Quesnel  Forks  ($954.91) — 

Operator:  G.  Grinder,  April.  $66.66,  May,  June,  Sept.  12-Mar.  31  at  $75;  T.  Graham, 

July  1-Sept.  11  at  $75 .  891  66 

Rent,  12  m.  at  $5:  horse  hire,  $2;  express,  $1.25 .  63  25 

Redstone,  agent,  D.  R.  Willemar,  25%  commission,  Feb .  0  66 

Rose’s,  agent,  on  25%  commission:  T.  F.  Rose,  $5.83;  J.  F.  Rose,  $2.54 .  8  37 

Rosswood  ($1,683.31) — 

Operator  at  $75:  C,  D.  Garrity,  April-Mar.,  less  May  1-22;  A.  L.  Lanter,  May  1-22  .  900  00 

Lineman  at  $70:  E.  W.  Murray,  April,  May,  Aug.,  Sept.;  J.  Brown,  Oct.  1-29,  $65.48; 

G.  W.  Rogers,  Nov.  21-Mar.  31,  $303.33  .  648  81 

Linework,  301  d.  at  $3.50;  meals,  etc.,  $27.75 .  134  50 

Rowed’s,  agent,  Mrs.  Rowed,  25  %  commission .  13  50 

Selkirk  (S912.72) — 

Operator,  R.  P.  Hall,  April  1-May  20,  Sept.-Mar.,  at  $82.50 .  713  22 

Swinchart,  W.  IL,  wood,  20  cords  at  $7 . 140  00 

Meat,  $45;  linework,  $12;  fire  back,  etc.,  $2.50 .  59  50 

Semlin,  agent,  C.  A.  Semlin,  25%  commission,  Dec .  0  62 

Shepherds,  agent,  J.  Shepherd.  25%  commission,  Feb .  0  50 

Carried  forward .  132,569  31 
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Shesley:  operator,  F.  N.  Jackson,  April-Mar.  at  S82.50,  less  30c.  freight . 

Skeena  Crossing:  Jones,  B.  R.  &  Co.,  25%  commission,  $133.91;  repairs,  $28 . 

^kidegate,  agent  on  25%  commission:  B.  C.  Fisheries,  S3. 23;  M.  Ruff,  S3. 43;  N.  Schafer, 

$3.36 . 

Smithers  ($2,010.93) — 

Operator,  R.  Barker,  April-Mar.  at  $75,  board,  $360 . 

Repairs,  58  d.  at  S3. 75;  wood,  $52.50;  teaming,  -S50;  fare,  $25.10;  stoves,  $14,  S12.50; 

bed,  etc.,  $16;  electric  light,  S9;  sundries,  S30.58 . 

Rent  at  825:  Williams  &  Carr,  §92.75;  R.  E.  Williams,  $225 . 

Soda  Creek  ($1,231.75) — 

Operator,  R.  D.  Lang,  April-Mar.,  1  m.  at  $85,  11  at  $95... . 

Wood,  S36;  linework,  $19;  coal  oil,  $18.75;  fare,  $10;  sundries,  $18 . 

South  Bulkley  ($1,871.13)— 

Operator,  Wm.  Mitchell,  April-Mar.  at  $75.. . . . 

Linemen  at  $70:  W.  N.  Clark,  11  m.;  J.  A.  Riley,  -322  m.;  J.  M.  Everly,  2-193  m . 

Hauling  poles . . . 

Stanley,  agent,  Mrs.  Gardner,  20%  commission . 


Stella  ($1,357.42) — 

Operator  at  S75  salary  and  $1  a  d.  board:  H.  Le  Duke,  April-Nov.,  Feb. -Mar.;  G.  M. 

llegan,  Dec.,  Jan . . . . 

Linework,  $45;  transportation,  $10;  sundries,  $37.42 . 

Stewart,  B.C*  ($322. S5)— 

Agent  at  $50;  Stewart  Trust  Co.,  April  1-May  17;  W.  C.  Cameron,  May  18-Mar.  31 . 

Falconer,  T.  W.:  gasoline,  $112.50;  batteries,  $11;  sundries,  $20.70 . 

Gasoline,  $18.80;  linework,  $18;  rent  of  office,  Nov.  1-15,  1913,  $12.50;  sundries,  $29.35. . 
Stewart,  Y.  T.  ($1,166.50) — 

Operator,  B.  D.  Dewitt,  April-Mar.  at  $82.50;  travel,  $45 . 

Meat,  $70;  linework,  $48;  meals,  etc.,  $13.50 . 

Stuart  Lake,  25%  commission:  A.  Kynoch,  $71.60;  A.  Tait,  $11.43;  J.  R.  Tannock,  $6.53. . . . 
Tagish  ($1,827.82)— 

Operator  at  $82.50:  G.  C.  Walker,  April  1-Sept.  24;  J.  D.  Lawrence,  Sept.  25-Mar.  31. . . . 

Lineman,  A.  Dickson,  April  1-July  27,  Sept.  29-Mar.  31 . 

Meat . 

Tatla  Lake  (SI,  157. 64)— 

Agent,  R.  Graham,  25%  commission,  June  24-July  31 . 

Operator,  R.  M.  Spaulding,  June  11-Mar.  at  $75  salary  and  $25  board . 

llodgens,  L.  C.:  labour,  18d.  at  $3.50;  pack  horses,  36  d.  at  $1.50 . 

Rent,  $16;  moving,  $14;  fare,  $10;  horse  hire,  etc.,  $31.50 . 

Telegraph  Creek  ($6,412.76) — 

Operator,  A.  S.  Gillespie:  April  1-Nov.  5  at  $100,  $716.67;  board.  $219 . 

Operator,  J.  Wrathall:  Nov.  6-Mar.  31  at  $100,  $483.33;  board,  $146;  salary  en  route, 

Oct.  17-Nov.  5  at  $110,  $71.56. . . . . 

Line  foreman,  A.  G.  Charleson:  April-Oct.  at  $150;  board,  $214 — . . 

Callbreath,  J.  F.,  rent  of  office,  12  m.  at  $10 . 

Hudson’s  Bay  Co.:  lumber  for  new  building,  2,726  1.  ft.  at  7}c.,  1,500  at  8}c.;  'cutting, 
hewing  and  delivering  timber,  70  pieces  at  $2.50,  16  rafters  at  $1.25;  line  work  and 
work  on  building,  96}  d.  at  $3;  meals,  $124;  snowshoes,  11  pr.  at  $10;  wood,  11}  cds. 

at  $8;  iron  roofing,  $39.27;  stove,  $10;  provisions,  hardware,  etc.,  $245.77 . 

Hyland,  W.:  wages  of  linemen,  52}  d.  at  $3;  wages  of  labourers  on  building,  49}  d.  at 
$3;  horse  hire,  200  d.  at  $2;  meals,  $115;  wood,  10  cds.  at  $10;  sawing  wood,  $27; 

sundries,  $212.71 . 

Telegraph  Creek  Hospital,  allowance,  17  m.  to  Mar.  31,  1915 . 

Vance,  C.,  repairing  line,  51  d.  at  $4 . 

Fares,  etc.,  $77;  board  of  repairer,  $33 . „ . . 

Telegraph  Point  ($1,452.95) — 

Operator,  E.  L.  Davis,  April-Mar.,  at  $100 . 

Line  work,  65  d.  at  $3.50;  launch  hire,  $21;  coal  oil,  etc.,  $4.45 . 

Telkwa  ($1,264)— 

Operator,  J.  E.  Lima,  April-Mar.  at  $75,  board,  $360 . 

Coal  oil . 

Terrace  ($1,839.58) — 

Operator  at  $100:  P.  V.  Hargitt,  April  1-July  27;  M.  J.  Smith,  July  23-Sopt.  2;  C.  W. 

Bingham,  Sept.  3-Oct.  24;  H.  B.  Birch,  Oct.  25-Mar.  31 . 

Lineman,  Geo.  Minchin,  April,  May,  at  $15 . . 

Rent,  J.  L.  Morrison,  12  m.at  $10;  Brown,  Jos.,  linework,  35  d.at  $3.50,  board,  $15 . 

Repairs,  37}  d.  at  $3.50;  fares,  $17.75;  wood,  $15;  sundries,  $23.96 . 

Te-Ell  ($930.50)— 

Operator,  B.  A.  Burns,  April-Mar.  at  $75 . 

Repairing  line,  $28;  nails,  $2.50 . : . 

Tow  Ilill,  agent,  J.  K.  Anderson,  25%  commission,  Mar. -July . 


989  70 
161  91 

10  02 

1,260  00 

433  13 
317  75* 

1,130  00 
101  75 

900  00 
946  13 
25  00 
47  53 


1,265  00 
92  42 

600  00 
144  20 
78  65 

1,035  00 
131  50 
89  56 

990  00 
745  32 
92  50 

2  47 
966  67 
117  00 
71  50 

935  67 

700  89 
1,264  00 
120  00 


1,437  49 


1,160  71 
510  00 
204  00 
110  00 

1,200  00 

252  95 


1,260  00 
4  00 


1,200  00 
190  00 
257  50 
192  OS 


900  00 
30  50 
3  43 


Carried  forward 
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Tramville,  agent,  D.  Williams,  25%  commission,  Sept. -Nov .  21  41 

Tyanghton,  agent,  G.  White,  25%commission,  July-Dee .  2  50 

Walhatchin  ($36.62)— 

Agent,  A.  E.  Axten,  25%  commission,  Nov.-Feb .  16  62 

Walhatchin  Building  Co.,  building  telephone  booth .  20  00 

White  River  ($500.02) — 

Operator,  N.  P.  Hansen,  April  1-Aug.  2  at  $82.50 . .  335  32 

Provisions,  $131.95;  hardware,  $28.75;  assistance,  $20;  moving  from  Ogilvie,  $12.50; 

wood,  $9;  sundries,  $22.50 . . . . .  224  70 

White  River  Crossing  repairs;  C.  E.  Miller,  hire  of  steamer .  15  00 

Wiggins,  agent,  Mrs.  Wiggins,  25%  commission,  Mar.-Nov . . .  4  45 

Williams  Lake,  agent  on  25%  commission:  A.  Madden,  $1.31;  H.  Boenig,  $3.16;  E.  Maillard, 

S5.27 . . . . . . . . .  9  74 

\\  indt’s,  agent  on  25%  commission:  A.  Windt,  $8.96;  E.  Vindt,  $5.50. .  14  46 

Wingdam,  agent,  T.  Barlow,  25%  commission,  Dec.-Feb .  5  08 

Woden,  agent,  C.  C.  Grange,  25%  commission,  Feb.-Feb .  5  17 

Yorston’s,  agent,  J.  M.  Yorston,  25%  commission.  Feb.-Feb .  9  23 

Young’s,  agent,  T.  R.  Young,  25%  commission,  May .  0  95 

Yukon  Crossing  ($1,776.50) — 

Operator  at  $82.50:  R.  Young,  April-Mar.,  less  Aug.;  J.  B.  Lawrence,  Aug .  990  00 

Lineman,  H.  O.  Lokken,  April,  May,  Oct. -Mar .  600  00 

Coghlan,  C.  M.,  hauling  wood,  Dec.,  1913,  Jan.,  1915,  8  d.  at  $10 .  80  00 

Meat,  $87.50;  meals,  etc.,  $19 .  106  50 

1st  Cabin  ($1,405.66) — • 

Operator  at  $75  salary  and  $1  a  d.  board:  P.  E.  Smith,  April  1-June  1;  P.  R.  Currie, 

June  2-30;  C.  L.  D.  Maxwell,  July  1-Mar.  13;  W.  W.  Perry,  Mar.  14-31 .  1,265  00 

Lineman,  A.  Johnson,  Aug.  20-27 .  26  06 

Lumber,  $69.11;  line  work,  $24.50;  freight,  $13.04;  hardware,  $7.95 .  114  60 

2nd  Cabin  (§1,344.09) — 

Operator  at  $75;  C.  A.  Eby,  April-Oct.;  W.  W.  Perry,  Oct.  25-Mar.  13  (Oct.  25-31  en 

route);  C.  L.  D.  Maxwell,  Mar.  14-31 .  916  94 

Linemen:  A.  Johnson,  April,  May,  $140;  E.  W.  Murray,  Dec.  5-Mar  31  at  $70,  Dec.  3-4 

(en  route)  at  $85,  $276.45 .  416  45 

Fare,  $6.70;  meals,  etc.,  $4 . : .  10  70 

3rd  Cabin  ($1,579.03) — 

Operator:  J.  Chilvers,  April,  May,  July,  $225;  R.  R.  Currie,  Aug.  1-Dec.  18,  $343.55; 

J.  E.  Elphinstone,  Dec.  19-31,  $31.45;  J.  Peers,  Jan.  16-Mar.  31,  $188.71 .  788  71 

Lineman:  J.  W.  Morin,  April-Sept.,  $420;  J.  E.  Elphinstone,  Oct.  1-Dec.  18,  81S0.64;  W. 

H.  Larmer,  Jan.  10-Mar.  31,  $189.68 .  790  32 

4th  Cabin  ($1,544.14)— 

Operator  at  $75:  C.  L.  D.  Maxwell,  April,  May;  L.  T.  Kenny,  June-Mar .  900  00 

Lineman:  J.,Veale,  April,  $70;  P.  Brukner,  May  3-June  11,  Sept.  4-Oct.  31,  $224.14;  F. 

Dreifke,  Nov. -Mar.,  $350 .  644  14 

5th  Cabin  ($2,295) — 

Operator,  J.  J.  Dore,  April-Mar.  at  $100 .  1,200  00 

Lineman  at  $3:  L.  T.  Kenney,  April,  May;  A.  Johnson,  June  1-11,  Sept.  4-Mar.  31;  P. 

Brukner,  June  12-Sept.  3 .  1,095  00 

6th  Cabin  ($2,028.90)— 

Operator  at  $100:  J.  R.  Barker,  April  1-Sept.  10;  J.  Veale,  Sept.  11-Dec.  12;  R.  Todd, 

Dec.  13-Mar.  31,  en  route,  Dec.  9-12 . 1,212  90 

Lineman  at  $3:  C.  Jepsen,  April:  J.  Veale,  May  1-Sept.  10,  Dec.  13-Mar.  31 .  S 16  00* 

7th  Cabin  ($2,295)— 

Operator,  W.  T.  Weeks,  April-Mar.,  at  $100 .  1,200  00 

Lineman  at  $3  a  d.:  W.  H.  Blake,  April-May;  C.  Jepsen,  June-Mar .  1,095  00 

8th  Cabin  ($2,383.06)— 

Operator  at  $100:  R.  Todd,  April  1-Dec.  8;  A.  McKay,  Dec.  9-Mar.  31 .  1,200  00 

Linemen  at  $3  a  d.:  A.  McKay,  April  1-Dec.  8;  P.  Brukner,  Dec.  9-Mar.  31 .  1,095  00 

Brukner,  P.,  salary  while  en  route,  Nov.  1-Dcc.  8 .  88  06 

9th  Cabin  ($2,295)— 

Operator  at  $100:  G.  W.  Smith,  April,  May;  J.  Chilvers,  June-Mar .  1,200  00 

Lineman,  L.  Mason,  April-Mar.  at  $3  a  d .  1,095  00 

12  Mile  House,  agent,  W.  Morgan,  25%  commission,  Aug.-Feb .  9  97 

25  Mile  Cabin  ($2,112.47)— 

Operator  at  $100:  W.  II.  Blake,  May  3-Sept.  30,  $493.55,  less  $14.04  excess  freight;  J.  W. 

Morin,  Oct. -Mar.,  $600 .  1,079  51 

Linemen  at  $3:  C.  W.  Vance,  Apr.;  W.  H.  Blake,  May  1,  2;  D.  McDonald,  May  30-Mar. 

31,  less  $14.04  excess  freight .  999  96 

Vance,  C.,  services  as  lineman,  Aug.  21-31 .  33  00 

59  Mile  House:  agent  on  25%  commission:  A.  G.  Ryder,  $6.23;  S.  A.  Bray,  $10.43;  J.  A. 

Harvey,  $15.35 .  32  01 


Carried  forward . _  179,032  82 
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7  )  Mile  House:  Boyd,  Miss  S.  I.,  commission,  Feb.-Feb.,  $58.86;  repairs,  etc.,  $7.50 .  66  36 

74  Mile  House,  agent,  Mrs.  M.  Cunningham,  25%  commission .  4  46 

83  Mile  House,  agent,  D.  A.  Stoddart,  25%  commission .  16  03 

100  Mile  House,  agent,  Wm.  Buse,  25%  commission .  18  64 

105  Mile  House,  agent,  B.  II.  McNeil,  25%  commission .  39  92 

108  Mile  House,  agent,  J.  Coghill,  25%  commission .  8  32 

115  Mile  House  ($1,197.50) — 

Operator:  J.  Foster,  April  1-Aug.  14,  Sept.,  Oct.,  Dec.-Mar.;  S.  I.  Boyd,  Aug.  15-31; 

J.  Ester,  Nov.,  April,  at  $85,  May-Mar.,  at  $95 .  1,130  00 

Wood,  $24;  meals,  etc.,  $24;  driving,  $14.50;  sundries,  $5 .  67  50 

118  Mile  House,  agent,  B.  Felker,  25%  commission,  Aug.,  Nov .  2  35 

122  Mile  House,  agent,  Geo.  Forbes,  25%  commission,  Feb.-Feb .  44  63 

134  Mile  House,  agent,  J.  H.  Ross,  25%  commission,  April-Nov .  5  81 

141  Mile  House,  agent.  J.  P.  Murphy,  25%  commission,  Feb.-Feb .  72  88 

150  Mile  House  ($1,815.28) — 

Operator,  J.  B.  Rutledge,  April  $85,  May-Mar.  at  $95 .  1,130  00 

Messenger,  A.  E.  Rutledge,  May-Mar.,  at  $30 .  330  00 

Rent,  12  m.  at  $10:  freight,  etc.,  $94.41;  linework,  $69.25;  meals,  etc.,  $22.25;  fares, 

$17.45;  fuel,  $11;  clock,  $10;  sundries,  $10.92 .  355  28 

153  Mile  House,  agent,  L.  J.  Crosina,  25%  commission,  Feb.-Jan .  26  12 

158  Mile  House,  agent,  F.  Nason,  25%  commission,  Mar.-Feb . .  14  51 

Leave  of  Absence  ($2,281.67) — 

Barker,  J.  R.,  6th  Cabin,  on  military  service,  Sept.  11-Mar.  31 .  666  67 

Barrett,  Ed.,  Nakina,  Aug.  27-Oct.  26 .  165  00 

Charleson,  A.  J.,  Telegraph  Creek,  Nov.-Dee .  300  00 

Gillespie,  A.  S.,  Telegraph  Creek,  Nov.  6-Jan.  5 .  200  00 

Large,  H.  P.,  McHugh’s,  June  22-Aug.  21 .  150  00 

LeDuke,  Harry,  Stella,  Dec.,  Jan .  150  00 

McDonald,  R.  T.,  Hootalinciua,  Nov.,  Dee.,  1913 .  165  00 

Morrison,  A.  J.,  Lome  Creek,  July,  Aug.  6-Sept.  6 .  150  00 

Pilling,  J.  T.,  Nahlin,  May,  June  23-July  22 . 165  00 

Wicks,  Paul,  North  Pacific,  Oct.  3-Dec.  2 .  170  00 

Blaekstock’s  Repair  Party  ($1,571.66) — 

Cook,  121  d.  at  $3.75;  linemen,  272  d.  at  $3.50.  Paid  as  follows:  P.  Doughty,  $453.75; 

D.  Lamont,  $437.50;  J.  McKenzie,  $252;  F.  Richardson,  $231;  small  payments, 

$31.50 . 1,405  75 

Blackstock,  Wm’.,  fares,  etc.,  Oct.  13-Dec.  19 .  81  55 

Meals,  etc. r  $43.75;  teaming,  $23.50;  sundries,  $17.11 .  84  36 

House,  J.  A.  ($2,338.40)— 

Services  as  line  foreman,  installing  telephones,  Feb.,  Mar.,  1914,  July-Feb.,  1915,  302  d. 

at  $5 .  1,510  00 

Assistants,  15  d.  at  $4.50,  91  at  $3.50,  sundry  $14.55 .  115  30 

Meals,  beds,  etc.,  $358.10;  fares,  $208.50;  driving,  $123;  sundries,  $23.50 .  713  10 

Lokken’s  Repair  Party  ($375.89) — 

Lokken,  H.  O.,  services  as  lineman,  June .  125  00 

Provisions,  etc.:  Arctic  Trading  Co.,  $126.64;  Taylor,  Drury,  Pedlar  &  Co.,  $109.70; 

small  payments,  $14.55 .  250  89 

Echo  Lake-Atlin  Repairs,  July  22-Sept.  30:  labourers,  341  d.  at  $3 .  1,023  00 

•Arctic  Trading  Co.,  Whitehorse,  provisions,  etc .  1,793  10 

Beirnes,  Geo.  M.,  Hazelton:  storage  and  cartage  from  South  Hazclton  to  Hazelton,  20  tons 

at  $5;  freighting,  37,704  lb.  at  17c.,  6,152  at  lie.;  less  $21.86,  freight  paid  by  dept .  7,164  54 

Blench,  T.,  Quesncl,  freighting,  11,379  lb.  at  9c .  1,024  11 

Burns  &  Cairns,  Vancouver:  bluestone,  1,060  lb.  at  10c.,  1,936  at  11c.;  cartage,  $9 .  327  96 

Callbreath,  J.  F.,  Telegraph  Creek:  freighting,  3,902  lb.  at  5c.,  4,464  at  10c.,  4,607  at  12c.,  4,987 

at  13c.,  4,987  at  17c.,  3,069  at  20c . 3,304  24 

Canadian  Pacific  Railway  Co.:  tariff  books,  75  at  $1;  freight,  $146.40 .  221  40 

Cunningham,  R.  &  Son,  Hazelton:  gasoline,  $56.50;  sundries,  $41.65 .  98  15 

Fraser,  J.  A.  &  Co.,  Quesnel:  provisions,  $1,401.90;  coal  oil,  $50;  stove,  etc.,  $29.35;  sundries, 

$104.56;  freight,  $417.14 .  2,002  95 

Grand  Trunk  Pacific  Rv.,  Prince  Rupert,  freight .  892  07 

Hamilton,  R.,  poles  delivered  along  Cariboo  Road,  610  at  $1.15 .  701  50 

Hudson’s  Bay  Co.,  freight .  913  66 

Inland  Express  Co.,  Ashcroft:  fares,  $62.50;  freight,  $252.29 .  314  79 

Kaicn  Hardware  Co.,  Prince  Rupert:  stoves,  1  at  $14,  1  at  $13,  1  at  $10,  3  at  $7.50,  1  at  $7,  1 

at  $5,  1  at  $4;  sundry  hardware,  freight,  etc.,  $130.61 . • .  206  11 

Larkworthy,  W.  J.,  Hazelton:  snowshoes,  16  pr.  at  $9,  3  at  $8,  4  at  $6.50,  6  at  $6;  filling,  etc., 

$71.10;  gasoline,  13  cans  at  $7.50;  wood,  12  cords  at  $6;  Stoves,  $16,  $6;  tcntf-SlS;  sundries, 

$12.46  .  573  06 
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McLennan,  McFeely  &  Co.,  Vancouver:  roofing,  38  sq.  at  $3.75;  galv.  iron,  12-13  sq.,  $52.77; 
stove,  $22.50;  camp  stoves,  10  at  $6,  6  at  $5.50;  ovens,  8  at  $2;  climbers,  8  at  $2.25;  sundry 

hardware,  $536.70 .  8S1  47 

Merryficld  &  Co.,  Prince  Rupert:  provisions,  coal  oil,  etc.,  $9,940.97:  cases,  etc.,  $725.25; 

packing,  $103.50;  drayage,  $94.66;  bluestone,  14,663  lb.  at  10c.;  sundries,  $9.75 .  12,402  43 

Kevins,  F.,  freighting,  $111;  Puckett,  W.,  3  stoves,  $38.50,  sundries,  $36.70 .  186  20 

North  Coast  Electric  Co.,  Vancouver:  batteries,  411  at  21c.,  242  at  23c.;  sundries,  $120.88 _  262  85 

Northern  Electric  Co.,  Vancouver:  telephone  sets,  17  at  $12.32,  2  at  $12.65,  7  at  $12.95,  14  at 
$13.69,  1  at  $14.31,  3  at  $19.85,  3  at  $20.43,  1  at  $20.66,  2  at  $21.29,  1  at  $22.52,  6  at  $23.65, 

1  at  $24.64;  batteries,  625  at  20 -jc.,  468  at  214c.,  141  at  224c.;  insulators,  3,750,  $253.19; 
jars,  686  at  30c.;  brackets,  3,900,  $146.81;  relays,  4  at  $5.50,  9  at  $5.70,  3  at  $14;  coppers, 

$123.21;  telephone  wire,  $135.42;  galv.  iron  wire,  1,141  lb.  at  3-85c.,  1,075  at  3-75c.,  16,398 
at  3 -5c.,  1,212  at  3 -35c.;  telephone  booth,  $45;  sundries,  $516.92;  freight,  cartage,  etc., 

$262.62 .  3,66S  00 

Sheppard,  F.,  poles  delivered  along  Cariboo  Road,  500  at  $1.15 .  575  00 

Smith,  Blair  &  Co.,  Vancouver:  blankets,  31  pr.  at  $6.50,  12  at  $6;  sundries,  $43.27 .  316  77 

Smith  &  Wilson,  Prince  Rupert,  freight  and  cartage . 169  54 

Stephenson  &  Crum,  Hazelton,  funeral  of  Jas.  Elphinstone . „ .  50  00 

Taylor,  H.,  bringing  body  of  late  Jas.  Elphinstone  from  Third  Cabin  to  Hazelton .  165  00 

Taylor,  Drury,  Pedlar  &  Co.,  Whitehorse:  meals,  $12;  provisions,  etc.,  $2,749.55 .  2,761  55 

Thompson  Hardware  Co.,  Prince  Rupert:  stoves,  2  at  $14,  3  at  $7;  sundry  hardware,  etc., 

$232.69 .  281  69 

White  Pass  and  Yukon  Route:  fares  and  freight,  $1,711.64;  timber,  $60.62;  labour,  $30.80. . . .  1,803  06 

Small  payments:  bluestone,  $57.86;  electric  wire,  lamps,  etc.,  $42.20;  gasoline,  $27.60;  fares, 

$25;  freight,  $21.93;  sundries,  $94.84 .  269  43 

Expenses  re  accident  to  A.  Dickson,  Jan.  21-22,  1913: 

Clarke,  W.  B.,  M.D.,  amputation  of  toes .  60  00 

Dickson,  A.,  time  allowance,  Mar.  3-Aug.  16 .  110  00 

Whitehorse  Hospital,  treatment.  Mar.  2-April  14,  43  d.  at  $3.50 .  150  50 

Legal  services,  Fisher  &  Warton,  Prince  Rupert .  5  00 

King’s  Printer,  $275.44;  Stationery  Office,  $66.01 .  341  45 

Paid  in  1913-14,  page  V— 430 .  9,242  85 


Total,  carried  to  page  V — 3 .  240,196  66 


Telegraph  Service:  Generally. 

Baccaro,  N.  S.:  Port  La  Tour  Telephone  Co.,  installing  telephone  in  connection  with  cable  to 

Salvage  Ledges  Fog  Alarm .  150  00 

Timiskaming  District  Telephone  Line  ($2,702.17) — 

Superintendent,  Jos.  Dumulon,  Mar. -Mar.  at  $65 .  845  00 

Agents,  Feb. -Nov.:  Bruchesi,  J.  A.  Fugere,  $2.33,  F.  Bordeleau,  $2.07;  Fabre,  A.  La- 
combe,  $8.61;  Kippewa  Dam,  M.  Denis,  92c.;  Latulippe,  Miss  E.  Richard,  $5.91; 
Laverlochere,  J.  N.  Legault,  $12.21;  Lorrainville,  J.  C.  Routhier,  $7.90;  North 
Timiskaming,  J.  R.  Monaghan,  salary,  $62.50,  commission,  $28.24;  Quinze  Dam, 

T.  Curtis,  $1.81,  J.  Leacy,  $6.18,  L.  D.  Stewart,  $10.80,  W.  F.  Tomney,  $1.12;  St. 

Eugene,  E.  Vandel,  $6.41,  B.  Levaque,  $4.01;  Ville  Marie,  J.  T.  Dionne,  10  m.  at  $4.16  203  22 

Gibbon,  R.,  meals,  stabling,  etc.,  $90.05;  Hamilton  Anchor  Co.,  anchors,  $43.33 .  133  38 

Northern  Electric  Co.:  generators,  12,  $62.42;  wire,  $22.33;  sundries,  $85.56 .  170  31 

Team  hire,  81  d.  at  $4;  labour,  85J  d.  at  $2;  meals,  feed,  etc.,  $225;  poles,  $38.25;  sundries, 

$33.41 . : .  791  66 

Repairs,  Aug.:  climbers,  etc.j  17  d.  at  $3,  38  at  $2.50,  34  at  $2;  meals,  etc.,  $132.15;  team 

hire,  etc.,  $147;  poles,  $40.27;  freight,  $25.18 .  558  60 

Pelec  Telephone  Line  ($5,051) — 

Supt.,  J.  McR.  Selkirk,  April-Dee.  at  $4.17,  commission  as  agent,  $2.52.... .  40  05 

Agents  on  commission:  Jackson  &  Moss,  G.  W.  Jackson,  85c.;  Life  Saving  Station,  L. 

Wilkinson,  42c.;  Pelee  Island,  J.  E.  Quick,  $36.14;  Point  Pelee,  J.  W.  Grubb,  $1.42; 

Tildens,  W.  Tildcn,  44c . . . \  . . .  39  27 

Northern  Electric  Co.,  batteries,  etc.,  $18.11;  Selkirk,  J.  McR.,  services  $17.50,  outlay 

$25.76 .  61  37 

Repairing  cable,  Nov.,  Dec.,  1913,  May,  June,  1914 — 

Supt.,  J.  McR.  Selkirk,  62  d.  at  $5;  repairer,  22  d.  at  $5 .  420  00 

Labourers,  24  d.  at  S3. 50,  33  at  $3,  464)  at  $2.50 .  1,344  25 

McQueen,  Capt.  J.  S.:  use  of  tug,  30  d.  at  $45;  use  of  tug  anti  lighter,  25j  d.  at  $50; 

meals,  755,  $264.25 .  2,889  25 

Selkirk,  J.  McR.:  freight  on  cable,  $88.32;  sundry  outlay,  $163.49 .  256  81 


Carried  forward 


7,903  17 
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Telegraph  Service:  Generally — Concluded.  $  eta. 

.  Brought  forward .  7,903  17 

Generally  ($7.167.24) — 

Brvs  >n-Graham,  sundries,  S3;  Metropolitan  Supply  Co.,  relay,  $22.50 .  25  .50 

Canadian  Express  Co.,  $16.92;  Dominion  Express  Co..  $169.11 .  186  03 

C.P.R.  Co.’s  Telegraph:  telegrams,  S202.40;  reports,  $35;  preparing  statement,  $12 .  249  40 

G.N.W.  Telegraph  Co.:  telegrams,  $153.54;  preparing  statement,  $10 .  163  .54 

King’s  Printer,  $0,311.67;  Stationery  Office,  $231.10  .  6,542  77 


Total,  carried  to  page  V — 3 .  15,070  41 


Gratuities. 

Widow  of  the  late  Wm.  Allison,  cleaner,  Toronto  Post  Office .  116  66 

Widow  of  the  late  Jos.  Archambault,  clerk  in  the  District  Engineer’s  Office.  Montreal .  216  67 

Widow  of  the  late  J.  J.  Barry,  caretaker,  Victoria,  B.C.,  wharf .  140  00 

Widow  of  the  late  J.  T.  R.  Barthe,  messenger,  Montreal  Office . - .  110  00 

Widow  of  the  late  J.  C.  Bates,  slidemaster,  Burleigh  Falls .  16  66 

Executor."  of  the  wiil  of  the  late  O.  Berube,  carpenter,  Public  Works  Workshop .  135  00 

Widow  of  the  late  M.  Boyer,  heating  engineer.  Montreal  Examining  Warehouse .  140  00 

Widow  of  the  late  J.  Brousseau,  boom-master.  River  St.  Maurice .  150  00 

Widow  of  the  late  R.  Cornwall,  night  watch,  West  Block . 120  00 

Daughter  of  the  late  Mrs.  V.  de  Grosbois,  clerk  in  Department .  175  00 

Widow  of  the  late  J.  B.  Delorme,  labourer,  Ottawa  buildings .  102  60 

Widow  of  the  late  F.  Dennison,  caretaker,  Digby  Public  Building .  66  66 

Widow  of  the  late  John  Fraser,  caretaker,  Antigonish  Public  Building .  66  66 

Widow  of  the  late  A.  T.  Genest,  asst,  engineer,  Ottawa .  500  00 

Widow  of  the  late  F.  Girouard,  watchman,  Harris-Campbell  Building .  120  00 

Widow  of  the  late  William  Goodwin,  boatswain  steamer  Tyrian .  120  00 

Widow  of  the  late  E.  Hallee,  employee  of  the  Montreal  Post  Office .  135  00 

Widow  of  the  late  J.  Hay,  superintendent.  St.  Andrews  Lock  and  Dam .  300  00 

Widow  of  the  late  Geo.  Higginson,  foreman,  Goderich,  Ont . 250  00 

Widow  of  the  late  V.  Lepage,  messenger  in  Department .  133  33 

Widow  of  the  late  H.  X.  Lymburner,  clerk  of  works,  Montreal .  275  00 

Widow  of  the  late  A.  Martin,  captain  of  dredge  Richelieu .  160  00 

Widow  of  the  late  F.  Mesnard,  draughtsman  in  Department .  266  66 

Widow  of  the  late  J.  R.  Mountain,  engineer,  Quebec  Custom  House .  130  00 

Widow  of  the  late  A.  Mclnnes,  chief  officer,  steamer  Tyrian . . . 140  00 

Legal  representatives  of  the  late  J.  Steen,  boatsman,  Ottawa  River  Works .  120  00 

Mother  of  the  late  Jas.  Sterling.  Rideau  Hall  Staff . 102  60 

Widow  of  the  late  E.  H.  Tetu,  Telegraph  superintendent  North  Shore,  East  <>:  Bersimls .  180  00 

Widow  of  the  late  J.  A*.  Theriault,  clerk  in  Department .  325  00 

Widow  of  the  late  J.  C.  Thibault,  messenger,  clerk  of  works  office,  Montreal . , .  130  00 

Widow  of  the  late  R.  O.  Zwicker,  chief  engineer  of  steamer  Tyrian . .  225  00 


Total,  carried  to  page  V — 3 .  5, 16S  50 


Cost  of  Proceedings  before  the  International  Joint  Commission. 

Ma  Innes,  C.  S.:  counsel  fees  including  travelling  and  other  disbursements  from  March  31  to 

June  11,  1914 .  GOO  00 


International  Joint  Commission. 

Commissioners:  T.  C.  Casgrain,  April  1-Oct.  20.  $4,153.22,  outlay,  $380.25:  C.  A.  Magrath,  y., 

$7,500,  outlay,  $421.44;  P.  B.  Mignault,  Dec.  11-March  31,  $2,298.39,  outlay,  $195.05;  H.  A. 

Powell,  y.,  $7,500,  outlay,  $971.47 . .  23,419  82 

Sc-  -rotary.  L.  J.  Burpee,  y..  $3,999.96,  outlay,  $788.56;  clerk,  Miss  E.  M.  Sutherland,  y.,  $837.46  5,675  08 

Rent  of  offices,  Ja<.  Hope,  July  31,  1913-Jan.  31.  1915 .  3,000  00 

i;  tingproci  :dii  gs,  etc.,  Owens  &  Reik:  21  d.  attendance.  $215:  travel  and  outlay .  45; 

tran-  ripf  of  proceedings,  4,129  folios  at  25c.,  extra  copies,  1,754  folios  at  5c.;  less  $559.98 

refunded  by  United  States .  1,074  43 

Barnes  &  Co.,  binding  90  volumes.  $85.50:  Todd,  J.,  cupboard,  $G9 .  1.54  50 

Bell  Telephone:  exchange  servi  ' .  ■  ,  nd  R356,  $119;  tolls.  $14 .  133  00 

Hope.  Jas.  vfc  "on:  binding  books,  $195.15;  books,  $41;  paper  and  envelopes.  $108.35;  stamps, 

$201.97;  subscriptions  to  ne  .  magazine.-?.  >73.20;  sundry,  $132.69.  752  27 

Kluttz.  Whitehead,  Secretary  American  Section:  hearings  and  argument",  Algcma  Steel 

Corp.  and  Mich.  North.  Power  Co.,  $->84.66;  sundry  reports.  $765.04;  one-half  charged  . .  674  85 

Lil  rary  Bureau  of  Canada:  desk,  $65;  tilter,  $18.70:  2  sectional  book  cases,  $149;  10  saaltazy 

bases.  $147.50:  cleaning  and  repairing  furniture.  $39.92;  sundry,  $20.70  . .  440  42 

Mortimer  Co.:  printing  522  copies  Annual  Report,  $676.50;  binding  6  copies  of  report,  $12  ..  688  50 


Carried  forward .  36,013  77 
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International  Joint  Commission — Concluded.  $  cts. 

Brought  forward .  36,013  77 

Leather  bag.  $14;  framing  pictures,  ?48:  messenger,  $37.15;  freight,  $32.57;  40  yd.  matting, 

$30.40;  telegrams,  $33.69;  typing,  $178.25;  typewriter  supplies,  $28;  stationery,  $68.15; 

subscriptions  to  newspapers,  $67.37;  sundry,  $82.34 .  669  92 

Advertising:  in  Canada  Gazette,  $9.40;  in  Canadian  newspapers,  $31.35 .  40  75 

Pollution  of  Boundary  Waters  ($9,492.31) — 

Consulting  experts,  1913-14;  John  A.  Amyot,  $1,000;  F.  A.  Dallyn,  $1,000;  J.  W.  S. 

McCulloch,  $1,000;  half  paid  by  Canada.  .  1,500  00 

Sanitary  engineers,  fees  and  travel.  May  26-27,  1914:  F.  A.  Dallyn,  $100,  travel,  $48.80; 

G.  W.  Ful'er,  $100;  T.  J.  Lafreniere,  $100,  travel,  $35.40;  W.  S.  Lea,  $100,  travel,  $34.50; 

E.  B.  Phelps,  $100,  travel,  $25.25;  G.  C.  Whipple,  $100,  travel,  $2-40;  one-half  paid  by 

Canada . . . _ . ; .  373  17 

Chief  sanitary  expert,  A.  J.  McLaughlin:  services,  April-Oct.,  $4,083.33;  travel  and  outlay, 

$354.86;  one-half  paid  by  Canada .  2,219  09 

Consulting  engineers:  E.  B.  Phelps,  services,  9  d.,  $450,  travel  and  outlay,  $224.51,  office 
furniture,  $71.40,  assistance,  Feb.  15-28,  $150;  T.  A.  Starkey,  services,  13  d.,  $650, 

travel  and  outlay,  $182.20;  one-half  paid  by  Canada .  864  05 

Grip  Limited:  printing,  binding  and  engraving  maps  and  illustrations  for  5,000  Pollution 
reports,  $5,285;  extra  engravings,  $284;  printing  and  composition,  140  extra  type  pages, 

$1,932:  alterations  to  type  copy,  $175;  sundry  extra  printing,  8338;  one-half  paid  by 

Canada . . . .# . . : .  4,007  00 

Printing  .500  financial  statements,  $25.75;  clerical  work,  $60:  drafting  and  work  on  maps, 

$637.88;  telegrams,*  $13.19;  travel  of  J.  A.  Amyot,  $93.11;  sundry,  $18.75;  one-half 

paid  by  Canada . . .  424  35 

Travel  and  outlay,  F.  A.  Dallyn .  104"  65 

Lake  of  Woods  Survey,  Expenditure  by  A.  F.  Meyer,  (one-half  charged  to  Canada)  ($13,230.54) 

Meyer,  A.  F.:  personal  services,  March-March,  at  $50  a  d.,  $6,300;  travel.  $493.48 .  3,396  74 

Office  staff,  March-March:  assistant  engineer,  G.  M.  Shepherd,  services,  $1,995.85;  outlay 

$117.91;  draughtsmen,  $3,474.71;  stenographers,  $810.50 .  3,199  48 

Bau3ch  &  Lomb:  Alidade  with  Johnston  tripod,  $137.25 .  68  63 

Keuffel  &  Esser,  plane  table,  $123.90. .  61  95 

Neal,  H.  G.:  10  tents  with  sod  cloths,  etc.,  $210.46;  9  cots,  $22.50;  chairs,  etc.,  $12.50. . . .  122  73 

Gaugemen,  $278.48;  Evinrude  motor.  $70;  Xo.  24  X.D.M.M.A.  protractor,  $70;  35  pr 
rubber  boots,  $189;  6  stadia  boards,  $48;  express,  $39.02;  telegrams,  $46.92;  postag 

135.33;  sundry,  $402.25 . . .  589  50 

G.  M.  Garen’s  party  ($5,508.19) — 

Chief,  G.  M.  Garen:  services,  16  m.  to  Feb.  28,  1915,  $2,625;  travel,  $281.81;  postag 

$3.32;  telegrams,  $18.16 .  1,464  15 

Instrument  men:  J.  J.  Charters,  $387,  travel  and  outlay,  $66.23;  H.  S.  Corrigan.  $490, 
travel,  $12.43;  L.  L.  Gisborne,  $*100;  G.  G.  McEwen,  $220.83,  travel,  $16.10, 

sundry,  $285 . 938  80 

.Axemen,  $1,563.33;  cooks,  $544.33;  enginemen,  etc.,  $524;  rodrnen,  $825.89 .  1,728  77 

Express,  $38.48;  gasoline,  $202.24;  provisions,  $1,917.82;  launch  hire,  $218;  sundry, 

$376  40 . 1,376  47 

J.  L.  Rannie’s  party:  services,  $138.63;  travel,  $37.09;  4  row  boats,  $105;  gasoline,  $58.65; 

sundry,  $100.13... . . .  219  75 

Repairs  to  Kawiskiwi  gauge  station:  cement,  $26;  hardware,  $34.75;  labour,  $48.75; 

lumber,  $17.65 . 63  57 

Lake  of  Woods  Survey,  Expenditure  by  A.  V.  White,  one-half  charged  to  Canada  ($16,630.83) — 

White,  A.  V.:  personal  services,  March-Feb.,  113  d.,  $5,650;  travel  and  outlay,  $959.13. . . .  3,304  56 

Rannie,  J.  L.f  chief  of  survey  party:  March-March,  $3,541.77  .  1,770  89 

Instrument  men  and  draftsmen:  L.  L.  Gisborne,  $878.34;  J.  Hall.  $1,625;  P.  A.  Jackson, 

$564.50;  G.  L.  Rosing,  $562.50;  G.  S.  Stairs,  $1,077.67;  C.  J.  Vick,  $885;  sundry, 

$4, 137 .92 .  4,865  46 

Axemen,  $1,887.53;  cooks,  $498.34;  gauge  reading,  $171.16;  rodmen,  $1,243.51;  typing, 

$585.27;  enginemen,  etc.,  $537.33  .  2,461  60 

Rent  of  drafting  rooms:  Ottawa,  $105;  Toronto,  $492.26 .  298  63 

Rent  of  space  in  Conservation  Commission  rooms,  18  m.  to  June  22, 1915,  $250.02 .  125  01 

Gasoline.  $313.12;  launch  hire.  $952.76;  insurance  launch  Nina,  $40;  repairs  launch  Nina, 

$322.93;  photographic  prints.  $76.54;  photo-lithographing  work,  $354.09;  provisions, 

$2.0-0  04'  travel  of  party,  $875.74;  sundry,  $2,584.15  .  3,802  18 

Apparently  still  due  by  United  States  Section .  2  50 

Discount  charged  by  bank  on  refund  cheques .  22  85 


Total . . . .  76,100  97 

Les*:  Sale  of  equipment  of  Pollution  Investigation  Staff  .  150  00 

Sale  of  equipment  of  Lake  of  Woods  Survey  parties .  560  14 

Refund  by  Algoma  Steel  Corporation:  one-half  the  cost  of  the  stenographic 
expense*  and  of  the  printing  of  hearing-  and  arguments  in  connection 
with  the  applications  of  the  Algoma  Steel  Corp.  and  the  Michigan 

Xorthern  Power  Co .  508  21  1,218  35 


Total .  carried  to  page  V— 3 .  74,882*  62 
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Investigations  under  the  Inquiries  Act.  $  cts. 

Detailed  at  page  F — 46 .  1,285  69 


Unforeseen  Expenses:  River  aux  Kenards  Wharf. 

Detailed  with  Harbours  and  Rivers,  Quebec . (Page  V — 240)  2,159  76 


War  Appropriation. 

Detailed  in  Volume  IV .  12,865  45 


Dredge  Vessels:  British  Columbia. 

Dredge  Ajax  (S65.3S6.67) — 

Conductor,  J.  M.  Neweombe,  Apr.-Mar.,  SI, 920;  engineer,  G.  W.  Brown,  Apr. -Mar., 

SI,  855. 18 .  3,775  18 

Machinist,  S.  J.  Stapledon,  12  m.,  SI, 442. 25;  asst.,  J.  Turnbull,  12  m.,  $1,266.26 .  2,708  51 

Cranesman,  J.  LeDrew,  12  m.,  SI, 080:  cook,  M.  B.  Coady,  12  m.,  $1,020 .  2, 100  00 

Oiler  at  $60,  $749.45;  fireman  at  $55,  $663.63;  deck  hands,  etc.  at  $45,  $2,807.13 .  4,220  21 

Night  shift — 

Mate,  C.  Axhorn,  12  m.,  $1,055;  engineer,  S.  R.  Roberts,  12  m.,  $1,564.40 .  2,619  40 

Cranesman,  J.  Ryan,  12  m.,  $1,080;  cook,  R.  Bartholemew,  12  m.,  $840 .  1,920  00 

Watchman,  12  m.,  $720;  oiler,  12  m.,  $734.84;  bunk  scowman,  12  m.,  $720 .  2, 174  84 

Firemen  at  $55,  $1,352.70;  deck  hands  at  $45,  $1,667.90;  steward,  12  m.,  $540 .  3,560  60 

Carter,  A.  E.,  electrician,  services,  54  d.,  $176.12,  outlay,  $12.15 .  188  27 

Darling,  F  .&  Co.,  pipe  covering,  etc.,  $79.73; Fraser,  W.  S.  &  Co.,  pipe,  valves,  etc.,  $245.73  325  46 

Dearborn  Chemical  Co.:  Dearborn  Feed  Water  Treatment,  2,918  lb .  320  98 

Dominion  Wire  Rope  Co.:  spec.  ex.  flex,  plough  steel  cable,  690  lb.,  $921.15;  3  reels,  $12 _  933  15 

Fuel  Oil  Installation  Co:,  No.  7  burner,  $105.;  McColl  Bros.  &  Co.,  oil,  etc.,  $53.40 .  158  40 

Hawkins  &  Hayward,  electrical  supplies,  etc., . ' .  312  34 

Hickman  Tye  Hardware  Co.:  50  ft.  steam  hose,  $39;  2  doz.  filter  towels,  $38.40;  18  pike 

poles,  $36;  sundry  hardware,  etc.,  $373.73 .  487  13 

Hull  Iron  &  Steel  Foundries:  pattern  for  dipper  teeth,  $67;  16  dipper  teeth,  $1,289.28; 

freight,  $174.95 .  1,531  23 

Imperial  Oil  Co.,:  gasoline,  $195.20;  castor  oil,  $56.94;  sundries,  $214.52 .  466  66 

Kirk  &  Co.:  coal,  15  tons  B.C.  lump,  $88.50;  20  tons  nut,  $95 .  183  50 

Logan,  W.  H.:  regulating  cones,  18,  $63;  sundries,  $18.50 .  81  50 

McDonald,  Wither  &  Cox:  hire  of  piledriver,  $40;  piles,  $24;  towing,  $8 .  72  00 

McQuade,  P.  &  Son:  steel  rope,  876  lb.  1J  in.,  $362.31,  1,630  lb.  2-in.,  $1,326.80,  1,840  lb.  2\- 
in.,  $2,516.67;  rope,  1,309  lb.  at  15c.,  3,666  at  15£c.,  1,661  at  17c.;  chain,  4,353  lb.,  $484.28 

paint,  63  gal.,  $173.25;  waste,  954  lb.,  $124.02;  sundry  hardware,  etc.,  $887.50 .  6,951  76 

New  Method  Laundry,  washing,  $120.33;  Peacock  Bros.,  valve  checks,  $129,  $71 .  320  33 

Newson,  Keen  &  Townley:  steel  rope,  230  ft.,  $299.80,  230  ft.  $382.83,  war  duty,  $24.35. . .  706  98 

Powell,  Geo.  &  Sons,  kitchen  utensils,  etc.,  $174.80;  Prior,  E.  G.  &  Go.,  steel,  etc,  $65.79  240  59 

Robertson  Iron  Works,  machine  work,  etc.,  $173.35;  Victoria  Water  Works,  water,  $161.75  338  10 

Taylor  &  Young:  set  high  speed  drills,  $101.08;  tool  grinder,  $71.09;  dispersion  len3,  $95.  267  17 

Turpol,  Wm.  &  Son:  repairs  to  dump  scow,  $820;  stick  and  labour  for  stern  spud,  $685; 

sundry  repairs,  etc.,  $2, 204.30 —  . . .  3, 709  30 

Vancouver  Engineering  Works:  24  dipper  teeth,  $973.10;  4  dipper  teeth,  $208.30;  split 

spur  gear,  $385.65;  split  spur  gear,  overtime  job,  $476.32;  sundry  repairs,  etc.,  $1,442.07  3,485  44 

Victoria  Machinery  Depot  Co.:  fuel  oil,  1,309  gal.  at  $1.15,  4,302  at  $1.25;  stern  spud, 

$534;  hauling,  launching,  cleaning,  painting  tug,  $100,  Mar.  $474.50,  4  extra  lay 
days,  Mar.  $160;  hauling,  launching  and  repairing,  Dec.  $175;  sundry  repairs,  etc.,  „ 


Wallace  Shipyards:  supplying  and  fitting  up  two  bow  spuds .  1,225  00 

Small  payments:  kerosene  torch,  $45.15;  timber,  $39.92;  elec,  lamps,  $28.35;  coal,  $27.50; 

cartage,  $23.25;  sundries,  $129.23 . . .  293  40 

Meat,  i  ilk,  groceries,  et^.:  P.  Burns  &  Co.,  $2,479.91;  D.  K.  Chungranes,  $556.91;  H.  O. 

Kirkham  &  Co.,  $2,725.82;  Jos.  Rogers,  $267.20 .  6,029  84 

T  ug  Bittern  ($16,477.75). 

Conductor,  H.  A.  McCarthy,  April-Mar.,  81,500;  engineer,  F.  Nieholls,  12  m.,  $1,200 _  2,700  00 

Asst,  engineer  at  $75,  $737.90;  foreman  at  $65,  $635.31;  cook  at  $75,  $735.48 .  2,108  69 

Deckhands  at  $45,  $1,357.95;  watchman  at  $45,  $444.19 .  1,802  14 

Carpenter  at  $4.50,  $69.75;  labourer,  1  m,  $50 .  119  75 

Ryers-Giegerich-Gr  en  Co.:  1,000  ft.  cable,  $60;  sundries,  $33.75 .  93  75 

Cogle,  F.:  services  of  tug  Ondot  and  crew,  1 66 J  d.  at  $27 .  4,495  50 

Crowsnest  Coal  Co.:  coal  at  $4.75,  $351.27,  at  $4.95,  $304.43,  at  $5.80,  $223.88 .  879  58 

Hudson’s  Bay  Co.,  bedding,  etc.,  $74.40;  Irving,  J.  A.  &  Co.,  soap,  brooms,  etc,  $79.20...  153  60 

Lambert,  A.  G.  Co.,  lumber,  etc.,  $108.89;  Nelson  Boat  and  Launch  Co.,  lowing,  $224...  332  89 

McCarthy,  II.  A.:  board  of  crew,  April-Mar.,  $2, 154,  sundry'  outlay,  $41.90 .  2, 195  90 


Carried  forward .  80,268  47 
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Tug  Bittern — Concluded. 

Nelson  Iron  Works,  machine  work,  $185.35;  West,  W.,  hire  of  tug,  9}  d.,  $142.50 .  327  85 

Wood,  Vallance  Hardware  Co.:  steel  wire  rope,  1,000  ft.,  $112.50,  1,000  ft.  $107.50;  brass 
flushings,  2  sets  at  $56,  2  at  $35;  sets  bucket  teeth,  $37,  $36.50;  set  side  chains,  $60; 

Algoma  range,  $60;  sundries,  $412.95 . .  1,008  45 

Small  payments:  timber,  $10;  repairing  coal  scow,  $37;  washing,  $29.60;  linoleum,  $22.19 

electric  lamps,  $20;  ice,  $17.80;  sundries,  $93.06 .  259  65 

Snagboat  Cygnet  ($12,033.01)— 

Homans,  J.:  captain,  April  1-Nov.  10,  Mar.  14-31,  $985.22;  watchman,  Nov.  11-Feb.  28, 

$275;  outlay,  $17.03 . -. .  1,277  25 

Mate  at  $80:  C.  Lang,  $208,  R.  Kruse,  $302.62,  J.  Dempsey,  $43.87 .  554  49 

Engineer,  J.  McRae,  April  1-Nov.  10,  Mar.  14-31,  $985.22;  fireman  at  $80,  $627.96 .  1,613  18 

Cook  at  $80,  $627.96;  asst,  at  $45,  $348.73;  deck  hands,  $1,947.30;  watchman,  $438.22 .  3,362  21 

Davis,  Geo.,  carpentery,  11  d.  at  $5,  20}  at  $6;  Edge,  A.  W.  Co.,  paint,  etc,  $70.34 .  248  34 

Kaien  Hardware  Co.:  chain,  2,392  lb.  $203.32;  cotton  rubber  lined  hose,  200  ft.,  $80; 

rope,  430  lb.,  $87.40;  sundries,  $113.34 . .  484  06 

Pacific  Cartage  Co.:  coal,  delivered  to  wharf,  etc.,  61  tons  nut  at  $8.50,  18  tons  lump  at 

$9.50 . . . j .  689  50 

Pacific  Transfer  Co.:  coal,  delivered  to  wharf,  etc.,  35  tons  steam  at  $8.50,  21  tons  lump 

at  $9.50,  20  short  tons  at  $8 .  657  00 

Thompson  Hardware  Co.:  rope,  $48.60;  paint,  etc.,  $7.75 .  56  35 

Union  S.  S.  Co.  of  B.C.:  lump  coal,  20  tons  at  $5;  freight,  $60 .  160  00 

Provisions,  etc.,  $2,486.13;  wharfage,  $83.  Paid  as  follows:  Anglo-B.C.  Packing  Co., 

$97.09;  B.C.  Packers  Association,  $239.08;  R.  Cunningham  &  Son,  $417.52;  Frizzills 
Meat  Market,  $818. 55;  Inverness  Canning  Co.,  $293.85;  Geo.  McColl,  $253.25;  Merry- 
field  &  Co,  $175.77;  Wallace  Fisheries,  $64.30;  3rd  Ave.  Cash  Meat  Market,  $151.79; 

small  payments,  $57.93 . : . . .  2,569  13 

Small  payments:  damages  to  fishing  boat,  $40;  washing,  $35.25;  machinework,  etc., 

$27.25;  winch  cover,  $26.50;  sundries,  $49.72 . : .  178  72 

New  Life  Boat:  carpentry,  $115.50;  lumber,  $14.20;  hardware,  etc.,  $13.08;  freight,  $40. .  182  78 

Dredge  Fruhling  ($78,492.09) — 

Captain,  J.  F.  Gosse,  12  m.,  $1,920,  outlay,  $22.90;  engineer,  M.  Honour,  12  m.,  Si , 842.36  3,785  26 

2nd  engineer,  T.  Taylor,  12  m.,  $1,239.48;  3rd  engineer,  W.  Dennis,  12  m.,  8921.93 .  2, 161  41 

Machinist,  J.  Young,  12  m .,  $1,226.27;  mates,  R.  Gunn,  $1,150,  M.  Doucet,  $720 .  3,096  27 

Operator,  N.  Matheson,  12  m.,  $961.  29;  wheelman  at  $70,  $839.99;  oilers  at  $60,  $1,456.62  3,257  90 

Cook  at  885,  $1,019.99;  steward  at  $50,  $599.99;  firemen  at  $55,  $802.31;  deckhand,  $408.95  2,831  24 

Night  shift, — 

Mate  at  $100,  J.  Imbree,  $454.84,  J.  B.  Peters,  $725.80;  2nd  mate,  J.  Buchanan,  $720.98  1,901  60 

2nd.  engineer,  W.  Ross,  12  m.,  $1,226.15;  3rd  engineer  at  $75,  $924.34 .  2, 150  49 

Operator  at  $80,  $960;  oilers  at  $60;  $1,463.59;  firemen  at  $55,  $1,360.71 .  3,784  30 

Wheelman  at  $70,  $840;  deck  hands  at  $45,  $666.61;  cook  at  $70,  $840 .  2,346  61 

Anderson  &  Lusby,  hardware,  $107.19;  Beadle,  W.,  building  brick  arches,  $52.50 .  159  69 

B.C.  Marine  Ltd.:  repairs  as  per  tender,  Nov.,  $4,050;  repairing  damage  to  port  bow, 

Nov.,  $350;  repairing,  Jan.,  $1,001.70;  sundry  repairs,  etc.,  $455.48 .  6,457  18 

B.C.  Transport  Co.:  fuel  oil,  153-08  brl.  at  $1.25,  5,620}  at  81.10;  hoisting,  $25 .  6,398  90 

Crane  Co.,  2  gate  valves,  $92;  pipe,  etc.,  $119.95;  fuel  oil,  Equipment  Co.,  torch,  $55.90..  267  85 

Darling,  F.  &  Co.:  260  ft.  16"  Mannesmann  steel  pipe,  $1,235;  switching,  $3 .  1,238  00 

Galbraith  &  Sons,  lumber,  etc.,  $59.24;  Greer  Coyle  Co.,  towing,  $100 .  159  24 

Gilley  Bros.:  22  tons  coal,  $159.50;  use  of  derrick,  $45;  sundries,  $23.70 . ' .  228  20 

Gutta  Percha  &  Rubber,  14  ft.  hose,  $175;  Logan,  W.  IL,  4  heater  coils,  $128 .  303  00 

Heaps  Engineering  Co.:  repairing  and  replacing  pipes,  $900;  sundry  repairs,  $625.42 .  1,525  42 

Imperial  Oil  Co.:  fuel  oil,  at  80c.,  $859.34,  at  95c.,  $1,339.26,  at  $1.05,  $1,391.22;  palacine, 

$77.70;  sundries,  $37. 82 . . . 1 .  3,705  34 

McColl  Bros.  &  Co.:  engine  oil,  990  gal.  at  60c.;  cyl.  oil,  $42.50;  817  lb.  cup  grease,  $122.55  759  05 

New  Westminster  City:  water,  $103.04;  electric  light,  $63.22 . 166  26 

Ross  &  Howard  Iron  Works  Co.:  suction  arm,  $3, 750;  alterations,  etc.,  $180.97;  2  cast  iron 

propellors,  $350;  100}  ft.  pipe,  $452.25;  sundries,  $51 .  4,784  22 

Simson,  Balkwill  &  Go.:  fire  bricks,  $59.78;  1}'  valve,  $41.16;  sundries,  $112.89 .  213  83 

Taylor  Engineering  Co.:  De  Laval  turbine  driven  pumping  set,  $3,263;  valve,  $66;  sun¬ 
dries,  $16.70 . __ . ; . _ .  3,315  70 

Thompson,  N.  &  Co.,  bitumastic  solution,  $50,  cartage,  50c .  50  50 

Trapp,  T.  J.  <fc  Co.:  wire  rope,  925  lb.,  $536.50;  red  sheet  packing,  261  lb.,  $208.80;  sundry 
packing, $286.96;  range, $115;  teak,  309  ft.,  $108.15;  white  waste,  500  lb.,  $67.50;  iron,. 

$66  96;  hose,  250  ft.,  $76;  500  grain  sacks.  $50;  2  chucks,  $  >0;  sundries,  $1,500.05. . . .  3,075  92 

Troy  Steam  Laundry,  washing,  $89.10:  Viet.  Mach.  Depot  Co.,  fuel  oil  at  $1.15,  $317.05..  406  15 

Vancouver  Engineering  Works:  2  trunni  >ns,  1  leader,  2  brackets,  $1,220.38;  sundry  cast¬ 
ings,  etc.,  $555.67 . . . i . .  1,776  05 

Vulcan  Iron  Works:  March,  docking,  repairing,  etc.,  as  per  tender,  $4,750;  Oct..,  repairing 
boiler,  renewing  furnace,  etc.,  including  electric  welding,  $2,921.73;  sundry  repairs,  etc., 

$1,703.07 .  9,374  80 


Carried  forward 
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Dredge  Fruhling — Concluded. 

Wallace  Ship  Yards:  scraping  and  chipping  hull,  $565.60;  painting,  $520;  sundry  repairs, 

etc.,  $259.61 . , .  1,31521 

Webb  &  Gifford,  machine  work,  etc.,  $1,016.04;  Westminster  Iron  Works,  $50.50 .  1,066  54 

Provisions,  etc.:  Annandale  Supply  Co.,  $210.08;  P.  Burns  &  Co.,  $1,048.43;  City  Dairy, 

$86.60;  Fraser  River  Fish  Co.,  $140.26;  Fraser  Valley  Market.  $139.63;  Vancouver- 
Prince  Rupert  Meat  Co.,  $944.83;  C.  A.  Welsh,  $3,075.44;  small  payments,  $55.49. . . .  5,700  76 

Small  payments:  electrical  supplies,  $99.83;  timber,  $60.72;  blankets,  $36;  services  of 
electrician,  $34.57;  ice,  $32.50;  leather,  $30;  drugs,  $28.60;  coats,  $27;  paint,  $25; 

6  cones,  $21;  sundries,  $273.98 .  669  20 

Dredge  Heron  ($8,972.28) — 

Conductor:  Jos.  McDonald,  8  m.  at  $125,  2  at  $150,  outlay,  $30.70;  J.  P.  Parrott,  2  m.  at 

$125,  outlay,  $3.25 . : .  1,583  95 

Engineer  at  $90,  $342,  at  $80,  $507.51;  fireman  at  $65,  $700.32 . r. .  1,549  83 

Cook  at  $75,  $808.06;  deck  hands  at  $50,  $1,136.97 .  1,945  03 

Protection  work:  foreman,  F.  Williamson,  10  d.,  $40;  carpenters,  $49.50;  labour,  $42; 

carters,  $144 . . > . . . t . . . .  275  50 

Lawrence  Hardware  Co.:  set  points  and  bushings,  $95.43;  sundries,  $26.40 .  121  S3 

McKenzie, #W.  A.,  ice,  $75.18;  Southern  Okanagan  Transp.  Co.,  towing,  etc.,  $83.25 .  158  43 

Penticton  Hardware  C'o.:  wire  cable,  1,000  ft. ,  $100,  1,000  ft.,  $72.50;  rope,  499  lb., 

$124.75;  capstan,  $30;  sundry  hardware,  $253.39 .  580  64 

Wyllie,  J.,  wood,  72  cords  at  $5.50,  62  at  $5.75 .  752  50 

Small  payments:  smithwork,  etc.,  $36.20;  cartage,  $28;  lumber,  $19.47;  scraper,  $12; 

explosives,  $11.75;  sundries,  $44.58 .  152  00 

Provisions,  etc.,  $1,832.57;  4  pr.  rubber  boots,  $20.  Paid  as  follows:  C.  E.  Burtch,  $473.34, 

Coldron  &  Cannings,  $278.02,  H.  &.  K.  Cold  Store  and  Trading  Co.,  $66.83;  W.  It. 

King  &  Co.,  $533.17,  Maple  Leaf  Bakery,  $501.21 .  1,8-52  57 

Dredge  King  Edward  ($75,371.03) — 

( 'aptain,  J.  W.  Rogers,  12  m.,  $1,920,  outlay,  $157.50;  engineer,  Win.  Rogers,  12  m.,  $1,753.20  3,830  76 

Mate,  A.  J.  Bell,  12  m.,  SI, 081. 15;  2nd  mate  at  S60,  $240 . 1 .  1,321  15 

Operator  at  $90,  $1,138.88,  at  $85,  $340;  2nd  engineer  at  $80,  $1,016.78 .  2,495  66 

Asst,  engineer  at  $80,  $320;  3rd  engineer  at  $60,  $766.69;  4th  engineer  at  $60,  $240 .  1 , 326  69 

Night  engineer  at  $70,  $840;  blacksmith  at  S80,  $1,001.24 .  1,841  24 

Carpenter  at  $60,  $762;  firemen,  etc.  at  $55,  $2,410.45;  deckhands  at  $45,  $4,109.06 .  7,281  51 

Cook  at  $85,  $1,030.26,  at  $70,  $280,  at  $45,  $543.19;  steward  at  $45,  $180 .  2,033  45 

Beadle,  Wm.,  bricklaying,  $84;  B.C.  Mills,  Timber  &  Trading  Co.,  66  spuds,  $246 .  330  00 

British  Columbia  Marine  Ry.  Co.:  overhauling  and  installing  oil  burning  apparatus, 

$12,086;  repairing  hull,  $8,715.68;  repairing  engine,  $8,634.89 .  29,436  57 

B.  C.  Transport  Co.:  fuel  oil,  at  $1.10,  $3,  562.90,  at  $1.20,  $97.45,  at  $1.25,  $150 .  3,810  35 

Brunette  Saw  Mill  Co. :  timber,  $102.31,  hire  of  scow,  $26 . .  128  31 

Can.  Consolidated  Rubber  Co.:  100  ft.  hose,  $127.40;  3  pr.  hip  boots,  $15.29 .  142  69 

Can.  Fairbanks-Morse  Co.:  8  ton  duplex  block,  $252;  1  ton  triplex  block,  $58.36;  sundries, 

$5.50 . 315  86 

Carter,  A.  E.,  electrician,  48  d.,  $157.51,  wire,  $3.50;  City  Wharf  Co.,  towing,  $55 .  216  01 

Comox  Logging  &  Railway  Co.:  piling,  2,945  ft.,  $353.40;  driving  80  piles,  $400;  water,  $36; 

tug  hire,  $20 .  809  40 

Cope  &  Son,  electrical  supplies,  $78.45;  Darling,  F.  &  Co.,  valve  reseater,  $178.72 .  257  17 

Dearborne  Chemical  Co,  565  lb.  feed  water  treatment .  62  15 

Evans,  Coleman  &  Evans:  15  ft.  steel  tube,  $67.50;  cartage,  $2 .  69  50 

Gilley  Bros.:  coal  at  $7.25,  $253.75,  at  $7.35,  $68.78,  at  $19,  $38;  sundry,  $8.90 .  369  43 

Gutta  Percha  &  Rubber:  lOJ  ft.  21-J-in.  suction  hose,  $500;  sundries,  $47.35 .  547  35 

Heaps  Engineering  Co.:  boring  out  cylinder,  $170.85;  sundry  machine  work,  $208.74 .  379  59 

Howie,  Wm.,  Dahl  oil  burning  parts,  $142;  Jagger,  Jos.,  building  2  spuds,  $120 .  262  00 

Imperial  Oil  Co.:  fuel  oil  at  8410. ,  $661.80,  at  85c.,  S679.15,  at  86c.,  $693.16,  at  95c.,  $768.03, 

at  $1.05,  $2,343.15;  palacine,  405-5  gal.,  $102.13;  sundries,  $3.24 .  5,250  60 

Kirk,  II.  T.:  wire  rope,  1,000  ft.,  $97.50;  cable,  1,000  ft.,  $57.50;  white  lead,  $54;  sundries, 

$32.50 .  241  50 

Logan,  J.  W.:  tending  dredge,  5  d.,  $100;  Worthington  oil  meter,  $587.  .  687  00 

Met  oil  Bros.  &  Co.:  engine  oil  at  70c.,  $249.20;  sundries,  $101.60 .  350  80 

McAllisters:  1,000  ft.  moulding  and  capping,  $75;  electric  supplies,  etc.,  $82.50;  springs, 

mattresses,  etc.,  $79.85 . ; .  237  35 

Peacock  Bros.:  2  sets  water  gauges,  $42.20;  sundries,  $46.40 .  88  60 

Taylor  Engineering  Co.:  Worthington  feed  water  meter .  273  00 

Trapp,  T.  J.  &  Co.:  wire  rope  at  15c.,  $60,  at  12^c.,  $362.50,  at  9.55c.,  $85.95,  at  5c.,  $150; 
man.  rope  at  15jc.,  $91.84,  at  15c.,  $148.13;  boiler  compound,  940  lb.,  $141;  canvas, 

$83.13;  chain,  $81.74;  700  lb.  white  lead,  $70;  1,000  fire  bricks,  $50;  linseed  oil,  $44.20; 

cup  grease,  $42.50;  cotton  waste,  $40.50;  sundry  hardware,  $1,254.78  .  2,706  27 

Troy  Steam  Laundry,  washing,  $61.20;  Vancouver  Eng.  Co.,  machine  work,  $658.66 .  719  86 

Vancouver  Ship  Yard:  distributing  valve,  $50;  sundries,  $17 .  67  00 

Vulcan  Iron  Works:  water  tank,  $92.40;  sundry  machine  work,  etc.,  $215.02. .  307  42 


Carried  forward . .  219,  558  10 
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Dredge  King  Edward — Concluded. 

Webb  <fc  Gifford,  repairs,  etc.,  $218.75;  Weeks  &  Co.,  oil  meter,  $84,  cartage,  $1 .  303  75 

Westminster  Marine  Ry.  Co.:  rent  of  bunk  scow,  Dec.-Mar.,  $200;  building  house  on  scow, 

$238.37;  repairing  power  scow,  $532.22 . . .  970  59 

Provisions,  etc.:  Annandale  Supply  Co.,  $126.56;  P.  Burns  &  Co.,  $748.17;  Comox  Co¬ 
operative  Society,  $357.21;  W.  P.  &  R.  E.  Mandate,  $226.55;  Wm.  McDonald,  $105.31: 

W.  G.  McKean,  $253.95;  J.  D.  O’Neil,  $82.70;  Shepherd  &  Hornby,  $209.28;  Union 
Dairy,  $71.40;  Vancouver-Prince  Rupert  Meat  Co.,  $846.94;  C.  A.  Welsh,  $2,089.06; 

small  payments,  $132.88  .  5,250  01 

Small  payments:  removing  snags,  $241.50;  cartage,  $31.55;  coal,  $30;  water,  $29.50;  3 
thermometers,  $25.50;  oak,  $25.30;  elec,  lamps,  $25.20;  use  of  derrick  scow,  $20; 

sundries,  $221.83 . . .  650  38 

Lobnitz  Rock  Cutter  No.  1  ($40,539.77)— 

Conductor,  A.  M.  Aitken,  12  m.,  $1,740,  outlay,  $34;  engineer,  J.  Tyson,  12  m.,  $1,476.90. . .  3,250  90 

Operatorat  $80,  C.  Tilley,  $400,  G.  King,  $560,  A.  Jeffery,  $40;  cook,  W.  Earle,  12  in.,  $900.  1,900  00 

Launchman  at  $85,  $1,024.34;  spudinan  at  $60,  $693.93;  fireman  at  $60,  $913.87 .  2,632  14 

Night  shift — 

Operator,  J.  Lambourne,  12  m.,  $960;  engineer,  M.  Strutt,  12  m.,  $1,240.91 .  2,200  91 

Cook,  12  in.,  $784.85;  spudman  at  $00,  $763.70;  fireman  at  $60,  $844.18 .  2,392  73 

Watchman  at  $60,  $722;  winchman  at  $45,  $1,068;  steward  at  $65,  $33.55 .  1,823  55 

Armstrong  Bros.,  repairs,  etc.,  $63.30;  Bulman  Luhrber  Co.,  lumber,  etc.,  $64.93 .  128  23 

British  America  Paint  Co.:  paint,  $121.50;  wood,  $25;  water,  $16.60;  sundries,  $5.62 .  168  72 

Can.  Gen.  Elec.  Co.,  searchlight,  $180,  Mazda  lamps,  $21.02;  Dafoe,  V.,  18-ft.  boat,  $188. .  389  02 

Carter,  A.  E.,  electrician,  services,  $52.34;  Carter  &  McKenzie,  elec,  supplies,  $70.63 .  122  97 

Hickman  Tye  Hardware  Co.,  hardware,  $163.19;  Kirk  &  Co.,  coal,  $116.10 .  ^  279  29 

Imperial  Oil  Co.:  engine  distillate,  1,8901  gal.,  $290.56;  royalite,  $127.35;  engine  oil,  $83.84; 

gasoline,  $74.98;  sundries,  $83.02 .  659  75 

Jamieson  &  Rolfc,  electrical  supplies .  59  40 

Lobnitz  &  Co.:  6  chisel  points  and  6  hoops,  $1,565.99;  24  springs,  $111.67 .  1,677  66 

Machinery  Installation  &  Contracting  Co.:  oil  heater,  $32;  2  atomizers,  $47 .  79  00 

McQuade,  P.  <fc  Son.:  kalindo  non-rotating  wire  hoisting  ropes,  1|  in.  dia.,  180  ft.  long,  16  at 
$208.30,  12  at  $188.75,  6  at  81S4.97;  white  waste,  13  bales,  $179.14;  wire  rope,  1,000  ft., 

$125,  500  ft.,  $52.50;  manilla  rope,  $129.74;  sundry  hardware,  $384.94 .  7,578  97 

McTavish  Bros.:  customs  duties,  $282.50;  brokerage,  $13;  cartage,  $10.10 .  305  60 

Spencer,  D.,  linoleum,  $29.70,  dishes,  etc.,  $63.12 . 92  82 

Thompson,  N.  &  Co.:  30  gal.  bitumastic  solution,  $52.50;  cartage,  etc.,  $1.90 .  54  40 

Vancouver  Engineering  Works:  2  c.s.  guide  rings,  racking,  etc .  285  00 

Vancouver  Ship  Yard:  reverse  gear,  $120;  points,  etc.,  $5.90 .  125  90 

Victoria  Machinery  Depot  Co.:  fuel  oil  at  $1.15,  $1,055.70,  at  $1.25,  $2,8*3.75;  hauling, 

launching,  cleaning,  painting,  repairing,  May,  $1,141;  sundry  repairs,  etc.,  $5,231.92. .  . .  10,252  37 

Victoria  Tug  Agency,  rent  of  boat,  $62;  Watson  &  McGregor,  repairs,  etc.,  $101.45 .  163  45 

Yarrows  Ltd.:  painting  and  repairing,  Dec.,  $446;  repairs,  etc.,  $40.90 .  486  90 

Provisions,  etc:  P.  Burns  &  Co.,  $1,231.12;  D.  K.  Chungranes,  $361.35;  H.  Greaves,  $144; 

H.  O.  Kirkham  &  Co.,  $1,394.55 . . .  3, 131  02 

Small  payments:  washing,  $45.24;  boiler  compound,  $40.86;  water,  $33.80;  p£int,  $19.50; 

sundries,  $159.67 .  299  07 

Lobnitz  Rockbreaker  No.  2  ($24,420.05) — 

Conductor,  Hy.  McKenzie,  12  m.,  $1,320,  outlay,  $22.35;  engineer,  P.  Harris,  $1,210 .  2,552  35 

Operator  at  $85,  $1,115.95;  launchman  at  $85,  $917.99 .  2,0*3  94 

Winchman  at  $60,  $801.88;  fireman  at  $60,  $807.67;  spudman  at  $60,  $723.87 .  2,333  42 

( 'ooks  at  $60,  $720,  at  $35,  $412.99;  watchman  at  $60,  $719.99 .  1,852  98 

Brumpton,  R.  C.  &  Son,  bedding,  curtains,  etc.,  $96;  Dafoe,  V.,  boat,  etc.,  $188 .  2S4  00 

Cowie  Machine  Co.,  repairs,  etc.,  $830.54;  Imperial  Laundry,  washing,  $54.43 .  884  97 

Dearborn  Chemical  Co.:  feed  water  treatment,  1,087  lb .  119  57 

Dom.  Wire  Rope  Co.:  1|  in.  Kalindo  cables,  180  ft.  long,  8  at  $187.50,  166  ft.  long,  6  at  $175; 

14  reels,  $50 .  2,600  00 

Evans,  Coleman  &  Evans;  wire  rope,  2,000  ft.,  $260;  freight,  etc.,  $7;  coal,  $32.50 .  299  50 

Fuel  Oil  Installation  Co.:  No.  9  double  “Ilauck”  oil  burner  outfit .  339  50 

Imperial  Oil  Co.:  3,253  gal.  eng.  distillate,  $524.95;  royalite,  etc.,  8309.19 .  834  14 

Lewis  &  Sills,  paint,  $57.50;  Lobnitz  &  Co.,  24  springs  for  chisel  guides,  $1 11.67 .  169  17 

MeColl  Bros.  <fc  Co.,  oil,  etc.,  $88.23;  Nanaimo  Carriage  Works,  repairs,  etc.,  $183.55 .  271  78 

Nanaimo  City,  water,  May-Mar.,  $110;  Nanaimo  Foundry,  repairs,  etc.,  $100.02 .  210  02 

Randle  Bros.:  rope  at  20c.,  $144.80;  zinc  plates,  460  lb.,  $75.90;  waste,  $61;  hose,  $41 ;  paint, 

$37.50;  refrigerator,  $29;  sundries,  $322.99 .  712  19 

Siinson,  Balkwill  &  Co.,  hardware,  $87;  Taylor  Eng.  Co.,  3  blade  bronze  propellor,  $54 —  141  00 

Taylor  &  Young:  3  igniters,  $51;  6  containers,  $30;  sundries,  $19.06 .  100  06 

Vancouver  Engineering  Works,  guide  rings,  spur,  gears,  etc. . . . 05S  18 

Wallace  Shipyards:  repairing,  etc.,  Oct.,  $1,118.67;  renewing  rivets,  $961.78;  painting, 

$475;  sundry  repairs,  etc.,  $355.70 . . .  2,911  15 

Western  Fuel  Co.:  coal,  431  tons,  $1,939.50;  lighterage,  $100;  sundries,  $7.50 .  2,047  00 


Carried  forward. .  318,627  52 
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Lobnitz  Roekbrcaker  No.  2 — Concluded. 

Provisions,  etc.:  P.  Burns  &  Co.,  $527.35;  J.  J.  Dickinson,  $101.45;  Jas.  Hirst,  $686.12;  W. 
Hoggan.  $532.35;  E.  Quejjnell  &  Sons,  $249.49;  A.  J.  Smith,  $154.78;  Thompson,  Cowie 

&  Stockwell,  $227.48;  small  payments,  $154.92 . 

Small  payments:  renewing  spur  wheel  $43.35;  sundry  machine  work  $58.55;  lumber  etc., 
$43.20;  pump  $43;  electric  supplies  $27.69;  ice,  $26.13;  hire  of  row  boat  $24.55;  paint, 

etc.,  $19.30;  sundries  $145.42 . . . 

Dredge  Mastodon  ($125,967.47) — 

Master,  A.  \V.  Dawe,  12  m.,  $1,990.91;  dredge  master,  W.  Kirkwood,  12  m.,  $1,934.44 . 

Mate  at  $90,  P.  F.  McManus,  $1,084.50,  T.  Bell,  $91.45;  boatswain  at  $60,  $716.13 . 

Engineer,  R.  ('.  W.  McQuarrie,  12  m.,  $1,802.42;  2nd  engineer,  S.  Mackay,  12  m.,  $1,331.68. 

Machinists:  W.  R.  Fraser,  12  m.,  $1,216.23;  C.  E.  Jackson,  12  m.,  $1,036.54 . 

Oilers  at  $60,  $1,444.57;  ladder  winchman  at  $80,  $967.91 ;  winchmen  at  $60,  $1,453.86 . 

Oiler,  A.  L.  Ritchie,  on  military  service,  Aug.-Mar . 

Firemen,  etc.  at  $55,  $2,649.77;  deckhands  at  $45,  $2,683.64 . 

Cook  at  $90,  $1,080,  at  $70,  $40.64;  steward  at  $50,  $673.01 . 

Night  shift — 

Dredge  master,  II.  Moncrieff,  12  m.,  $1,448.90;  oilers  at  $60,  $1,435.42 . 

Mate  at  $90,  $1,078.70;  ladder  winchman  at  $80,  $969.22 . 

Engineers,  at  $110,  $120.64,  at  $100,  $1,209.81;  winchmen  at  $60,  $1,453.86 . 

Deckhands,  etc.,  at  $45,  $2,730.20;  watchmen  at  $60,  $1,439.99 . . 

Cook  at  $70,  $840;  steward  at  $50,  $570 . 


Knockabout— 

Engineer,  at  $100:  H.  Urquhart,  $319.35;  M.  Blannin,  $655.74 . 

Engineer,  at  $S5:  A.  Fraser,  $806.58;  J.  Ritchie,  $85;  H.  Sacret,  $379.66 . 

Carpenter,  W.  Hawkins,  at  $85,  $1,020. . . 

Archibald,  II.  P.,  wearing  bars  and  plates,  9,075  lb., . . 

British  American  Paint  Co.,  paint,  78  gal.  at  $2.75,  12  at  $1.95 . 

B.  C.  Waterworks  Supplies,  waste  at  ll£c.,  $57.99;  Ellis,  H.  M.  &  Co.,  paint,  $74.81 . 

British  Pacific  Engineering  &  Construction  Co.,  4  sets  metallic  packing . 

Can.  Cons.  Rubber  Co.:  hose,  400  ft.  steam,  $419,  400  ft.  water,  $175.81;  sundries,  37c _ 

Can.  Gen.  Elec.  Co.:  voltmeter  and  ammeter,  $45;  sundry  supplies,  $192.40 . 

Carfrae,  Wm.,  disinfectant,  $38.50;  sundries,  $28.80 . 

Carter,  A.  E.,  electrician,  services  at  $100,  $324.07,  outlay,  $53.50 . 

City  Wharf  Co.:  wharfage  on  tugs  and  rent  of  office  space,  12  m.,  $900;  coa?S70  tons  at- $6; 

sundries,  $35 . .■ . 

Cope  &  Son:  electric  lamps,  $80.59;  sundry  supplies,  $100.20  . 

Darling,  F.  &  Co.:  centrifugal  four  stage  single  suction  pump  and  Terry  steam  turbine, 

$3,500;  valve  reseater,  $178.72;  cylinders,  etc.,  $155.24 . 

Dearborn  Chemical  Co.,  feed  water  treatment,  2,263  lb . 

Dominion  Equipment  <fe  Supply  Co.:  wire  rope,  900  ft.,  $576;  propellor,  $105;  3  ignitor  plugs, 

$105;  sundries,  $9.95 . . ' . . . . . 

Fuel  Oil  Equipment  Co.,  kerosene  torch,  $55.90;  Howie,  Wm.,  Dahl  parts,  $73.50 . 

Hudson’s  Bay  Co.,  linen,  etc.,  $35.28,  linoleum,  etc.,  $26.15;  Logan,  W.  FI.,  oil  meter 
$587 . . . 


Imperial  Oil  Co.:  fuel  oil  at  80c.,  $288,  at  842C.,  $172.93,  at  85c.,  $527.37,  at  86c.,  $741.69,  at 
95c.,  $701.35,  at  $1.05,  $5,041.41;  engine  distillate,  7,193  gal.,  $1,000.24;  mar.  engine  oil, 
1,158*  gal.,  $541.61;  royalite,  89  cases,  $189.35;  polarinc  hy.,  200  gal.,  $140;  gasoline, 

etc.,  $172.41 . -. . . . 

Lewis  &  Sills:  paint  at  $1.25,  $108.75,  at  $1 .85,  $74,  at  $2.25,  $49.50;  sundries,  $222.41 . 

Mainland  Iron  Works,  steel  shaft,  $332.65;  Menchions,  W.  II.,  repairs,  etc.,  $324.35 . 

McLennan,  McFeely  &  Co.:  white  waste,  1,600  lb.,  $198.50;  zinc  plates  at  O^c.,  $122.18; 

gold  dust,  $112.50;  blacks,  $86.40;  canvas,  $46.86;  sundries,  $544.06 . 

North  Shore  Iron  Works,  repairs,  etc.,  $354.13;  N.  Vane.  Lumber  Co.,  lumber,  $50.13 . 

Paine  &  McMillan:  vise,  $30;  boiler,  $20;  sundries,  $38.40 . 

Robinson.  A.  W.,  drawings,  etc.,  and  royalty  for  use  of  patents  for  buckets  and  tumblers. . . 
Ross  iv  Howard  Iron  Works  Co.:  18  c.i.  rollers  and  18  steel  axles,  $1,340.47;  5  sheaves, 

$343.50;  anchor  stock,  $85.65 . 

Simons,  Wm.  &  Co.,  c.s.  upper  tumbler . . . 

Simson,  Balk  will  &  Co.:  chain  at  5 -88c,  $2, 338,  at  6-762c.,  $617.17,  at  6-84c.,  $1,664.51, 
at  7-345c.,  $326.05;  shackles,  2,040  lb.,  $269.89;  wire  rope  at  8-82c.,  $264.60,  at  11.76c., 
$211.68;  manilla  rope,  at  14-7c.,  $426,  at  15-1 9c . ,  $195.79,  at  16-66c.,  $385.84;  packing, 

89-9  lb.,  $114.51;  copper  hose,  50  ft.,  $61.25;  sundry  hardware,  $693.51 . 

Taylor  &  Young,  kilhe,  $198,  sundries,  $212.28;  Taylor  I-lng.  Co.,  set  coils,  $93.70 . 

Thompson,  N.  &  C’o.:  covering  3,760  sq.  ft.  deck  with  bitumastic  covering,  $752;  bitu- 

mastic  solution,  60  gal.  at  $1 .50,  25  at  $1.75;  sundries,  $60.80 . 

Vancouver  Engineering  Works:  12  steel  forged  links  with  hardened  steel  bushings,  $1,835; 

48  c.i.  bearings  and  chairs,  $748.50;  sundry  repairs,  etc.,  $1,241.38 . 

Vancouver  Ice  <fc  Cold  Storage  Co.,  ice,  $104.65;  freight,  50c . 
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Dredge  Mastodon — Conclud  ‘d. 

Vancouver  Pile  Driving  and  Contracting  Co.:  hire  of  pile-driver  and  9  men,  92  h.,  $450.80; 
piling  at  12e.,  $245.40,  at  15c.,  $206.25;  wire  rope,  1,700  ft.,  $187;  towing,  9  d.,  $180; 

use  of  launch,  122  d.,  $250;  sundries,  $33.80 . .  .  1,613  25 

Wallace  Shipyards:  repairing  dredge,  April,  $4,500;  hauling  out,  cleaning,  painting,  etc., 

Oct.,  $4,775;  top  tumbler  shaft,  $1,800;  machining,  $1,505.97:  10  chafing  plates, 
etc.,  $1,090.52;  rerivetting  34  buckets,  $1 ,870;  use  of  electric  welding  plant,  $1,950; 
making  and  fitting  10  hopper  doors  in  scow  309,  $1,090.  9  hopper  doors  in  scow  308, 

$981;  painting  and  repairing  scows.  April,  $848,  Aug.,  $2,300,  Feb.  $  5,510.99;  repairing 

derrick  scow.  July  $528,  Oct.  $647.30;  sundry  repairs,  etc.,  $7,913.79 .  35,322  63 

Wood,  Vallance  A  Leggat:  rope  at  15‘c.,  $252.66;  sundries,  $236.17 .  488  83 

Provisions:  P.  Burns  &  Co.,  $2,793.30;  City  Dairy  and  Produce  Co.,  $441.80;  Ivamloops- 
Vancouver  Meat  Co..  $236.03,  London  Grocery  Co.,  $5,  430.42;  Ramsay  &  Pinchin, 

$206.25;  small  payments,  $60 .  9,188  40 

Small  payments:  washing,  $08.94;  oil,  $58.65;  dishes,  etc.,  $54.25;  coal,  $45;  water,  $33.60 ; 

repairing  range,  $33.40;  searchlight,  $32.50;  notarial  work,  $23.50;  sundries,  $157.88. .  507  72 

Dredge  Mudlark  ($47,757.53) — 

Conductor,  T.  H.  Brown,  April-Mar.  $1,920;  engineer,  J.  IT.  Grant,  12  in.,  $1,789.70 .  3,709  70 

Cranesman  at  $90,  $1,080.05;  cook  at  $85,  $1,039.83;  firemen  at  $60,  $1,026.91 .  3,740  79 

Deck  hands,  etc.,  at  $45,  $2,228.60;  steward  at  $45,  $539.99;  bunk  scow  steward,  $747.09.  3,515  08 

Night  shift — 

Mate,  A.  McDougall,  12  m.,  $1,081.50;  engineer,  G.  Mardue,  12  m.,  $1,380 .  2,401  50 

Cranesman  at  $90,  $1,010.13;  cook  at  $70,  $856.33;  firemen  at  $60,  $1,552.43. ...  ....  3.424  89 

Watchman  at  $60,  $720;  deck  hands,  etc.,  at  $45,  $1,585.65;  steward  at  $45,  $550.50..  2,856  15 

Brown,  T.  IT.,  conductor:  postage,  $27.50;  telephone  tolls,  $17.35;  sundries,  $54.70 .  99  55 

Brunette  Saw  Mill  Co.,  2  fir  bow  spuds,  $91.08;  Hickman  Tve  Hardware  Co.,  hardware, 

$191.05 .  2S2  13 

Evans,  Coleman  &  Evans:  1,000  coal  sacks,  $140,  freight,  etc.,  $2 .  142  00 

Fraser,  W.  S.  &  Co.:  wharfage  on  bunk  scow,  6  m.,  $60;  hardware,  etc.,  $251.85 .  311  85 

Hawkins  &  Hayward:  30  “Mazda”  lamps,  $33;  sundry  supplies,  etc.,  $168.13. . . .  201  13 

Imperial  Oil  Co.:  80  cs.  gasoline,  $244;  61  cs.  royalite,  $126.05;  sundry  oil,  etc.,  $157.75...  527  80 

Kirk  &  Co.:  steam  lump  coal -at  $5.90,  $3,422;  on  scow  at  $0.60,  $1, 188 .  4,010  00 

McQuade,  P.  &  Son:  steel  )vire  rope,  1,560  ft.  $351;  manilla  rope,  at  15c.,  $218.02,  at  I5)c., 

$329.39,  at  17c.,  $77.35;  chain  at  5c.,  $109.85,  at  ll|c.,  $121.82;  paint, .at  $2.75,  $129.25, 
at  $2.85,  $42.75;  white  wraste,  10  bales,  $137.80;  canvas,  155  yd.,  $65.10;  tar,  4  brl., 

$54;  sundry"  hardware,  $409.64 . 2,045  97 

Robertson  Iron  Works,  repairs,  alterations,  etc . '. .  2, 196  38 

Turpel,  Wm.  &  Son,  repairs,  etc.,  $1,881-47;  Vancouver  Eng.  Works,  repairs,  etc.,  $314.59.  2, 196  06 

Victoria  Fuel  Co.,  55  tons  coal,  $330,  sacking,  etc.,  $33;  Warner,  J.  H.  &  Co.,  repairs. 

$102.56.... .  465  56 

Victoria  Machinery  Depots  Co.:  cleaning,  painting,  etc.,  Dec.,  $1,200;  sundry  repairs  to 

dredge  and  scows,  $6, 102.37 . v. .  7,302  37 

Weiler  Bros.:  table  linen,  etc.,  $54.65;  sundries,  $29.42 .  84  07 

Provisions,  etc.:  P.  Burns  &  Co.,  $3,254.08;  D.  K.  Chungranes,  $711.28,  H.  O.  Kirkham 

&  Co.,  $3, 080. IS,  Northwestern  Creamery,  $295 .  7,340  54 

Small  payments:  washing,  $59.87;  kerosene  torch,  $45.15;  signs,  $26.50;  carbolacene,  $247 

sundries,  $81.89 . -. . . .  237  41 

Naas  River  Snagboat  ($5,333.23) — 

C’onductor,  Geo.  Nash,  April-Sept.,  $750;  engineer,  W.  Holland,  6  m.,  $000 .  1,350  00 

Deckhands  at  $65,  $1,170;  cook  at  $75,  $450 .  1,620  00 

B.C.  Packers’  Association:  provisions,  etc.,  $050.24;  coal,  $57;  hardware,  $58.75 .  765  99 

Kaien  Hardware  Co.,  hardware,  $23.25;  North  Coast  Towing  Co.,  towing,  $40 .  63  25 

Kincolith  Packing  Co.:  provisions,  $546.39;  hardware,  $30.30 .  582  69 

Pacific  Cartage  Ltd.,  coal,  55  tons,  $550;  Thompson  Hardware  Co.,  hardware,  $51.30... .  001  30 

Wales  Island  Cannery:  steam  boiler,  $000;  less  rent  of  boiler,  1912,  $250 .  350  00 

Dredge  Xakusp  ($1,385.99) — 

Dismantling  dredge,  May  lO-.July  20 — 

Conductor,  R.  McWhirter,  $318.54;  engineers,  W.  IT.  Walker,  $254.84,  K.  Lc  Brun, 

,  $183.86;  carpenter,  05  d.  at  $4 .  1,017  24 

Board  of  conductors  and  engineers .  203  22 

Lavell,  W.  H.,  caretaking,  $40.32;  Quance  Lumber  Co.,  lumber,  $51.86 . - .  92  18 

Hardware,  $39.35;  towing,  $20;  labour,  $14 .  73  35 

Dredge  Pelican  ($9,  186.70) — 

Conductor  at  $125:  J.  Johnston,  $522.20;  S.  J.  Keenan,  $977.80 .  1,500  00 

Engineer  at  $90,  $1,053;  fireman  at  $65,  $719.39  . 1,772  39 

Cook  at  $80,  $922.64;  deckhands  at  $50,  $1,105.70 .  2,028  34 

Adams  River  Lumber  Co*:  moving  cord  wood,  $65;  hardware,  $68.90;  timber,  $14.15  .  148  05 

Arrow  Lakes  Lumber  Co.,  towing,  $62.50;  Gilbert,  It.  LX,  50  cords  wood,  $200 .  202  50 

Lawrence  Hardware  Co.:  set  brassed  bushings,  $109.75;  sundries,  $188.28 .  298  03 

Carried  forward . . . . : .  508,146  IS 

1—  26 1  v 


V — 404 


AUDITOR  GENERAL'S  RETORT,  li)l'rWJ5 


6  GEORGE  V,  A.  1916 


Dredge  Vessels:  British  Columbia— Continued.  S  cts. 

Rrought  forward .  508, 146  18 

Dredge  Pelican — Concluded. 

Louie,  \Ym.:  wood,  62f  cords,  $251;  moving  dredge,  Little  River  to  Sicamous,  ISO; 

sundry  towing,  etc.,  192.50 .  423  50 

McConnell,  A.:  provisions,  $973.35;  steel  rope,  1,500  ft.  8225,  2,000  ft.  $290,  1,000  ft., 

$105;  hardware,  etc.,  $108.46 .  .  1,701  81 

Vancouver  Machinery  Depot:  2  friction  pulleys,  $74.50;  sundries,  $33.40 .  107  90 

Provisions,  etc.:  P.  Burns  &  Co.,  $31.54;  Jas.  Craig,  $87.64;  M.  J.  Finlayson  A  Co.,  $64.62; 

Grant  &  Ballard,  $262.06;  A.  G.  Talbot,  $308.73 .  754  59 

Small  payments:  wood,  ISO;  hardware,  $41.85;  towing,  $25;  sundries,  $42.74 .  189  59 

Tug  Pitrel  ($22,334.87)— 

Master,  Hugh  Fletcher,  April-Mar.,  $1,436.26,  outlay,  $14.05 .  1,450  31 

Engineer,  T.  S.  Rankin,  12  m.,  $1,242.25;  oilers,  etc.,  at  $60,  $381. 2S .  1,623  53 

Deckhands  at  $45,  $1,182.70;  cook,  at  $75,  $877.57 . 2,060  27 

Night  shift — 

Master,  H.  Parson,  12  in.,  $1,380;  engineer,  H.  Cox,  12  m.,  $1,112.22 .  2,492  22 

Oilers  at  $60,  $180;  deckhands,  etc.,  at  $45,  $270;  cook  at  $45,  $91.47 . 541  47 

Lodging  allowance  of  crew,  240  d .  84  00 

B.C  Marine  Co.,  repairs,  etc..,  $193.75;  B.C.  Transport  Co.,  fuel  oil.  $67.50 .  261  25 

Fraser,  W.  S.  <fc  Co.:  50  ft.  steam  hose  and  couplings,  $61.50;  sundries,  $52.53 .  114  03 

Imperial  Oil  Co.:  fuel  oil  at  80c.,  $48.94.  at  84L  $78.83,  at  86c.,  $118.19.  at  95c.,  $339.63,  at 

$1.05,  $891.78;  mar.  engine  oil,  $78.86;  royalite,  $52.25;  sundries.  $29.40 .  1,637  88 

Lewis  &  Sills,  paint,  etc.,  SS5.30;  Logan,  W.  H.,  Dahl  burner,  etc.,  $55.50 .  140  80 

McLennan,  McFeely  &  Co.:  refrigerator,  $60.50;  hardware,  $77.55 .  138  05 

McQuade,  P.  &  Son:  packing,  $45.94;  paint,  S3S .50 ;  sundries,  $137.50  .  221  94 

Powell,  R.  Co.,  fuel  oil,  56  brl.,  $73.20;  Victoria  Fuel  Co.,  30  tons  coal,  $180 .  253  20 

Ross  &  Howard  Iron  Works  Co.:  propellor,  2  blades  and  wrench,  $325;  pipe,  etc.,  $6.59. .  331  59 

Simson,  Balkwill  &  Co.:  rope,  1,690  Lb.,  $248.43;  sundry  hardware,  $337.22 .  585  65 

Taylor  &  Young:  De  Laval  turbide  and  bed  plate,  $647;  sundries,  $58 . 705  00 

Victoria  Machinery  Depot  Co.:  fuel  oil,  100  brl.,  $125;  repairs,  etc.,  $508.15 .  633  15 

Weiler  Bros.:  upholstering,  $157.60;  making  curtains,  $33.33;  sundries,  $37.30 .  228  23 

Wood,  Vallance  &  Leggat,  hardware,  etc . . . . .  53  13 

Yarrows  Ltd.:  installing  oil  burning  apparatus  and  constructing  oil  tafnk,  $4,825;  repairs 

and  painting,  June,  $1,018;  sundry  repairs,  etc.,  $739.31 .  6,582  31 

Provisions:  P.  Burns  &  Co.,  $686.35;  D.  K.  Chungranes,  $62.24;  City  Dairy  and  Produce 
Co.,  $66.90;  H.  O  Kirkham  &  Co.,  $406.76;  London  Grocery  Co.,  $471.23;  C.  A. 

Welsh,  $58.01;  small  payments,  $119.58 .  1,871  07 

Small  payments:  electric  supplies  and  repairs,  $63.53;  washing,  $37.92;  coal,  $33;  adjust¬ 
ing  compass,  $30;  valve,  $21.60;  ice,  $15.70;  sundries,  $124.04 .  325  79 

Tug  Point  Ellice  ($23, 163.67) — 

Captain,  R.  McMicking,  April-Mar.,  $1,380;  cook,  F.  Bowles,  12  in.,  $900 .  2,280  00 

Engineer,  F.  Pamphlet,  12  m.,  $1,380;  fireman  at  $55,  $660 .  2,040  00 

Oiler  at  $60,  $704;  deck  hands  at  $45,  $1,0S0 . 1,784  00 

Night  shift — 

Captain,  E.  Reid,  12  in.,  $1,380;  engineer,  IV.  Evans,  12  m.,  $1,200 .  2,580  00 

Oiler  at  $60,  $720;  fireman  at  $55,  $660 .  1,380  00 

Deckhands  at  $45,  $1, 169.99;  steward  at  $45,  $441.37 . . . .  1,611  36 

Carter,  A.  E.,  electrician,  services,  868.06;  Fraser,  W.  S.  &  Co.,  hose,  $25,  sundry  hard¬ 
ware,  $84.51 .  177  57 

Hawkins  &  Hayward,  tank,  $23.50,  sundries,  $44.83;  Victoria  Fuel  Co.,  coal,  $73.50 _ •. ..  141  83 

Imperial  Oil  Co.:  fuel  oil,  159  brl.,  $166.95;  mar.  eng.  oil,  175-5  gal.  $82.00;  royalite,  etc., 

$52.83 .  301  84 

McQuade,  P.  &  Son:  man.  rope  at  15c.,  $295.05,  at  lS^c.,  $285.98;  paint,  34  gal.,- $93.50; 

waste,  636  lb.,  $82.68;  sundry  hardware,  $368.21 .  1, 125  42 

Peacock  Bros.:  chest  for  pump,  $71;  steam  gauge,  $56;  charts,  $1.50 .  128  50 

Victoria  Machinery  Depot  Co.:  fuel  oil  at  $1.15,  8990.72,  at  $1.25,  $3,614.99;  painting,  etc., 

Aug.  $180,  Mar.  $286.50;  repairs,  etc.,  $129.07 .  5,201  28 

Wallace  Ship  Yards  ($932.28) — 

Painting,  May,  $200.25;  installing  2  ventilators,  $30;  sundry  repairs,  etc.,  $203.43 .  493  68 

Detailed  in  1913-14,  V-372 . .  438  60 

Provisions:  P.  Burns  &  Co.,  $1,262.85,  D.  K.  Chungranes,  $436.45;  H.  O.  Kirkham  <fc 

Co.  $1,477.74;  Jos.  Rogers,  $114.10 .  3,291  14 

Small  payments:  pump,  $47;  coal,  $35.40;  washing?  $26.79;  sundries,  $79.26 .  188  45 

Tug  Point  Garry  ($4,888.74) — 

Captain  at  $100:  J.  B.  Peters,  $546.19;  J.  Embree,  $728.30 . .  1,274  49 

Engineer:  M.  Blannin  at  $100,  $627.27;  A.  E.  Carter  at  $100,  $39.15;  II.  Sacret  at  $85, 

$556.04 .  1,222  46 

B.C.  Marine  Ry.  Co.:  repairs,  etc.:  labour,  $465;  materials,  $212.78 .  677  78 

B.C.  Refining  Co.:  distillate,  $54.30;  gasoline,  $22.75 .  77  05 

II  caps  Engineering  Co.,  repairs,  etc.,  $246.79;  Taylor  &  Young,  bearings,  $72.50 .  320  29 

Carried  forward .  560,394  18 
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Brought  forward . . .  5G0, 394  18 

f 

Tug  Point  Garry — Concluded. 

Imperial  Oil  Co.:  engine  distillate,  4.611-5  gal.,  $859.49;  polarine,  etc.,  $124.31 .  983  80 

Trapp.  T.  J.  A  C’o.,  hardware,  $109.80;  Vancouver  Ship  Yard,  sundries,  $59.45 .  169  25 

Westminster  Marine  Ry.  Co.,  hauling  out,  $50,  extra  work,  $4.50 . 54  50 

Small  payments:  storage  battery,  $27.95,  machine  work,  $26.75;  lumber,  $26.37;  sundries, 

$28.05 .  109  12 

fug  Point  Grey  ($26,754.03) — 

Master,  W.  Best,  12  m.,  $1,385.55,  outlay,  $8.75;  engineer,  W.  G.  Wooster,  12  m.,  $1,418.58  2,812  88 

Cooks,  at  $75,  $900;  oiler  at  $60,  $726.32;  fireman  at  $55,  $660;  deckhands  at  $45,  81,062.57  3,348  89 

Night  shift — 

Master,  F.  Brown,  12  m.,  $1,380;  engineer,  H.  Hooper,  12  m.,  $1,200 .  2,580  00 

Oiler  at  $60,  $720;  fireman  at  $55,  $661.81;  deckhands  at  $45,  $1,177.25;  steward  at 

$45,  $540 . i . .' .  3,099  06 

B.C.  Marine  Ltd.:  painting,  etc.,  Oct.  $720,  Mar.  $496;  repairs,  Mar,  $1,188.64;  sundry 

repairs,  $207.61 .  2,612  25 

British  Pacific  Engineering  and  Construction  Co.:  2  sets  Vanadium  packing . .  60  70 

Can.  Cons.  Rubber  Co.,  hose,  etc.,  $63.08;  City  Wharf  Co.,  12*  tons  coal,  $75 .  138  08 

Imperial  Oil  Co.:  fuel  oil  at  84 ',c.,  $403.13,  at  85c.,  $390.18,  at  86e.,  $332.48,  at  95c.,  $568.10, 

at  $1.05,  $3,002.04;  marine  engine  oil.  254  gal.,  $124.07:  royalitc,  etc.,  $57.85 .  4,878  45 

Lewis  &  Sills,  paint,  etc.,  $102.58;  Ross  &  Howard  Iron  Works  Co.,  repairs,  $118.85 .  221  43 

McLennan,  McFeely  &  Co.:  waste,  $62.50;  zinc  plates,  $45.31;  sundries,  $62.09 . 169  90 

Peacock  Bros.:  chest  for  pump,  $90;  sundries,  $11.50 . 101  50 

Simson,  Balkwill  &  Co.:  manilla  rope,  2,866  lb.  $482.27;  3  doz.  filter  cloths,  $88.20; 

sundry  hardware,  $349.66 . * .  920  15 

Smith.  .J.  Fyfe  Co.,  iron  bark,  $85.10:  oak,  etc.,  $32.50 . 117  66 

Vancouver  Engineering  Works:  2  propellor  blades,  $281.74:  sundries,  $22.54 .  304  28 

Wallace  Shipyards:  painting  and  repairing,  June,  $1,300;  sundries,  $113.03 .  1,413  03 

Wood,  Vallance  &  Leggat:  manilla  rope,  1,589§  lb.,  $278.16;  sundries,  $91.69 .  369  S5 

Provisions:  P.  Burns  &  Co.,  $1,379.45;  City  Dairy  and  Produce  C'o.,  $118;  Kamloops- 
-  Vancouver  Meat  Co.,  $119.96;  London  Grocery  Co.,  $1,612.03;  Ramsay  &  Pinchin, 

$55.20;  small  payments,  $15.40 .  .  3,300  04 

Small  payments:  governor  valve,  $43.55;  washing,  $33.09;  ice,  $25.10;  6  reg.  cones,  $21; 

coal,  $15:  rat  guards,  $12;  sundries,  $156.22 .  305  90 

Tug  Point  Hope  ($13,825.59) — 

Master,  W.  D.  McDougall,  April-Mar.,  $1,380;  engineer,  P.  Gordon,  12  m.,  $1,331.46 .  2,711  46 

Firemen  at  $55,  $695.05;  deckhands,  at  $45,  $1,040.53 .  1,735  58 

Night  shift — 

Master,  J.  F.  Noel,  12  m.,  $1,278.33;  engineer  at  $100,  $1,229.50 . .  2,507  83 

Fireman  at  $55,  $690.50;  deckhands  at  $45,  $1.093.86 . 1,784  36 

Fraser,  W.  S.  &  Co.,  hardware,  $57.39;  Hickman  Tye  Hardware  Co.,  hardware,  $61.95...  119  34 

Hawkins  <fc  Hayward:  wiring  tug,  $242.52;  supplies,  etc.,  $9.95 . 252  47 

Imperial  Oil  Co.,  etc.,  $62.29;  Kirk  &  Co,,  coal,  3551  tons,  $2,215.45 . 2,277  74 

McQuade,  P.  &  Son:  rope,  853  lb.,  $137.03;  waste,  $41.34;  sundries,  $330.70 . 509  07 

Turpel,  Wm.  &  Son:  caulking  deck,  $77;  fenders,  $31.60;  sundries,  $6.25 .  114  85 

Victoria  Fuel  Co.,  coal  at  $6,  $630;  Victoria  Mach.  Depot.  Co.,  repairs,  etc.,  $1,069.73 .  1,699  73 

Small  payments:  coal,  $45;  electric  supplies,  etc.,  $26.36;  sundries,  $41.80 . 113  16 

Dredge  Sheldrake  ($11,004.48) — * 

Conductor,  Robt.  McWhirter,  April  1-May  9,  Julv  26-Mar.  31 .  1,181  46 

Engineer,  W.  H.  Walker,  at  $100,  $945.16:  eranesnmn  at  $75,  $708.87 .  1,654  03 

Fireman  at  $65,  $495.54;  cook,  at  $75,  $571.77 .  1,067  31 

Deckhands  at  $45,  $1,356.08;  carpenter  at  $4,  $192 .  1,548  08 

A  brie!,  T..  e..al  a'  $0,10.  $911.04.  at  $7.75.  $261.16,  at  $8.  $331.20 .  1,503  40 

Jordan,  F.  W.:  wire  cable,  500  ft.  at  11c.,  1,000  at  28c*.,  500  at  29c.;  paint,  etc.,  $135.25 .  615  25 

McKay,  S.  F.,  repairing  boiler,  $50,  outlay,  $5.48;  Vipond,  E.  R.,  towing,  $373 .  428  48 

McWhirter,  R.:  board  of  self  and  crew,  $1,592.67;  outlay,  $186.02 .  1,778  69 

Nelson  Iron  Works:  6  sheaves,  $90;  sundry  repairs,  $400.51 . ......  ...  490  51 

Wagstaff  A:  Vestrup:  wire  rope,  1,000  ft.  at  8c.,  500  at  9-6c.,  500  at  20c.,  500  at  28c.,  1,000 

at  30c.;  350  ft.  boiler  brushes,  $56;  brl.  potato  scale  po\Vder,  $51;  sundries,  $356.92...  1,131  92 

Small  payments:  board,  $83.34;  towing,  $29;  repairing  boiler,  $26.25;  transferring  coal, 

$20;  sundries,  $46.76 . . .  205  35 

Dredge  Victoria  ($16,299.38) — 

Conductor,  C.  E.  McDonald,  Apr. -Mar.,  $1,800,  outlay,  $124.65 .  1,924  65 

Engineer,  H.  Burtin,  12  in.,  $909.92;  watchman  at  $50,  $50,  at  $60,  $660 .  1 , 619  92 

Operator  at  $75,  $285.65.  at  $100,  $842.03;  cook  at  $50,  $50,  at  $60.  .$659.98 .  1,837  66 

Spudman  at  $55,  $441 .83;  deckhands  at  $50,  $153.33,  at  $45,  $271.50 .  866  66 

(Cameron  Lumber  Co.,  2  spuds,  $160;  Can.  Cons.  Rubber  Co.,  100  ft.  hose,  $71.25 .  231  25 

Dom.  Equipment  A  Supply  Co.:  Worthington  duplex  pump  .  70  50 

Fraser,  W.  S.  &  Co.,  hardware,  $73.26;  Hickman  Tye  Hardware  Co.,  hardware,  $56.65.-. . .  129  91 

Imperial  Oil  Co.:  gasoline,  $73.50;  royalite,  $60.60;  sundries,  $42.41 .  176  51 

Kirk  A-  Co.,  coal  at  $5.90,  $660.80;  Spencer,  D.,  bedding,  $43.85,  sundry  furnishings,  $83.25  787  90 


Carried  forward 
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Dredge  Vessels:  British  Columbia — Continued.  $  cts. 

Brought  forward .  021,539  91 

Dredge  1  ’ictori  a — C on  cl  tided. 

McQuade,  P.  &  Son.:  ropeat  15c.,  §120  75;  steel  cable  at  12*. c.,  $250, at  10Y.,  $2  0  35;  50ft. 

steam  hose,  $53.30;  sundry  hardware,  $301.17 .  .  1,005  57 

Turpol,  Wm.  tfc  Son.,  repairing  and  painting  scows .  569  00 

Victoria  Fuel  Co.:  coal  at  $6,  $252;  sacking,  $25.20 .  . . . .  277  20 

Victoria  Machinery  Depot  Co.,  repairs,  etc.,  $2,513.10;  Yarrows,  repairs,  etc.,  $2,018.72. . .  4,531  82 

Victoria  Tug  Agency,  rent  of  boat,  $105;  Vollmers,  H.,  punt,  $48.  .  .  153  00 

Western  Fuel  Co.:  coal  at  $4.50,  $315,  in  sacks  at  $7.50,  $15 . 330  00 

Provisions,  etc. :  P.  Burns  &  Co.,  $613.42;  K.  Chungranes,  8158.08;  II.  O.  Kirkham  A  Co., 

$629.72;  Thompson,  Cowie  &  Stockwell,  $172.42;  small  payments,  $52.51 . .  1,626  75 

Small  payments:  hire  of  row  boat,  etc.,  $45;  electric  supplies,  $27.99;  towage,  $15;  sundries 

$73  09 .  161  08 

Drilling  Plant  ($57,219.28)— 

Conductor,  R.  Hampton,  Apr.-Mar .  1,620  00 

Blacksmiths  at  $95,  $3,330.93;  drillmen  at  $95,  $6,984.48 .  10,315  41 

Engineers  at  $100,  $2,399.99,  at  $85,  $2,016.73;  watchmen  at  $76.50,  $1,833.70 .  6, 250  42 

Blacksmith’s  helpers  at  $80, $2, 888.95;  drill  helpers  at  $80,  $6,492.68 .  9,381  63 

Diving  staff:  diver,  T.  Veitch,  12  m.,  $1,800;  tender,  313  d.  at  $3.75;  pumpmen,  625  d.  at 

$3.25 .  5,005  00 

Acetylene  Const.  Co.:  carbide,  120  drums  at  $5, 40  at  $5.25;  freight,  $78;  cartage,  $13.50. . .  901  50 

Can.  Explosives:  dynamite  at  1 8c.,  $90,  at  21|c.,  $5,307.02,  at  22?c.,  $2,377.39,  at  22- 95c., 

$918;  caps,  500,  $65.75,  1,300,  $66.41;  wire,  80,640  ft.,  $1,451.52;  tape,  $17.10;  2  thawing 

cans,  $15 . ! .  10,308  19 

Can.  Fairbanks-Morse  Co.:  reverse  gear,  $40.50;  sundries,  $32.75 .  73  25 

Dafoe,  V.M.,  2  boats,  $376;  Evans,  Coleman  &  Evans,  5)  tons  smith  coal,  $90.75 .  466  75 

>.  Darling,  F.  &  Co.:  copper  hose,  100  ft.,  $190;  covering  hose,  100  ft.,  $51;  1,237  lb.  steel, 

$123.70;  3  rifle  bars,  $88.29;  3  feed  screws,  $70.65;  sundries,  $334.74 .  858  38 

Fraser,  W.  S.  &  Co.:  pine,  762  ft.,  $343.66;  50  ft.  hose,  $135;  coal,  $203.52;  steel,  $114.40; 

sundries,  $75.91 .  872  49 

Hayward  &  Dods:  1,100  tubes,  $275,  12  trays,  $18;  Kirk  &  Co.,  200  tons  coal,  $1,156.40 .  1,449  40 

Hickman  Tye  Hardware  Co.:  steel,  1,145  lb.,  $89.79;  sundries,  $232.87. . .  322  66 

Imperial  Oil  Co.:  engine  distillate,  $2,146.70;  gasoline,  $398.27;  royalite,  $101.25;  sundry 

oil,  $146.22 .  2,792  44 

Leigh,  .Jas.  &  Sons:  plugs,  $64.10;  sundry  timber,  etc.,  $254.73 .  318  83 

McQuade,  P.  &  Son:  pipe,  402  ft.,  $203.01,  211  ft.,  $106.56;  steam  hose,  100  ft.,  $136,  100  ft., 

$110.10,  50  ft.,  $65;  7  bales  waste,  $96.46;  diving  dress,  $86.90;  rope,  $268.02;  paint, 

$101.63;  sundries,  $285.62 . r .  1,459  30 

Nicholson,  R.  H.  &  Co.,  electrical  supplies,  etc .  103  30 

Turpel,  Wm.  &  Son,  work  on  drill  scows,  $208.18;  Victoria  Fuel  Co.,  coal,  $343.20 .  551  38 

Victoria  Machinery  Depot  Co.,  repairs,  etc .  3,494  22 

Victoria  Tug  Agency,  boat  hire,  $62;  Winterburn,  W.  G.,  diving  dress,  etc.,  $95 .  157  00 

Warner,  J.  H.&Co.:  500  tubes,  $223.96;  sundries,  $46.50 .  270  46 

Small  payments:  electric  supplies,  $49.15;  drill  steel,  $41.36;  machine  work,  $36.73; 
rowboat,  $30;  repairing  boat,  $26.50;  wire,  $20.91;  diver’s  outlay,  $17.60;  sundries, 

$24.99 . . .  .  247  27 

Superintendent’s  Launch  Walrondo  ($3,483.28) — 

Captain,  J.  E.  Moore,  July  13-Mar.  31,  $861.29;  engineer,  H.  Urquhart,  July  7-Mar.  31, 

$880.64 . .' .  1,74193 

Hudson’s  Bay  Co.,  rug.  $25,  linen,  $21.65,  sundries,  $26.99;  Kelly,  F.  C.,  cushions,  $55.20  128  84 

Imperial  Oil  Co.:  engine  distilate  at  14c.,  $211.12;  gasoline,  $241.14;  polarine,  $15.60; 

royalite,  $39.95;  sundries,  $2.76 .  540  57 

Royal  Vancouver  Yacht  Club:  space  and  water,  $35;  signal  flags,  $15 .  50  00 

Sirnson,  Balkwill  &  Co.:  binnacle,  $37.24;  compass,  S19. 60;  sundries,  $73.38 .  130  22 

Taylor  &  Young:  7-in.  searchlight,  $113.46;  2  igniters,  $28 . .- .  141  46 

Weeks  &  Co.:  plumbing,  $150;  Wood,  Vallance  &  Leggat,  hardware,  $10.22 .  190  22 

Provisions:  Duke’s  Grocery,  $151.29;  London  Grocery  Co.,  $117.13;  small  payments, 

$56.76 . . . . . , . .  325  18 

Small  payment  -:  electric  supplies,  etc.,  $64.72;  making  gates,  $37.15;  paint,  etc.,  $34.33; 

sundries,  $98.66 .  234  86 

Total . 690,896  89 


Charged  as  follows: — 

New  Dredging  Plant:  British  Columbia . (Page  V — 278)  37,720  47 

Dredging:  British  Columbia  . (Page  V — 284)  653,176  42 


T«»tal,  as  above .  690,896  89 
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Port  Arthur  and  Fort  William  Improvements:  Thunder  Bay 

Contracting  Co. 


December  14,  1914. 

Gentlemen, — Acting  under  the  authority  of  the  Hon.  the  Minister,  I  beg 
to  advise  you  that  it  has  been  decided  to  extend  your  contract  No.  10077  so  as 
t  >  include  the  construction  and  completion  of  a  further  quantity  of  2,300  lineal 
feet  of  revetment  wall  at  Fort  William,  Ont.,  as  shown  red  between  points  “A’’ 
and  “B”  on  the  attached  blue  print. 

This  work  is  to  be  constructed  according  to  plans  and  specifications  attached 
to  the  above  mentioned  contract,  and  you  will  be  allowed  payment  at  the  unit 
prices  mentioned  therein.  All  the  general  clauses  contained  in  that  contract 
will  be  applied  to  this  work,  with  two  exceptions: 

(а)  Any  changes  made  in  the  labour  schedule  on  May  1  next,  by  the 

Labour  Department,  must  be  accepted  by  you.  . 

(б)  The  time  of  completion  is  to  be  December  31,  1915. 

You  will,  therefore,  kindly  send  to  the  Department  an  accepted  bank 
cheque  amounting  to  $29,500,  which  is  to  be  deposited  as  security  for  the 
proper  performance  of  the  work. 

Yours  obediently, 

EUGENE  D.  LA  FLEUR,  Chief  Engineer. 
The  Thunder  Bay  Contracting  Co.,  Ltd.,  Port  Arthur,  Ont. 


Auditor  General’s  Office,  May  19,  1915. 

Sir, — I  have  received  your  application  No.  92  of  12th  instant  for  the  issue 
of  a  cheque  for  $13,390  in  favour  of  the  Thunder  Bay  Contracting  Company, 
being  for  Estimate  No.  1  to  1st  May  on  Mission  River  Wharves,  the  estimated 
cost  of  which  is  $305,000.  ‘ 

Accompanying  this  application  is  a  copy  of  a  letter  dated  December  14, 
1914,  from  the  Chief  Engineer  to  The  Thunder  Bay  Contracting  Company 
stating  as  follows:  “Acting  under  the  authority  of  the  Honourable  the  Minister, 
I  beg  to  advise  you  that  it  has  been  decided  to  extend  your  contract  No.  10077 
so  as  to  include  the  construction  and  completion  of  a  further  quantity  of  2,300 
lineal  feet  of  revetment  wall  at  Fort  William,  Ont.,  as  shown  red  between  points 
‘A’  and  *B  ’  oiiNthe  attached  blue  print.” 

The  contract  referred  to,  which  amounted  to  over  $300,000,  was  com¬ 
pleted  some  time  prior  to  October,  1914,  and  I  am  not  aware  of  ai\v  authority 
which  the  Minister  of  Public  Works  had  to  extend  or  increase  this  contract  to 
an  additional  amount  of  $305,000  and  I  cannot  understand  how  the  Chief 
Engineer  could  advise,  without  such  authority,  that  the  contract  was  extended. 

I  would  call  your  attention  to  4-5  Edw.  VII  where  it  is  enacted  that  the 
Minister  shall  invite  tenders  by  public  advertisement  for  the  execution  of  such 
work,  when  the  estimated  cost  is  $5,000  or  upwards  and  the  contract  for  the  work 
shall  be  awarded  under  the  direction  of  the  Governor  in  Council. 

So  far  as  the  papers  sent  me  show,  no  tenders  have  been  called  for  and  the 
authority  of  the  Governor  in  Council  has  not  been  obtained. 

Under  these  circumstances  I  cannot  issue  a  certificate  for  the  payment 
asked  for. 

I  ain,  Sir,  vour  obedient  servant, 

J.  FRASER,  A.G. 

The  Deputy  Minister  of  Public  Works  Dept. 
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Department  of  Public  Works,  Ottawa,  July  3,  1915. 

Sir, — With  reference  to  your  favour  of  May  19,  respecting  application 
No.  92  of  this  Department,  for  the  issue  of  a  cheque  for  $13,390  in  favour  of 
the  Thunder  Bay  Contracting  Company,  being  for  Estimate  No.  1  to  May  1, 
1915,  on  Mission  River  Wharves,  1  beg  to  advise  you  that  an  Order  in  Council 
under  date  of  June  26,  1915,  has  now  been  secured,  authorizing  the  extension  of 
contract  No.  10077  to  cover  the  construction  of  additional  2,300  lineal  feet  of 
quay  wall. 

1  enclose  for  your  information  copy  of  the  Order  in  Council  in  question 
and  will  be  pleased  if  you  will  now  issue  a  certificate  for  the  payment  asked  for. 


The  Auditor  General. 


Your  obedient  servant, 

J.  B.  HUNTER,  DM. 


Order  in  Council,  26th  June,  1915. — The  Committee  of  the  Privy  Council 
have  had  before  them  a  report,  dated  28th  May,  1915,  from  the  Minister  of 
Public  Works,  representing  that  under  the  authority  of  an  Order  in  Council 
dated  March  14th,  1914,  a  contract  was  entered  into  with  The  Thunder  Bay 
Contracting  Company,  Limited,  (No.  10077)  for  the  construction  of  a  Revet¬ 
ment  and  Quay  Walls  2,646  feet  long,  at  the  mouth  of  the  Mission  River,  at 
Fort  William,  Ont.,  estimated,  at  the  prices  quoted  for  the  various  materials  to 
be  used  in  the  work,  at  about  $365,062.06. 

The  Minister  state?  that  the  above  contract  was  completed  in  the  Fall  of 
1914,  having  entailed  a  total  expenditure,  as  shown  by  the  final  estimate  rendered 
in  connection  therewith,  of  $339,678.71; 

That  it  is  necessary  to  provide  further  accommodation  at  Fort  William  by 
extending  the  above  work  for  a  length  of  2,300  lineal  feet  to  provide  urgent 
requirements  in  connection  with  the  coal  shipping  facilities  which  are  being 
installed  by  the  Grand  Trunk  Pacific  Railway  Company  at  that  place; 

That  the  average  price  per  lineal  foot  based  on  the  prices  paid  for  the 
portion  of  the  work  already  built  is  $128.37;  on  the  same  basis,  the  length  of 
2,300  lineal  feet  above  mentioned  would  therefore  cost  $295,251; 

That  the  prices  quoted  by  the  contractors  for  the  materials  specified,  etc., 
in  their  contract  were  obtained  as  a  result  of  a  public  call  for  tenders,  in  Novem¬ 
ber  1913,  and  the  Chief  Engineer  of  the  Department  of  Public  Works  considers 
these  prices  fair  and  reasonable; 

The  Minister  further  states  that  one  of  the  conditions  of  the  specification 
embodied  in  the  contract  was  that  the  dredging  of  the  seats  of  the  proposed 
cribwork  was  to  be  performed  by  the  Department  of  Public  Works; 

That  a  provision  for  this  work  was  included  in  a  contract  with  the  Great 
Lakes  Dredging  and  Construction  Company,  Limited,  for  the  dredging  of  a 
terminal  basin  at  the  mouth  of  the  Mission  River  at  Fort  William,  (No. 
7170),  viz.:  that  the  dredging  of  crib-seats  and  back-filling  behind  the  cribs 
was  to  be  performed  under  said  contract; 

That  the  contract  in  question  was  entered  into  under  the  authority  of  an 
Order  in  Council  dated  February  16,  1909,  the  time  of  completion  being  February 
27,  1915,  and  it  is,  therefore,  considered  advisable  to  extend  said  contract  of 
the  Great  Lakes  Dredging  and  Construction  Company,  Limited,  in  order  to 
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have  this  work  carried  out  at  the  prices  of  said  contract  which  were  obtained 
after  a  public  call  for  tenders,  these  prices  being: — 

Scow  measurement. — Rock:  $2.85  per  cubic  yard.  All  other  materials: 
16c.  per  cubic  yard. 

Cast  over. — Rock:  $2.85  per  cubic  yard.  All  other  materials:  16c.  per 
cubic  yard. 


Additional  prices  for  dumping  dredged  materials  in  structures  and  back  of 
cribs,  when  rehandling  is  required:  18 %  cents  per  cubic  yard. 

Rock:  $4  per  cubic  yard,  measured  in  situ. 

All  other  materials:  25%  cents  per  cubic  yard,  measured  in  situ; 

The  Minister  submits  that  the  dredging  required  for  the  crib  seats  of  the 
Quay  Wall  extension  is  estimated  at  50,000  cubic  yards,  scow  measurement 
which,  at  the  tender  price  of  the  contract,  including  overtow,  will  amount  to 
the  sum  of  $9,500; 

That  the  amount  of  back-filling  required  is  estimated  at  37,500  cubic  yards 
which,  at  the  prices  above  quoted,  will  amount  to  the  sum  of  $6,937.50; 

That,  besides  the  dredging  of  the  crib-seats  and  back-filling  of  the  cribs  of 
the  2,300  feet  of  the  Quay  Wall  extension,  there  is  some  additional  dredging 
to  be  performed  to  complete  what  is  known  as  “Slip  No.  2”,  comprising 
the  excavation  of  some  350,473  cubic  yards  of  material,  scow  measurement. 
This  is  also  an  item  of  the  contract  with  the  Great  Lakes  Dredging  and  Con¬ 
struction  Company,  Limited,  which  could  not  be  performed  owing  to  the  expira¬ 
tion  of  the  period  during  which  said  contract  was  to  run.  At  the  tender  price 
of  the  contract,  including  overtow,  this  will  amount  to  the  sum  of  $66,589.87; 

That  the  total  estimated  cost  of  the  work  provided  for  under  these  exten¬ 
sions  of  Quay  Wall  construction  and  dredging  will  amount  to  $378,278.37; 

That  the  expenditure  in  connection  with  the  above  works  is  a  proper  charge 
against  the  sum  of  $1,700,000  granted  by  Parliament,  at  its  last  session,  in  the 
appropriations  for  1915-16,  for  “Port  Arthur  and  Fort  William — Harbour  and 
River  I m pro vements . ’ * 

The  Minister,  in  view  of  the  foregoing,  recommends  that  authority  be 
given : — 


1. — To  extend  contract  No.  10077  with  the  Thunder  Bay  Contracting  Co., 
Ltd.,  so  as  to  cover  the  construction  of  an  additional  length  of  2,300 
lineal  feet  of  Quay  Wall  at  Fort  William,  Out.,  being  a  continuation  of 
the  present  work  at  that  point  in  the  Harbour,  at  the  prices  of  the 
contract,  viz.: — 


i 


Description  of  Work. 


.  1.  Timber  of  all  kinds,  in  the  work . 

2.  Concrete  in  footing  blocks . 

3.  Mass  concrete . 

4.  Stone  filling  in  cribs . 

5.  Earth  filling  in  cribs . 

6.  Drift  bolts . 

7.  Screw  bolts,  including  heads,  nuts,  and  washers 

8.  Lifting  rings  for  concrete  blocks . 

9.  Mooring  bollards . 

10.  Waling.. . . . 

11.  Drain  pipes,  4"  diameter . 


Unit 

Price 

of 

per 

Measure. 

Unit. 

•S  c 

ts. 

Ft.  b.  m. 

43 

00 

Cu.  yd. 

9 

50 

« i 

7 

50 

44 

1 

30 

44 

0 

28 

Lbs. 

0 

04 

44 

0 

06 

44 

0 

07 

Each. 

50 

00 

Lin.  ft. 

1 

50 

0 

30 
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2. — To  extend  contract  No.  717  0  with  the  Great  Lakes  Dredging  and 
( 'obstruction  Company,  Limited,  for  a  period  of  three  years,  in  order 
to  ‘carry  out,-*- 

</)  The  dredging  of  the  crib-seats  required  in  connection  with  the  extension 
of  the  Quay  \Y;dl  above  mentioned,  as  well  as  the  back-filling  necessary 
therefor. 

'//)  The  completion  of  the  dredging  in  Slip  No.  2. 

t  he  Committee  concur  in  the  foregoing  and  submit  the  same  for  approval. 

F.  K.  BENNETTS, 

Asst.  c:p.  C. 


Auditor  General’s  Office,  July  7,  1015. 

Sir, — I  have  to  acknowledge  receipt  of  your  letter  of  5th  instant  enclosing 
a  copy  of  an  Order  in  Council  with  reference  to  your  application  No.  92  for  the 
issue  of  a  cheque  for  $13,390  in  favour  of  the  Thunder  Bay  Contracting  Company. 

Briefly  stated  the  case  is  as  follows: — 

As  a  result  of  a  public  call  for  tenders  in  November,  1913,  a  contract  was 
entered  into  with  the  above  company  for  the  construction  of  a  revetment  wall, 
2,646  feet  long,  which  cost  $339,678.71.  This  contract  was  completed  prior  to 
October,  1914,  and  the  Department  now  proposes  to  extend  this  work  2,300 
feet  at  an  approximate  cost  of  $295,251.  The  Order  in  Council  of  the  26th 
June,  1915,  authorizes  the  following: — 

“To  extend  contract  No.  10077  with  the  Thunder  Bay  Contracting  Com¬ 
pany,  Limited,  so  as  to  cover  the  construction  of  an  additional  length  of  2,300 
lineal  feet  of  Quay  Wall  at  Fort  William,  Ontario,  being  a  continuation  of  the 
present  work  at  that  point  in  the  Harbour,  at  the  prices  of  this  contract. ” 

4-5  Edw.  VII  requires  that  the  Minister  shall  invite  tenders  by  public 
advertisement  for  the  execution  of  such  work,  when  the  estimated  cost  is  $5,000 
or  upwards,  after  which  the  contract  shall  be  awarded  under  the  discretion  of 
the  Governor  in  Council.  There  is  no  provision,  that  1  am  aware  of,  that  a 
contract  for  work,  which  has  already  been  completed,  can  be  extended  without 
calling  for  tenders  as  above  when  the  amount  exceeds  $5,000.  It  appears  that 
in  this  case,  no  tenders  have  been  called  for,  therefore  the  Department  cannot 
enter  into  a  contract  for  this  extension. 

Referring  to  your  application  No.  92  of  12th  May,  1915,  to  issue  a  cheque 
for  $13,390  in  favour  of  the  Thunder  Bay  Contracting  Company,  Limited, 
being  for  Estimate  No.  1,  Mission  River  Wharves,  I  beg  to  say  that  I  cannot 
i-sue  a  certificate  for  such  cheque  on  the  ground  that  there  is  no  Parliamentary 
authority  for  issuing  the  same. 

This  action  is  taken  under  Section  42  of  the  Consolidated  Revenue  and 
Audit  Act. 


I  am,  Sir,  your  obedient  servant, 


The  Deputy  Minister  of  Public  Works  Dept. 


J.  FRASER, 


AX 


i  Note. — Tenders  were  calle  l  for.  by  public  advertisement,  and  the  contract  was  awarded  to  the  lowest 

tenderer.  The  Thunder  Bay  Contracting  Co.) 
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Port  Arthur  and  Fort  William,  Improvements:  Great  Lakes 

Dredging  Co. 

Auditor  General’s  Office,  August  11,  1915. 

Sir, — Let  me  acknowledge  receipt  of  your  application  No.  428,  for  $33,0*94.79 
in  favour  of  the  Great  Lakes  Dredging  Co.,  for  dredging  at  Fort  William,  Ont., 
under  Contract  No.  7339. 

The  application  includes  an  item  of  $8,189.84,  for  dredging  at  Westfort 
Turning  Basin.  With  application  No.  333,  accounts  for  dredging  at  Westfort 
Basin,  to  the  amount  of  $9,139.35,  were  submitted.  This  total  of  $17,329.19 
represents  the  work  done  at  the  Turning  Basin  to  July  31, '1915. 

The  dredging  of  the  Turning  Basin  consists  of  the  removal  of  some  2,566,000 
cubic  yards  of  material,  which  at  the  prices  of  Contract  7339  would  total  over 
$250,000. 

The  Public  Works  Act  requires  the  award  of  contracts,  over  $5,000,  to  the 
lowest  tenderer,  after  public  advertisement,  except  in  cases  of  pressing  emergency. 
No  reason  has  been  advanced  for  the  inclusion  of  this  work  under  Contract  7339, 
except  that  it  adjoins  the  work  of  that  contract,  and  that  the  terms  are  fair  and 
reasonable. 

The  Turning  Basin  was  not  included  in  the  plans  submitted  with  Contract 
No.  7339,  and  should  (we  think)  be  classed  as  a  new  work.  This  office  cannot 
see  its  way  clear  to  paying  for  this  work,  unless  the  contract  has  been  awarded 
in  the  manner  prescribed  by  the  Public  Works  Act. 

Application  No.  428  is  returned  herewith  for  revision.  Please  reduce  the 
application  by  $15,596.27  ($17,329.19,  less  10  per  cent  drawback). 

I  am,  Sir,  your  obedient  servant, 

FREDERICK  HAYTER,  for  A.G. 
The  Deputy  Minister,  Public  Works  Department. 


Public  Works  Department,  August  19,  1915. 

Si-r, — Replying  to  your  letter  of  the  11th  instant,  referring  to  Application 
No.  428  for  $33,694.79,  in  favour  of  the  Great  Lakes  Dredging  Company,  for 
dredging  at  Fort  William,  Ont.,  under  Contract  No.  7339,  for  the  purpose  of 
enlarging  the  Westfort  Turning  Basin,  I  beg  to  enclose  for  your  information 
copy  of  a  report  from  the  Assistant  Chief  Engineer,  which  will  inform  you  of 
the  situation  in  regard  to  this  work. 

Referring  especially  to  the  fifth  paragraph  of  your  letter,  I  would  say  that 
there  apparently  exists  a  misapprehension  in  your  mind  with  respect  to  the 
Turning  Basin  not  having  been  included  on  the  plan  accompanying  Contract 
No.  7339.  To  elucidate  clearly  the  position  of  matters,  there  is  attached  a  small 
sketch  taken  from  the  plan  accompanying  Contract  No.  7339.  It  was  at  first 
intended  to  dredge  the  two  areas  in  red — marked  respectively  “A”  and  “B” — 
but  area  “A”  was  abandoned  on  account  of  the  excessive  cost  of  acquiring  this 
land,  and  the  area  marked  “C”,  the  excavation  of  which  is  now  under  discussion 
substituted  for  it.  Area  “B”,  the  original  Turning  Basin  (provided  area  “A’’ 
had  been  dredged  away  to  widen  the  channel  thereto),  has  already  been  dredged; 
and  what  the  Ordef  in  Council  of  June  26,  1915,  authorizes,  is  practically  the 
substitution  of  area  “C”  for  the  abandoned  area  “A”;  and  this  cannot  really  be 
said  to  be  an  extension  of  the  contract,  as  the  figures  given  in  attached  mem¬ 
orandum  show  that,  while  the  yardage  of  area  “C”  is  greater  than  area  “A" 
the  resultant  cost  of  acquiring  and  dredging  area  “C"  as  against  acquiring 
and  dredging  area  “A”  shows  a  very  substantial  saving  to  the  Department,  and 
at  the  same  time  provides  a  more  commodious  Turning  Basin. 
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Under  these  circumstances,  it  seems  to  me  that  the  authority  secured  by 
the  Department  for  the  performance  of  this  work  quite  fully  complies  with  the 
legal  requirements;  and,  I  trust,  upon  this  explanation,  you  will  see  your  way 
to  pass  the  estimates  already  submitted,  as  well  as  future  ones  which  will  be 
rendered  for  the  prosecution  of  this  work. 

I  am,  Sir,  your  obedient  servant, 

The  Auditor  General.  J.  B.  HUNTER,  D.M. 

Public  Works  Department,  August  19,  1915. 

Sir, — I  have  the  honour  to  submit  the  following  report  on  the  dredging  of 
the  West  fort  Turning  Basin  at  the  head  of  navigation  in  the  Kaministiquia 
River  at  Fort  William,  referred  to  in  the  letter  of  the  11th  instant  from  the 
Auditor  General. 

Attached  is  a  plan  showing  the  area  under  consideration,  and  which  has  been 
taken  from  the  plan  accompanying  and  forming  part  of  Contract  No.  7339. 

The  areas  tinted  red  on  this  plan  were  to  be  dredged  over  under  this  contract 
to  give  a  depth  of  25  feet  at  low  water. 

Under  date  of  September  8,  1908,  District  Engineer  Merrick  in  reporting 
on  a  request  received  by  the  Department  for  immediate  attention  to  the  dredging 
of  a  turning  basin  says:  “The  construction  of  this  turning  basin  is  part  of  the 
general  scheme  of  improvement  in  connection  with  Fort  William  Harbour,  a 
report  on  which  with  plans  1  forwarded  to  Chief  Engineer  on  August  24. 

“The  area  of  land  required  from  the  Grand  Trunk  Pacific  Railway  for  the 
construction  of  this  Turning  Basin  is  13-43  acres.” 

This  area  tinted  red  and  marked  “Area  B”  in  attached  plan  was  acquired 
from  the  Grand  Trunk  Pacific  Railway  for  a  turning  basin  and  has  been  dredged. 

When  expropriation  proceedings  were  instituted  to  acquire  area  “A” 
shown  tinted  red  on  attached  plan,  and  the  dredging  of  which  area  formed  part  of 
the  general  scheme  of  improvements  it  was  ascertained  that  very  heavy  damages 
would  be  incurred  by  the  owners,  for  which  the  Department  would  have  to  pay. 

After  careful  consideration  an  alternative  plan  was  adopted,  consisting  in 
the  acquisition  of  area  “C”  from  the  Grand  Trunk  Pacific,  and  abandoning  the 
widening  of  the  river  at  area  “A”.  By  doing  so  the  Department  secured  a 
straight  channel  and  more  commodious  turning  basin  for  vessels  at  the  head  of 
the  navigable  part  of  the  Kaministiquia  River. 

The  estimated  cost  of  the  two  schemes  were: — 

Original  scheme: 

Expropriation,  land  and  damage  compensation, 

approximately .  8288,775  50 

Dredging  required . 


Alternative  scheme: 

Dredging,  1,623,183  cubic  yards .  $243,477 

21  acres  land  to  obtain  from  G.T.P . 


$288,775 

50 

52,097 

25 

$340,872 

75 

$243,477 

00 

10,500 

00 

$253,977 

00 

$86,895 

75 

Estimated  saving  by  adopting  Alternative  scheme .  $86,895  75 

I  am,  Sir,  your  obedient  servant, 

A.  R.  DUFRESNE,  Asst.  Chief  Engineer. 
The  Deputy  Minister,  Public  Works  Department. 

(No i'E. — On  receipt  of  this  letter,  application  was  released  for  payment.) 
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St.  John  Harbour  Improvements:  Norton  Griffiths  Co. 

% 

Auditor  General’s  Office,  Aug.  13,  1915. 


Sir, — The  Norton  Griffiths  Co.  have  a  contract,  with  your  Department, 
for  the  performance  of  certain  works  at  Courtenay  Bay,  St.  John,  N.B. 

This  contract  calls  for  the  dredging  of  the  Courtenay  Bay  basin,  at  a  price 
of  24  cents  per  cubic  yard,  measured  in  situ.  Part  of  the  material  is  removed 
on  scows;  and,  in  this  case,  the  place-measure  is  obtained  by  reducing  the  scow 
returns  by  five  per  cent. 

Under  section  57  of  the  specification,  the  following  arrangement  is  made  for 
the  channel  dredging:  “should  the  successful  tenderer  elect  to  employ  suction 
“dredges  on  the  channel  work,  the  quantities  of  dredging  shall  be  measured  in 
“situ,  and  an  addition  of  20  per  cent  will  be  paid  him  on  the  price  mentioned  in 
“his  tender.” 

Why  is  this  factor  not  employed  in  the  calculations  of  place-measurement 
on  the  basin  work? 


I  am,  Sir,  your  obedient  servant, 

FREDERICK  HAYTER,  for  A.  G. 

The  Deputy  Minister,  Public  Works  Department. 

✓ 


Public  Works  Dept.,  Ottawa,  Aug.  31,  1915. 

Sir, — Referrring  to  your  letter  of  the  13th  instant,  in  regard  to  the  mode  of 
calculation  of  measurement  of  dredging  work  performed  by  The  Norton  Griffiths 
Company  under  their  Courtenay  Bay,  St.  John,  N.B.,  contract,  I  am  directed 
to  enclose,  for  your  information  copy  of  report  received  from  our  Superintending 
Engineer,  Mr.  Valiquet,  containing  the  explanation  desired  by  you  on  the 
subject. 


The  Auditor  General. 


I  am,  Sir,  your  obedient  servant, 

R.  C.  DESROCHERS,  Secretary. 


Department  of  Public  Works,  Ottawa,  Aug.  30,  1915. 
Memorandum  for  the  Deputy  Minister. 

With  reference  to  a  letter  dated  August  13,  herewith  attached,  from  the 
Auditor  General’s  Office,  regarding  measurements  of  dredging  in  Courtenay 
Bay,  St.  John,  N.B.,  I  beg  to  state  that  the  five  per  cent  reduction  was  only  a 
temporary  arrangement,  owing  to  objection  on  the  part  of  the  Contractors  and 
pending  experiments  with  the  material  to  ascertain  the  expansion. 

I  contended  that  ten  per  cent  would  be  nearly  the  correct  percentage,  as 
the  material  was  pumped  into  scows  in  a  very  compact  mass. 

Owing  to  silting,  the  measurements  taken,  to  ascertain  the  percentage, 
could  not  be  relied  on.  It  has  therefore  been  decided  to  apply  clause  57  for  the 
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deduction,  but  in  this  case,  the  percentage  is  to  be  obtained  from  the  scow 
mens;  rements  instead  of  the  situ  measurements  and  should  be  16§  per  cent 
instead  of  20  per  eent. 

For  the  next  progess  estimate,  instructions  have  been  given  to  apply  the 
In"  percentage  to  ail  the  measurements  given  so  far  under  the  five  per  cent 
c!  duction,  leaving  the  Contractors  to  prove  that  they  have  not  received  proper 
measurements. 


U.  VALIQUET,  Superintending  Engineer. 


Manitoba  Buildings:  H.  E.  Matthews. 

Audit  Office,  August  13,  1915. 

Sir, — Let  me  call  your  attention  to  the  following  accounts  paid  by  your 
Department  in  the  fiscal  year  1914-15: — 

R.  2864 . $1,750  00 

R.  2954 .  2,875  00 

R.  15293 .  4,402  50 

These  payments  were  made  to  II.  E.  Matthews  for  architectural  plans  for 
certain  proposed  public  buildings  in  Manitoba. 

The  architect’s  address,  on  his  bill  head,  is  given  as  302  Lindsay  Building, 
Winnipeg.  This  is  the  office  rented  by  your  Department,  for  the  use  of  the 
resident  architect  at  Winnipeg. 

Is  the  IL  E.  Matthews,  to  whom  these  payments  have  been  made,  the 
H.  E.  Matthews  employed  as  the  resident  architect  at  Winnipeg? 

I  am,  Sir,  your  obedient  servant, 

FREDERICK  HAYTER,  for  A.  G. 
The  Deputy  Minister,  Public  Works  Department. 


Public  Works  Dept.,  August  24,  1915. 

i 

Sir, — In  reply  to  your  letter  of  the  13th  instant  in  which  you  refer  to  certain 
accounts  that  have  been  paid  to  Mr.  II.  E.  Matthews,  I  have  to  inform  you  that 
on  the  4th  of  June,  1912,  Mr.  H.  E.  Matthews,  to  whom  these  accounts  were 
paid,  was  employed  as  Superintending  Architect  of  Dominion  Public  Buildings 
in  the  Province  of  Manitoba.  By  order  in  Council  of  the  25th  August,  1913, 
he  was  appointed  to  the  third  class  of  the  professional  branches  of  the  Depart¬ 
ment  of  Public  Works,  Architect  in  Charge  etc.,  outside  service,  at  a  salary  of 
$2,500  per  annum.  His  duty  is  to  see  to  all  repairs,  maintenance,  etc.,  of  the 
various  Dominion  public  buildings  in  that  province.  He  is  not  called  upon  to 
devote  the  whole  of  his  time  to  departmental  business.  He  is  permitted  to 
engage  in  private  practice  as  an  architect.  As  such  private  practitioner  he  pre¬ 
pared  the  architectural  plans  and  did  the  work  for  which  the  payments  men¬ 
tioned  were  made.  The  rent  of  the  offices  occupied  by  him  is  not  paid  by  this 
Department. 

I  am,  Sir,  your  obedient  servant, 

A.  St.  LAURENT,  Asst.  D.  M. 


The  Auditor  General. 
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Dredging  at  Honey  Harbour:  Wm.  McClinchy. 

% 

Audit  Office,  March  16,  1915. 

Sir, — Let  me  call  your  attention  to  Application  No.  1870  for  $854.44,  in 
favour  of  Wm.  McClinchy,  being  supplementary  final  estimate  for  dredging  at 
Honey  Harbour,  Ont.  The  account  is  for  an  additional  allowance  of  $2  per 
cubic  yard  on  quantity  dredged  during  1914. 

The  work  at  Honey  Harbour  was  performed  under  agreement  (as  men¬ 
tioned  in  a  letter  of  May  12,  1914,  from  the  Asst.  Chief  Engineer  to  the  Acting 
Engineer  for  the  Midland  District).  This  letter  states  “the  Department  has 
authorized  the  acceptance  of  the  offer  of  Wm.  McClinchy  to  effect  the  removal 
‘‘of  rock  obstructing  the  channel  between  Roberts  Island  and  Little  Beausoleil 

“at  Honey  Harbour . The  rate  of  payment  for  this  work  is  $6  per  cubic 

“yard,  place  measurement.” 

Please  furnish  this  office  with  a  copy  of  your  file,  showing  Wm.  McClinchv’s 
offer,  the  agreement  under  which  the  work  was  performed,  and  the  correspondence 
in  relation  to  the  increase  in  price  to  $8  per  cubic  yard. 

I  am,  Sir,  your  obedient  servant, 

FREDERICK  HAYTER,  for  A.G. 
The  Deputy  Minister,  Public  Works  Department. 


Public  Works  Department,  March  23,  1915. 

Sir, — In  reply  to  your  letter  of  the  16th  instant,  regarding  Application 
No.  1870  for  $854.44,  in  favour  of  William  McClinchy,  for  dredging  at  Honey 
Harbour,  Ont.,  and  asking  to  be  furnished  with  a  copy  of  this  Department's 
file  showing  Air.  AfcClinchy's  offer,  the  agreement  under  which  the  work  was 
performed,  and  the  correspondence  in  relation  to  increase  in  price  to  $8  per 
cubic  yard,  I  now  have  the  honour  to  enclose  copies  of  the  documents  requested. 


The  Auditor  General. 


I  am,  Sir,  your  obedient  servant, 

J.  B.  HUNTER,  DM. 


Ottawa,  March  22,  1915. 


Memorandum  for  the  Deputy  Minister. 


Referring  to  attached  letter  of  the  16th  instant,  from  the  Auditor  General, 
regarding  additional  allowance  of  $2  per  cubic  yard  for  dredging  under  private 
agreement  with  Air.  Wm.  McClinchy,  Honey  Harbour,  Ont.,  1  attach  herewith 
codv  of  offer  from  Air.  McClinchy  to  do  this  work  for  $6  per  cubic  yard.  The 


cop\ 

original  is  on  file  4444  herewith. 


As  regards  correspondence  in  relation  to  the  increase  in  price,  kindly  note 
in  file  herewith  letter  from  the  Chief  Engineer  of  February  5  last  to  Air.  Arm¬ 
strong.  and  reply  of  his  of  February  12  last,  with  statement  of  expenditure  on 
this  work. 


V— 416 


A  l  D I  TO li  (1  EX  ERA  ITS  RETOR  T,  I01',-191o 


6  GEORGE  V,  A.  1916 


Verbal  instructions  were  received  by  me  on  the  2nd  instant  from  the 
Honourable  the  Minister  to  pay  $2  extra  per  cubic  yard  for  this  work,  and  I 
attach  copy  of  confirmation  of  this  to  the  Honourable  the  Minister  of  the  same 
date. 

A.  R.  DUFRESNE,  Asst.  Chief  Engineer. 


Midland,  May  4,  1914. 

Sir, — "I  would  beg  to  make  the  following  offer  for  clearing  a  channel  between 
Roberts’  Island  and  Little  Beausoleil  Island,  which  I  understand  is  all  rock, 
and  which  necessitates  the  removal  of  450  cubic  yards  of  that  material  approxi¬ 
mately,  this  offer  to  do  at  a  price  of  $6  per  cubic  yard  in  place  measurement. 

WM.  McCLINCHY. 

Frank  Moberly,  Esq.,  Act.  Dist.  Engineer,  Midland. 


District  Engineer’s  Office,  Midland,  May  4,  1914. 

Dear  Sir, — In  accordance  with  your  verbal  instructions  given  me  while  in 
Ottawa,  I  have  obtained  the  enclosed  offer  from  Mr.  William  McClinchy  to 
perform  work  required  in  opening  the  channel  between  Roberts  Island  and 
Little  Beausoleil  Island,  at  the  rate  of  $6  per  cubic  yard  of  rock  in  place 
measurement. 

Mr.  Duff  is  anxious  to  have  this  work  performed  as  soon  as  possible. 

Yours  obediently, 

FRANK  MOBERLY,  Act.  Dist.  Engineer. 
The  Asst.  Chief  Engineer,  Public  Works  Department. 


Assistant  Chief  Engineer’s  Office,  Ottawa,  May  7,  1914. 

Sir, — Acting  District  Engineer  Moberly,  with  his  letter  of  the  4th  instant, 
transmits  an  offer  from  William  McClinchy,  of  Midland,  to  effect  the  removal 
of  rock  in  the  channel  between  Robert’s  Island  and  Little  Beausoleil  Island, 
Honey  Harbour,  Ontario. 

To  effect  the  removal  of  the  450  cubic  yards,  place  measurement,  of  solid 
rock  would,  at  the  rate  offered  by  Mr.  McClinchy — namely,  $6  per  cubic  yard 
place  measurement,  class  “A”  material — ,  involve  an  expenditure  of  $2,700, 
chargeable  to  the  appropriation  “Dredging,  Ontario  and  Quebec”. 

I  can  consider  this  price  to  be  reasonable,  and  would  recommend  the  accept¬ 
ance  of  the  same,  that  the  work  may  be  undertaken  and  completed  as  soon  as 
possible. 

I  have  the  honour  to  be,  Sir,  your  obedient  servant,  * 

A.  R.  DUFRESNE,  Asst.  Chief  Engineer , 
The  Deputy  Minister,  Public  Works  Dept. 
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Public  Works  Department,  Ottawa,  May  12,  1914. 
To  Actg.  District  Engineer,  Midland. 

Department  accepts  McClinchy  offer  Honey  Harbour  dredging  contained 
your  fourth  instant.  Notify  contractor,  lay  out  work,  appoint  necessary 
Inspector,  put  under  way  immediately.  Letter  follows. 

(Sgd.)  A.  R.  DUFRESNE. 


Public  Works  Dept.,  May  12,  1914. 

Dear  Sir, — In  further  confirmation  of  my  telegram  of  even  date,  I  beg  to 
advise  you  that  the  Department  has  authorized  the  acceptance  of  the  offer  of 
William  McClinchy,  of  Midland,  to  effect  the  removal  of  rock  obstructing  the 
channel  between  Roberts  Island  and  Little  Beausoleil  Island,  Honey  Harbour, 
Out. 

The  work  involved  in  this  authorization  comprises  the  removal  of  a  quantity 
not  to  exceed  450  cubic  yards,  place  measurement,  of  solid  rock.  The  rate  of 
payment  for  this  work  is  $6  per  cubic  yard,  place  measurement,  class  “A” 
material;  involving  an  expenditure  of  $2,700,  chargeable  to  the  appropriation 
“  Dredging,  Ontario  and  Quebec”. 

You  will  note  particularly  that  the  work  is  so  laid  out  that  the  improve¬ 
ment  desired  will  be  effected  by  the  expenditure  of  the  above  amount. 

You  will  have  the  work  laid  out,  and  visited  sufficiently  often  by  yourself 
and  assistant  engineers,  that  the  Department  may  have  assurance  of  the  proper 
execution  of  the  work.  You  will  arrange  for  the  appointment  of  a  competent 
Inspector  to  supervise  the  work,  and  to  whom  you  will  give  full  and  explicit 
instructions  concerning  the  nature  of  his  duties  in  connection  therewith. 

On  completion  of  the  work,  final  estimate,  together  with  statement  as  out¬ 
lined  in  my  circular  letter  33  of  22nd  July,  1913,  should  be  forwarded;  followed 
as  reasonably  convenient  thereafter,  with  the  plans,  cross  sections,  and  calcux 
lations  on  which  the  final  estimate  is  based. 

You  will  kindly  bear  in  mind  the  necessity  of  forwarding  on  completion 
the  work,  or  as  soon  thereafter  as  practicable,  the  information  concerning  the 
work  as  outlined  by  my  circular  letter  re  Aids  to  Navigation. 

Kindly  acknowledge  receipt  of  this  letter,  advising  when  work  is  expected 
to  commence*. 

Yours  very  truly, 

A.  R.  DUFRESNE,  Assistant  Chief  Engineer. 

Frank  Moberly,  Esq.,  Act.  Dist.  Engineer,  Midland. 


District  Engineer’s  Office,  Midland,  May  13,  1914. 

Dear  Sir, — In  accordance  with  instructions  conveyed  in  your  telegram  of 
May  12,  I  notified  McClinchy  that  his  offer  for  dredging  at  Honey  Harbour 
has  been  accepted.  Have  also  appointed  W.  H.  McArdie  as  Inspector  and  have 
work  laid  out,  which  will  be  proceeded  with  immediately. 

Yours  obediently, 

FRANK  MOBERLY,  Actg.  Dist.  Engineer. 
The  Asst.  Chief  Engineer,  Public  Works  Dept. 
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February  5,  1915. 

Sir, — With  reference  to  your  letter  of  October  23  last,  enclosing  final 
estimate  in  connection  with  the  dredging  performed  by  Mr.  Win.  McClinchy 
at  Honey  Harbour,  Ont.,  will  you  kindly  take  up  with  the  contractor  the  question 
of  the  disbursements  made  by  him  while  performing  this  work. 

Yours  obediently, 

E.  I).  LA  FLEUR,  Chief  Engineer. 

J.  H.  Armstrong,  Esq.,  District  Engineer,  Midland. 


Midland,  February  12,  1915. 

Sir, — With  further  reference  to  your  letter  of  February  5,  I  now  beg  to 
advise  that  I  have  taken  up  with  the  contractor,  Mr.  Win.  McClinchy,  the 
question  of  disbursements  made  by  him  while  performing  this  work,  and  now 
enclose  to  you  a  statement  of  same. 

Yours  truly, 

J.  H.  ARMSTRONG,  Dist.  Engineer. 
The  Chief  Engineer,  Public  Works  Department. 


HONEY  HARBOUR  “BIG  DOG  CHANNEL” CONTRACT 


Wm.  McClinchy,  Contractor. 
Disbursements — May  27  to  October  5,  1911. 


No. 


Name. 


Amount. 


Remarks. 


1 

2 

3 

4 

5 

6* 

< 

8 

0 

10 

11 

12 

13 

14 

15 

16 
17 


18 

19 

20  ‘ 
21 
22 

23 

24 

25 


Accounts  Paid. 

Armstrong  Bros.  &  Frank . 

.1.  M.  Wallace... . . 

Canadian  Explosives  Ltd . 

Midland  Engine  Co.,  Ltd . 

W.  A.  Simons . 

Wm.  Carson  &  Sons . 

H.  A.  McLean. . . . 

Canadian  Dredging  Co.,  Ltd... . 

Hartman  Bros. . . 

Playfair  Preston  Co.,  Ltd . 

W.  A.  Scott . 

Midland  Coal  Co . 

R.  W.  Ney,  blacksmith. . 

Georgian  Bay  Shipbuilding  Co., 

Manley  Chew . 

Canadian  Dredging  Co.,  Ltd 
D.  S.  Pratt . 

F.  W.  Jeffery . 

J.  G.  Gidley . 

Canada  Iron  Furnace  Co . 

Thomas  Richardson . 

Alexander  Nickerson  . 

George  Vincent . 

D.  Grise . . 

George  H.  Lang.. . 

Total  . * . 


? 

cts. 

17 

02 

6 

82 

25 

55 

59 

45 

4 

00 

413 

90 

3 

85 

16 

00 

110 

30 

6 

00 

9 

25 

63 

20 

17 

18 

97 

93 

27 

13 

114 

00 

141 

43 

10 

65 

6 

85 

116 

00 

6 

00 

*> 

O 

00 

o 

O 

00 

o 

L. 

00 

37 

7)0 

1,318 

01 

Blacksmith  forge. 

Blacksmith  coal. 

Dynamite  and  caps. 

Material  and  repairs. 

Tug  hire  towing  supplies. 

Diving  hire  and  dynamite. 
Hardware. 

Tug  hire. 

Hardware  and  drill  steel. 

Charges  on  freight . 

Repairs  to  battery. 

Coal . 

Repairs  to  hoisting  plant . 

Repairs  to  engine  and  hoist. 

Towing  scow  over  and  back. 

Rent  of  scow  57  days  at.  $2.00  per  day. 
Rent  of  derrick  scow  and  engine  70* 
days  at  $2 
Material. 

Boat  rental 
1  lynamite  and  caps 
Boat  rental 

a 

a 

u 
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HONEY  HARBOUR  “BIG  DOG  CHANNEL”  CONTRACT. 


Wm.  McClinchy,  Contractor. 
Disbursements — Alay  27  to  October  5,  1014. 
Wages — May  27  to  October  5,  1014 — From  Time  Book. 


No. 


1 

2 

3 

4 

5 

6 

7 

8 
9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 
21 
22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 


Oliver  Curmis _ 

A.  Lawrence . 

A.  Pack  wood _ 

Paul  Maeey . 

Felix  Depau . 

Wm.  Thibodeau. 

L.  Maeey . 

Wm.  Girard . 

J.  G.  Scott . 

Albert  Scott . 

L.  Pitman . 

R.  Hartley . 

James  Lamereau. 

T.  Haywood . 

Wm.  Dunn . 

H.  Dupuis . 

Thomas  Lowes. . . 

F.  King . 

A.  Pelard . 

1  )upuis  &  Mart  in . 

E.  Massey . 

E.  Belange . 

W.  F.  Howe . 

Geo.  King . 

C.  H.  Davis . 

A.  Longlad . 

Geo.  Haskit . 

Geo.  Longlad . 

E. ,  Longlad . 

F.  Lizzette . 

F.  Lamereau . 

John  Longlad . 

Xavis  Gillas . 

Total 


Name. 


Amount. 


S 


Cto. 


82  50 
57  50 
107  11 
32  00 

32  87 
39  00 

4  00 
129  10 
129  10 
38  00 
38  00 
44  75 
238  26 
10  50 
27  50 
56  25 
76  50 

33  25 
15  00 
19  00 

9  00 
15  00 
33  38 
l  x  00 
27  50 
13  50 
170  10 
13  50 
13  50 
4  00 
10  00 
10  00 
49  27 


1,596  94 


Summary  of  Disbursements. 


Page  No.  1 — Amount  of  Accounts  paid . .  $1,318.01 

Page  No.  2 — Amount  of  Wages  paid .  1,596.94 


$2,914.95 


I  hereby  certify  that  the  above  mentioned  amount  of  disbursements  were 
incurred  by  me  in  the  carrying  out  of  my  contract  for  the  removal  of  solid  rock  at 
“Big  Dog  Channel,”  Honey  Harbour. 

WM.  McCLINCHY,  Contractor: 

The  amount  of  disbursements,  as  set  forth  above,  $2,914.95,  was  compiled 
from  the  accounts  and  payrolls  submitted  to  me  by  Mr.  W  in.  McClinchy. 

J.  H.  ARMSTRONG,  District  Engineer. 

Midland,  Februarv  11,  1915. 
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6  GEORGE  V,  A.  1916 


Audit  Office,  April  29,  1915. 

Sir, — I  beg  to  acknowledge  the  receipt  of  your  letter  of  the  23rd  instant, 
regarding  Application  No.  1870  for  $854.44,  in  favour  of  Wm.  McClinchy,  for 
dredging  at  Honey  Harbour,  Ont. 

Mr.  McClinchy  offered  to  remove  about  four  hundred  and  fifty  cubic  yards 
rock  at  $6  per  cubic  yard,  place  measurement.  The  Department  accepted  this 
offer.  The  work  was  completed  and  the  contractor  was  paid  in  full  at  his  tendered 
price. 

Subsequently,  it  was  shown,  that  the  contractor  had  performed  the  work 
at  a  loss.  The  application  at  hand  offers  him  full  compensation  for  his  outlay 
and  a  profit  on  that  outlay  of  about  17  per  cent. 

We  regret  that  the  Audit  Office  is  unable  to  certify  more  than  the  contract 
price,  namely,  450  yards  at  $6,  or  $2,700,  which  was  fixed  b}r  the  contractor  in  his 
tender. 

1  am,  Sir,  your  obedient  servant, 

FREDERICK  HAYTER,  for  A.G. 
The  Deputy  Minister,  Public  Works  Department. 


Laprairie  Protection  Piers:  Duranceau  &  Foupart. 


Audit  Office,  November  18,  1915. 


Sir, — I  enclose  herewith  a  statement  in  connection  with  the  Laprairie 
Protection  Dyke,  Duranceau  &  Poupart,  Contractors,  showing  estimated 
(piantities  as  compared  with  actual  results  and  have  to  request  that  you  will  let 
me  have  an  explanation  from  your  engineers  as  to  why  these  results  are  so  much 
in  excess  of  the  estimate. 


I  am,  Sir,  your  obedient  servant, 

J.  FRASER,  A.G. 

The  Deputy  Minister,  Public  Works  Department. 


Laprairie  Protection  Dyke,  Duranceau  &  Poupart,  Contractors. 

ITEMS  IN  EXCESS  OF  ESTIMATED  QUANTITIES. 


No.  1 — Earth  filling  at  40c.  per  cubic  yard — 

Estimate .  26,854  cubic  yds. 

In  work,  July  7,  1915 .  37,428  “ 

No.  2 — Stone  Riprap  at  $1.50  per  square  yard — 

Estimate .  17,807  square  yds 

In  place  and  cemented,  July  7,  1915 .  17,648  “ 

In  place,  not  cemented,  July  7,  1915 .  4,354  “ 
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Department  of  Public  Worj^s, 

Ottawa,  November  30,  1915. 

Sir, — With  further  reference  to  your  letter  of  November  18  instant,  I  send 
you  enclosed  copy  of  a  report  dated  November  24,  from  Mr.  J.  L.  Dansereau, 
Acting  District  Engineer  at  Montreal,  from  which  you  will  see  that  Mr.  Paul 
Paradis,  Assistant  Engineer,  made  an  error  in  calculating  the  quantities  of  earth 
filling  and  stone  rip-rap  on  which  this  contract  was  based.  This  explains  the 
excess  of  the  quantities  of  these  materials  as  returned  in  the  Progress  Estimates 
over  the  quantities  as  originally  estimated.  I  may  say  that  Mr.  Paradis  is  no 
longer  in  the  service  of  the  Department. 

I  have  the  honour  to  be,  Sir,  your  obedient  servant, 

R.  C.  DESR OCHER S,  Secretary. 

The  Auditor  General. 


District  Engineer’s  Office, 

Montreal,  November  24,  1915. 

Dear  Sir, — I  acknowledge  receipt  of  your  letter  No.  5622  of  the  23rd  inst., 
stating  that  the  Department  was  in  receipt  of  a  communication  from  the  Auditor 
General,  enclosing  a  statement  in  connection  with  the  Laprairie  Protection  Dyke, 
showing  the  estimated  quantities  as  compared  with  actual  results,  and  requesting 
an  explanation  as  to  why  the  results  are  so  much  in  excess  of  the  estimates. 

In  compliance  with  your  request  that  I  report  fully  in  regard  to  this  matter, 
1  beg  to  give  you  the  following  explanations:  The  quantities  for  the  earth 
filling  and  stone  rip-rgp  forwarded  to  you,  on  July  the  7th,  were  arrived  at  by 
establishing  the  difference  between  the  quantities  shown  by  a  survey  which  was 
made  before  the  work  started,  and  a  survey  which  was  made  recently. 

This  last  survey  shows  that  the  earth  filling  and  stone  rip-rap  were  done  to 
the  elevation  and  with  the  dimensions  called  by  the  specifications. 

The  difference  between  the  estimated  quantities  and  the  actual  results  is 
due  to  an  error  in  the  calculation  of  the  estimated  quantities. 

Mr.  J.  L.  Michaud,  the  late  District  Engineer,  has  already  reported  in  his 
letter  No.  648  of  December  the  5th,  1914,  to  Mr.  J.  M.  Chalifour,  Auditor, 
Chief  Engineer’s  Branch,  that  Mr.  Paul  Paradis,  the  engineer  in  charge  of  the 
work  at  Laprairie,  had  made  an  error  in  calculating  the  quantities  on  which  was 
based  the  contract  awarded  to  Messrs.  Duranceau  and  Poupart. 

In  this  same  letter  Mr.  Michaud  stated  also  that  the  quantities  of  earth 
filling  would  amount  to  34,500  cubic  yards,  and  that  the  stone  rip-rap  would  come 
up  to  a  little  over  22,000  square  yards. 

Subsequently,  I  had  the  survey  and  level  taken  by  Mr.  Paul  Paradis  before 
the  contractors  started  to  do  any  work  on  the  dyke  accurately  plotted,  and  the 
plan,  thus  obtained,  compared  with  the  actual  plan  of  the  dyke,  gave  the 
quantities  of  earth  filling  and  stone  rip-rap  shown  in  estimate  No.  11  forwarded 
to  you  on  July  7  last. 

I  enclose  herewith,  copy  of  the  correspondence  which  Mr.  J.  L.  Michaud 
had  with  Mr.  J.  M.  Chalifour  regarding  the  matter. 

Your  obedient  servant, 

J.  LUCIAN  DANSEREAU,  Actg.  Dist.  Engineer. 
The  Chief  Engineer,  Public  Works  Department. 
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6  GEORGE  V,  A.  1916 


Fraser  River  Dredging:  Moore  &:  Pethick. 


Auditor  General’s  Office,  Ottawa,  June  9,  1915. 


Sir, — Let  me  call  your  attention  to  Application  No.  1G7,  in  favour  of  Moore 
&  Pethick,  for  $5,064.39,  being  for  estimate  No.  one  to  April  30,  for  dredging 
at  Nicomen,  McDonald's  Bar,  Fraser  River,  B.C. 

According  to  the  papers  supplied,  this  dredging  is  performed  under  agree¬ 
ment.  authorized  by  a  letter  from  the  Chief  Engineer,  dated  March  12,  1915. 
The  agreement  calls  for  the  removal  of  245,000  cubic  yards  of  material  at  15 
cents  per  cubic  yard. 

To  what  degree  was  public  competition  sought  on  this  work? 

Has  authority  been  obtained  from  Council  for  the  expenditure? 


I  am,  Sir,  your  obedient  servant, 
The  Deputy  Minister,  Public  Works  Dept. 


F.  HAYTER,  for  A.  G. 


Department  of  Public  Works,  Ottawa,  June  17,  1915. 

Sir, — In  reply  "to  your  letter  of  the  9th  instant,  calling  attention  to  Applica¬ 
tion  No.  167,  in  favour  of  Moore  &  Pethick,  for  $5,004.39,  being  for  estimate 
No.  1  to  April  30,  for  dredging  at  Nicomen,  McDonald’s  Bar,  Fraser  River, 
B.C.,  I  beg  to  state  that  there  was  no  public  competition  for  this  work,  the 
circumstances  being  such  that  it  was  considered  advisable  to  make  an  arrange¬ 
ment  with  Moore  &  Pethick  as  recommended  by  District  Engineer  Worsfold  in 
his  report  of  January  8,  1915,  a  copy  of  which  I  enclose. 

No  recommendation  was  made  to  Council  in  the  matter. 

I  have  the  honour  to  be,  Sir,  your  obedient,  servant, 

L.  H.  COLMAN,  Asst.  Sec’y. 

The  Auditor  General. 


New  Westminster,  B.C.,  January  8,  1915. 

* 

Sir, — I  have  received  a  letter  from  Mr.  Nelson,  Superintendent  of  Dredges 
in  which  he  says  that  he  does. not  expect  that  the  dredge~“ King  Edward”  which 
is  working  at  Nicomen  will  be  able  to  operate  much  longer  on  account  of  the 
material  being  very  heavy,  and  the  height  to  which  it  has  to  be  lifted. 

Having  this  fact  in  view,  and  on  account  of  the  urgency  of  the  work,  which 
should  be  completed  before  the  river  begins  to  rise,  I  have  to  suggest  another 
method  of  making  this  cut. 

The  most  economical  way  would  be  to  do  this  with  Bagle}r  scrapers,  prob¬ 
ably  supplemented  with  a  steam  shovel  and  cars. 

The  original  estimate  of  amount  of  material  was  390,000  cubic  yards,  but  I 
find  that  since  then,  on  account  of  the  river  having  deposited  more  material  on 
the  bar,  the  amount  to  be  removed  to  cut  a  channel  to  lowest  water  mark  is 
245,000  cubic  yards;  but  if  this  is  removed  by  the  dredge,  the  quantity  would 
be  426,000  cubic  yards,  as  the  dredge  would  have  to  cut  about  8  ft.  lower  to 
allow  for  flotation  at  all  stages  of  the  water. 
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The  Department  has  not  the  plant  to  do  this  work  except  with  the  dredge, 
and  it  could  be  hired,  but  it  would  be  much  more  satisfactory  if  it  could  be 
arranged  to  do  this  work  by  contract  or  on  a  force  account. 

There  is  a  firm,  Moore  &  Pet  hick,  who  have  a  suitable  plant,  who  would 
undertake  this  work  on  a  force  account,  with  a  guarantee  that  it  would  not  cost 
over  15c.  per  cubic  yard,  which  is  cheaper  than  can  be  done  by  the  dredge  King 
Edward  and  it  would  not  be  necessary  to  remove  so  much  material.  The  wear 
and  tear  on  tin1  dredge  working  on  this  material  is  very  heavy,  and  I  have  no 
doubt  that  if  it  can  be  arranged  to  let  Moore  &  Pethick  do  this  work  the  Govern¬ 
ment  will  save  considerable  money  on  this  work,  as  the  dredge  King  Edward 
with  the  double  crew,  would  take  about  seven  months  work  at  least  to  complete 
d,  and  the  dredge  before  that  time  would  be  almost  sure  to  require  very  extensive 
repairs.  The  cost  of  the  dredge  amounts  to  about  $5,500  per  month  for  operate 
ing  expenses,  which  would  be  about  $38,500  without  repairs  if  it  were  possible 
to  do  it,  but  as  Mr.  Nelson  says  he  does  not  think  that  it  will  be  possible  to  do 
it  on  account  of  the  heavy  material  and  elevation. 

I  would,  therefore,  on  account  of  the  urgency  of  this  work,  respectfully 
recommend  that'  some  arrangement  be  entered  into  with  Messrs.  Moore  & 
Pethick  to  undertake  this  work  as  they  are  a  very  reliable  firm,  who  have  ail 
the  necessary  plant  and  would  guarantee  to  complete  the  work  by  May  1,  at  a 
cost  of  not  more  than  15c.  per  cubic  yard. 

Yours  obediently, 


C,  C.  WORSFOLD,  Dist.  Engineer . 


The  Chief  Engineer,  Ottawa. 


Auditor  General’s  Office,  Ottawa,  July  20,  1915. 

Sir, — I  beg  to  acknowledge  the  receipt  of  your  Assistant  Secretary’s  letter 
of  the  17th  ultimo,  in  reference  to  a  payment  of  $5,004.39  to  Moore  &  Pethick 
for  work  at  Nicomen,  Fraser  River,  B.C. 

The  letter  states  that  there  was  no  public  competition,  on  account  of  the 
urgency  of  the  work,  and  that  no  recommendation  was  made  to  Council. 

The  argument  of  urgency  is  put  forward  by  the 'District  Engineer  at  New 
Westminster,  and  is  supported  by  the  Chief  Engineer.  Does  the  Department, 
as  a  whole,  endorse  the  opinion  of  these  Engineers? 

When  a  contract  is  awarded  after  public  competition,  an  order-in-council 
is  considered  necessary.  When  competition  has  been  dispensed  with,  sanction 
of  Council  seems  even  more  desirable.  We  would  prefer  to  have  such  sanction, 
before  proceeding  to  certify  this  account. 

In  cases  where  tenders  have  not  been  sought,  it  is  customary  for  the  accounts 
to  bear  the  certificate  “ prices  fair  and  just.”  This  certificate  has  been  omitted 
in  the  present  case. 


I  am,  Sir,  your  obedient  servant, 


F.  HAYTKR,  for  A.  G. 


Tlie  Deputy  Minister,  Public  Works  Dept. 
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6  GEORGE  V,  A.  1916 


Department  of  Public  Works,  Ottawa,  July  21,  1915. 

Sir, — Replying  to  your  favour  of  the  20th  instant,  regarding  dredging  in 
ihe  Fraser  River  at  Nicomen,  B.C.,  by  Messrs.  Moore  &  Pethick,  1  beg  to  say 
that  a  recommendation  to  Council  has  been  prepared  setting  out  the  urgency 
connected  with  the  performance  of  this  work,  which  will  no  doubt  reach  you  as 
soon  as  it  passes  Council.  It  will,  1  think,  enable  you  to  pass  payment  for  this 
work  in  accordance  with  the  provisions  of  the  Public  Works  Act. 

The  accounts  will  be  certified,  as  you  request,  prices  fair  and  just.  ' 


The  Auditor  General. 


Your  obedient  servant, 

J.  B.  HUNTER,  DM, 


Order  in  Council,  27th  July,  1915. — The  Committee  of  the  Privy  Council 
have  had  before  them  a  Report,  dated  21st  July,  1915,  from  the  Acting  Minister 
of  Public  Works,  submitting  that  the  Fraser  River  has  recently  been  making 
serious  inroads  against  the  shore  line  of  Nicomen  Island.  In  several  places 
the  dyke  parallelling  the  river  is  seriously  threatened.  Work  was  performed 
during  the  winter  in  an  endeavour  to  check  this  undermining  action  against  the 
Island  by  brush  and  rock  riprap.  Still  the  undermining  continued,  and  it  was 
decided  to  commence  the  dredging  of  a  new  channel  opposite  Nicomen  Island 
through  McDonald’s  Bar  for  the  purpose  of  diverting  the  channel  in  part  and 
thereby  relieve  the  pressure  of  water  against  Nicomen  Island.  It  was  seen 
about  January  1,  that  Dredge  King  Edward  could  not  do  this  work  by  the  time 
of  high  water  which  is  due  about  the  end  of  May,  for  the  reason  that  there  was 
too  much  of  the  bar  above  water. 

The  Minister  states  that  the  District  Engineer  of  the  Department  of  Public 
Works  at  New  Westminster,  B.C,,  under  date  8th  January,  1915,  reported  as 
follows  to  the  Chief  Engineer  regarding  the  dredging  in  question,  viz.: — 

“I  have  received  a  letter  from  Mr.  Nelson,  Superintendent  of  Dredges,  in 
“  which  he  says  that  he  does  not  expect  that  the  Dredge  King  Edward ,  which  is 
“  working  at  Nicomen,  will  be  able  to  operate  much  longer  on  account  of  the 
“  material  being  very  heavy,  and  the  height  to  which  it  has  to  be  lifted. 

“  Having  this  fact  in  view,  and  on  account  of  the  urgency  of  the  work, 
“  which  should  he  completed  before  the  river  begins  to  rise,  I  have  to  suggest 
“  another  method  of  making  this  cut. 

“The  most  economical  way  would  be  to  do  this  with  Bagley  scrapers, 
“  probably  supplemented  with  a  steam  shovel  and  cars. 

“The  original  estimate  of  amount  of  material  was  300,000  cubic  yards 
“  but  I  find  that  since  then,  on  account  of  the  river  having  deposited  more  mate- 
“  rial  on  the  bar,  the  amount  to  be  removed  to  cut  a  channel  to  lowest  water 
“  mark  is  245,000  cubic  yards;  but  if  this  is  removed  by  the  dredge,  the  quantity 
“  would  be  426,000  cubic  yards,  as  the  dredge  would  have  to  cut  about  8  feet 
“  lower  to  allow  for  flotation  at  all  stages  of  the  water. 

“The  Department  has  not  the  plant  to  do  this  work  except  with  a  dredge 
“  and  it*  could  be  hired,  but  it  would  be  much  more  satisfactory  if  it  could  be 
“  arranged  to  do  this  work  by  contract  or  on  a  force  account. 

“There  is  a  firm,  Moore  &  Pethick,  who  have  a  suitable  plant,  who  would 
“  undertake  this  work  on  a  force  account,  with  a  guarantee  that  it  would  not 
“  cost  over  15  cents  per  cubic  yard,  which  is  cheaper  than  can  be  done  by  the 
“  Dredge  King  Edward,  and  it  would  not  be  necessary  to  remove  so  much 
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“material.  The  wear  and  tear  on  the  dredge  working  on  this  material  is  very 
“  heavy,  and  I  have  no  doubt  that  if  it  can  be  arranged  to  let  Moore  <k  Pethick 
“  do  this  work,  the  Government  will  save  considerable  money  on  this  work,  as 
“  the  Dredge  King  Edward,  with  the  double  crew,  would  take  about  seven 
“  months’  work  at  least  to  complete  it,  and  the  dredge  before  that  time  would 
“  be  almost  sure  to  require  very  extensive  repairs.  The  cost  of  the  dredge 
“  amounts  to  about  $5,500  per  month  for  operating  expenses,  which  would  be 
“  about  $38,500  without  repairs,  if  it  were  possible  to  do  it,  but  as  Mr.  Nelson 
“  says,  he  does  not  think  that  it  will  be  possible  to  do  it  on  account  of  the  heavy 
“  material  and  elevation. 

“I  would  therefore,  on  account  of  the  urgency  of  this  work,  respectfully 
“  recommend  that  some  arrangement  be  entered  into  with  Messrs.  Moore  & 
“  Pethick  to  undertake  this  work,  as  they  are  a  very  reliable  firm,  who  have  .all 
“the  necessary  plant  and  would  guarantee  to  complete  the  work  by  1st  May, 
“  at  a  cost  of  not  more  than  15  cents  per  cubic  yard.” 

The  Minister  further  states  that  the  Chief  Engineer  of  the  Department  of 
Public  Works,  in  transmitting  the  above  quoted  report,  on  16th  January,  1915, 
reported  as  follows: — 


“Mr.  Worsfold  states  that  the  Dredge  King  Edward  will  not  be  able  to 
“  operate  much  longer  on  account  of  the  material  being  very  heavy  and  the 
“  height  to  which  it  has  to  be  lifted.  The  District  Engineer  reports  that  the 
“  most  economical  way  to  do  this  work  before  the  river  begins  to  rise  would  be 
“  to  employ  Bagley  scrapers,  with  a  steam  shovel  and  cars.  He  further  reports 
“  that  Messrs.  Moore  &  Pethick,  who  have  a  suitable  plant,  are  ready  to  under- 
“  take  this  work  with  a  guarantee  that  it  will  not  cost  more  than  15  cents  per 
“  cubic  yard,  which  is  cheaper  than  can  be  done  with  the  dredge.  I  would 
“  recommend  that  this  work  be  undertaken  and  that  an  agreement  be  entered 
“  into  with  Messrs.  Moore  &  Pethick  as  outlined  in  Mr.  Worsfold’s  report.” 


.  That,  in  the  anticipation  that  this  excavation  could  be  performed  by  the 
Departmental  plant,  Dredge  King  Edward  was  kept  at  work  on  it  up  to  March 
27,  1915,  when  it  was  finally  realised  that  it  was  impossible  to  make  sufficient 
progress  with  it  before  high  water,  which  might  cause  further  damage  to  Nicomen 
Island; 

That  it  was  therefore  urgent  that  the  work  should  be  completed,  or  at  least 
sufficient  progress  made  thereon,  before  high  water,  and  as  it  was  considered 
that  there  was  not  sufficient  time  to  call  for  public  tenders,  and  award  a  contract 
for  the  performance  of  this  work,  before  high  water,  which  usually  occurs  on  the 
Fraser  River  about  May  24,  and,  further,  in  view  of  the  fact  that  Messrs.  Moore 
tfc  Pethick  are  the  owners  of  a  suitable  plant  enabling  them  to  perform  the  major 
part  of  the  work  before  such  high  water,  it  was  deemed  advisable  to  proceed 
under  Sub-section  (a)  of  Section  36  of  the  Public  Works  Act,  which  authorizes 
the  Minister  having  charge  of  a  public  department  to  dispense  with  the  calling 
for  tenders  in  case  “of  pressing  emergency  in  which  delay  would  be  injurious  to 
the  public  interest”; 

That,  in  view  of  the  above,  the  Chief  Engineer  of  the  Department  of  Public 
Works,  on, March  12,  1915,  sent  the  following  letter  of  instructions  to  the  District 
Engineer: — 


“With  reference  to  your  report  of  January  8,  last,  regarding  certain  improve- 
“  ments  desired  at  Nicomen,  on  the  Fraser  River,  B.C.,  you  are  hereby  author- 
“  ized  to  enter  into  an  agreement  with  Messrs.  Moore  Pethick  for  the  removal 
“  of  the  245,000  cubic  yards  of  material  at  a  cost  not  to  exceed  15  cents  per 
“  cubic  yard.  Kindly  forward  the  agreement  here.” 
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That,  under  the  above  instructions,  the  District  Engineer  of  the  Depart¬ 
ment  of  Public  Works  had  Messrs.  Moore  &  Pethick  execute  an  agreement  for 
the  performance  of  the  work; 

That  the  work  of  excavation  has  since  been  proceeded  with  in  good  faith 
bv  the  Contractors. 

The  Minister,  in  view  of  the  circumstances  above  cited,  recommends  that 
authority  be  granted  to  confirm  the  action  of  the  Department  of  Public  Works:— 

1.  — In  dispensing,  under  Sub-section  (a)  of  Section  36  of  tiie  Public  Works 

Act,  with  calling  for  public  tenders  for  the  performance  of  the  dredging- 
in  the  Fraser  River,  at  Nicomen,  B.C.,  entailing  the  removal  of  about 
245,000  cubic  yards,  and 

2.  — In  entering  into  an  agreement  with  Messrs.  Moore  A  Pethick,  of 
'  Victoria,  B.C.,  for  the  execution  of  the  above  work,  at  15  cents  per 

cubic  yard,  place  measurement,  which  is  a  fair  and  reasonable  price. 

The  Committee  submit  the  same  for  approval: 


RODOLPHE  BOUDREAU,  C.  P.  C. 


Port  Arthur  Drill  Hall:  Tharle,  Brown  &  Stewart. 

Auditor  General’s  Office,  Ottawa,  June  2,  1915. 

Sir, — On  April  30,  application  was  made  by  your  Department  for  the  pay¬ 
ment  of  $15,874.30  to  Tharle,  Brown  &  Stewart,  for  extra  work  on  contract 
9360,  for  the  construction  of  Port  Arthur  Drill  Hall. 

At  that  time,  it  was  stated  that  sanction  of  Council  for  these  accounts 
would  be  obtained  and  forwarded  within  a  few  days.  The  application  was  sent 
in  advance  for  the  purpose  of  examination  by  this  office,  in  order  that  payment 
might  be  included  in  the  fiscal  year  1914-15. 

As  yet  the  Order  in  Council  in  reference  to  these  Extras  has  not  been  received. 
Would  you  have  a  copy  mailed  to  this  office,  in  order  that  the  payment  may  be 
certified  before  the  close  of  the  year. 

I  understand  that  it  is  the  intention  to  close  the  accounts  within  a  few  days. 


I  am,  Sir,  your  obedient  servant, 

F.  HAYTER,  fur  A.G. 

The  Deputy  Minister,  Public  Works  Department. 


Public  Works  Department,  June  5,  1915. 

Sir, — Replying  to  your  favour  of  the  2nd  instant,  1  beg  to  say  that,  before 
making  a  recommendation  to  Council  for  payment  of  $15,874.30  for  extras,  to 
Messrs.  Tharle,  Brown  and  Stewart,  in  connection  with  Contract  No.  9360,  for 
the  construction  of  Port  Arthur  Drill  Hall,  it  was  deemed  advisable  to  first,  write 
them  and  ascertain  definitely  whether  they  would  accept  this  amount  in  full 
and  final  settlement  of  their  claim.  The  contractors’  solicitors  was  written  to 
on  May  20,  1915,  but  no  reply  has  yet  been  received. 

I  am  to-day  writing  the  solicitor  again,  forwarding  him  a  copy  of  your  letter 
and  impressing  upon  him  the  urgency  of  an  immediate  answer. 


The  Auditor  General. 


Your  obedient  servant, 

J.  B.  HUNTER,  DM. 
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Hamilton  Harbour:  Ilennessy,  Poupore,  Dwyer  &  Taylor. 

Audit  Office,  November  18,  1915. 

Sir, — I  enclose  herewith  a  statement  in  connection  with  the  Hamilton, 
Out.,  Wharf,  Hennessy,  Poupore,  Dwyer  &  Taylor,  Contractors,  showing 
estimated  quantities  as  compared  with  actual  results  and  have  to  request  that 
you  will  let  me  have  an  explanation  from  your  Engineers  as  to  why  these  results 
are  so  much  in  excess  of  the  estimate. 

I  am,  Sir,  your  obedient  servant, 

J.  FRASER,  A.G. 

The  Deputy  Minister,  Public  Works  Department. 


Hamilton ,  Out.,  Wharf. 

Hennessy,  Poupore,  Dwyer  &  Taylor,  Contractors. 


ITEMS  IN  EXCESS  OF  ESTIMATED  QUANTITIES. 


No.  1 — Dredging  place-measurement  at  24c.  per  cubic  yard — 

Estimated .  298,000  cubic  yds 

Dredging  to  October  31,  1915 .  413,291  “ 


No.  8 — Interlocking  and  steel-piling  at  3.7c.  per  lb. — 

Estimated .  1,233,833  lbs. 

In  the  work  October  31,  1915 .  1,281,000  “ 

No.  11— Wrt.  iron  plates,  straps,  etc.,  at  6c.  per  lb. — 

Estimated . , .  18,590  lbs. 

In  work  Oct.  31,  1915 .  30,006  “ 

No.  15 — Machine  bolts  with  nuts,  etc.,  at  5.5c.  per  lb. — 

Estimated .  68,318  lbs. 

In  work  October  31,  1915 .  78,821  “ 


Department  of  Public  Works, 

Ottawa,  December  14,  1915. 

Sir, — Referring  further  to  your  letter  of  November  18  last,  regarding  the 
excess  in  the  amount  of  dredging  and  the  quantities  of  certain  materials  used  for 
this  work  over  the  amount  and  quantities  as  given  in  the  Engineers’  estimate, 
I  send  you  herewith  one  copy  each  qf  the  following  reports: — 

September  16,  1915,  from  J.  M.  Wilson,  District  Engineer. 

September  29,  1915,  from  J.  M.  Wilson,  District  Engineer. 

December  7,  1915,  from  Chief  Engineer,  with  attached  copy  of  District 

Engineer’s  report  of  December  6. 


The  Auditor  General. 


I  have  the  honour  to  be,  Sir,  your  obedient  servant, 

R.  C.  DESKOCHERS,  Secy. 
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District  Engineer’s  Office,  Toronto,  September  16,  1915. 


Sir, — I  respectfully  acknowledge  receipt  of  your  letter  No.  4058,  dated  the 
11th  instant,  acknowledging  receipt  of  my  letter  of  the  7th  instant  regarding  the 
extra  filling  required  for  the  grading  of  Ferguson  Avenue  at  Hamilton,  Ont., 
and  asking  to  be  advised  as  to  the  total  amount  of  dredging  involved  in  the 
contract  with  the  Ottawa  Contractors,  Limited;  also  calling  attention  to  your 
understanding  that  the  total  amount  of  material  involved  is  448,291  cubic  yards, 
of  which  363,291  cubic  yards  have  already  been  returned  on  progress  estimates, 
while  in  the  contract  the  approximate  total  amount  is  stated  to  be  298,000  cubic 
yards;  also  asking  to  be  advised  as  to  this  and  the  surplus  material  which  will 
remain  when  the  filling  has  been  fully  completed. 

The  amount  of  dredging  returned  by  Mr.  Irwin  previous  to  handing  his 
cross  sections  over  to  Mr.  Molesworth  is  approximately  3,000  cubic  yards  short 
of  the  actual  amount  done  as  figured  from  the  cross  sections.  This  3,000  cubic 
yards,  added  to  the  June  returns,  would  make  311,291  cubic  yards.  At  that 
time  there  remained  to  be  excavated  approximately  130,000  cubic  yards,  making 
a  total  to  be  excavated  of  441,291  cubic  yards. 

Of  this  130,000  cubic  yards  to  be  removed  this  season,  77,000  cubic  yards 
were  removed  by  September  15,  and  18,000  cubic  yards  more  will  complete  the 
area  to  the  east  of  the- sewer  outlet.  This  will  leave  a  surplus  of  approximately 
35,000  cubic  yards  to  be  disposed  of. 


The  Chief 


Yours  obediently, 

J.  M.  WILSON,  Dist.  Engineer. 
Engineer,  Public  Works  Department. 


District  Engineer’s  Office,  Toronto,  September  29,  1915. 


Sir, — I  respectfully  acknowledge  receipt  of  your  letter  No.  4165,  dated  the  • 
17th  instant,  acknowledging  receipt  of  my  report  of  the  16th  instant  regarding 
the  extra  filling  required  for  the  grading  of  Ferguson  Avenue  at  Hamilton,  Ont., 
and  pointing  out  that  the  dredging  performed  to  date  is  so  much  in  excess  of 
that  shown  on  the  contract  plans  and  as  given  in  the  schedule  of  quantities 
that  you  asked  to  be  advised  if  the  dredging  has  been  carried  on  to  a  greater 
depth  than  that  shown  on  the  contract  plan;  also  asking  whether  or  not  it  would 
be  advantageous  for  the  Department  to  stop  the  dredging  as  soon  as  sufficient 
material  has  been  secured  for  the  filling,  thereby  reducing  the  total  quantity 
of  dredging  by  35,000  cubic  yards. 

The  dredging  has  not  been  carried  on  to  any  greater  depth  than  shown  on 
the  contract  plans.  The  original  estimate  of  298,000  cubic  yards  must  have  been 
very  approximate  if  no  more  soundings  were  available  than  are  shown  on  the 
plan  accompanying  the  contract  and  specifications.  It  would  be  very  difficult 
to  make  a  correct  estimate  as  on  the  east  side  of  the  wall  running  past  the  Victoria 
Yacht  C’lub,  soundings  are  only  shown  for  about  half  the  distance,  and  only 
two  lines  of  soundings  across  a  width  of  600  feet.  The  south  half  of  this  area 
does  not  show  any  soundings  and  it  was  on  this  half  that  the  water  was  very 
shallow,  averaging  from  about  six  inches  to  two  feet. 

1  would  recommend  that  authority  be  given  to  stop  dredging  operations  at 
once  as,  with  the  exception  of  what  is  known  as  the  Jutten  property,  the  area  to 
be  filled  is  up  to  the  level  of  the  wall  and  the  depositing  of  further  material  in 
this  area  will  result  in  a  large  quantity  finding  its  way  back  into  the  baj. 
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If  the  Jut  ten  claim  can  be  finally  disposed  of,  it  would  be  well  to  have  that 
section  of  the  area  filled  up,  but  if  this  is  impossible,  I  would  recommend  that 
dredging  operations  be  stopped  immediately. 

I  am,  Sir,  yours  obediently, 

J.  M.  W ILSON,  Dist.  Engineer. 

The  Chief  Engineer,  Public  Works  Department. 


Ottawa,  December  7,  1915. 

Srit, — In  compliance  with  the  instructions  in  the  attached  file  151-2B,  I 
beg  to  transmit  herewith  a  report  from  Mr.  District  Engineer  J.  M.  Wilson 
with  reference  to  the  excess  in  the  actual  quantities  as  compared  with  the 
estimated  quantities  given  in  the  contract  with  the  Ottawa  Contractors  for  certain 
improvements  at  Hamilton,  Ont. 

With  reference  to  Item  No.  1,  I  would  refer  you  to  Mr.  Wilson’s  report  of 
September  29  last,  wherein  it  is  shown  that  an  error  was  made  when  compiling 
the  original  estimate  of  yardage. 

With  reference  to  Item  No.  8,  interlocking  and  steel  piling,  you  will 
remember  that  the  Department  authorized  a  change  from  the  original  design, 
Lackawanna  steel  piling  being  substituted  for  Hunter  material,  and  the  increase 
is  largely  due  to  the  reinforcing  which  was  authorized  by  Order  in  Council  of 
January  5,  1915. 

With  reference  to  Item  No.  11,  wrought  iron  plates,  straps,  etc.,  the  District 
Engineer  reports  that  this  item  includes  9,959  pounds  for  866  feet  of  8  inch 
channel  bar  at  1134  pounds  per  foot.  This  channel  bar  was  used  as  a  capping 
for  the  Lackawanna  steel  piling,  and  while  a  10  inch  channel  at  20  pounds  was 
originally  intended  for  the  Hunter  piling,  the  weight  of  it  was  included  with  the 
estimate  for  steel  piling.  This  material  has  been  returned  under  Item  No.  11, 
but  it  is  the  intention  to  return  it  under  Item  No.  8.  When  these  items  are 
adjusted  on  the  last  progress  estimate  the  other  discrepancies,  under  Item  No.  11, 
can  only  be  accounted  for  by  a  variation  of  the  original  estimate  and  the  actual 
conditions  of  the  ground. 

Concerning  Item  No.  15,  machine  bolts,  nuts,  etc.,  please  note  that  on 
July  7,  1914,  the  Resident  Engineer  on  the  work  ordered  the  contractors  to  place 
tie  bolts  between  the  steel  piling  and  the  steel  concrete  deck  beams.  This  extra 
bolting  amounted  to  6,075  pounds. 

You  will  please  note  that  Mr.  W.  E.  Irwin  was  the  Resident  Engineer 
during  the  greater  part  of  this  work  and  that  Mr.  J.  G.  Sing  was  the  District 
Engineer.  As  you  are  aware  the  services  of  Mr.  Irwin  were  dispensed  with  in 
November,  1914,  and  Mr.  Sing  resigned  from  the  Department  about  the  same 
time. 

i 


I  am,  Sir,  your  obedient  servant, 


EUG.  D.  LAFLEUR,  Chief  Engineer. 


The  Deputy  Minister,  Public  Works  Department 
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Toronto,  December  6,  1915. 

Sir, — I  respectfully  acknowledge  receipt  of  your  letter  5693,  dated  the  25th 
ultimo,  enclosing  copy  of  a  communication  from  the  Auditor  General  attaching 
a  statement  in  connection  with  the  Hamilton,  Out.,  Wharf  (Hennessy,  Poupore, 
Dwyer  &  Taylor,  Contractors),  showing  the  estimated  quantities  as  compared 
with  actual  results,  and  requesting  an  explanation  as  to  why  the  results  are  so 
much  in  excess  of  the  estimate;  also  asking  that  I  bear  in  mind  when  reporting- 
all  the  extra  work  authorized. 

Item  No.  1  in  the  Auditor  General's  statement,  dealing  with  excess  dredg¬ 
ing.  was  explained  in  my  letter  No.  3739,  dated  September  29,  the  error  being  in 
the  original  estimate  of  yardage.  In  your  letter  5520,  dated  November  17,  you 
authorized  dredging  operations  to  be  continued  until  all  the  dredging  shown  on 
the  contract  plan  had  been  completed.  The  yardage  returned  to  October  31 
is  not  in  excess  of  the  quantity  named  in  my  letter  above  referred  to. 

In  connection  with  Item  No.  8,  for  interlocking  steel' piling,  a  change  was 
made  from  the  original  design,  Lackawanna  steel  piling  being  substituted  for 
Hunter  material.  This  change  was  authorized  by  your  letter  3143,  dated  June 
19,  1913.  The  total  quantity  of  steel  sheet  piling  driven  in  the  work  is  1,333,200 
pounds,  made  up  as  follows: — 

623  pieces,  30  feet  long .  18,690  feet. 

87  “  40  “  .  3,480  “ 

giving  a  total  of  22,170  ft.  at  60  lbs.  per  ft .  1,330,200  lbs. 

special  key  piling  for  corner .  3,000  “ 

Total . - .  1,333,200  “ 


The  weight  of  steel  piling  at  60  pounds  per  lineal  foot  was  agreed  to  by  Mr. 
Sing  by  letter  6518,  dated  July  8,  1913,  and  addressed  to  the  Ottawa  Contractors. 
Out  of  this  weight  mentioned  above  52,200  pounds  is  charged  under  extra  work 
and  authorized  by  your  letter  8779,  dated  September  1,  1913,  and  your  telegram 
of  the  17th  of  August,  1914,  leaving  1,281,000  pounds  in  contract  work.  The 
difference  between  this  quantity  and  the  original  estimate  will  be  still  greater 
when  an  item  of  9,959  pounds  for  channel  bars,  at  present  included  under 
Item  11,  is  transferred  to  Item  No.  8.  I  have  checked  over  the  original  manu- 
scri  pt  estimate  in  this  office  and  find  that  the  weight  of  steel  as  estimated  does 
not  correspond  with  the  original  contract  drawings.  The  Engineer,  who  prepared 
the  original  estimate,  made  a  certain  deduction  from  his  total  weight  of  steel 
for  certain  portions  of  Hunter  piling  that  he  claims  Mr.  Sing  intended  to 
eliminate.  The  estimate  was  reduced  accordingly,  but  the  contract  plan  was 
not  changed  to  meet  the  altered  conditions.  If  the  dimensions  on  the  contract 
plan  are  taken,  and  the  weight  of  Lackawanna  piling  required,  figured  theoreti¬ 
cally,  it  will  be  found  that  the  result  is  considerably  less  than  the  weight  of 
material  actually  driven.  This  is  accounted  for  by  the  impossibility  of  driving 
the  piles  so  as  to  cover  a  maximum  area.  A  slight  irregularity  of  line  or  a  loose¬ 
ness  of  a  joint  would  account  for  several  piles  in  the  total  length  of  866  feet  of 
wall.  By  actual  count  there  were  the  number  of  piles  driven  that  are  recorded 
above. 

Item  No.  11  for  wrought  iron  plates,  straps,  etc*.,  includes  9,959  pounds  for 
866  feet  of  S  inch  channel  bar  at  l\l/i  pounds  per  foot.  This  channel  bar  was 
used  as  a  capping  for  the  Lackawanna  steel  piling,  and  while  a  10  inch  channel 
at  20  pounds  was  originally  intended  for  the  Hunter  piling,  the  weight  of  it  was 


included  with  the  estimate  for  steel  piling. 


This  item  was  formerly  returned  at 
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6  cents  per  pound,  but  I  think  it  should  go  in  at  the  3  •  7  cent  rate,  and  will  forward 
it  under  t hat  heading  in  the  next  estimate  unless  otherwise  instructed.  This 
would  largely  account  for  the  difference  returned  for  Item  No.  11.  Any  other 
discrepancies  in  this  item  can  only  be  accounted  for  by  a  variation  of  the  original 
estimate  and  actual  conditions  on  the  ground. 

Item  No.  15,  for  machine  bolts,  nuts,  etc.,  is  larger  than  the  estimated 
weight  for  two  reasons:  Mr.  Assistant  Irwin,  by  letter  dated  July  7,  1914,  ordered 
the  Ottawa  Contractors  to  place  tie  bolts  between  the  steel  piling  and  the  steel 
concrete  deck  beams  as  ordered-,  and  the  total  weight  of  bolts  so  ordered  was 
6,075  pounds.  Any  further^  difference  between  the  actual  results  and  the 
estimated  quantity  must  be  accounted  for  by  the  bolts  actually  weighing  more 
than  estimated. 

All  the  work  on  which  a  report  is  asked,  with  the  exception  of  the  dredging 
was  practically  completed  under  the  supervision  of  Mr.  Sing  and  Mr.  Irwin,  and 
it  is  a  difficult  matter  to  account  satisfactorily  at  this  .stage  of  the  work  for  the 
discrepancies  noted. 

I  am,  Sir,  yours  obediently, 

J.  M.  WILSON,  Dist .  Engineer. 
The  Chief  Engineer,  Public  Works  Department. 


Victoria  Harbour  Wharves:  Grant,  Smith  &  Co.  &  McDonnell. 

Audit  Office,  November  15,  1915. 

^  \ 

Sir, — In  a  contract  dated  9th  March,  1914,  with  Grant,  Smith  &  Company 
and  Macdonnell,  Ltd.,  Section  36  gives  as  approximate  quantities  the  following: 

1.  Earth  excavation  measured  in  place . . .  47,600  cu.  yd.  at  $0.52 

2.  Rock  excavation  measured  in  place .  4,300  cu.  yd.  at  $9. 10 

In  progress  estimate  No.  14  for  work  done  to  30th  September,  1915,  I  find 

your  engineer  has  certified  to  the  following  quantities: 

1.  Earth  excavation .  31,940  cu.  yd. 

2.  Rock  excavation . . 20,183  cu.  yd.,  and 

Rock  blasted,  but  not  excavated,  50% .  5,105  cu.  yd.,  making 

a  total  of  rock  to  this  date  of .  25,288  cu.  yd.,  or  an 

excess  of  rock  over  estimate  of .  20,988  cu.  yd.  at 

$9.10  per  cu.  yd.  This  excess  amounts  to  the  enormous  sum  of 
$190,990. 

Before  passing  any  further  estimates,  I  have  to  request  that  you  will  explain 
the  manner  in  which  the  estimate  of  4,300  cu.  yd.  was  arrived  at.  It  hardly 
seems  possible  that  experienced  engineers,  such  as. you  have  in  your  department 
*  could  make  such  a  serious  mistake,  and  as  the  amount  involved  is  so  large,  1 
think  you  should  have  the  matter  investigated  at  the  earliest  possible  date. 

I  understand  that  Mr.  Valiquet  of  your  department  has  been,  in  Victoria 
looking  into  the  matter  and  have  to  request  that  you  will  be  good  enough  to 
send  me  a  copy  of  his  report. 

Awaiting  an  early  reply. 

I  am,  Sir,  your  obedient  servant, 

J.  FRASER,  A. (i. 

The  Deputy  Minister  of  Public  Works. 
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Audit  Office,  December  1,  1915. 

Sir, — I  beg  to  acknowledge  receipt  of  your  application  No.  800  for  $65,650, 
in  favour  of  Grant,  Smith  &  Co.  &  McDonnell,  Ltd.,  being  for  estimate  No.  18 
to  October  31,  for  Victoria,  B.C.,  Wharves. 

On  November  15,  1915,  a  letter  was  sent  you,  requesting  that  a  copy  of 
Mr.  Yaliquet’s  report,  dealing  with  this  contract,  be  sent  to  this  office.  Applica¬ 
tion  No.  800  is  held  pending  the  receipt  of  this  report. 

1  am,  Sir,  your  obedient  servant, 

FREDERICK  IIAYTER,  for  A.G. 

The  Deputy  Minister  Public  Works. 


Department  of  Public  Works, 

Ottawa,  December  21,  1915. 

Sir, — Referring  to  your  letters  of  November  15  and  December  1,  1915, 
re  Contract  for  Wharves,  Victoria  Harbour,  B.C.,  No.  9969,  in  which  you  point 
out  that  the  quantities  of  rock  returned  in  progress  estimates  exceed  the  ap¬ 
proximate  quantity  mentioned  in  the  contract,  I  beg  to  say  that  the  Chief 
Engineer,  to  whom  your  letters  were  referred,  has  to-day  submitted  reports 
from  Mr.  U.  Valiquet,  Superintending  Engineer,  and  Mr.  H.  M.  Davy,  Engineer-. 
in-Charge  of  Test  Borings,  together  with  a  letter  from  Mr.  Angus  McDonnell, 
for  Grant,  Smith  &  Company  &  McDonnell,  Limited,  the  contractors  (copies 
enclosed),  all  of  which  explain  the  conditions  in  connection  with  this  contract, 
and  furnish  the  information  you  desire. 

I  may  add  that  with  a  view  to  having  the  matter  more  fully  inquired  into, 
the  Minister  of  Public  Works  has  stopped  the  work  and  has  instructed  Mr.  A. 
St.  Laurent,  the  Assistant  Deputy  Minister,  to  proceed  to  Victoria  at  once,  to 
make  a  thorough  further  investigation  and  report  as  soon  as  possible. 

1  am,  Sir,  your  obedient  servant, 

\ 

J.  B.  HUNTER,  D.M. 

The  Auditor  General. 


\ 


Royal  Bank  Chambers,  Ottawta,  December  13,  1915. 

Sir, — Test  borings  were  started  at  Victoria,  September,  1912,  to  determine 
the  materials  in  the  Outer  Harbour  underlying  the  Proposed  Wharves  and 
Berths  as  laid  down  by  Mr.  Coste,  Consulting  Engineer. 

From  Rithet’s  Pier  No.  2  along  the  water  front  for  2,000  feet  south,  cross- 
sections  of  borings  were  made  every  100  feet.  In  all,  202  borings  were  made 
of  which  147  showed  solid  rock  at  varying  depths  from  7  to  80  feet  below  low 
water. 
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The  solid  rock,  which  is  Gneiss  or  Stratified  Granite,  has  a  very  uneven 
surface,  forming  humps  or  peaks.  The  slope  of  the  rock  was  found  to  be  12  to 
20  feet  in  100,  the  30-foot  rock  contour  being  found  at  about  300  feet  from  shore 
and  the  70-foot  contour  at  500  feet.  At  900  feet  from  shore  no  rock  was  found 
at  a  depth  of  130  feet  below  low  water,  so  these  borings  were  not  continued 
deeper. 

The  materials  overlying  the  rock  consist  mainly  of  sand,  clay,  and  a  mixture 
of  sand  clay  and  gravel;  the  top  or  first  material  penetrated  is  the  sand,  which  for 
GOO  feet  out  from  shore  extends  down  to  within  3  feet  of  the  solid  rock.  The 
borings  further  out  from  shore  than  the  above  showed  about  15  to  20  feet  of 
loose  sand  overlying  a  layer  of  packed  materials  (sand,  clay,  gravel),  from  1  to  2 
feet  in  thickness.  Below  this  was  found  a  soft  clay  which  extends  almost  to  the 
solid  rock.  Immediately  overlying  the  rock  about  3  feet  of  packed  sand  and 
gravel  was  found. 

Along  the  line  of  the  south  side  of  the  Breakwater  borings  were  taken  to 
1,500  feet  out  from  shore,  which  showed  the  same  materials  as  in  the  borings 
further  north. 

In  this  locality  the  solid  rock  dips  off  much  slower;  the  70  foot  contour 
being  found  about  800  feet  out. 

Owing  to  the  large  quantity  of  rock  located  by  the  borings,  the  original 
location  of  the  piers,  etc.,  were  changed.  The  very  irregular  formation  of  the 
rock  is  noticeable  on  the  immediate  shore  at  low  tide. 

The  enclosed  plan  shows  the  location  of  the  Outer  Harbour.  The  areas 
coloured  show  the  localities  test  bored  for  proposed  improvements. 

I  am,  sir,  your  obedient  servant, 

H.  M.  DAVY,  Eng’t-in-Charge  Test  Borings. 

The  Minister  of  Public  Works. 


Office  of  the  Superintending  Engineer, 

Ottawa,  December  9,  1915. 

Sir, — With  reference  to  a  letter  dated  December  1,  from  the  Auditor 
General,  asking  for  a  report  on  the  excess  of  rock  excavation  returned  in  the 
progress  estimates  over  that  estimated  before  calling  for  tenders  for  the  piers 
being  built  in  Victoria  Harbour,  B.C.,  I  beg  to  state  that  I  visited  the  works  at 
the  end  of  October  and  made  an  investigation  as  to  the  classification  of  the 
materials  excavated. 

In  a  letter  dated  August  20,  the  Resident  Engineer,  Mr.  McLachlan, 
reported  that  a  large  quantity  of  hard  material  consisting  of  a  conglomeration 
of  cemented  stone,  gravel  and  clay,  that  could  not  be  removed  by  dredges,  and 
amounting,  together  with  the  rock,  to  about  30,000  cubic  yards,  were  being 
returned  as  rock  excavation  in  the  progress  estimates,  as  it  had  to  be  blasted 
before  removal;  this  classification  was  allowed  under  clause  23  of  the  specifica¬ 
tion,  which  says  that  any  material  overlying  the  rock  that  can  be  removed  with 
a  dredge  shall  be  considered  as  earth. 

The  specification  also  says  that  all  earth  material  overlying  the  rock  shall 
be  removed  before  the  rock  excavation  is  proceeded  with. 

The  earth  excavation,  amounting  to  about  32,000  cubic  yards,  was  done  by 
an  ordinary  clam  shell;  this  plant  could  not,  however,  excavate  the  harder 
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conglomerate;  a  five  ton  clam  shell  was  brought  from  Vancouver;  after 
several  days  trial  it  was  sent  back  and  a  powerful  dipper  dredge  was  tried.  After 
serious  efforts,  during  which  three  spuds  and  several  dipper  teeth  were  broken, 
the  Contractors  and  the  Resident  Engineer  decided  that  blasting  had  to  be 
resorted  to. 

The  drilling  of  the  conglomerate  and  solid  rock  had  been  completed  before 
mv  visit  and  onlv  about  fi.OOO  cubic  yards  of  the  material  remained  to  be  removed, 
after  blasting.  No  solid  parts  of  the  conglomerate  could  be  seen  on  account  of 
its  disintegration  by  blasting  and  removal  by  the  dredge  and  deposited  under 
water  as  filling  between  the  pier  walls.  Mr.  McLachlan  had  to  be  relied  on  for 
the  above  information.  I  have  no  reason  whatever  to  doubt  the  correctness  of 
his  statements,  but  he  told  me  that  during  the  process  of  removing  the  blasted 
material,  large  pieces  of  solid  conglomerate  were  brought  up. 

With  a  view  of  obtaining  personal  information  about  the  nature  of  the 
materials,  the  dredge  was  ordered  to  the  site  and  placed  near  the  edge  of  the  cut 
that  had  been  excavated.  After  getting  a  fcwT  dippers  full  of  loose  material  the 
hard  bank  of  conglomerate  was  struck  and  a  dipper  tooth  was  broken;  after 
repeated  trials  in  my  presence,  I  was  satisfied  that  the  excavation  with  a  dredge 
was  impracticable. 

A  sharp-pointed  steel  rod  was  then  procured  and  from  a  rowboat  repeated 
trials  were  made  to  penetrate  the  bottom  consisting  of  the  same  kind  of  material. 
After  going  through  15  to  18  inches  of  soft  ground  no  impression  could  be  made 
by  repeated  blows  of  the  sharp  point. 

1  also  examined  the  very  detailed  records  of  the  steam  drill  work  kept  by 
the  contractors  from  measurements  taken  on  the  drilling  rods  from  the  drill 
scow  in  the  presence  of  the  Government  inspectors;  these  records  show  that  the 
drilling  through  the  conglomerate  was  at  the  rate  of  5  to  7  feet  per  hom^,  which  is 
the  ordinary  rate  through  solid  rock.  Five  4-ton  drills  are  mounted  on  a  large 
scow;  it  is  a  first-class  piece  of  machinery. 

After  obtaining  personally  this  information,  I  wired  you  as  follows: — 

“Am  satisfied  that  classification  of  dredging  allowed  at  Victoria  piers  is 
correct  according  to  specification.  Would  recommend  that  removal  of  blasted 
rock,  amounting  to  about  six  thousand  yards,  to  complete  dredging  and  ordered 
to  be  stopped  a  few  days  ago,  be  authorized  to  be  resumed.” 

In  order  to  compensate  for  the  very  irregular  formation  of  the  rock  surface 
and  the  impossibility  of  reaching  certain  quantity  of  earth  in  pockets,  in  some 
cases  10  to  12  feet  deep,  the  Resident  Engineer  suggested  that  20  per  cent 
of  the  rock  classification  be  deducted,  to  which  I  agreed;  the  Contractors, 
however,  strongly  objected;  they  contended  that  12  per  cent  would  be  nearer 
the  proper  deduction.  The  quantity  is  returned  in  the  progress  estimate  after 
deducting  20  per  cent. 

With  a  view  to  ascertaining  whether  any  error  had  been  made  in  laying 
out  the  piers  and  bulkheads,  Mr.  C.  C.  Worsfold,  District  Engineer  at  New 
Westminster,  was  instructed  to  check  the  measurements,  and  he  has  reported 
that  the  works  are  located  in  the  proper  position. 

The  general  plan  with  soundings  was  prepared  from  a  survey  made  in  1912, 
under  the  direction  of  the  late  Mr.  Keefer,  then  the  District  Engineer. 

The  test  borings,  to  ascertain  the  rock  elevations,  were  taken  in  1913,  by 
Mr.  H.  M.  Davy  of  this  Department. 

The  contract  plans  and  specifications  were  prepared  by  Mr.  E.  S.  Miles, 
who  has  since  resigned  and  left  the  Department;  he  also  calculated  the  quantity 
of  rock  from  the  plan  and  found  the  amount  mentioned  in  the  schedule  list; 
the  rock  excavation  was  also  recently  calculated  from  the  plan  by  two  independent 
parties,  who  found  practically  the  same  quantity  mentioned  in  the  schedule  list. 
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I  must  say  that  accurate  calculations  can  not  be  obtained  from  the  plan  owing 
to  the  very  irregular  surface  of  the  rock  and  the  number  of  borings  not  being 
sufficient.  The  location  of  the  piers  on  the  contract  plans  was  also  changed  from 
the  original  position,  on  which  the  borings  were  taken. 

It  must  be  concluded  that  the  excess  quantity,  returned  as  rock,  is  due  to 
the  hard  material  overlying  the  rock,  and  which  could  not  be  removed  without 
blasting. 

Four  tenders  were  received  for  the  construction  of  these  works;  the  prices 
per  cubic  yard  of  rock  were  $6.00,  $8.00,  $9.10  and  $12.00.  The  tender  in  which 
the  price  of  $6.00  is  quoted  is  about  $750,000  higher  than  the  total  of  the  accepted 
tender. 

I  have  the  honour  to  be,  Sir,  your  obedient  servant, 

U.  VALIQUET,  Superintending  Eng'r. 
Chief  Engineer  Public  Works  Department. 


Ottawa,  December  3,  1915. 

Sir, — With  reference  to  classification  of  material  dredged  from  the  site  of 
the  Victoria  piers,  for  which  my  firm  has  a  contract,  I  beg  to  submit  the  follow¬ 
ing  state  aient: 

PCor  to  June  last,  with  our  own  clamshells,  we  had  attempted  to  remove 
some  of  the  material  to  be  dredged,  and  found  that  our  machines  could  not 
handle  the  material,  and,  in  fact,  the  small  amount  of  material  we  were  able  to 
r?ove  cost  us  over  $2.00  per  cubic  yard,  for  which  we  were  receiving  57c. 

The  estimated  quantities  showed  approximately  50,000  cubic  yards  of  earth, 
und  4,000  cubic  yards  of  rock. 

About  the  end  of  May,  Mr.  C.  E.  MacDonald,  of  Vancouver,  approached 
vis  with  a  view  to  taking  a  sub-contract  for  the  dredging.  -  We  sublet  the  dredging 
to  him  and  he  brought  the  John  A.  Lee,  the  biggest  clamshell  dredge  on  the 
coast,  over  on  the  work,  which  worked  there  during  the  months  of  June,  July 
and  part  of  August.  During  the  month  of  June  he  clammed  all  over  the  ground 
to  be  dredged,  but  was  unable  to  get  any  quantity  of  material  as  it  was  too  hard. 
The  end  of  June  he  made  arrangements  with  Henry,  McFee  &  McDonald,  of 
Vancouver,  to  bring  over  their  drill  boat  to  drill  a  shoot  in  the  hard  material, 
and  during  the  month  of  July  and  the  first  part  of  August  got  a  certain  amount 
of  the  hard  material  out  with  the  Lee,  but  as  she  was  even  then  not  handling  the 
material  satisfactorily,  he  sublet  the  dredging  to  the  Pacific  Coast  Dredging 
Company. 

After  we  had  sublet  the  dredging  to  Mr.  McDonald  none  of  our  men  paid 
any  attention  to  it,  as  we  were  very  busy  getting  our  marine  ways  ready  for 
launching  the  cribs. 

About  three  months  ago  Mr.  McLachlan  came  to  me  saying  that  he 
anticipated  some  comments  from  Ottawa  as  the  quantity  of  higher  priced  material 
was  very  largely  .overrunning  the  preliminary  estimate,  and  suggested  that  he 
should  retain  20  per  cent  of  the  material  he  felt  he  should  classify  as  rock,  pending 
the  decision  of  the  Chief  Engineer,  his  reasons  for  wishing  to  do  so  being  that  a 
large  proportion  of  the  material  it  was  necessary  to  drill  and  shoot  to  remove 
was  not  actually  rock,  but  a  conglomerate  of  boulders  and  hard  material.  I  told 
him  at  that  time,  that  as  none  of  our  own  people  had  paid  anv  attention  to  the 
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dredging  since  it  had  been  sublet,  we  were  not  in  a  position  to  judge,  but  I 
considered  that  he  had  no  more  right  to  hold  back  any  material  that  according 
to  the  specifications  should  be  classified  as  rock,  than  to  give  any  material  as 
rock  that  should  be  classified  as  earth,  and  that  I  wanted  all  material  classified 
as  rock  that  we  were  entitled  to  and  no  more,  and  it  was  up  to  him  to  watch  the 
work  done  by  our  subcontractors  and  classify  the  same  according  to  his  own 
judgment.  ' 

After  Mr.  MacDonald  had  in  turn  sublet  the  work  to  Henry,  McFee  and 
MacDonald,  and  to  the  Pacific  Dredging  Company,  on  which  he  was  making  a 
profit,  Mi*.  MacDonald  informed  me  that  one  morning  his  bookkeeper,  a  Mr. 
Mallory,  came  to  him  and  demanded  a  quarter  interest  in  his  contract  from  us, 
stating  that  if  he,  C.  E.  MacDonald,  did  not  do  as  he  demanded  he  would  make 
trouble  for  him.  Mr.  C.  E.  MacDonald  then  discharged  him.  Mr.  Mallory, 
I  understand,  then  went  to  Mr.  Barnard,  the  Dominion  Member  for  Victoria, 
and  made  certain  allegations  to  the  effect  that  the  Contractors  were  getting  over 
classification  for  the  material  dredged  on  our  work. 

Mr.  Barnard,  I  understand,  wired  the  Department  requesting  an  investiga¬ 
tion,  and  that  an  engineer  be  sent  out  from  Ottawa.  We  received  instructions 
to  suspend  dredging  operations  pending  investigation,  which  we  accordingly  did. 

On  Mr.  Valiquet’s  arrival  in  Victoria  I  told  him  that  since  the  dredging 
had  been  sublet  to  Mr.  MacDonald  our  own  men  had  not  paid  any  attention  to 
the  work,  but  had  merely  accepted  the  figures  given  to  us  by  the  Dominion 
Oovernment  Engineer,  on  which  we  were  paying  our  subcontractor,  therefore 
we  were  not  in  a  position  to  judge,  but  were  quite  willing  to  accept  his  ruling  on 
the  classification  whatever  it  might  be. 

1  made  arrangements  for  the  Pacific  Coast  Dredging  Company’s  dredge  to 
be  on  the  site  of  the  work,  and  Mr.  Valiquet  had  it  moved  to  different  places, 
on  the  site,  and  made  several  tests  in  the  face  of  the  cut  already  taken  out. 
1  may  state  this  is  the  most  powerful  dipper  dredge  in  Canadian  waters  on  the 
Coast. 

Mr.  Valiquet  then  went  over  the  records  that  had  been  kept  in  the  drill 
boat  for  the  Contractors  own  cost  sheets.  These  show  that  the  drills  averaged 
approximately  7  feet  per  hour  after  striking  hard  material.  Tho  Government 
Engineer  had  an  inspector  on  the  drill  boat,  and  kept  a  record  of  each  hole 
drilled  and  the  depth  at  which  the  hard  material  was  encountered,  from  which 
records,  I  understand,  the  Government  Engineer  plotted  the  cross  sections. 
Mr.  MacLachlan  informed  me  that  he  had  deducted  20  per  cent  from  the  total 
of  hard  material  thus  arrived  at  in  making  up  the  classification  of  material 
removed.  I  may  state  that  the  steam  drills  employed  weigh  4  tons  on  a  3-inch 
bit  before  steam  is  turned  on. 

Mr.  Valiquet,  after  making  these  tests,  informed  me  prior  to  his  departure 
that  he  approved  of  the  classification  given. 

You* informed  me  that  a  statement  has  been  made  that  only  000  cubic  yards 
of  rock  had  been  removed  up  to  August  10,  while  estimates  up  to  August  31 
show  18,288  cubic  yards.  I  am  unable  to  say  during  what  months  the  hard 
material  was  removed  by  our  subcontractor,  as  our  people  were  not  on  the  dredges, 
but  would  judge  the  majority  of  Jihe  soft  material  which  was  removed  by  the 
Lee  off  the  top  in  the  first  months,  but  cannot  see  how  the  total  quantity  of  hard 
material  moved  to  date  can  be  questioned  after  tests  made  by  Mr.  Valiquet 
and  cross  sections  derived  from  the  drilling  records. 

As  the  statements  of  Mr.  Mallory,  who,  I  gather,  has  not  a  very  enviable 
record,  upon  investigation,  were  unsubstantiated,  I  think  it  is  working  a  hard¬ 
ship  on  our  subcontractor  that  he  should  stand  the  loss  for  suspension  of  the  work 
during  investigation,  as  set  forth  in  my  previous  letter  to  the  Department,  and 
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as  the  classification  has  been  approved  by  your  investigating  engineer,  I  consider 
it  a  very  arbitrary  and  unjustifiable  proceeding  of  the  Auditor  General’s  Depart¬ 
ment  holding  back  our  estimates. 

Yours  truly, 


angus  McDonald, 

for  Grant,  Smith  &  Co.,  and  McDonnell,  Ltd 
Chief  Engineer,  Public  Works  Department. 


British  Columbia  Dredging:  Purchase  of  Coal. 


Audit  Office,  July  23,  1915. 


Sir. — In  connection  with  the  purchase  of  coal  in  1913-14  for  the  Dredges 
Ajax  and  Mudlark  in  British  Columbia,  I  am  informed  that  tenders  were  called 
and  that  one  firm  tendered  for  $5.25  per  ton.  I  see  by  the  accounts  rendered 
that  the  coal  was  purchased  from  Kirk  &  Company  and  paid  for  at  $7.00  per 
ton. 

I  have  to  request  that  you  will  let  me  know  what  tenders  were  received 
and  if  the  lowest  tender  was  accepted,  or,  if  not,  why  it  was  not  accepted. 


I  am,  Sir,  your  obedient  servant, 


The  Deputy  Minister  of  Public  Works. 


J.  FRASER,  A.G. 


Department  of  Public  Works, 

•  Ottawa,  September  23,  1915. 

• 

Sir, — Replying  to  your  favour  of  July  23  last,  regarding  prices  of  coal  in 
1913-14  for  this  Department’s  Dredging  Plant  in  British  Columbia,  I  have  the 
honour  to  forward  you  herewith  copy  of  a  report,  with  enclosures  referred  to 
therein,  from  the  Assistant  Chief  Engineer,  which  will  inform  you  fully  as  to 
what  transpired  in  this  connection. 

You  will  please  note  that  the  firms  to  whom  contracts  were  awarded  for 
delivery  of  coal  to  Government  vessels  were  unable  to  make  delivery  on  account 
of  the  serious  strike  which  took  place  in  the  British  Columbia  mines  that 
year;  and  this  Department  necessarily  had  to  purchase  coal  in  the  open  market 
at  ah  advanced  price. 

Will  you  also  kindly  note  that  the  Department’s  experience  in  this  connection 
led  it  to  install  oil  burning  apparatus  in  nearly  all  the  units  of  the  British 
Columbia  Fleet. 

Yrour  obedient  servant, 

J.  B.  HUNTER,  D.M. 

The  Auditor  General. 
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Audit  Office,  October  29,  1915. 

Sir, — I  have  to  acknowledge  receipt  of  your  letter  of  23rd  September 
regarding  the  price  of  coal  in  1913-14  for  the  Dredging  Plant  in  British  Columbia, 
enclosing  a  copy  of  the  reports  of  your  officials  in  the  matter. 

I  was  in  British  Columbia  recently  and  saw  Mr.  Nelson,  your  agent,  Mr. 
Kingham  and  Mr.  Kirk,  and  obtained  their  version  of  the  matter. 

It  appears  that  when  the-  strike  in  the  British  Columbia  mines  took  place 
Mr.  Kingham  informed  the  captains  of  the  dredges  that  he  could  not  supply 
Nanaimo  coal,  but  offered  to  supply  American  coal  instead  as  provided  in  his 
tender.  This  was  not  accepted.  Mr.  Nelson  says  he  received  word  from  the 
captains  of  the  dredges  that  they  could  not  obtain  coal  from  Kingham.  He 
then  telephoned  them  to  ask  Mr.  Harry  Price  to  obtain  the  coal.  Mr.  Kirk  told 
me  that  Mr.  Price  came  to  him  and  asked  him  to  supply  the  coal,  which  he 
did,  but  he  had  to  pay  Price  fifty  cents  a  ton  for  obtaining  the  order.  Mr. 
Kingham  says  he  did  not  refuse  to  supply  coal,  but  offered  to  supply  American 
coal,  and  was  in  a  position  to  do  so  at  $5.75.  He  points  out  that  he  continued 
to  supply  at  this  price  to  the  Quarantine  Station. 

I  enclose  herewith  cop}'  of  a  letter  from  Mr.  Kingham,  and  the  statements 
contained  therein  are  of  such  a  serious  nature  that  I  think  your  Department 
should  have  the  matter  thoroughly  investigated,  not  only  as  to  the  coal  for 
1913-14,  but  also  for  subsequent  purchases. 


I  am,  Sir,  your  obedient  servant, 


The  Deputy  Minister  of  Public  Works. 


J.  FRASER,  A.G. 


Vancouver  Wharf:  Henry,  McFee  &  McDonald 

AyDiT  Office,  November  18,  1915. 

Sir, — I  enclose  herewith  a  statement  in  connection  with  the  Vancouver 
Wharf,  Henry,  McFee  A  McDonald,  Contractors,  showing  estimated  quantities 
as  compared  with  actual  results,  and  have  to  request  that  you  will  let  me  have  an 
explanation  from  your  Engineers  as  to  why  these  results  are  so  much  in  excess 
of  the  estimate. 

I  am,  Sir,  your  obedient  servant, 

J.  FRASER,  A,G. 


The  Deputy  Minister  of  Public  Works. 
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Vancouver  Wharf,  Henry,  McFee  &  McDonald,  Contractors. 

ITEMS  IN  EXCESS  OF  ESTIMATED  QUANTITIES. 


No.  2 — Rock  excavation  at  $3.27J^  per  cu.  yd. — 

Estimated .  108,000  cu.  yd. 

Excavation  to  September  30,  1915 .  208,446  “ 

; 

No.  4 — Concrete  sheathing  at  $10 — 

Estimate .  10,400  cu.  yd. 

In  work  September  30 .  11,418  “ 

No.  7 — Reinforcing  steel  at  $82 — - 

Estimate .  534  tons. 

In  work  September  30 .  567  “ 

No.  8 — Filling  between  the  lines  of  cribs  and  back  of  bulkheads 
at  70c. — 

Estimate .  124,000  cu.  yd. 

In  work  September  30,  1915 .  357,207  “ 

% 

N  >.  10 — Rubble  stone  under  cribs  at  $4.15 — 

Estimate . - .  4,700  cu.  yd. 

In  work  September  30 .  10,808  “ 

No.  11 — Broken  stone  under  cribs  at  $3.83 — 

Estimate .  3,9C0cu.  yd. 

In  work  September  30 . 8,758 

.No.  13 — c.  i.  bollards  at  $115 — 

Estimate .  10  tons. 

In  work .  51  “ 


Rivfcr  St.  Charles:  Quinlan  &  Robertson. 

Audit  Office,  November  18,  1915. 

Sir, — I  enclose  herewith  a  statement  in  connection  with  the  River  St. 
Charles  Improvements,  Quinlan  A  Robertson,  Contractors,  showing  estimated 
quantities  as  compared  with  actual  results,  and  have  to  request  that  you  will 
let  me  have  an  explanation  from  your  Engineers  as  to  why  these  results  are  so 
much  in  excess  of  the  estimate. 


I  am,  Sir,  your  obedient  servant, 


The  Deputy  Minister  of  Public  Works. 


J.  FRASER,  A.G. 
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River  St.  Charles  Improvements ,  Quinlan  &  Robertson,  Contractors. 

ITEMS  IN  EXCESS  OF  QUANTITIES  ESTIMATED. 
No.  3 — Excavation,  site  of  clam  at  $3  per  cu.  yd. — 


Estimate .  18,500  cu.  yd. 

In  work  September  30,  1915 . . .  27,190  “ 

No.  5 — Sheet  steel  piling  driven,  $60  per  ton — 

Estimate .  1,300  tons. 

In  work  September  30 .  1,909  “ 


(Note  by  Auditor  General: — Letter  in  reply  was  received,  Jan.  5,  1916,  stating,  “it  has  been  found 
'necessary  to  make  several  changes  in  the  design,  since  the  contract  was  awarded,  and,  in  addition  to 
'the  changes  already  made  which  amount  to  approximately  $600,000,  other  changes  will  be  required, 
Ttc.”) 
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1913-14. 

Public  Works  Dept.:  Revenue. 

Page. 

1914-15. 

Increase. 

Decrease. 

$  (  ts. 

$  cts. 

$  cts. 

$  cts. 

• 

Summary. 

150,971  82 
59,786  2( 
76,883  22 
253,112  27 

Casual  Revenue . 

V— 441 

146,020  97 

4, 950  85 
24,481  64 

Graving  Docks 

V— 441 

35,304  56 

Slides  and  Booms . 

V— 411 

80.598  12 

3,714  90 

Telegraph  Revenue . 

V— 451 

225,512  29 

27,599  98 

540,753  51 

487,435  94 

53,317  57 

Graving  Docks. 

19,451  53 
10,000  00 
30,334  67 

Esquimalt.  . 

V— 446 

13,995  90 

5,455  63 
10,000  00 
9,026  01 

Kingston..  . 

Levis . 

V—  448 

21,308  66 

59,786  20 

35,304  56 

24,481  64 

Slides  and  Rooms. 

Ottawa  District. 

2,542  91 
3,910  46 
4,312  75 
148  20 
5,525  04 
2, 129  89 
61  29 
5,924  53 

Black  River  . 

V— 449 

8,706  10 
4,188  88 
4,392  11 
284  00 

6,163  19 
278  42 

Cheneaux  Boom . 

V — 449 

Coulonge  River . 

V— 449 

79  36 

Dumoine  River . 

V— 449 

135  80 

Gn.tinen.il  Boom . 

V— 449 

6,999  70 
1,293  65 
155  33 

1,474  66 

Hull  Slides  . 

V— 449 

836  24 

Madawaska  River . 

V— 449 

94  04 

Petewawa  River . 

V— 450 

9,308  87 

3,384  34 

24 , 555  07 
50,029  66 
12  00 
2,286  49 

35,328  4 
43,288  78 
846  48 

St  Mm i rice  District.. 

V— 450 

• 

6,740  88 

Newcastle  District . 

V— 451 

834  48 

Saguenay  District.. 

V— 451 

1,134  22 

1,152  27 

76,883  22 

80,598  12 

3,714  90 

Casual  Revenue. 


Sales . V — 441  15,925  37 

Refunds  previous  years’ expenditure . \ — 442  4,245  12 

Refund  of  advances . ' . ^  443  123  38 

Rents . , . V — 443  114,028  44 

Sundries . ^  445  11,698  60 


146,020  97 

Sales.  — - 

X  . 

Athabaska  River,  4  dogs .  100  00 

Brockville  powder  and  primers .  101  80 

Burlington  Bridge,  scrap  cast  iron .  95  00 

Calgary  Post  Office:  old  building,  $300;  lumber,  $30.24 .  380  24 

Casselman,  old  post  office  boxes.. . 90  00 

Charlottetown  Pub.  Big.,  handrail .  1  50 

Cacouna  Whf.,  old  timber . 5  00 

Cape  Bold,  N.  B.,  firewood . 8  44 

Capt.  Powell,  old  chain . 7  50 

Cassaria  Whf.,  old  shop .  30  00 

Dredge  Challenge,  old  hull .  24  00 

Dredge  Fielding,  old  junk .  21  90 

Dredge  U,  coal .  35  89 

Dredge,  Geo  McKenzie,  hull  .  1,800  00 

Dredge  Fruling  cooking  range .  10  00 

Dredging  Mar.  Prov. —  • 

Scrap  iron  and  brass .  61  77 

Old  scrap .  53  74 

Old  chain . 15  00 

Old  steering  wheel .  15  00 


Carried  forward .  2,856  78 
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Casual  Revenue:  Sales — Continued.  §  cts. 

Brought  forward .  2,850  78 


Dawson  Building,  piping,  $5,  carpet,  $8 . 

Dawson  Building,  hot  air  register . 

Esquimalt  Dry  Dock,  gear  wheel . . . 

Fredericton  Immigration  Office,  boiler  and  radiator . 

Fredericton  Immigration  Office,  blinds . . 

Gananoque  old  post  office  boxes . 

Hamilton  Board  Works,  timber . 

Hurds  Point  Wharf,  old  planks.. . . 

International  Waterways  Commission — 

Sounding  engraving  machine . 

Border  engraving  machine . 

Kincardine,  old  plank . 

Last  Mountain  Lake . 

Latchford  dam.  cement  sacks. . . 

Leonards  Cove,  Breakwater,  timber . 

Lardoise  Breakwater,  empty  sacks .  . 

Geological  Survey  Building,  Ottawa,  old  material . 

Motorboat  Pelican,  old  hull  and  engine. . .  . . 

Marine  and  Fisheries  Department,  blue  prints . 

Megaffiic  Wharf,  cement  sacks . 

Morrisburg,  old  building . 

Main  River  Wharf,  plank  and  flooring . 

New  Dredging  Plant,  old  boilers . 

New  Liskeard,  sand  and  loam . 

Naval  Service,  blue  prints . . 

North  Bay,  hemlock . . . . . 

New  Westminster  Public  Building:  fenders,  $4;  linoleum,  81 .50 

Ottawa  Buildings,  lamp,  scrap  material . 

Ottawa  Buildings,  sundries  by  auction . . . 

Operating  and  Motoring  Inspection  boat,  2nd  hand  engine . 

Peterboro  Wharf,  245  cement  sacks . 

Port  Burwell,  sand  and  gravel . . 

Port  Stanley,  sheet  piling . . 

Port  Stanley,  hull  of  pile  driver . 

—  Public  Works  Department,  sundries  by  auction . 

Portage  du  Fort  Bridge,  timber . 

Port  Daniels,  timber . 

River  Thames,  icebreaker,  dynamite . 

River  Thames,  logs  out  of  river . 

Rimouski,  coal . 

St.  John  River  Commission,  equipment . 

St.  Nicholas,  deals  and  timber . 

St.  John  West,  grass . 

Sault  Ste.  Marie  Immigration  Office,  old  building . . 

St.  Jean  des  Chaillons  Wharf,  old  material . 

Ste.  Anne  de  la  Perade,  cement  sacks . 

Southampton  Breakwater,  old  lumber . 

Snag  boat  Samson,  old  hull . . . -. . 

St.  Maurice  River,  Lots  2198-9,  Isle  St.  Quentin . 

Toronto,  Dominion  Building,  stone  and  scrap . 

Toronto,  Postal  Station,  E.,  building . 

Toronto  Public  Building:  scrap  iron,  $10.59;  bar  fixtures,  $10. . 

Toronto  Dist.  Eng.  office,  2nd  hand  pointing  machine . 

Tug  Courtenay,  hull,  machinery  and  boiler . 

Telegraph  Maintenance,  B.  C.,  old  material . 

Telegraph  Maintenance,  Alta,  and  Sask.,  sleighs . 

Vancouver  Drill  Hall,  building  on  site . 

Vancouver  Harbour,  Copeland  Creek,  lumber . 

Yukon  Public  Building — 

Metal  from  roof . . 

Globe  shade,  $9;  range,  $20 . 

Hot  air  register . 

Yonkers,  Sask.,  old  building . 


13  00 
.  15  00 

50  00 
50  00 
20  20 
45  00 
151  G3 
0  15 


562  50 
150  00 
12  95 
179  80 
377  00 

9  00 

5  60 
1,238  06 

20  00 
424  11 
156  76 
50  00 

6  60 
264  76 

49  92 

4  31 
10  69 

5  50 
987  75 

1,418  37 

25  00 
24  50 

50  00 
140  00 
100  00 

18  20 
10  00 

6  65 
20  00 
89  69 
16  25 

311  60 
18  10 
6  00 
60  00 
15  00 
71  35 

10  10 
570  35 

2,080  00 
12  40 
628  00 

26  59 
15  00 

100  00 
15  15 
20  00 
1,850  00 
5  00 

20  00 
29  00 
20  00 
400  00 


Refunds — Previous  Year’s  Expenditure. 


15,925  37 


Alberta  Dominion  Building — Cunningham  Elec.  Co .  6  78 

Brandon  Public  Building — ac.  taxes,  1913-14 .  186  58 

Canadian  Northern  Ry. — frght.  pile  driver .  12  25 


Carried  forward .  205  61 
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Brought  forward . 205  61 

Calgary  Post  Office — 

Dowler,  Webb,  Read  &  Hegan .  153  35 

Outstanding  cheques . 3  30 

Canadian  Colliers,  subscription,  1912-13 .  2  25 

Dredge  Vessels — frt.  on  dredge  bucket .  10  50 

Dominion  Express  Co.,  overpayment . 0  .35 

Delta  Prot.  Works,  frt.  account .  24  35 

French  River  Dam,  Engineer  Chapleau,  advance  to  pay  men . . .  302  50 

Grosse  Isle  Quar.,  unclaimed  wages,  H.  Pare .  37  00 

Harb.  Riv.  and  Bridges,  Que.,  Canadian  Ex.  Co.,  instruments  lost . 50  00 

Heating  Dam.  Bigs.,  Lethbridge  Im.  Bldg .  24  80 

London,  Ont.,  repayment,  F.  Kemster . ' .  5  50 

Margaree  Shear  dam,  refund,  J.  M.  Smith .  04  13 

National  Art  Gallery,  duty  on  etchings,  returned . ? .  62  10 

New  Westminster,  B.C.,  North  Elec.  Co.,  double  payment .  25  22 

Office  Specialty  Mfg.  Co.,  overpayment .  15  20 

Ottawa  Bldgs.,  repairs,  J.  G.  Gravelle  &  Co.,  twice  paid . 69  90 

N.  Martin,  wages,  1912 .  60  00 

Prince  Albert  Public  Bldg.,  wages,  caretaker,  July  and  August .  60  00 

Porcupine  South,  repairs  to  wharf .  3  60 

Public  Bldgs.  Genly.,  D.  A.  Hewitt .  100  00 

Rainy  River  Survey,  wages  overentered,  Oct.,  1913 .  26  84 

Rainy  River  Survey,  R.  R.  Jones . 43  56 

Red  River  improvments,  board  and  lodging,  Egan’s  men .  403  00 

ltideau  Hall,  wages  entered  in  error,  A.  Fink,  96c.,  P.  Dagenais,  $47.25 .  43  21 

llimouski  wharf,  entered  in  error .  0  50 

River  St.  John  and  tributaries,  refund  pay  lists,  1913-14 .  1,260  95 

St.  Maurice  river  works,  estate  N.  Dagneau,  late  paymaster . 45  00 

Ste.  Anne’s,  south  gut,  cancellation  of  payment  for  land,  F.  J.  Berryman .  50  00 

Sussex,  N.B.,  building,  Connelly,  Fairweather  Co .  122  35 

Slides  and  booms,  Grand  Piles .  166  00 

Slides  and  booms,  maintenance  refund,  Jos.  Kent .  400  00 

Southampton,  refund,  E.  S.  Busby . 25  00 

St.  John  river . 0  51 

Salaries  overpaid,  4  clerks . .  7  03 

Telephone  sendee,  1913,  Louise  Sarault .  15  25 

Vancouver  Postal  Station  “B”,  rent,  $6&;  taxes,  $100 .  166  00 

Vancouver  Island,  telegraph  maintenance,  goods  returned .  68  91 

Victoria  Public  Building,  paving,  1913-14 .  77  SO 

Winnipeg  Drill  Hall,  portion  of  taxes,  1913-14 .  8  05 


4,245  12 


Refunds  of  Advances. 

D.  H.  Keeley,  telegraph  surveys .  118  78 

J.  E.  Larochelle,  new  dredging  plant . . .  4  60 


123  38 

R  E  NTS .  - - 

Ontario . .* . .  96,998  71 

Quebec .  2,938  50 

Nova  Scotia .  100  30 

New  Brunswick .  15  00 

Manitoba .  441  00 

Saskatchewan .  2,331  18 

Alberta .  446  70 

British  Columbia .  10,757  05 


114,028  44 


Ontario — 

Bath,  Amherst  telegraph  line. .  . .  1  00 

Brussels,  T.  S.  Scott,  public  building  site .  60  00 

Ganr.noque,  post  office  site . . .  1,010  00 

Hamilton,  Dominion  Power  and  Transportation  Co .  1  00 

Hespeler — 

Mrs.  Hammersley .  54  40 

Dr.  Campbell,  Swan  property .  171  19 


Carried  forward .  1.297  59 
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Casual  Revenue:  Kents — Continued. 

Brought  forward . 

Ontario — Continued. 

Kingsville — 

Lake  Erie  Fish  Co . . 

Kingston — 

Corporation . 

Cereals,  Limited . 

Ingersoll — 

Chas.  Firth . 

London — 

Carling  block . *. 

Newmarket — 

Geo.  Adams . 

Ottawa — 

Hydraulic  rents — Chaudiere . 

Sussex  street . \ . i . 

Sparks  street,  Egan  block . 

Wellington  street,  Block  “A” . 

Wellington  street,  Block  “B” . 

Wellington  street,  Blocks  “C”  and  “D” . 

Wellington  street,  Blocks  “E”,  “F”  and  “G” . 

Mrs.  W.  C.  Edwards . 

Rondeau  Harbour — 

School  Trustees* . 

Sault  Ste.  Marie — 

Mrs.  Hutchinson . . . 

Toronto — 

Eno  property . 

Dovercourt  property . 

Excelsior  property . 

McPherson  property . 

Warden  King  property . 

Geo.  Rawles. . .  . . 

W.  W.  Scott,  superintendent  immigration . 

H.  Billingham . 

Walker  ton — 

D.  Robertson . . 


Quebec — 

Levis — 

S.  Paradis . 

Canadian  General  Shoe  Mfg.  t'o . 

Cyrille  Robitaillc . . 

Pond  Creek — 

Beloni  Fournier . 

H.  A.  Trudel . 

A.  Julien . 

A.  Paquette . 

A  rial  &  Dufresne . 

Calumet  Island — 

Mrs.  A.  Rousseau . 

Three  Rivers — 

Vivian  Burrell . 

Corporation . 

Union  Bag  and  Paper  Co — . . 

J.  H.  Dansereau,  lie  St.  Christopher 
J.  H.  Dansereau,  He  Caron . 

Quebec — 

Harbour  Commission . 

St .  ( 'haries  River — 

Narcisse  Blais . 

Cathcrineston — 

Heirs,  .1.  B.  Robert . 

Grand’  M6re — 

N.  Javalos,  tenement . 


S  cts. 
1,297  59 


5  00 

1  00 
250  00 

120  00 

1,688  87 

45  00 

4,110  00 
1,949  80 
5,933  32 
12,851  27 
23,494  15 
14, 182  44 
11,928  51 
2  00 


1  00 

10  00 

3,702  16 
6,242  11 
4, 70S  16 
3,050  51 
1,333  32 
24  00 
8  00 
00  00 

1  00 


96,998  71 


240  00 
2,000  00 
2  CO 

1  50 
1  00 

2  00 
1  00 
2  00 


50  00 

50  00 
1  00 
100  00 
50  00 
75  00 


1  00 
1  00 


1  00 
360  00 


2,938  50 
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Casual  Revenue:  Rents— Continued.  $  cts. 

Nova  Scotia — 

Port  Morien — 

Gowrie  &  Blackhouse .  1  00 

Truro — 

W.  Bishop,  post  office  site .  83  30 

McNairns’  Cove — 

Burnham  Morret  Co .  16  00 


100  30 


New  Brunswick — 

Rothsay — 

Boat  Club .  10  00 

Petit  Rocher — 

J.  H.  Corbett .  5  00 


15  00 


Manitoba — 

Winnipeg — 

Dept.  Interior .  441  00 

/  - 

Saskatchewan — 

Calgary  Post  office  site . . .  267  18 

“  Old  Merchants  Big . : .  300  00 

Regina — 

Sheriff’s  Office . v . '  1,764  00 


2,331  18 


Alberta — 

Edmonton — 

Ed.  Yukon  &  Pac.  Ry .  2  00 

Custom  House  site . 7 . .  444  70 


446  70 


British  Columbia — 

Victoria — 

Old  Post  Office  Big . '. . .  7,872  45 

J.  B.  Reid:  water  supply .  12  00 

Taylor  Mills  Co .  12  50 

P.  Burns  &  Co.:  water  lot .  25  00 

New  Westminster — 

Westminster  Trust  Co .  1,500  00 

•  Robt.  Kennedy .  420  00 

Vancouver — 

Postal  Sta.  “B” . v .  887  60 

Old  fence  at  Drill  Shed .  5  00 

Sum  as  River — 

Geo.  A.  Huff .  5  00 

Yale— 

Rev.  Chas.  Crouch .  5  00 

Rock  Bay — 

Lennon  Gounason  Co . • .  1£  50 


10,757  05 

Sundries.  ,  - 

* 

Bathurst  Lumber  Co.:  use  diving  apparatus .  93  00 

Connaught  Rifle  Range,  rent  steam  shovel.  Bate  &  McMahon . , .  2,402  25 

Columbia  River,  Improvement:  hire  2  canoes .  35  00 

Columbia  j#iver,  Improvement:  use  pile  driver .  32  00 

Canadian  fficific  Railway:  scrap  removed  from  derrick .  13  09 

Conscience  money . . .  31  00 

Dredging  Maritime  Provinces,  services  Tug  City  St.  John .  68  00 

Dredge  No.  103,  services,  Col.  F.  S.  Mackay .  170  00 

“  Col.  A.  E.  Labelle . 382  50 


Carried  forward . * .  3, 226  84 
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Casual  Revenue — Concluded.  $  <ts. 

Brought  forward . . .  3,226  84 

Sundries — Concluded. 

Derrick  scow,  services,  McCool  &  Moffatt .  39  25 

Dredge  Progress,  services  at  Murray-Bay .  2,630  00 

Dredges  Challoncr  A  International,  services  for  Quebec  and  St.  Maurice  Ind.  Co .  2,000  00  ^ 

Driving  piles,  .las.  McKay .  26  40 

Driving  piles,  Burns  &  Jordan .  134  75 

Grand  Trunk  Railway  P.  O.,  sorting  frame  lost .  35  00 

Indian  River,  Burrard  Inlet,  royalty  on  gravel . 661  60 

Kingston  Post  Office,  John  King  overpaid .  92  06 

Knowlton  Landing,  cheque  forfeited . .  19  00 

Latchford  Dam,  rent  pumps .  150  00 

Marine  &  Fisheries  Department,  hire  tug  and  barge .  250  00 

North  Bay  breakwater,  use  driving  outfit .  40  00 

Port  Arthur  Public  Building,  overpayment .  0  80 

Prince  Arthur  wharf,  rent  boiler  and  hoisting  engine .  87  00 

Richibucto  Beach  breakwater,  use  of  scow .  36  00 

St.  John  Harbour,  rent  scows .  255  00 

Salmon  River,  B.C.,  booming  site,  fee  for  assignment . . .  5  00 

Stationery  lost  in  transit .  2  16 

Snagboat  Samson  services .  195  00 

Source  unknown . * .  1  80 

Tug  Delisle,  unclaimed  wages  D.  Rouleau .  40  00 

Tug  Victoria,  services .  1,380  00 

Tug  Canso,  towing  ship  from  Campbellton  to  sea .  200  00 

Yille-Marie  wharf,  services  pile  driver .  200  00 


11,698  66 

Esquimau  Graving  Dock.  - 


D.  G.  S.  Galiano,  March.  10-12 — 

Docking  and  first  day . .' .  300  00 

2  days  at  $50 .  100  00 

Water .  3  00 

S.  S.  Arna — 

Docking,  paid  1913-14,  1  day  5,264  tons  at  5c .  263  20 

Water .  4  80 

C.  G.  S.  N ewington,  March  30 -April  3 — 

Docking  and  first  day .  300  00 

3  days  at  $50 .  150  00 

D.  G.  S.  Lilloet  &  schooner  JVadin,  April  3-9 — 

Docking  and  first  day .  300  00 

5  days  at  $50 . -. .  250  00 

Water . : .  4  20 

S.  S.  Princess  Charlotte,  May  7-13 — 

Docking  and  first  day .  400  00 

4  days,  2,000  tons  at  4c .  320  00 

4  days,  1,850  tons  at  2c .  148  00 

Water . . . • .  31  80 

S.  S.  Princess  Sophia,  May  29 — 

Docking  and  first  day . • .  200  00 

Cruiser  Malaspina,  May  14-21 — 

Docking  and  first  day .  300  00 

6  days  at  S50 .  300  00 

Water  . r .  35  40 

S.  S.  Mazatlan,  June  8-10 — 

Docking  and  first  day . , .  200  00 

2  days,  1,783  tons  at  5c .  >  178  30 

Water .  4  80 

S.  S.  Dc  Sabla,  June  11-12 — 

Docking  for  cleaning  and  painting .  200  00 

1  day,  6,047  tons  at  5c .  302  35 

Water . ■ .  7  20 

Ship  Imbcrhorne,  June  26-27 — 

Docking  for  cleaning  and  painting .  200  00 

1  day,  2042  tons  at  5c . . .  102  10 

Water .  4  20 

S.  S.  Maria,  June  29-30 — 

Docking  for  cleaning  and  painting .  200  00 

1  day,  3,649  tons  at  5c .  182  45 

Water .  2  40 


Carried  forward 


4,994  20 
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Esquimau  Graving  Dock — Concluded.  $  cts. 

Brought  forward . . . .  4,994  20 

Militia  Department — 

Water  supplied  to  camp .  4  20 

S.  S.  Nevadan,  July  13-21 — 

Docking  and  first  day .  400  00 

6  days,  2,000  tons  at  4c .  480  00 

6  days,  2,450  tons  at  2c . 294  00 

Water . . ' .  06  00 

Bkt.  Kohala,  August  1-3 — 

Docking  and  first  day . . .  300  00 

I  day,  891  tons  at  5c .  44  55 

Water . ! .  1  20 

H.  M.  S.  N  ewcastle,  August  31 -September  2 — 

'  Expenses  docking . .’ .  170  65 

Salaries,  2  days .  00  00 

S.  S.  Prince  George,  September  15-28 — 

Docking  and  first  day . . . . .  400  00 

II  days,  2.000  tons  at  4c . r .  880  00 

11  days,  1,400  tons  at  2c . . . . .  SOS  00 

Water .  168  00 

Pumping  dock . .  75  00 

Militia  Department — 

Water  supplied .  21  00 

Electric  light . 19  05 

S.  S.  Princess  Charlotte,  September  30-October  2 — 

Docking  for  cleaning  and  painting .  200  00 

1  day,  3,844  tons  at  5c . 192  20 

Water . 10  80 

H.  M.  C.  S.  Rainbow,  July  24-27.... 

Docking  for  cleaning .  200  00 

2  days,  1,911  tons  at  5c . 191  10 

Water .  22  20 

Submarine  Xo.  2,  September  3-14 — 

Pumping  dock .  75  00 

Docking  and  first  day . t .  300  00 

10  days  at  S50 . . • .  500  00 

Water . ’ .  6  00 

Diver .  12  50 

Submarine  No.  1,  October  15-22 — 

Docking  and  first  day . .* .  300  00 

6  days  at  S50 .  300  00 

Barque  Wulff,  January  13-14— 

Docking  for  cleaning .  200  00 

1  day,  1,580  tons  at  5c .  79  00 

S.  S.  Strathan,  January  18-19 — 

Docking  for  cleaning .  200  00 

1  day,  4,409  tons  at  5c. .  7 .  220  45 

Cruiser  Malaspina,  January  5-6 — 

Docking  for  cleaning .  200  00 

1  day .  50  00 

Water .  4  20 

H.  M.  S.  Newcastle,  November  11-12 — 

Expenditure  docking,  pumping,  etc . 84  36 

Salaries  of  staff,  1  day .  30  00 

Water .  9  00 

Cruiser  Galiano,  January  15-16 — 

Docking  for  inspection .  200  00 

1  day .  50  00 

Cruiser  Malaspina,  February  4 — 

Water . .j. . . .  6  60 

S.  S.  Dunraren,  February  13 — 

Coal,  1\  tons . • .  48  75 

Water . 34  80 

H.  M.  S.  Newcastle,  March  4-17 — 

Expenditure  docking,  pumping,  etc .  264  59 

Salaries  of  staff,  14  days . i .  420  00 

Water . - .  69  60 

fi.  S.  Boyne,  March  22-23 — 

Docking  for  cleaning  aftd  painting. <• .  200  00 

1  day,  5,031  tons  at  5c .  251  55 

S.  S.  Prince  Rupert — 

Docking  for  cleaning  and  painting .  200  00 

1  day,  3,379  tons  at  5c .  168  95 

Water. .  2  40 


13,995  90 
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Levis  Graving  Dock.  $  cts. 

SS.  Canada,  wintering .  400  00 

SS.  Lady  Evelyn,  wintering .  400  00 

Light  Ships  (3),  wintering. . . .  1,200  00 

Hopper  Barge  No.  1,  wintering .  400  00 

Water .  10  00 

New  Lauzon  dry  dock — 

Supplies,  etc .  109  07 

Dredge  Fruhling,  entry  fee .  200  00 

SS.  Batiscan,  May  19-June  5 — 

Docking  and  first  day .  400  00 

13  d.,  2,000  tons  at  4J-e .  1, 170  00 

13  d.,  2,836  tons  at  2c .  737  36 

Use  of  pumps . v . .  12  00 

Electric  light .  7  40 

SS.  ('artier,  Apr.  29-May  5 — 

4  d  at  $50 .  200  00 

Pumping .  55  09 

Coal,  5^  tons  at  S5.75 .  31  63 

SS  .Montcalm,  Apr.  24-May  7 — 

Docking  and  first  day . .’ .  350  00 

10  d.,  1,432  tons  at  4  >c .  644  40 

Pumping .  16  00 

Dredge  Galveston,  May  8—19 — - 

Docking  and  first  day .  350  00 

9  d.,  1,332  tons  at  4^c . 539  46 

Pumping .  12  00 

SS.  Storstad,  July  11-Aug.  15 — 

Docking  and  first  day .  400  00 

29  d.,  2,000  tons  at  4jC . 2,610  00 

29  d.,  4,028  tons  at  2c .  2,336  24 

Pumping . , .  17  50 

Electric  light .  31  70 

Tug  Gopher,  Aug .  29 — 

3  d.  at  $50 . : .  150  00 

Pumping .  50  00 

SS.  Avanmore,  June  22-July  10 — 

Docking  and  first  day .  350  00 

15  d.,  1,170  tons  at  4^c .  789  75 

Pumping . 3  75 

Barge  India,  Aug.  31-Sept.  3 — 

Docking . _ .  200  00 

Pumping . ' .  50  00 

Coal,  3-08;  electric  light,  $1.30 . . .  4  38 

SS.  Monkshaven,  Sept.  5-19— 

Docking  and  first  day . 400  00 

12  d.,  2,000  tons  at  4^e . 1,080  00 

12  d.,  1,357  tons  at  2c .  325  68 

Pumping.. .  19  00 

Electric  light . 1  00 

SS.  Montmagny,  Aug.  21 — 

3  d.,  1.269  tons  at  5c . .  190  35 

Pumping .  50  00 

SS.  Floriston,  Sept.  21-Oct  5 — 

Docking  and  first  day .  400  00 

11  d.,  2,000  tons  at  4tc .  990  00 

11  d.,  1,429  tons  at  2c . 314  38 

Cargo .  240  00 

Water . .  15  25 

Electric  light .  1  80 

Cruiser  Margaret — 

4  d.  at  S50 . : .  200  00 

Pumping .  50  00 

SS.  Druid,  Oct.  23-28— 

Docking  and  first  day . 300  00 

4  d.  at  $50 .  200  00 

Pumping .  4  00 

SS.  Earl  Grey,  June  7-19 — 

Docking  and  first  day .  400  00 

9  d.,  2,000  tons  at  4*c . * .  810  00 

9  d.,  357  tons  at  2c .  64  26 


Carried  forward . . .  20,293  36 
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Levis  Graving  Dock— Concluded.  $  cts. 

Brought  forward .  20,293  36 

SS.  Earl  Grey — Continued. 

Electric  light .  30 

Use  of  pumps . * .  10  00 

SS.  Champlain,  Oct.  31-Nov.  18 — 

Docking  and  first  day .  300  00 

14  d.  at  S50 . 700  00 

Use  of  pumps .  5  00 


21,308  66 


Slide  and  Boom  Dues. 

Blade  RivcT~~ 

Sawlogs,  47,748,919  ft.  at  18c.  per  M .  8,594  79 

'B.  &  D.  timber,  49,019  ft.  at  18c.  per  M .  8  82 

Pulpwood,  1,138-81  cords  at  9c... .  102  49 


8,706  10 


Cheneaux  Boom — 

Sawlogs,  171,649,388  ft.  at  2c.  per  M .  3,432  96 

B.  &  D.  timber, 1,811, 091  ft.  at  2c .  36  21 

Pulpwood,  71,463  cords  at  lc .  714  63 

RR.  ties,  253,950  ft.  at  2c.  per  M .  5  08 


4,188  88 


Coulonge  River — 

Sawlogs,  24,235,952  ft.  at  18c.  per  M .  4,362  46 

B.  &  D.  timber,  162,913  ft.  at  18c.  per  M .  29  32 

Fence  posts,  1,825  ft.  at  18c.  per  M .  33 


4,392  11 


Dumoine  River — 

From  above  High  Falls: 

Sawlogs,  9,849,619  ft.  at  2  c.  per  M .  196  99 

B.  &  D.  timber,  176,528  ft.  at  2  c.per  M . . .  3  53 

Lower  Improvements: 

Sawlogs,  4,103,309  ft.  at  lc.  per  M .  41  03 

B.  &  D.  timber,  10,903  ft  at  lc.  per  M .  10 

Pulpwood,  4,182  cords  at  lc . . .  41  82 

Cedars,  53,542  ft.  at  lc.  per  M . . . . .  53 


2S4  00 


Gatineau  Boom — 

Sawlogs,  53,039,977  ft.  at  12c.  per  M .  6,364  74 

B.  &  D.  timber,  3,071,647  ft  at  12c.  per  M .  368  58 

Pulpwood,  2, 002£  cords  at  6c .  120  15 

RR.  ties,  943,200  ft.  at  12c.  per  M . .  113  17 

Fence  posts,  275,498  ft.  at  12c.  per  M .  33  06 


6,999  70 


Hull  Slides — 

Sawlogs,  27,711,206  ft.  at  4Jc.  per  M .  1,247  00 

B.  &  D.  timber,  343,287  ft.  at  4Jc.  per  M .  15  40 

Pulpwood,  1,389-28  cords  at  2^c .  31  25 


1,293  65 


Madau'aska  River — 

High  Falls  to  Calabogie: 

Sawlogs,  1 ,073,121  ft.  at  12c.  per  M .  128  77 

B.  &  D.  timber,  22,037  ft.  at  12c.  per  M .  2  64 

RR.  ties,  60,000  ft.  at  12c.  per  M . . , .  7  20 

Cedars,  98,350  ft.  at  12c.  per  M . .  11  80 

Fence  posts,  41,000  ft.  at  12c.  per  M .  4  92 


155  33 
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Slide  and  Boom  Dues— Continued.  $  cts. 

Petewawa  River — 

From  Cedar  Lake: 

Sawlogs,  16,612,321  ft.  at  40c.  per  M . ! . *. . . .  6, 644  93 

B.  &  D.  timber,  294,504  ft.  at  40c  per  M .  117  SO 

From  Trout  Lake: 

Sawlogs,  5,842,360  ft.  at  34e.  per  M .  1,986  40 

B.  &  D.  timber,  78,985  ft.  at  34c.  per  M . .  26  85 

From  Bois  Dure: 

Sawlogs,  4,361,252  ft.  at  12c.  per  M .  523  35 

B.  &  1).  timber,  39,104  ft.  at  12c.  per  M .  4  68 

Pulpwood,  80-95  cords  at  6c . • .  -  4  86 


9, SOS  87 


Slides  and  Booms — By  whom  paid — 

McLachlin  Bros . -w .  9,431  13 

Fraser  &  Co .  30  39 

Fraser  &  Bryson .  241  55 

Foster  Bennett  Co . 1 . . .  37  68 

Rideau  Lumber  Co .  95  28 

Gillies  Bros .  666  77 

M.  J.  O’Brien . . r .  73  37 

Shepard  &  Morse .  178  96 

E.  B.  Eddy  Co . 633  05 

Hawkesbury  Lumber  Co .  3,126  17 

Gilmour  &  Hughson .  2,423  11 

Est.  Jas.  Davidson . ; .  657  68 

J.  R.  Booth.-... .  9,377  78 

Dempsay  &  Wilson .  70  97 

Petewawa  Lumber  Co .  1,910  74 

Papineauville  Lumber  Co .  268  37 

Legru  &  Craig .  10  99 

W.  C.  Edwards  Co .  6,094  60 


35,328  04 


St.  Maurice  District — 

From  Grand  Piles* to  Sliawenegan  Falls — 

Sawlogs,  111,576  at  l|c . . .  1,673  64 

Pulpwood,  1 16,784 •  6  cords  at  6c .  7,007  12 

From  Grand  Piles  to  Three  Rivers — 

Sawlogs,  350,697  at  2|c .  8,767  91 

Pulpwood,  131,128-9  cords  at  10c .  13, 112  99 

Railroad  ties,  33  cords  at  2-Jc .  0  83 

Cedars,  S6. 61;  long  timbers,  27c.. .  6  88 

Below  Shawenegan  Falls  to  Three  Rivers — 

Sawlogs,  3,575  at  l^c . .  53  62 

Pulpwood,  10,224  cords  at  6c .  61  34 

From  Grand  Piles  to  Grand  Mere — 

Sawlogs,  220,320  at  lc .  2,203  20 

Pulpwood,  256,004  cords  at  4c .  10,264  17 

Booms  at  Three  Rivers — 

Sawlogs,  166  at  lc .  1  66 

Pulpwood,  73  cords  at  4c .  2  92 

Services  of  Alligator  tug . . .  132  50 


43,288  78 


By  whom  paid — 

Baptiste,  Alex . 10  34 

Belgo-Canadian  Pulp  &  Paper  Co . ' .  8,435  02 

Brown  Corporation .  275  07 

Burritt  Lumber  Co .  317  04 

Dansereau,  J.  H . 1,387  05 

Gres  Falls  Co . 6,644  90 

Laurentide  Paper  Co .  11,247  22 

St.  Maurice  B.  &  D.  Association .  164  46 

St.  Maurice  Lumber  Co .  6,215  08 

Wayagamack  Pulp  &  Paper  Co .  8,592  60 


43,288  78 
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Slide  and  Boom  Dues — Concluded.  $  cts. 

Trent  and  Nexccastle  District — 

Through  Burleigh — 

Sawlogs,  153,492  at  £c .  7G7  46 

Railroad  ties,  52,375  cords  at  gC .  05  46 

Posts,  2,386  at  1-16 .  1  49 

Boom  timber,  1,207  at  lc .  12  07 


846  48 


By  whom  paid — 

Estate  Alfred  McDonald .  484  40 

Peterborough  Lumber  Co .  362  08 


846  48 

Saguenay  District —  - — — — 

Through  Saguenay  Boom — 

Sawlogs,  47,659  at  fc . . .  357  44 

Sawlogs,  135,480  at  £c . ‘ . ' .  677  40 

Long  timber,  1,146  at  3c .  34  38 

Alligator  tug .  65  00 


1,134  22 


Paid  by  Tremblay  &  Gagnon . . . . . . .  . .  1 , 134  22 


1913-14. 

- 1 

Telegraph  Revenue. 

1914-15. 

Increase. 

Deere  se. 

S  cts. 

$  cts. 

$  cts. 

$  cts. 

3, 144  67 

Anticosti . 

2,318  02 

826  65 

845  13 

Bay  of  Fundy . 

1,087  75 

242  62 

4,059  01 

Cape  Breton . 

4,067  72 

8  71 

308  69 

Escaminac . 

455  02 

146  33 

52  72 

Gaspe . 

36  74 

15  98 

2, 74S  55 

Golden  and  Windermere . 

2,266  06 

482  49 

21,502  74 

Kamloops  and  Okanagan . . . 

17,908  90 

3,683  84 

97  48 

Laval-Beauport . \ 

97  43 

1,311  76 

Magdalen  Islands . 

1,620  12 

308  36 

5,429  86 

North  Shore,  E.  B . 

6,243  95 

814  09 

1  419  66 

North  Shore,  W.  B . 

1, 181  31 

238  35 

35  499  82 

North  West  Lines . 

30,970  47 

4,529  35 

622  37 

Orleans . 

387  64 

234  73 

148  55 

Pelee  Island . 

•  117  51 

31  01 

271  41 

Quarantine . 

. 339  05 

67  64 

214  79 

Stoneham  (Quebec  Co.) . 

448  66 

233  8 

321  30 

T  emiscam  ingue . 

259  20 

’62  10 

17,149  74 

Vancouver  Island . 

22,071  57 

4,921  83 

157,874  02 

Yukon . 

133,732  57 

24,141  45 

253,112  27 

4 

225,512  29 

27,599  98 

Audit  Office,  Ottawa,  June  10,  1915. 

Re  Graving  Dock — Kingston. 

Sir, — On  October  14,  1913,  the  Kingston  Shipbuilding  Company,  the  lessees 
of  the  Kingston  Graving  Dock,  paid  $  10,000,  the  rent  for  the  year  expired  April 

30,  1913. 

Nothing  has  since  come  to  account,  making  two  years’  rent  due  April  30 
last,  $20,000. 

Awaiting  explanations. 

I  am,  sir,  your  obedient  servant, 

The  Deputy'  Minister  of  Public  Works.  J.  FRASER,  A.G. 


